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In time-honored phrase we send you the season’s 
greetings. As the Yule-log erackles, figuratively 
or actually,on the family hearth, may the cares 
of the year take flight and a mellow brightness 
suffuse the future. 

But even as we send you our greetings we realize 
that it has been difficult this year to catch the 
Christmas spirit. Yet we need to enter into it 
whole-heartedly. The world is awry, and our 
country, while indulging in an unprecedented 
orgy of extravagance, is torn by industrial strife. 
However idealistic it may sound in such a time, 
it is nevertheless true that the Christmas spirit of 
contentment and general good-will can be our 
only savior. 

Can we catch this spirit of the Christmas season, 
and introduce it more largely into every phase 
of life? 

Only so can we come to the true peace that is 
symbolized by Christmas Day. 
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“The Paving that’s Saving’ 


A Wise Selection 


When the city officials 
of Toronto wanted a 
smooth, silent pavement 
on Terauley Street in 
front of the City Hall, 
they selected Kreolite Lug 
Wood Blocks. 


Sunshine, rain, snow 
and ice will alternately 
contract and expand this 
street. At the same time 
the lugs on the blocks will 
absorb the expansion and 
preserve a smooth, even 
pavement surface. 


The Jennison-Wright 
Company 
79 Kreolite Bldg., Toledo, O. 
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Faith and Good Works 


— HAVE discussed in another editorial the mani- 

festo by 119 union heads, but have made no refer- 
ence to their other action, condemning Bolshevism and 
the t. W. W. We are glad they made that declaration; it 
certainly expresses the views of the majority of union- 
ists. But we shal! await action in future difficulties to 
be sure that un-Americanism has been purged from the 
American Federation’s leadership. We cannot at once 
forget the Boston policeman’s strike and Fosters and 
Fitzpatricks who essayed to lead a strike in the steel 
trade. Professions of-faith to be of any value must be 
backed by good works. 


What Makes a Record 


OLLARS are a poor gage of value today; they are 

a much worse measure of amount of material. Yet 
professional statisticians persist in using them to indi- 
cate the trend of conditions. Only a few weeks ago the 
Geological Survey issued a bulletin stating that this 
country is exporting more cement than ever before. The 
headlines have been copied in many newspapers, where 
they are read by hundreds who never read farther and 
see that in amount the cement exports are lower than 
in any year since the war began and that the record is 
broken only in the dollars the cement costs. Similar 
misinformation is in a bulletin from a statistical firm 
which states that all building records in the East have 
been broken so far in 1919 because the contracts 
awarded— over $2,000,000,000—totaled some $700,000,- 
000 more than ever before. Obviously, the actual con- 
struction—at the present high unit costs—must be much 
lower than the previous record. Statistics are mislead- 
ing things at best. They are worse than useless if not 
handled judiciously. 


What We Have Forgotten 


T THE annual meeting of the American Association 

of State Highway Officials in Louisville two weeks 

ago Col. William D. Sohier, for 11 years a member of the 
Massachusetts State Highway Commission, broke up the 
calm tenor of one of the discussions, in which a num- 
ber of those present had outlined fields for research, by 
saying that many of the problems touched upon had been 
studied, and some of them completely solved, in the past. 
He was emphatic that the older litreature of highway 
building would shed much light on questions being, ap- 
parently, newly raised. With Colonel Sohier’s point of 
‘lew we have a very great deal of sympathy. There is 
* tendency in the states where highway work is new to 
‘n up noses at the conservatism of Eastern common- 
‘ealths which doggedly hold to types of construction 
that the new men regard as obsolete. Yet we never as- 
‘ate with the men in the older states without being 
pressed with their thorough grasp of their problems. 
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They speak with a certainty, and adduce supporting 
data, which one finds lacking in many parts of the coun- 
try. There could be no greater service to the highway 
field at the present time than an openminded study of 
older practice. Certainly, we would find laid down there 
fundamentals, thoroughly proved by experience, with 
which many engineers are trifling—trifling, we believe, 
with certainty of waste of the public’s money. In par- 
ticular, a study of the older practice would have a salu- 
tary influence upon those who now give only superficial 
attention to the matters of drainage and sub-base. 


Experience and Highways 

E HAVE had the good fortune for some years of 

being given the privilege of attending the nor- 
mally closed’ meetings of the American Association of 
State Highway Officials. Year after year we have la- 
mented the number of new faces which appeared, indi- 
cating the retirement, generally through political causes, 
of some experienced highway engineer. The successor 
might have been just as able, but the experience which 
the state had developed in his predecessor was largely 
lost. That thought came back to us more forcibly at 
Louisville this year than ever before. The number of 
new faces was, we are inclined to believe, somewhat less 
than at some of the previous conventions, but in the 
present situation far more alarming than such changes 
have been in the past. The highway engineers and offi- 
cials of this country are facing the biggest responsi- 
bility that has ever been put upon a group of public 
Officials in the expenditure of public funds. As Mr. 
Hirst pointed out in his presidential address, the ex- 
penditure on good roads during the next five years will 
probably be three or four times as much as was spent 
on our railway systems in their five palmiest years. For 
the proper discharge of this great responsibility we 
shall need not only ability but matured experience. It is 
a public responsibility of every engineer to see to it that 
“peanut” politics do not result in the discharge of able 
roads officials. It is equally a responsibility to see that 
the organizations are adequate in size and that the com- 
pensation is sufficient to hold in our highway organiza- 
tions men able to assume responsibility for the tremen- 
dous highway expenditures that are ahead. 


Promising Work on a Soil Problem 


ARTH. the commonest material of engineering con- 
struction, is full of mysteries for the engineer. 
Each of its infinitely numerous varieties has many dif- 
ferent physical properties, and the subject thus is re- 
markably complex. Of these properties, only a very few 
indeed have been explored or even made amenable to 
measurement. Under such circumstances, it is hardly 
necessary to point out that every added bit of quantita- 
tive information on soil properties is a distinct gain. 
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The dam-core studies which we have the privilege of 
describing in this issue promise to add much to our scant 
stock of knowledge on clays, and will for this reason be 
of high value to the development of engineering science. 
In their specific field they constitute a new departure, 
since they apply measurement in place of mere qualita- 
tive operation. They are likely to indicate laws of the 
action of supersaturated clay and supply numerical data 
directly serviceable in future construction. But at all 
events they will contribute toward creating a foundation 
of tangible fact on which a science of this particular 
material may ultimately be erected. There is the pos- 
sibility, teo, that the results will show that more is to be 
learned through studies of soils in their critical states 
than through investigation made under normal condi- 
tions; and if so, a new perspective will be opened in the 
investigation of soil problems. 


Dam Cores and Experience 

EN years ago half a million cubic yards of the 

Necaxa dam, in Mexico, burst out of the confining 
slopes of the embankment in a flood wave. It cost a 
million or two of dollars to make good the loss entailed 
by this acident. Able engineers were in charge. And 
again at the Calaveras dam, in California, there were 
able engineers; yet here a still larger eruption of core 
clay took place, less than two years ago. Both accidents 
must be blamed essentially on the profession’s utter ig- 
norance with respect to the behavior of fine-grained clay 
soils of abnormal water content. When the dam-core 
measurements now begun are completed, though we will 
still lack knowledge of many phases of the subject, we 
are likely to have data that will enable us to avoid the 
recurrence of core slumping in hydraulic-fill dams. The 
history of the subject proves that this knowledge will 
represent a great many dollars saved in possible acci- 
dents. Not only shall we possess data on pressures in 
clay cores, and on rates of consolidation, but we may 
have the advantage of a practical showing that it pays 
to limit the fineness of the core material. Up to now the 
principle followed in the Miami dam construction of 
holding down the percentage of the extreme fines is 
purely an empirical judgment; the results of the pres- 
sure studies should give this principle a more definite 
grounding. They may also throw some light on the yet 
obscure question as to what extent, if any, a wet, semi- 
fluid clay mass of extremely fine grain is stiffened by 
having “plums” of coarse materials mixed with it, a 
question of some important practical possibilities. 


Land Drainage and Federal Aid 


EDERAL aid has been so successful in irrigation 

that the vigorous advocacy of its application to land 
drainage is not surprising. The voices raised for Fed- 
eral aid at the recent Drainage Congress were many and 
strong. Another viewpoint was shown by one who 
speaks with full knowledge of irrigation experience, 
Prof. F. H. Newell, former director of the Reclamation 
Service. He pointed out the small likelihood of any 
large drainage appropriations by Congress for some 
time to come, and warned against letting the hope of 
Federal aid deaden private initiative. The warning 
should be heeded. While Federal assistance may be 
needed for some large and difficult projects, there yet 
remains much work that can be done by private capital 
alone, or by it with state or county aid. To insure 
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these smaller drainage works fitting into pos. ‘|. larger 
operations of later date, the Federal Gover) ment ma, 
well continue its comprehensive investiy.: ions. In 
these, the states, and in some cases the counties, ma, 
also join. The relatively small appropriation: needed 


for such studies cannot reasonably be withheid by the 
most ardently tax-reducing Congress or legislatyr 
imaginable. 


Engineers and Investment Securities 


HE important relation of engineering to safe jp. 

vestments and the advisability of engaging cop. 
sulting engineers to review plans for large projects 
were two points made in an address to the National 
Drainage Congress by Edward Bower, representing g 
firm which handles investment securities. He stated 
that when such a firm is considering the handling of 
the bonds of a drainage district the engineer’s opinion 
is of equal importance with the lawyer’s opinion ang 
that unless the firm can rely upon the reports of the 
engineers it cannot afford to handle the securities, 
The engineering work must not only provide for ade. 
quate drainage of the district itself but must include 
consideration of adjacent territory in order that the 
specific drainage system may not become inadequate 
at some future time due to water delivered to it from 
adjoining districts. 

In this connection he outlined the proper function 
of the consulting engineer, as distinguished from what 
may be called the practicing engineer. To quote Mr, 
Bower: “It is essential not only that the officers of the 
district shall employ reputable and competent engineers 
to create the drainage system itself, but that they shall 
employ also consulting engineers to act as an effectual 
check upon those actually doing the work. In any 
undertaking there is the possibility that those close 
up, because of their very nearness to the thing, may 
overlook some very essential factors which will be 
apparent to those who are more remote and for this 
reason may have a more general view of the situation. 
Further, this practice has a strong tendency to instill 
confidence in the minds of purchasers of drainage 
securities.” 

One would hesitate to endorse without qualification 
Mr. Bower’s point of view of the need always of em- 
ploying consulting engineers. It is conceivable that 
those called in on large projects will have the ability 
to survey the situation broadly as well as to work out 
the details. But as to the majority of projects Mr. 
Bowers is right. Those employed are likely to have 
relatively limited experience, and in such cases broader 
surveys by a consultant, both before and after the de- 
tails are worked out should be sound investments. 


The Unions’ “Bill of Rights” 


N DEC. 13 the American Federation of Labor issued 
O: statement on the rights of labor, which, because 
it is signed by the heads of 119 national and inter- 
national unions, can be taken to express the views 0! 
the unionists of this country. One would expect such 4 
manifesto to be a carefully considered document, laying 
down in studied form the basic doctrines of unionism 
and elaborating each to the extent needed to show their 
soundness. That, however, is not done, and one who ap- 
proaches the declaration in the expectation of reading 4 
searching analysis of industrial conditions and a dis 
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sion of the unions’ industrial function will be dis- 
appointed. The statement 1s referred to as a “bill of 
rights.” That, in a measure, describes it, for it is de- 
voted very much to rights but very little to the responsi- 
pility which goes with those rights. 

The manifesto is essentially a fighting document, con- 


cerned mainly with the issues of the moment. In its 
fervor it attacks whatever is in ‘abor’s way, without a 
weighing of what is sound and good and what is wrong. 
We read with sympathy their exposition of the function 


of the strike, but cannot accept their view that the right 
to strike shall under no conditions be abridged. We sym- 
pathize with their protest against “government by in- 
junction,” but object to their condemnation of the ac- 
cepted function of the judiciary to pass on constitution- 
ality—that salutary check against precipitate action. 
We agree that the unions have been “agencies of human 
progress,” but cannot agree that they must be above 
conspiracy and anti-combination laws. 

In some respects, though, the document bears evidence 
of a groping after a broader conception of industrial 
economies. There is a call for codperation between the 
“scientists of industry” and organized workers, there 
is a demand for public control of credit, there is a recog- 
nition that the creative powers of the workers must be 
released. It must be coming home to some of the Feder- 
ation’s leaders that they are tyros compared with the 
leaders of British unions. Possibly they see that only 
by getting a sound conception of industry can they 
develop further. At any event, here is’ new thinking in 
American unionism. 

Part of this new thinking is well expressed. We find, 
‘or example, these words: 

“Creative power lies dormant when autocratic man- 
agement prevails. No employer has a vested right to the 
good-will of his employees. That must be earned as 
between men. It can be earned only when management 
deals with workers as human beings, and not as ma- 
chines. There cannot be a full release of productive 
energy under an autocratic control of industry. There 
must be a spirit of codperation and mutuality between 
employers and workers.” 

Sound doctrine that. But before we have had time to 
allow it to sink in we find, closing the very same para- 
graph, these words, “we submit that production can be 
enhanced through the codperation of management with 
ihe trade-union agencies, which make for order, dis- 
cipline and productivity.” 

The facts do not warrant that statement. We have 
never failed to admit the need for the union movement, 
hut we have not blinded ourselves to the fact that in 
stimulating production it has consistently failed. Rather, 
its influence has been to restrict production. 

Right here, too, is where the federation must make a 
‘trong attack. Right here—on the matter of produc- 
‘on—it wants to stop and write a strong “bill of respon- 
sibilities” to go with its “bill of rights.” Such a “bill 
0! responsibilities” on production would do more for 
union standing than anything we know. 

‘he much-heralded manifesto, then, has been a dis- 

»ointment. It contains glimmerings of broadened 

inking, but by and large it is a mixture of strong 

‘hs and woeful errors. It is a “bill of rights” that 
res responsibilities, In some respects it is hopeful; 
nost, too much reminiscent of the unreasonable and 
asoning fighting spirit of the immediate past. 
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An Object of Suspicion 


T HAS become the custom when a controversy is 

brought to judicial notice to close all avenues of in- 
‘formation lest there result public discussion which would 
prejudice the issue. Probably one of the parties to a 
suit may benefit from such an embargo, but in matters 
of a public nature other interests than the litigants’ 
must be served. Such is the case with the Chicovee 
standpipe, discussed on another page. The questions 
of public welfare and policy involved rise superior to 
the petty claims of the officials of Chicopee, or of the 
builders of the standpipe, neither of whom will give out 
necessary information on which to base a fair judgment. 

There is nothing novel in the method by which the 
Chicopee standpipe was contracted for. Probably most 
of the tanks and standpipes in the country have been 
let by nontechnical city officials to builders who also 
design the structure and who build it without the advice 
or supervision of any engineer outside of their own 
employ. Nevertheless, the custom is vicious. Public 
safety demands some surer protection than a manufac- 
turer’s reputation, when that manufacturer must pro- 
duce a design of minimum price and amount of material. 
His idea of the chances he can take and the ideas of 
those who do not profit by the contract may be far apart. 

The issue at Chicopee is not so much the design of this 
standpipe or its immediate danger to the community, 
but that obstacles have been put in the way of finding 
out whether it is weak or not, and that no official seems 
to think the situation calls for expert, unprejudiced ad- 
vice. On the one hand we have a commercial design 
backed by an established company of good reputation, 
but a design made in price competition, and on the 
other hand the voluntary criticism of an outside engi- 
neer based on casual inspection of some elementary 
drawings and on conclusions reported to him by other 
engineers who made a more careful study of the design 
and specifications on which the contract was let. Be- 
tween the two is a city government quite incapable of 
judging the technical merits of the case. With this 
doubt thrown on the design, the city should have been 
quick to make a public investigation. If the standpipe 
was safe, the critic would have been silenced and dis- 
credited; if his criticisms proved valid, the city and the 
citizens would have been safeguarded. Instead, how- 
ever, the city proceeded with the contract, though 
there is every reason to believe that it was warned 
regarding the original design by some insurance inter- 
ests which it consulted privately. Worse than that, it 
continues tacitly to defend the design by refusing to 
aid any independent investigation of its nature. 

We make no definite criticism of the Chicopee stand- 
pipe as built, because we have not been able to learn the 
exact details of the structure. In the tank as designed, 
and apparently as built, the base shell tension is nearly 
21,000 lb. per square inch, assuming a 70% rivet effi- 
ciency which, from a view of the structure, could 
hardly be surpassed. The rivet design will bear lookirig 
into, and the reported designs of the foundations are 
radical enough to attract the attention of a specialist. 
If the structure had been designed and contracted for 
in an open fashion, and if the details were now open 
for inspection, the standpipe would still be an object 
of interest to engineers because it is one of the record 
structures of its type. Enveloped as it is in a cloud of 
secrecy, it is an object of suspicion. 
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GERMANTOWN DAM AT THE BEGINNING OF NOVEMBER; VALLEY CLOSED AND ENTIRE EMBANKMENT. 


UP TO 1898 FLOOD-CAPACITY LEVEL. TOWERS FOR CORE STUDY NEAR FAR END, OVER BED OF TWIN CREEK 


Study of Pressures in Hydraulic Dam Cores 


Methods of Miami Conservancy Engineers To Obtain Data on Core Consistency and Action—Ball 
Soundings—Measurements of Lateral and Vertical Pressures— 


Results to Date on 


“TO OBTAIN definite information on the solidifying 
action in their hydraulic dam cores, a subject sur- 
rounded with much uncertainty, the engineers of the 
Miami Conservancy District have initiated a system of 
tests that should not only serve as a safety control in 
the construction of the five flood protection dams now 
being built by the district, but also yield useful data 
for guiding future work. The large-scale slumping of 
the Necaxa and Calaveras earth dams within the past 
ten years emphasized forcibly the risks residing in per- 
sistent fluidity of a water-deposited clay mass.’ Little 
or nothing is known as to best composition of core ma- 
terial (in grain size), rate of solidification for variously 
graded cores, and suitable method of testing solidifica- 
tion. The most directly valuable results of the present 
studies at the Miami Conservancy dams are likely to be 
those bearing on the last-named question, since pres- 
sure-cell observations are being made for the first time. 
Further, a close check will be secured on the merits of 
the grading limits selected for the Miami dam cores, 
which are made of distinctly coarser material and in- 
clude a larger range of sizes than that of the Calaveras 
dam, for example. 
The work is the sequel of pressure-cell experiments 
which the district had made for it by A. T. Goldbeck, 


‘On the Necaxa dam slip, see J. D, Schuyler in Engineering 
News, July 15, 1909, p. 72. On the Calaveras slip, see Allen 
Hazen and Leonard Metcalf in Engineering News-Record of April 


4, April 11 and Dec. 26, 1918, pp. 679, 704 and 1158. 


Germantown Dam 


of the Office of Public Roads at Washington; prelimi- 
nary results of these experiments were reported in 
Engineering News-Record of April 18, 1918, p. 758. 
Pressure cells of the type developed by Mr. Goldbeck 
are being built into the core of each of the five dams, 
at various depths, and monthly readings of lateral and 
vertical pressures will be made. The farthest advance 
has been reached at the Germantown dam, where eleven 
cells are in place and results are being accumulated. 

In addition to the cell gagings, ball soundings of the 
core are carried on, and frequent analyses of core ma- 
terial are made, thus rounding out a valuable set of 
checks. Finally, at three of the dams, where vertical 
shafts have been built into the backs of the outlet- 
structure retaining walls to take care of the overflow 
from the hydraulic pool, it is planned to use these 
shafts for examining the interior of the core. 


LIMITING THE CORE WIDTH 


To explain the engineering views involved in the 
Miami core construction, two important matters must 
be noted. Study of slumping in earth dams, especially 
the Necaxa dam, led the engineers of the Conservancy 
District to the conclusion that safety requires the 
width (and hence side slopes) of the core to be limited 
rather closely. This opinion was strengthened by later 
studies of the Calaveras slip. Their conception of the 
wide core, shown in the upper sketch of Fig. 2, is that 
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_ DIAGRAMS ILLUSTRATING RELATION OF WIDE 
AND NARROW CORE TO STRENGTH OF DAM 


FIG. 2 
the overhang of the outer banks is likely to be supported 
in rather unstable fashion on the semiliquid upper por- 
tions of the hydraulic core, and that this may lead to 
(1) caving of the banks inward; (2) extension of the 
soft core by the production of lubricated and hence 
mobile material in the banks, and (3) ultimately a 
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GERMANTOWN DAM (SKETCH SHOWS CONDITIONS 
OF NOV. 14, 1919) 

bursting out of the core either causing or caused by a 

slip of the weakened bank. 

With this in mind, they fixed the rule that the cores 
should nowhere be wider than the final dam height 
above the point in question (see right hand sketch in 
Fig. 2). This requires the hydraulicking to be con- 
ducted with a narrow pool and gives an ample sec- 
tion of stable, coarse material (grading out to coarse 
gravel) on either side, but it proves entirely workable 
if the fines in the material are kept down to a suitably 
low percentage (Germantown) or if the surface drain 
from the pool is so handled as to carry out the excess 
of fines (Taylorsville). The resulting core, with side 
slopes of approximately 4:1, is believed to be amply 
wide for tightness and not 
likely to induce caving of 
the bank along the contact. 

Under this rule the base 
width of the core is only 
slightly over 100 ft. in any 
of the dams. This is usually 
less than one-fifth of the dam 
base. The great width of out- 
side bank so obtained is an 
added element of strength. 
Further, consistent effort is 
veing made to obtain a good 
gradation of sizes in these 
outside banks, from cobbles 
and coarse gravel at the outer 
Slopes to fine gravel and sand 
next to the core. 

During the preliminary ex- 
am nations of material suit- 
«le for dam construction, the 


FIG, 4. 





1041 





District conducted soil investigations by borings and 
test pits in the vicinity of each dam site. These in- 
vestigations gave the necessary information as to per- 
centages of gravel, sand, and clay present in the avail- 
able material, and enabled the engineers to determine 
which of the available borrow-pits would come nearest 
to giving the desired proportions of coarse and fine 
materials in the dam. As to the grading of the fine, or 
core, materials, this required apparatus not available at 
the District laboratory, but the Bureau of Soils at 
Washington, D. C., made several analyses of these core 
materials for the District. So that before the work 
started, the Conservancy engineers had obtained con- 
siderable information as to the probable behavior of the 
available materials in a hydraulic-fill dam. 

In order to avoid excess of fine material in the core, 
the mechanical analysis of the pumped material was 
so defined as to limit both the percentage of core ma- 
terial in the total and, to a certain extent, the per- 
centage of “silt” and “clay” in this fraction. The core 
percentage is fixed by the cross-section of the dam. 

The limitation of fines in the core material was 
largely a matter of judgment, based on analyses ob- 
tained of core materials available, and samples of core 
secured from other hydraulic-fill dams. This question 
was also influenced by the results of the pressure meas- 
urements made for the District by the Office of Public 
Roads. A standpipe 30 in. in diameter by 41 ft. high, 
was filled with a pumped sand-clay mixture, pressure 
cells being placed in it at various elevations. Leakage 
of water being prevented, consolidation of the materia! 
depended on settlement alone, as is thought to be very 
much the case in a hydraulic dam core. While 
friction along the sides of the tank undoubtedly in- 
fluenced the readings, these experiments showed conclu- 
sively, first, that the Goldbeck apparatus is suitable for 
use in hydraulic-dam cores under conditions encoun- 
tered during construction, and second, that the core ma- 
terial in a dam acts as a perfect fluid during the earlier 
stages of settlement, but gradually loses its fluid prop- 
erties as consolidation proceeds. 

Another very important fact was suggested by the 
results of these experiments, namely, that consolida- 
tion in the hydraulic dam core may be considerably ac- 
celerated by wasting the very finest of the material, 
which otherwise is held in suspension for a long period. 





GAGE TOWERS IN GERMANTOWN CORE POOL 
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FIG. 5. GAGE SUPPORT AND TOWER-TOP RIGGING 


This could not very well be accomplished with the ex- 
perimental tank, but is very readily accomplished in 
ordinary hydraulic dam construction. The experiments 
indicated further that although consolidation of core 
material is very slow, it does proceed rapidly enough 
(judged by decrease of lateral pressure ratio) for 
safety in construction. 

While very little can be done on any job toward 
varying the percentages of the different sizes of the 
exceedingly fine materials which constitute the core, 
this can be accomplished to some extent by wasting 
the fines. And by comparison with various clays and 
core materials from other dams, some judgment may 
be formed as to the results being attained with the 
materials available. 

The following analysis of a dipped core sample from 
the pool of the Taylorsville dam illustrates what the 
Conservancy engineers are securing there; this analysis 


sired, and control js 
obtained by wasting 
fines through the 
pool drain pipe, jts 
level being lowered 
so as to give the 
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necessary _ velocity. 
It is worth noting 
that the analysis 





shown is finer than 
cement as made un- 
der present - day 
specifications. At the same time three-fourths of the 
fines consist of the coarser particles within the size 
range, whereas in some prior hydraulic-dam work the 
clay percentage greatly overbalanced the silt percentage, 


Half Elevation of 
Pipe Supports 


SAMPLE ANALYSIS OF TAYLORSVILLE CORE SAMPLE 


Bureau of Soils Standard Taylorsville Sample 
Grade Name Size of Particles Per cent by Weight 
Fine gravel ...ccccsens 2-1 mm, 0.0 

Coeree eand ...c<sses 1-0.5 mm, 0.0 

Medium sand ........ 0.5-0.25 mm. 0.1 

i MEE “6550. 5.00's568 0.25-0.1_ mm, 1.9 

Very fine sand....... 0.1-0.05 mm, 18.1 

SEL. <4 Sinatra 5 455.9 hee 0.05-0.005 mm, hee ee 
ER eC sarctarane 0.005-0 20.2 § Fines § 





producing, it is thought, a much more mobile material. 
While conceding that no definite data are yet available to 
determine the ideal mechanical analysis of core material, 
the Miami Conservancy engineers believe that at present 
they are working on the safe side, and believe that 
their tests will promptly reveal any undue softness of 
core or failure to solidify (in terms of drop of lateral- 
pressure ratio). 


PENETRATION TESTS 


Resistance to penetration, or supporting power, of 
dam cores is being gaged by lowering a 6-in. cast-iron 
ball into the pool by a rope, its penetration under its 
weight being recorded. This method of gaging was 
introduced at Calaveras and supplies a comparison 
standard between various dams on which it has been 
used. The precise meaning of the penetration obtained 
by this means is not known at present, but it is hoped 
that by tying it up with pressure-cell readings at ve 
rious depths, and by results obtained at other dams by 
the same method, the work involved in carrying on these 
penetration tests may prove to be worth while. 

Penetration tests with iron and wooden rods. have 
also been made, but no particular value is attached to 
the results obtained by those methods, as the personal 
element has such a marked effect on the results. The 
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FIG. 6. 


ball tests are much more definite, and, it is believed, will 
yield data of some value. 







PRESSURE-CELL TESTS 


From the Washington tests already mentioned, the 
inference was drawn that the Goldbeck cells would give 
reliable information as to the lateral pressure existing 
in hydraulic-dam cores, and that the relation of vertical 
to horizontal pressures, recorded by these cells, would 
portray truly the increasing angle of repose or growing 
solidity of the core material. Basing on this, the de- 







cision was reached to bury similar pressure cells in the 


Sept. 10,1919 





dam cores at 10-ft. vertical 
intervals in order to obtain 
a full record of the progres- 
sive change of nature of the 
material. The Germantown 
arrangement represents the 
test system, as sketched in 
Fig. 3. 

There are three light wood- 
en towers (Fig. 4) erected at 
three points across the width. 
of the core near the place 
of lowest foundation. Pres- 
sure cells are hung within 
these towers by wires counter- 
weighted over sheaves at the 
top (Fig. 5), permitting any 
cell to move down with the 
surrounding soil as this set- 
tles; the cells are not held 
laterally. In the middle tower 
lateral-pressure cells will be 
set at 10-ft. intervals, and ver- 
tical-pressure cells at 30-ft. 
intervals ; in the other towers 
the corresponding intervals 
will be 20 and 40 ft. An air- 
Pipe, containing also an elec- 
tric indicator wire, rises from 
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each cell to the tower top where the observing is done. 








Pressure 


FIG. 7. PRESSURE CURVES OF GERMANTOWN CORE 
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In making a reading (see section of Goldbeck cell, the 


cell support and the gage-box used for reading pres- 
sures, in Figs. 5 and 6) compressed air is slowly ad- 











GOLDBECK PRESSURE-CELL AND INDICATING-GAGE BOX 


mitted to the pipe leading to a cell, until the contact 
buttons in the cell separate, as indicated by the dim- 
ming of a miniature lamp whose circuit goes through 
the buttons. The pressure at this moment, read by 
gage, indicates the earth pressure. The portable gage- 
box contains a small air tank, three dry cells, a 3-volt 
lamp, and wire and hose connections. In using it, the 
lamp can be lighted and extinguished repeatedly with 
identical results, which tends to show that the move- 
ments of the pressure-cell diaphragm do not disturb the 
soil conditions. 

During the past two months four sets of readings 


Oct 23, 1919 Nov. 12,1919 
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have been taken at Germantown. The curve-sheet Fig. 
7 gives the results. It will be seen that the downstream 
tower is showing a sharp drop in lateral pressure, not 
consistent with the readings at the other towers. There 
is reason for believing that the lowest cell of this down- 
stream tower has become surrounded by gravel and 
sand from the toe of the embankment confining the 
pool. On the other hand, the upstream tower may be 
affected by gravel interference as the work proceeds. 
These two towers are located purposely in the zones 
(between core and banks) where such action might oc- 
cur, 

The middle tower, however, is without doubt in 
true core material, and the distinct drop in lateral pres- 
sure at the lower gage is held to show decided solidifica- 
tion at depths of 20 to 30 ft.; the pressure ratio for 
this reading is 0.6, and the lateral pressure is down 
to the hydrostatic head. It is interesting to note 
that the readings of Nov. 12 show no increase of 
pressure on the lower cells, although both water sur- 
face and top of core were higher on that date than on 
Oct. 23. 


a 
» No. 
ia 

In the progress of hydraulic filling, the ©) os of 4, 
pool shift more or less constantly, as pumpin» ‘isyally ;. 
carried on along only one side at a time. 5 den 

in variations in core width, as represented \y the i. 

regular outline in Fig. 2. Through this \ riation, g 

certain amount of interleaving of core ani) hanks x 


produced, which may easily affect records 0: 
cells placed near the edges of the core. Whey man. 
cells are in place, however, this effect can he detected 
by comparison and such readings interpreted by thon. 
selves. The curves of Fig. 7 are given here not Sica: 
pecially significant in themselves but as suggesting the 
possibilities of the extensive observation series of which 
they are the beginning. 
A satisfactory phase of the hydraulic-fill work is tha: 
immediately adjacent to the core pool a sand head 
forms which is very firm to the foot, even in a hard 
rain. It is probable therefore that the dam structure 
has material of marked structural strength close along. 
side the soft core material, and that only a narrow zone 
just inside the water’s edge, composed of sand combined 
with fines, is likely to be in lubricated condition. 


individual 





Congressional Persecution of Con- 


tractors and Manufacturers 


By WILLIAM B. KING 
Of King & King, Attorneys and Counsellors at Law, 


Washington, D. C 
HE work done by the engineering contractors and 
manufacturers of the United States during the 
world war will be recorded as one of the greatest 
industrial accomplishments in history. Cantonments 
sprang from nothing in an incredibly short time, Fac- 
tories were swiftly transformed from purposes of peace 
to those of war and functioned efficiently without delay. 
European records of quantity production were promptly 
exceeded. Engineers and administrative officers adapted 
themselves to new tasks with a characteristic American 
readiness. 7 
Some waste and some inefficiency were necessary 
accompaniments of this speed. Before the event it 
would have been said that it could not have been accom- 
plished without a considerable amount of dishonesty and 
fraud. There was some waste, some inefficiency, a good 
amount of lost motion between contractors and Govern- 
ment officers, but so little dishonesty or fraud as to be 
practically negligible in the great mass of work done. 
Throughout the war, the Division of Military Intelli- 
gence and the Department of Justice were extremely 
active. They often had secret representatives employed 
in the factories. Their failure to unearth fraud was 
because the work was honestly done. ‘n the conspic- 
uous instance of general prosecution for fraud in con- 
nection with the manufacture of raincoats, the whole- 
sale charges fell through and the verdicts of the juries 
showed the fraud confined to very narrow quarters. 
After the armistice, the House of Representatives 
enlarged its Committee on Expenditures in the War De- 
partment, divided it into subcommittees and sent these 
forth on roving commissions to investigate contracts 
without limit of expenditure. Contractors have noth- 
ing to fear from impartial investigation and do not 
object to it within reasonable limits. These subcom- 
mittees employed investigating agents and counsel with 
instructions to find out, if possible, irregularities in 


contracts. They have now been engaged for months at 
work. Doubtless their efficiency is measured by their 
employers by the number of irregularities they can re. 
port. Suspicion of political partisanship at the begin. 
ning of this movement has been confirmed by the events, 
These subcommittees have been discredited by a series 
of publications and their political objects in the investi- 
gations fully revealed. 

The subcommittee that went to the Pacific Coast 
and investigated the spruce conditions there was openly 
charged in a vigorous telegram from the Secretary of 
War with flagrant injustice, saying: 

“When I asked your committee for any additional in- 
formation it might secure, I assumed the committee was 
investigating. It now is quite clear that the committee is 
merely restating various assumptions made by it prior to 
the receipt of any evidence. In both your telegrams state- 
ments are made with regard to matters which I have in- 
vestigated, and which are wholly unsupported by the facts 
In addition to this, grave accusations and intimations are 
made against persons of the highest reputation, whose 
services to the country have been patriotic and upright. 

“I cannot by telegram cover in detail the manifold errors 
in your messages. I can only express the hope that your 
committee will afford complete and adequate opportunity 


for presentation of all facts before it undertakes to make 
the report. 


“Frankness leads me to express deep regret that the 
committee, not having heard all the evidence, is making 
its suspicions the basis of widespread and unjust publicity.” 

Upon their return to the East, they were met by a 
former Assistant Secretary of War, who had done splen- 
did service to the Government during the war and whose 
record was sought to be besmirched, with open denun- 
ciation of their conduct, as well as candid explanation of 
the facts, 

The subcommittee on ordnance delved into the con- 
tracts made by the Democratic candidate for Governor 
of Massachusetts and called him to Washington during 
actual progress of his campaign to answer charges 
founded upon the investigations of their special agents 
He vigorously denounced their action as inspired by 
partisanship. The people of Massachusetts expressed 


their disapproval of his candidacy on public grounds of 
high importance, but that does not excuse the impro 
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riety of the committee in endeavoring to discredit him be persecuted. What dampening effect will it have upon 
priety 


in the midst of his campaign by bringing these charges. 
If the committee’s real desire was to find whether the 
work was efficiently and honestly done, it would have 
scrupulously avoided a course so redolent of political 
partisanship. E , 

The chairman of the same subcommittee, after in- 
vestigating the largest ordnance contract made during 
the war by a corporation of the highest business stand- 
ing, is reported in the newspapers as denouncing this 
company’s conduct and declaring that a dozen or more 
officers of the Government and of _the company will be 
prosecuted. The company felt obliged to defend itself 
in a page advertisement in six or seven of the most 
prominent newspapers of the country giving a full 
statement of the transaction and roundly criticizing 
the conduct of the investigation. 

The committee has made a report to the House in 
which eight ordnance contracts are mentioned. It is 
recommended that the Secretary of War be asked to 
revise settlements already made in all cases where Gov- 
ernment property was sold to the contractor, but the 
committee’s report speaks far more mildly than the 
newspaper interviews ascribed to the chairman and 
finally concludes by saying that in some of the cases 
“constructive, if not actual, fraud occurred”—a phrase 
of little or no meaning. The minority of the committee 
vigorously dissents even from this finding, saying very 
pertinently of the settlements of cancelled contracts: 

“The matter has been dealt with as a business matter, 
not as a political matter. It will be most unfortunate 
if politics be now thrust into what is a strictly business 
proposition.” 

The subcommittee on cantonments has started on a 
tour of investigation and is following the same methods 
as the other subcommittees. They investigated Camp 
Sherman and filled the local newspapers with charges. 
Study of the testimony taken shows the methods fol- 
lowed. Every driver of a team or workman who would 
declare that he loafed himself or saw loafing was 
brought before the committee. Responsible officers of 
the Government, when called, testified that the work 
was honestly done. Many others who could have testi- 
fied to the same effect were not called. The contractor’s 
representatives were not called, 

The committee then went to Camp Grant, where the 
contractors built about $4,000,000 of work in two 
months absolutely on time and then were given an 
equal quantity more, without addition to their contract 
fee. The same methods were here followed and nothing 
more resulted than to show that among the many thou- 
sands on the work, some were shirkers. The record of 
the testimony shows leading questions asked of igno- 
rant witnesses, in order to produce testimony unfavor- 
able to the administration and the contractors. Wit- 
nesses without any qualification for doing more than 
driving a team or shoveling dirt or pushing a plane 
were asked questions which only the highest experts 
could answer and their replies were taken as substantial 
evidence against the contractors and their methods. No 
opportunity was given for cross-examination by Govern- 
nt officers or contractors. 

't is very unfortunate that contractors and manufac- 
‘urers who devoted their best energies to work during 

war and officers of the Government who unstintingly 
«ve their labors to the Government service should now 


I 


future patriotic impulses! 

It would be fortunate if Congressmen could be made 
to realize not only the injustice of these proceedings but 
the reaction of the country against such partisanship. 


Newark’s Proposed Zoning Ordinance 

INAL action on the proposed zoning ordinance for 

Newark, N. J., the second reading of which, as 
announced in Engineering News-Record of Dec. 11-18, 
1919, p. 1033, was reached Dec. 3, will probahly be 
taken within a few days. 

The ordinance proposes the division of the city into 
four classes of districts: (1) Residence; (2) business; 
(3) industrial, and (4) heavy industrial. Residence 
districts may contain, besides dwellings or tenements, 
lodging or boarding houses, hotels, churches, schools, 
libraries or public museums, hospitals or sanitariums, 
clubs—-excepting these whose chief activities are serv- 
ices customarily carried on as_ business — philan- 
thropic institutions other than correctional ones, rail- 
road passenger stations, buildings incident to farming 
or truck gardening, nurseries or greenhouses, and 
accessories customarily incident to these. 

In the business district the following buildings are 
not allowed: Blacksmiths’ shops or horseshoeing estab- 
lishments, milk bottling or distributing stations, car- 
pet-cleaning or dry-cleaning establishments, coal yards 
or lumber yards, car barns, places for the storage or 
baling of scrap paper, rags or junk, any kind of manu- 
facturing other than the manufacture of products sold 
at retail in the premises to the ultimate consumers, and 
any trade, industry or use prohibited in an industrial 
district. 

There are 36 classes of industry which are pro- 
hibited within the industrial district because they are 
noxious or offensive by reason of the emission of odor, 
dust, smoke, gas or noise. Classes of construction com- 
ing under sections 2 and 3—that is, residence and 
building uses—are not excluded from the industrial 
district. 

The heavy industrial district includes not only 
classes of construction restricted from the other three 
districts but may include any of the class of construc- 
tion restricted to the other three districts. However, 
there is one variation; that is, that in the heavy indus- 
trial district no building will be allowed which is de- 
signed to be used in whole or in part as a dwelling or 
tenement for one or more families. 

The city is also districted with reference to the 
height of buildings, there being five classes of such 
districts: (1) 35-ft. district, (2) 50-ft. district, (3) 
85-ft. district, (4) 125-ft. district, and (5) 150-ft. dis- 
trict. Only in the 150-ft. district class is there any 
other restriction laid upon building heights, but here 
street widths are controlling factors. No limitation is 
placed upon heights of spires, steeples, grain elevators, 
etc. Towers and tanks on industrial buildings are also 
allowed. 

A subdivision is also made into five classes of area 
districts—that is, A, B, C, D and E—this classifica- 
tion being made for the purpose of naming the limits 
of size of rear yards, side yards, inner courts, outer 
courts and building areas, and specifying the number of 
families to be housed within certain areas. 

The ordinance provides for the establishment of a 
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board of appeals consisting of the superintendent of 
buildings, the chief engineer of the Department of 
Streets and Public Improvements, the health officer, 
the inspector of combustibles and fire risk, and the 
president of the Board of Assessment and Revision of 
Taxes. The superintendent of buildings is to act as 
chairman of the board. The administration of the 
ordinance is placed in the hands of the superintendent 
of buildings and the inspector of combustibles and fire 
risks. 

All nonconforming uses existing at the time of 
the passage of the ordinance may be continued, and the 
reconstruction of nonconforming buildings is subject to 
certain regulations. 





Proposed Engineer Salary Scale 
in Highway Service 


Recommendation for Compensation Schedule of 
State Road Department Is Presented for 
.Discussion and Approval 


ESIRING the opinions of engineers cdncerned, 
the American Association of Engineers’ committee 
on salaries of engineers in public service has pub- 
lished a proposed recommendation for salaries of en- 
gineers in the state highway services. The committee 
announces that the schedule which is printed below is 
not an outline of organizations, as it is not that body’s 
duty to standardize or classify engineering service, 
but to price such service. In order that each indi- 
vidual in a state organization may be readily placed 
within the schedule, the various positions are described 
in considerable detail. The grouping of the positions 
is clear from the captions. 
The schedule is given below. These figures were 
approved by the American Association of State High- 
way Officials at its recent annual meeting in Louisville. 


Administrative and Executive Positions 
Chief Engineer 


In charge of all construction and mainte- 
nance work of the department, acting 
as chief executive officer. . 


Coscccccccveccsc cGB,OOO $15,000 
Engineer of Construction 
In immediate charge of all construction work 
from time contracts are let. Assigned to 
State headquarters ......cccceseeeececssss 6,000 10,000 
Engineer of Maintenance 
In charge of all maintenance work. Assigned 
to state headquarters. ......seeeeeeseseess 6,000 10,000 
Engineer of Bridges 
In charge of preparation of specifications and 
designs for bridges, and in charge of con- 
struction of special bridges. Assigned to 
State headquartersS......cecccccsececcerses 5,000 8,000 


Office Engineer 


In general charge of preparation of plans and 
specifications for all construction work up 
to point of letting contracts. Assigned to 
state headquarterS.....ceecsceseees 


Engineer of Tests 


In general charge of laboratory routine tests, 
investigations, material surveys and field 
inspection of materialS......cceseeseeccses 


District Engineer 


In charge of all construction and maintenance 
work in a division or district of the state, 
generally including a number of counties. 
Assigned to division headquarters... 


eeeeeee 


4,000 7,000 


Senior Engineering Positions Involving Some Ad- 
ministrative Duties in the Higher Grades 


Advisory and Consulting Engineer to the Chief 


Engineer .......- aise Sas chGe> coasters ons HRD 10,000 
First Assistant Engineer 
Assigned to Construction Engineer. In 
general charge of office work in connection 
with execution of contracts..... en bseereces 3,600 5,000 


ENGINEERING NEWS-RECORD 


Vol. § 





S.No. 29 
en 
First Assistant Engineer 
Assigned to Maintenance Engineer. In gen 
charge of office work in connection with 
maintenance ....... CePA's CUS s o'b's'e dc bce 3,600 
First Assistant Bridge Engineer 5,000 
Assigned to Engineer of Bridges. In char 
of bridge drafting room and responsible for 
bridge specifications and bridge designs... . 3,600 
First Assistant Engineer 5,000 
Assigned to division headquarters. In general 
OOD OE ED, 0.0.0 49.0:3 46:00:0.00:00% K04n60 ++ 3,600 
Assistant Engineers 5,000 
Assigned to Construction Engineer at state 
POMOTROND. oo nes ennesnwewwas se cid ax 2,400 
Assistant Engineers “—_ 
Assigned to Maintenance Engineer at state 
headquarters ....essecvecccecsssvece sesee 2,400 40 
Assistant Engineers - 
Assigned to Bridge Engineer at state head- 
quarters. Acting as especially skilled 
draftsmen, designers and computers....... 2,400 4,000 
Assistant Engineers , 
Assigned to Office Engineer. Preparing and 
checking specifications and plans from 
division offices......... SGutstvectoces sys + 2,400 4,000 
Chief Chemist " 
Assigned to Engineer of Tests. In charge of 
the chemical work of the laboratory....... 3,500 5,000 
Assistant Engineers ] 
Assigned to division headquarters. Some in 
charge of construction, others in charge of 
maintenance, both field and office......... + 2,400 4,000 
Assistant Engineers 
Assigned to laboratory work. Tests and 
investigations in laboratory, field examina- 
tions and reports on sources of materials 
as assigned......... cece eee eenes tee eeeees 2,400 4,000 
Assistant Chemists 
Assigned to laboratory....... cccccccccccccs 9,000...... 4,000 
Chief Draftsmen 
Assigned to division headquarters. In charge 
of drafting room and the preparation of 
plans POSSE NS So eeerecewosucrarwseces ++ 2,400 4,000 
Chiefs of Survey Parties 
In charge of surveys and relocations; during 
time spent in office, work on plans and 
computations as assigned..............e.. 2,400 4,000 
Inspection Service 
Confidential Inspectors 
Assigned to Chief Engineer personally. Posi- 
tions of peculiar responsibilities; represent 
ee MEE I bs sv vc 0 aweeegeeecces ens - 4,000 5,000 
General Inspectors of Maintenance 
Assigned to state headquarters............. 2,400 4,000 
Inspectors of Bridge Construction 
Inspecting construction of the larger bridges 
only. Work inside on bridge plans and 
design as assigned......... pital pa a0mdae on ++ 2,400 4,000 
Field Inspector of Materials 
Assigned to Engineer of Tests at state head- 
quarters. Inspection of materials in the 
field and at point of manufacture.......... 2,400 4,000 
Inspectors of Construction 
Assigned to Division Engineers. Inspect con- 
struction, reporting to division engineers, or 
a number of inspectors may be under 
immediate charge of some assistant engi- 
neer to whom they make immediate reports. 2,400 3,000 
If inspectors are employed during working 
season only, to receive per month.......... 250 300 


Junior Engineering Positions Concerned With 


Routine Work Only 


Engineering, Draftsmen, Computers, Checkers 
Assigned to state headquarterS.......esseeees 
Computers and Checkers 
Assigned to Bridge Engineer........seeeeees 
Engineer Draftsmen 


Assigned to division headquarters. Prepara- 
tion of plans, computations, estimates, 
Checking ...ccscsccccesiveseces asseceees ° 

Instrument Men 


Transitmen and levelers. Those employed the 
year around work inside division offices 
part of time on plans, computations and 
estimates 

If employed by month during construction 
season only, they should receive, per month 

Rodmen, Chainmen and Tracers......+++++++++ 
Laboratory Assistants 
Routine testing, laboratory records.........- 
All engineers working away from state 
quarters to which they may be assigned are 
and subsistence expenses. 


This schedule not to operate to reduce any salaries 


existing. 





1,800 


1,800 


1,800 


1,800 


1,200 


1,800.... 
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2,400 


2,400 
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Largest Barge Canal Terminal Opened in 
New York City 


Old Timber Pile Pier Remodeled and Provided With Modern Freight Shed and Extensive 
Freight-Handling Machinery Both Outside and In 


By FRANK M. WILLIAMS 


New York State Engineer and Surveyor, Albany, N. Y. 


~ 
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GENERAL VIEW OF PIER 6, EAST RIVER, NEW YORK CITY TERMINAL FOR NEW YORK STATE BARGE CANAL 


ERMINALS for the New York State Barge Canal 

have been completed for some time at various places 
along the line of the canal, but it was not until this 
autumn that the largest and most elaborate, on the 
East River in New York City, was opened for use. This 
structure embodies the latest ideas on the design and 
equipment of a freight-handling pier available to this 
department. In its mechanical handling equipment, 
particularly, it is considerably in advance of any of the 
piers in New York harbor. 

The terminal is located at Piers 5 and 6 on the East 
River on property acquired by the state from the City 
of New York for $191,900. With the acquisition of the 
site, which is shown on one of the accompanying draw- 
ings, the state came into possession of a gravity section 
granite bulkhead wall of a permanent character and two 
open piers of a semi-permanent type of construction. 
These piers had the following dimensions: Pier 5, width 
70 ft., length 570 ft.; Pier 6, width 50 ft., length 572 ft. 
Both piers were of timber construction with reinforced- 
concrete decks. Adjacent slips had from 5 ft. of water 
at the bulkheads to 20 ft. at the outer ends. 

In making studies for the development of this site, as 
well as others, it was planned to work along lines that 
would secure the most efficient operating conditions and 
the most intensive use of the structures at hand. Also, 
in view of the fact that it was probable that several 
years at least would elapse before the traffic on the canal 
would reach large proportions, it was decided to use 
‘ypes of construction having a fairly long life rather 
‘han to erect structures of a cheaper type that could 

quickly erected but which would have to be scrapped 
a later date or require large annual maintenance 
rges, 

The ultimate development adopted for this site pro- 

es for the shedding and equipping of both Piers 5 
6. As an initial development, however, Pier 5 
* Improved only to the extent of making necessary 
vairs to the timber work, including a new fender 
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system, and by the installation of two steam-operated 
tractor cranes of two-ton capacity which have been used 
to a limited extent during the past season in handling 
cargo between barges and the open pier. An electrically 
operated stiff-leg derrick of heavy capacity has been 
installed at the outer end of Pier 5 by the General Elec- 
tric Co. under a permit from the Superintendent of 
Public Works in connection with its lighterage service 
between its plant in Schenectady and New York City. 
The design adopted for the reconstruction of Pier 6 
provided for an ultimate or permanent and complete 
development of the pier. In arriving at the scheme for 
reconstruction, it was found that the width of the recon- 
structed pier would be limited by physical conditions 
existing. In this connection, it is to be noted that many 
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piers in the older part of the city were laid out in the 
days of sailing vessels of low cost carrying compara- 
tively small cargoes and at a time when a quick turn- 
around of a vessel was not considered with the impor- 
tance it holds to-day. As a result of conditions in those 
days, the piers were used more as runways for moving 
cargo to and from the shore than for transit storage 
as in these days. With the gradual development of the 
function of the transit storage shed as a temporary 
warehouse and the increase in size and cost of vessels, 
it has been found that the older piers and slips are totally 
inadequate to handle modern cargoes. In connection with 
barge traffic, the same conditions control to a large 
extent. The site at Piers 5 and 6 had been set aside 
for canal barges since the early days of the Erie Canal 
and their use for that purpose was retained when the 
present city charter was granted by the state. In the 
days of the old Erie Canal barges, the existing piers 
were adequate, but under new conditions the old Pier 6, 
for instance, before being improved and equipped, could 
not handle a single modern barge with a 1000-ton cargo 
without costly delay and confusion. Pier 6, as acquired 
by the state, was only 50 ft. wide and our studies 
showed that the pier could be widened, but not to more 
than 85 ft., without seriously encroaching on the widths 
of the existing slips. With the width of the pier deter- 
mined by compromising cargo requirements with physi- 
cal conditions, the problem was to get the best layout 
possible under the circumstances. 

The question of freight-handling equipment had to be 
considered in connection with the size of pier available. 
In accordance with our general studies, the preference 
was given to jib cranes for transferring between barge 
and pier and vice versa. This type of equipment was 
preferred because of its speed and its special adapt- 
ability to the barges such as operate on the state canals, 
as these barges are without high superstructures or 
masts and are also without any form of cargo winch or 
unloading machinery. 

In adopting the jib cranes, it was decided to use the 
semi-portal type and provide an uncovered roadway on 
the outside of the freight house in order to keep truck- 
ing in general outside of the freight house proper and 
to provide areas of deposit for miscellaneous cargo as 
deposited by cranes on the pier deck from the hold of the 
barge. 


SPECIAL BOOM CRANES DEVISED 


In spite of the preference for the above type of crane, 
it was quickly evident that with a pier of 85-ft. width, it 
would not be possible to use cranes of that type on both 
sides of the pier and still have a freight house of any 
considerable capacity. A decision was reached to use 
the jib crane and roadway on the west side of the pier 
and to build a freight house 50 ft. wide, bringing the 
east side of the building fairly close to the east side of 
the pier. In conjunction with a well known firm manu- 
facturing special freight-handling machinery, a type 
of crane was designed to meet the conditions on the east 
side of the pier. This special crane consists of a boom 
projecting over the barge and through the doors into the 
freight house a short distance. The general specifica- 
tions of this crane will be given later. 

A decision was also reached in favor of using either 
industrial electric tractors and trailers or load-carrying 
electric trucks for distributing and assembling cargo 
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in the freight house rather than to install interior 
telpherage system. 7 
In rebuilding the substructure of the pic:, the oj; 
structure was substantially removed down +) a point 


1 ft. above mean low water, at which point th 
dation piles were capped and replaced wi: 

posts. The old piles were entirely sound } «Joy the 
above point of cut-off, making it possible to u: ize them 
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removed 4 
SECTION THROUGH OLD PIER 6 BEFORE 
RECONSTRUCTION 
for the foundation of the new structure. To get the 
required new width of pier, the existing pile bents wor: 
extended 11 ft. on the east side and 24 ft. on the west 
side. Footings of concrete for shed columns were cop. 
structed in alternate pile bents in conformity with the 
requirements of the pier superstructure. The genera! 
pile bent spacing is 10 ft. The deck load is carried to 
these pile bents by 12 x 12 in. rangers or stringers 
spaced 6 ft.c. toc. The deck of the pier is a reinforced. 
concrete slab 64 in. thick laid directly over the rangers. 
It is designed to carry a live-load of 500 lb. per sq, ft. 
A substantial timber fender system surrounds the pier. 


TREATED TIMBER IN WET AND Dry SECTION 


Timber used in those parts of the pier subjected to a 
condition of alternate wetting and drying was treated 
with wood preservative. The treatment prescribed re- 
quired that the dressed timber be immersed for twenty 
minutes in a hot tank followed by a twenty-minute 
immersion in a cold tank. 

The concrete footings were precast units which were 
seasoned for 30 days before they were deposited on their 
grillage foundations in the sea water. It has been found 
that concrete precast and seasoned sufficiently may be 
relied on not to deteriorate when placed in contact with 
sea water. A crane rail girder for carrying the out- 
board wheel loads of the semi-portal cranes was cast 
into the deck near the west side. This girder is a built- 
up steel section having a depth of 15 in. and is sup- 
ported at 10 ft. intervals on special 3-pile footings built 
into the regular pile bents. 

The work of rebuilding and extending Pier 6 was 
delayed on account of war conditions prevailing. Al- 
though the work was started in October, 1916, it was 
not completed until the spring of 1918. The contractors 
were Kaufman Garcey of New York City. The con- 
tract price was $102,553.75, but under the provisions of 
Chapter 585, Laws of 1918, the contractor was allowed 
payment on a basis of the actual and necessary cost for 
work done after April 6, 1917, the date of the declara- 
tion of war with Germany. Under the provisions of 
this law, the total cost to the state of this work 
amounted to approximately $130,000. 

The freight house proper is 50 ft. wide. In general, 
the columns and roof trusses are spaced 20 ft. centers 
with the under side of the trusses providing for a clear- 
ance of 18 ft. 6 in. except at kneebraces. On the west 
side of the building, the crane rail for the inshore end 
of the half gantry is carried on top of the building col 
umns extended. On the east side, there is a similar 
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Section A-A through Pier and selhnahewee 


DETAILS OF STRUCTURE AND FREIGHT-HANDLING EQUIPMENT OF NEW YORK STATE BARGE 
CANAL TERMINAL IN NEW YORK CITY 


crane rail on the columns with a parallel one 10 
ft. inward and supported on the roof trusses, The 
latter two girders carry the special conveyor crane pre- 
viously mentioned. Warehouse doors have been placed 
in alternate bents between columns on either side. On 
the west side, the clear openings are 18 ft. wide and 
16 ft. high, and on the east side 18 ft. wide and 18 ft. 
high. The latter are higher than those on the other side 
to get more clearance for the conveyor cranes. The doors 
are two-section lift doors of the link suspension type that 
travel so as to allow the use of the maximum storage 
space within the freight house. The freight-house roof 
is a built-up five-ply pitch, felt and slag covering on 
wood. The roof is drained into substantial outstanding 
gutters, thence through vertical leaders to a discharge 
under the pier. The freight house is lighted through 
continuous wire-glass windows on either side adjacent 
to the longitudinal bracing trusses between bents. 

The headhouse or office section of the freight house 
was built over the four inshore pile bents and the 
bulkhead wall, giving a depth of about 40 ft. with 
a width of 74 ft. leaving two narrow passage- 
Ways on either side along the fender systems. The 
headhouse was laid out with offices for the operating 
force on the first floor and administrative offices on the 
second floor. In arriving at the proper area of office 
svace for a pier shed of the size to be built, this*depart- 
nent had no original data on which to base the design. 


An investigation showed that on six railroad piers 
selected, there was an average office area equal to 8% 
of the pier-shed area, while on 12 steamship piers 
there was an average area of 7%. It was found that, 
in general, insufficient office space had been provided. 
Giving due consideration to the above, and also to the 
anticipated special requirements of a barge terminal, 
it was decided to provide office space equal to about 10% 
of the total freight-house area. The architectural ap- 
pearance of the headhouse, on which considerable care 
was taken, is indicated in the views herewith. 

The interior of freight house, driveways, etc., has 
been paved with sheet asphalt. 

The water-supply system provides for fire service on 
the pier through a 6-in. wrought-iron pipe main running 
from the street main to the outshore end. In the 
freight house proper the pipe is carried in a truss 
panel on the easterly side. At four different points, 
3-in. branches are run down for hose connections. In 
accordance with local regulations, provision is made at 
the outshore end for connection with fire tugs and at 
the inshore erd along the street, provision is made for 
fire-hose connection. The latter provisions provide an 
auxiliary salt-water supply not only for the pier but 
for nearby buildings as well. 

The plumbing system as installed provides complete 
equipment for a building of this character. Washrooms 
with necessary equipment have been built on the second 
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floor. Similar provision for stevedores is made at the ing power line runs to rier 5 for use tner 
outshore end of the freight house proper. hoists, ete. 

The water-supply system for fire protection is meas- The battery-cnarging installation includ. yo 4 
ured by a 6-in. detector meter whil2 that for the plumb- balancer sets provided, in order that what: sehr 


ing service is measured by a 13-in. disk meter. 

Provision has been made for heating all offices, check- 
er’s rooms, halls, washrooms and battery room. A sys- 
tem for steam heating was installed. The radiators on 
the first floor are hung from the ceiling, while those on 
the second floor are of the standard type resting directly 
on the floor. 

The electrical installation includes.a lighting system, 
a power distribution system and a battery-charging 
system. The lighting system provides for the illumina- 
tion of the offices, freight house and pier; the power-dis- 
tributing system provides for the operation of freight- 





INTERIOR OF PIER 6, EAST RIVER, NEW YORK CITY 


handling equipment; the battery-charging system pro- 
vides for the charging of storage batteries for electric 
tractors and load-carrying trucks. 

Power for the above system is obtained from a local 
power company. It is a direct-current, three-wire sys- 
tem, 120-240 volts. In the battery room previously men- 
tioned, the necessary switchboard is located. This room 
in addition contains two balancer sets for battery-charg- 
ing work, a one-ton electric overhead trolley hoist for 
handling batteries, and a set of battery-charging out- 
lets. The switchboard has seven panels, one for the in- 
coming line and meters, one for the power circuits, two 
panels for control of the balancer sets and two panels 
for battery charging and one panel for battery over- 
charging. 

The illumination of offices is by semi-indirect fixtures. 
There are numerous plug outlets for desk lights and 
fans. In the freight house are two rows of lights on 
20-ft. centers, and outside the building there are lights 
over each warehouse door. The interior lights are 200- 
watt Mazda lamps in enameled steel deep-bowl hoods, 
while the outside ones are of a similar type but with 
elliptical angle reflectors and 150-watt lamps. 

From the power switchboard panel. mains are carried 
to the roof on each side of the freight house where they 
are connected to trolley wires running on both sides 
along the entire length of the building to serve the 
semi-portal and conveyor cranes. Other mains carry 
power to five capstans, to 21 safety type cut-outs and 
power plug receptacles for use in operating portable 
conveyors and tiering machines. The principal remain- 


of batteries are being charged, the system | not be 
out of balance to exceed the charging curr»: of on 
battery. From each section of the batter 


harging 
panel, cables are run to plug outlets, both in ; cae 
room and in the freight house, so that batteri+s may pe 
charged at either place. In the battery room, a heay, 
battery bench and a }-ton-capacity overhea| electric 
trolley hoist are provided so that batteries may be 


readily removed from tractors for repairs. 

As previously mentioned, the principal equipment pro- 
vided are cranes for loading and unloading the barges, 
As an initial installation, contracts have been awarded 
for two semi-portal revolving jib cranes to be erected 
on the east side of the pier and for two special conveyor 
cranes for the west side. : 

The semi-portal cranes have a 6000-lb. capacity, , 
hoisting speed of 120 ft. per min., a slewing speed of 
one and a half revolutions per minute and a traveling 
speed of 150 ft. per min. The crane operator will have 
a clear and unobstructed view of the load during ll 
movements and his control is such that he can secure 
anv particular movement or combination of movements 
at will. The crane has an effective outboard reach of 
28 ft. The special conveyor cranes have a 3000-lb. ca- 

acity. These cranes have a main truck triveling on 
wo rails with 10-ft. centers on the roof of the freight 
house. From the truck an overhanging member sup- 
ports a boom with a conveyor. The boom extends over 
the barge and inside the freight house through the 
doorways. It has a clear outboard reach of 23 ft. and 
it is pivoted so that it may be raised to a nearly ver- 
ical position to clear the doorways and also to clear a 
ship’s rigging. This crane is operated by four electric 
motors. With a load of 3000 lb. on the hook, hoisting is 
accomplished at a speed of 125 ft. per min., trolley 
travel at 125 ft. per min., boom hoist in a complete 
movement in one minute and traveling at a rate of 200 
ft. per min. Additional cranes will be installed as 
business demands. 

It is proposed to use tractors and trailers, and pos- 
sibly load-carrying trucks also, in moving freight un- 
loaded by the cranes from the barges to the freight 
house for storage and vice versa. A number of trailers 
have been secured. They are of a well-known make, 
have strong frames, with casters having roller bearings, 
and have semi-automatic couplers. Tractors or load- 
carrying trucks have not been secured as yet. 

In addition to the above, one tiering machine and one 
portable conveyor for unloading between pier and barge 
have been secured. These two machines are of the end- 
less chain and wooden slat type, driven by electric mo- 
tors. There have also been installed five electric cap- 
stans, each having a capacity of 8000 Ib. on a single 
line, at a speed of 40 ft. per minute. These capstans 
are intended for moving boats and other work for which 
they are adapted. 

A 20-ton auto truck scale has been installed in the 
freight house proper near the street entrance. 

The site as obtained from the city had slips with 
depths of water varying from 5 to 20 ft. Under 4 
dredging contract, the slips have been deepened to givé 
a minimum depth of 14 ft. at mean low water. 
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The freight house proper was erected by I. J. Stander 
& Co. Inc. of New York City, at a contract price of 
$128,250. The asphalt pavement was placed by the 
Sicilian Asphalt Co, at a contract price of $11,225. 
The water-supply system and plumbing were installed 
py Jarcho Bros., Inc., of New York City, at a contract 
price of $6650. The heating system was installed by 
Miller & Brady, Inc., of New York City, at a contract 
price of $2352. The electrical installation and the auto- 
truck scale were put in by the Lord Electric Co., of New 
York City, at a contract price of $16,000. A contract 
for the delivery of two semi-portal cranes has been let 
to the Edward F. Terry Mfg. Co., of New York City, at 
a contract price of $41,081. Delivery is pending on 
these cranes. Two special conveyor cranes have been 
purchased from Manning, Maxwell & Moore, of New 
York City, for approximately $24,000. These special 
cranes are under erection. Under a contract with the 
Lansing Co., of New York City, 50 industrial trailers 
and 50 industrial hand trucks are to be delivered. The 
cost of the trailers and trucks will be $4400. The port- 
able barge unloader and stacking machine were fur- 
nished by the Brown Portable Conveying Machinery 
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Co., of Chicago, at a cost of $5626. The five electric 
capstans and trolley hoist were furnished under a con- 
tract with the General Electric Co., of New York City, 
at a cost of $7805. The dredging of the slips was done 
by the New Jersey Shipbuilding & Dredging Co., of 
Bayonne, N. J., at a contract price of $13,035, 

The cost of the freight house and all equipment so 
far provided for Pier 6 amounts to approximately $250,- 
000. Adding to the above the cost of reconstructing 
the pier substructure, the total amounts to $380,000. 

The total cost to the state for the entire terminal, 
including the cost of the acquisition of the site, im- 
provements and equipments at Piers 5 and 6, and dredg- 
ing, amounts to $625,000. 

The design and supervision of construction of this 
work has been under the State Engineer. Senior As- 
sistant Engineer Anderberg being in general charge 
of terminal construction in New York City, and As- 
sistant Engineer Ely Gamse in direct personal charge 
of the work on Pier 6. After the construction had been 
completed and the equipment placed, the piers were 
turned over to the State Department of Public Works 
for operation. 





Concluding a series of interviews 
with contractors: 


Construction Labor’s Instability 


V—In which F. J. MaclIsaac, of Smith, Hauser & Mac- 
Isaac, New York City, and past-president of the 
General Contractors’ Association, blames the admin- 
istration for an infirm labor policy, reviews preced- 
ing recommendations for stabilizing labor, and insists 
that Americanization education be a fundamental of 
restrictive immigration legislation. 


N ADMINISTRATION supported in its treatment 
Act industrial questions by academic theorists and 
predisposed, if not foresworn, to champion the various 
demands of organized labor, early in its incumbency 
planted the mustard seed of the present industrial and 
social turmoil, believes F. J. MacIsaac, member of the 
firm of Smith, Hauser & MacIsaac, New York City and 
past-president of the General Contractors’ Association. 
And not until a firmer hand is laid upon the throttle con- 
trolling social and industrial life can the country ex- 
pect anything but abnormality in these matters. 

A survey of the administration’s acts, Mr. MacIsaac 
believes, will bear out his judgment that the adminis- 
tration possesses this inclination, and reasons for such 
a belief he holds to be too self-evident to need either 
explanation or elaboration. 

Since such industrial disorder does exist and since 
the question is one not for prophylactic treatment, but 
ior therapeutic attention, he makes his diagnosis and 
finds industrial and social America suffering from a 
peculiar complication of ailments. 

_ the first point is that industrial America is underfed; 
‘hat is, the workmen to man its industrial plants and 
‘» do its construction work are inadequate in number to 
‘ie needs of a healthy, growing nation. 


An Analysis— 


As a partial relief for this disorder, immigration is 
proposed. However, Mr. Maclsaac is not certain that 
such a remedy should at this time be applied, because 
of the danger involved in further affecting the health 
of the patient with the poison of radicalism. Admitting 
that the shortage of labor is’: America’s present consti- 
tutional difficulty, he turns to a consideration of other 
remedies. He finds that America’s blood pressure is 
abnormal because of the universality of strikes, riots 
and general social discontent. This ailment is trace- 
able to the first failure of the administration to cope 
with the labor situation, and has been aggravated by 
the shortage of labor. Until different administrative 
methods are applied, then, and until something be done 
to overcome the constitutional disorder, there is little 
help offered the patient in correction of this trouble. 

Some good has been done, Mr. Maclsaac believes, in 
the making of wage contracts between employers’ asso- 
ciations and those representing the several building 
trades, such as the contracts entered into recently in 
Chicago and New York. However, he does not believe 
that such contracts will be binding under certain cir- 
cumstances. He maintains that the law of supply and 
demand is the supreme power affecting construction and 
labor, and will operate as truly in construction work 
as in the regulation of the price of any household com- 
modity. For instance, should legislation be passed 
whereby railroads, upon their return to private man- 
agement, would be able to expend considerable amounts 
on road betterment, all common labor would easily be 
absorbed by them, paralyzing general construction work. 

Then, again, if architects, builders and investors as- 
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sume that the signing of contracts between the Build- 
ing Trades Employers’ Association and the Building 
Trades Council of New York City guarantees stability 
in wages and hours of employment, Mr. MaclIsaac pre- 
dicts the greatest building boom that New York City 
has ever seen. Inasmuch as the general building pro- 
gram is several years behind schedule, the sudden 
stability given wages, hours of employment, and the 
general labor situation, would result in the almost im- 
mediate release of extensive capital, particularly that 
for housing propositions. 

In either case—if the railroads suddenly began ex- 
tensive betterment programs, or if the general building 
industry were suddenly stabilized—contractors would 
immediately begin bidding against one another for the 
available supply of labor. In this competitive bidding 
contractors most capable of offering attractive wages, 
wages in excess of those named in existing contracts, 
would secure the services of such labor. It is Mr. Mac- 
Isaac’s statement that in Chicago now, only a few 
months after the signing by building trades employers 
and unions representing them of a three-year contract 
naming fixed wages and hours of employment, contrac- 
tors have paid, for some classes of labor, from 10 to 
25c an hour more than the scale specified in that con- 
tract. He also asserts that this bidding among con- 
tractors for labor exists in New York even now, though 
the conditiongis not so serious at the present time as it 
threatens to be. 

Mr. Maclsaac ventures the opinion that it might be 
well to wait a time for the enactment of even restric- 
tive immigration legislation. He admits the crying 
necessity for immigration sooner or later, but whether 
it be the most expedient course to foster immediate re- 
strictive legislation he is not ready to say. When that 
legislation becomes absolutely necessary, through a re- 
vival of railroad construction or through reconstruction, 
an intense impetus being given to all general and spe- 
cial construction, or through the absorption of avail- 
able common labor by growing industry, he insists upon 
one thing—that education in American laws, customs, 
ideals and principles be a compulsory precedent to im- 
migrants being accepted as prospective American citi- 
zens. He believes it would also be well to secure from 
each immigrant, upon his being landed at an American 
port,-his declaration that he intended becoming a citi- 
zen of this country. Five years would be allowed for 
the immigrant to carry out his contract and if bad faith 
were then discovered or suspected Mr. MaclIsaac would 
ship the immigrant back to his former home. 

In the matter of restrictive immigration legislation, 
Mr. MaclIsaac says: “Let history be our guide in 
choosing the class of immigrants. Scandinavia has 
furnished us with the most reliable class of immigrants 
outside of the English-speaking populations.” 

A certain amount of the present’ labor unrest, Mr. 
MaclIsaac believes, is due to the fact that immigrants, 
landed upon American soil, their passports examined 
and themselves passed by immigration officers, are then 
entirely lost sight of by the Federal Government. Many 
of these immigrants come from socially and politically 
oppressed countries and mistrust all physical evidences 
of law and government. He firmly believes that a large 
percentage of immigrants are potentially excellent citi- 
zens, but their education and training are neglected, 
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and the Government they have heard of as ic penin, 
protector cares little where they go or wh. they 4, 
after passports have been surrendered. uld the 
American Gevernment undertake to educate t feelin: 
er, upon arrival here, in the principles and ic: .:!s alan 
lying the American governmental system, M) Maclsag 
promises immediate results. 
Recognizing, then, that the constitutional disorje, 


from which America is suffering—viewed from the per- 
spective of the contractor—is improper ni: irishment 
there appears but one sensible cure: Wholesome food 
and plenty of it. But Mr. MaclIsaac advises against 
America being allowed to gorge with no regard to the 
quality of the food. Rather he advises the establish. 
ment of a dietetic bureau for the careful examinatio, 
of the nutritive values of all food proposed to retum 
labor-hungry America to a healthy, normal being, 

“And whatever bureaus for the control of immigra: 
tion be established,” said Mr. Maclsaac, in conclusion, 
“let them be properly officered, not by schoolmaster: 
and theorists, but by practical employers and hari. 
headed business men.” 





Report on 1918 Rail Failures 


Continued improvement in rail performance is made 
evident by the rail-failure statistics for 1918 collected 
by the rail committee of the American Railway Engi- 
neering Association and published in a recently issued 
bulletin of the association. M. H. Wickhorst, engi- 
neer of tests for the committee, summarizes the five- 
year performance of successive yearly rollings of rails, 
from service records compiled down to November, 1918, 
as follows: 

Rail rolled in :1908 (service, from 1908 to 1913), 
898.1 failures per 100 track-miles; rail rolled in 1909, 
277.8; rail rolled in 1910, 198.5; rail rolled in 1911, 176.3; 
rail rolled in 1912, 107.1; rail rolled in 1913 (five years’ 
service ending with Nov. 1, 1918), 91.9. The improve- 
ment shown by these figures is very closely in accord 
with a projected curve of hoped-for rail improvement, 
drawn up by Mr. Wickhorst several years ago, according 
to which rail failures per unit of service and per unit 
of track length would decrease continuously, though less 
rapidly as time goes on. 

Bessemer rails continue to show a larger number of 
failures per unit of track than open-hearth rails, the 
ratio (for five years’ service of 1913 rail) being 1.19 to 
1.0. Since Bessemer rails in general were in less severe 
service than open-hearth, the actual difference in quality 
is considered to be even greater than this ratio indi- 
cates. 

One important conclusion drawn by Mr. Wickhors* 
from the statistics is that the rollings of rails subse 
quent to 1914 are lower in quality than earlier rollings 
As an example of the records, 1916 rails in two years 
service totaled about 50% more failures than did 1914 
rails during their first two years (29.2 failures pet 
100 track-miles, as against 19.8). The most pronounced 
irregularities are shown by the short-time service 
records of 1916 and 1917 rails; thus, 1917 rails in ap 
proximately one year of service averaged 21.6 failures 
per 100 track-miles, whereas 1914 rails during thelr 
firat year of service showed only 8.2 failures. 




















‘making an adverse report on the design. 
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Chicopee, Mass., Steel Standpipe 
Subject of Suit 


Engineer Who Criticized Design Sued by Builder. 
Asa Result All Information Withheld 
on Record Structure 


N CHICOPEE, Mass., a city of about 30,000 adjoin- 
| ing Springfield, there is now being built a steel stand- 
pipe 50 ft. in diameter and 130 ft. high, one of the 
largest structures of its type in the world. With the 
exception of a number of gas-holder tanks, in which 
special design problems enter, and of the recently com- 
pleted Los Angeles standpipe with its 150 ft. diameter 
and 51 ft. height, the Chicopee structure has the highest 

shell tension at the base of any water-holding tank or 
standpipe on record. This fact alone would make it 
worthy of record, but it has attained some notoriety 


‘ because of a lawsuit, unique in the history of engineer- 
ing, in which the builder is suing an outside engineer 


for “malicious injury of business” on account of his 
Overawed by 
the possibilities of this suit, the city authorities profess 
to know little about the design, and the builder refuses 
absolutely to give any information on either design or 
construction. The structure itself is so far along to- 
ward completion that it would be difficult to make 
measurements of its integral parts, even were the 
builder not decidedly opposed to anyone attempting to 
make a personal examination. 

In consequence, there is being built in Chicopee along- 


' side the existing standpipe and on a watershed which 


includes several homes nearby, a 2,000,000-gal. tank, 
which, on the face of such information as can be ob- 
tained, is bolder than conservative practice permits, 
and one in the design of which it does not appear that 


_ any competent engineer outside the builder’s employ has 


ever been concerned. Furthermore, the original design 
has been severely criticized by several outside engineers. 


| Possibly the structure as built has been improved over 


that original design, but if it has no one outside of those 
immediately concerned knows of it. In other words, a 


' public structure involving public safety and public 


money is being built practically in secret, and under 
conditions that make its adequacy doubtful. 


STANDPIPE PERHAPS LARGEST ON RECORD 


Some time ago the water department of Chicopee de- 
cided that it should have additional supply in a stand- 
pipe alongside of the existing standpipe on Keating 


_ Hill at Ghicopee Falls. It accordingly established the 


size as 50 ft. in diameter by 130 ft. in height, and 
asked for bids on a steel standpipe of these dimensions. 
The lowest bid, accompanied by elementary drawings 
of a standpipe of this size, was submitted by Walsh’s 
Holyoke Steam Boiler Works of Holyoke, Mass. About 
this time a Springfield engineer, H. B. Andrews of the 
firm of Andrews, Tower and LaValle, came into the case. 
Mr. Andrews has specialized in reinforced-concrete 


stanpipes, and called on the superintendent of water- 
Wor s of Chicopee with the intention of discussing the 
Poss bility of a concrete standpipe for the city. As soon 


as | learned the dimensions, however, he told the super- 
ni. dent that he could not guarantee the water-tight- 
nhe-- of a concrete standpipe of this size. At the same 
tir. he asked to see the design of the steel tank sub- 
m.-d by the low bidder. The superintendent then 
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showed him “a plan, not complete in detail, showing a 
perspective view, thickness of plates and detail of 
foundation without details of riveting.” 

According to his statement, he was sufficiently inter- 
ested to calculate the working stresses in the lower cir- 
cular plates of the design, and “found that there was 
a considerable deficiency in strength in accepted en- 
gineering practice.” He later took the matter of the 
design up with the mayor, and he states that the mayor 
was sufficiently concerned about the matter to ask An- 
drews to submit a report. This report was accordingly 
transmitted to the mayor under date of June 30, 1919, 
and contains a number of criticisms of the design which 
will be discussed hereinafter. Mr. Andrews did not 
hear from the mayor, but later found that there were 
political controversies in the city which seemed to pre- 
clude the possibility of getting very far in the matter, 
and that the board of aldermen apparently were pre- 
pared to award the contract to the lowest bidder. Later 
Mr. Andrews discussed the situation with some of the 
local manufacturers who, according to Mr. Andrews, 
verified the main contentions of his criticism. 


CRITICISMS REPEATED IN LETTER 

Nothing further was done in the matter by Mr. An- 
drews until Sept. 5, when he sent another letter to the 
mayor reiterating his previous criticisms of the stand- 
pipe. Meanwhile, some time between June 30 and Sept. 
5, the contract for the standpipe was awarded to Walsh’s 
Holyoke Steam Boiler Works for $66,000, and they 
thereupon guaranteed to the city its safety for a year 
after completion. They also furnished a general rivet- 
ing diagram and specifications, which among other 
things supplemented the riveting diagram. These speci- 
fications are now not available. The Walsh company 
refuses to permit them to be seen; the City of Chicopee 
is apparently unable to locate them or at least is un- 
willing to show them. 

Meanwhile, in the Springfield Union of Sept. 6 there 
appeared the text of both Andrews’ report and letter, 
together with some additional statements by him. Soon 
after the publication of this article the Walsh company 
sued Andrews and his firm for malicious injury of their 
business, libel and slander. 

What was the nature of the report on which this 
unique suit was brought? It outlines the theory of 
standpipe design. It shows that for standpipe of the 
dimensions at Chicopee the maximum bottom-shell ten- 
sion is 203,125 lb. per ft. of héight. It computes the 
wind pressure on the pipe but not the unit effect on the 
structure, but suggests that stability against collapse 
or overturning should be looked into. It refers to a 
paper by C. W. Birch-Nord, in the Transactions of the 
American Society of Civil Engineers, Vol. 54, 1909, in 
which “a working stress of 12,000 Ib. per sq.in. is rec- 
ommended, with an efficiency of about 70%, due to 
riveted joints.” It states that this is a working stress 
“generally adopted,” although it quotes from the paper 
to the effect that the highest shell tension advocated by 
any engineer of note is 15,000 lb. per sq.in. It states 
that the bottom shell tension on the 1,4,-in. plate shown 
in the elementary drawing shown Andrews by the su- 
perintendent of the water-works gives a unit ten- 
sile strength of 20,634 Ib. per sq.in., according to the 
standard methods of design, as against 12,000 Ib. of 
“standard practice.” It states that according to estab- 
lished theory the thickness of the shell should be slightly 
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over 2 in. instead of the 1, in. of the design. It says 
that the load imposed on the soil is about 43 tons per 
sq.ft., whereas the soil at Keating Hill, which is a soft 
fine sand, would be assumed to support a load of 3 to 
4 tons. Therefore “a careful study should be made of 
the foundation.” It suggests the substitution of twin 
standpipes 35 ft. in diameter and 130 ft. high. 

In this same published report Mr. Andrews states 
that the Fisk Rubber Co. practically verified his report, 
and that the Boston Manufacturers’ Mutual Fire Insur- 
ance Co. had its engineers at work examining plans of 
the standpipe for several days and wrote a letter of 
condemnation of the design to the superintendent of 
the Chicopee water-works, in which they went into the 
details of construction, and showed that in parts of the 
structure there is a factor of safety of less than 2 as 
compared with the established practice of using 5 for 
the factor of safety for this class of work. Further, 
Mr. Andrews reports that he called the structure to the 
attention of the chief of state police of Massachusetts, 
and that the chief, while not giving expert opinion, sug- 
gested that the structure was insufficient and that the 
mayor of Chicopee would be responsible if any damage 
resulted from the construction. 


TEXT OF LETTER 


The later report to the mayor, dated Sept. 5, read 
in part as follows: 

I understand that work is still being carried on on the 
standpipe for the City of Chicopee, in spite of the fact that 
it is of dangerously weak design. (1) In a well-designed 
standpipe the ordinary factor of safety is 5. (2) In a 
standpipe of these dimensions larger than ever before 
built, the factor of safety should be increased rather than 
decreased. (3) Parts of the standpipe as designed have 
a factor of safety of less than 2. (4) The molasses tank 
in Boston failed with a calculated factor of safety when 
investigated of practically the same. (5) The engineer- 
ing department of the Boston Manufacturers’ Mutual Fire 
Insurance Co. has worked several days on investigating 
this design and written a letter to your superintendent of 
water-works, corroborating my statement. (6) The chief 
of the Massachusetts District Police has also investigated 
the strength of the structure. He says that he had no 
jurisdiction over it, but in his opinion the City of Chicopee, 
through its mayor, is criminally negligent in allowing work 
to proceed and would be criminally responsible in case of 
serious accident in the face of expert engineering advice 
warning against such probability. 

This ended Andrews’ connection with the case. Ob- 
viously, the situation was one in which the engineering 
profession would be profoundly interested. An effort 
was therefore made by Engineering News-Record to 
confirm the various issues, not with the idea of criticiz- 
ing or condemning anyone connected with the affair 
but in order to ascertain the truth of the various alle- 
gations. This investigation has proved most difficult. 
Walsh’s Holyoke Steam Boiler Co., acting, no doubt, 
under advice of counsel, has refused to make any state- 
ment whatsoever regarding its connection with the 
structure though it promises full information “when 
the suit is settled.” An officer of the company even 
went so far as to attempt to prevent a representative 
of this journal from looking over the structure. The 
same officer intimated that the suit against Andrews 
was brought because he was meddling in the case in 
order to get the design of a concrete standpipe to be 
substituted for the steel pipe submitted by the Walsh 
company and further that Andrews had never seen the 
real drawings of the standpipe. 
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The present administration of the City hico 

was defeated for reélection early in Decen.. pe 
to be supplanted by a new administration first of 
January. The Board of Water Commissio:. +s takes 
the stand that the case is in litigation and ..; ‘ip + 
give any information, but a representative 0: oe 
was allowed to see what drawings were s: ) be + 
the city hall. These “drawings” consisted « 1e sian 
blueprint showing an elevation of the tank w):) an m9 


lined indication of a stepped foundation. T) drawing 
gave the plate dimensions with a maximum of 12 i 
thickness at the base. It is reported that there one i 
typical riveting diagram submitted at the same es 
but this diagram was not available, nor was i: possible 
to see the specifications which further explained the 


riveting layout and the kind of metal to be used. It jg 
also reported that there was originally a drawing show. 
ing the foundation in some detail, but this drawins 


could not be found in the offices of the superintendent 
of water-works. 

Inspection of the standpipe itself is not very inform. 
ing. Visitors are not permitted to go very close and 
exact measurement of the plates is, of course, impos- 
sible. The pipe is fast approaching completion, as the 
foundation has all been put in and its detail is not 
therefore, observable on the ground. An examinatior 
of the tank showed, however, that the lower plates are 
no thicker than the 1,°; in. specified in the origina] 
drawing, that the lower rings, about 7 ft. high, have 
butt joints with a double strap, the outside cover plate 
being about 12 in. wide, with four vertical rows of 
staggered rivets about 4} in. outside pitch, the inside 
cover plate about 20 in., with two extra rows of stag- 
gered rivets on each side at the same pitch throug) 
cover plate and main plate. The lowest plate is double 
riveted to the ring angle at the base, and fastened with 
a single riveted lap joint to the next ring. Nowhere is 
there available the size or even evidence of the exist- 
ance of a bottom plate. Field rivets were being placed 
with compressed-air rivet hammers. These rivets a! 
the bottom ring were 1} in. in diameter. 


FOUNDATIONS OF SPECIAL TYPE 


The foundations are reported variously. The original 
design, it is stated, consisted of a circumferential con- 
crete wall carrying the shell, with a center pedestal and 
a 15-in. concrete floor spanning the circumferential wall 
and resting on the center pedestal. In construction it 
is reported that the whole standpipe is supported on a 
2-ft. concrete floor heavily reinforced with rods, and 
supported, with interposed bracket, on pedestals spaced 
every 10 or 15 ft. around the circumference (instead of a 
circumferential wall as designed), and on a center pedes- 
tal with a heavy bracket connection. The concrete floor 
is laid, it is stated, on a heavy puddle fill washed in over 
the good sand top of the hill, and it is further intended 
to protect the outside of the foundation as well as that 
of the existing standpipe, with a concrete paving 
so as to prevent underwash in case of any overflow 
of the tank, which is not roofed. 

Construction on the standpipe is proceeding normally 
and it should be soon turned over to the city for accept 
ance. For a year thereafter the builder is responsible 
for its safety. After that the city automatically assumes 
responsibility. Meanwhile Andrews has replied to the 
Walsh company suit denying all the allegations and the 
trial is set for some time toward the end of December. 
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Concrete Conduit for Track Wires: 
New York Central Railroad 


ONCRETE trunking or conduit for electric wires 
laid above ground along railway tracks has been 
introduced extensively on the New York Central R. R. 
during the past few years, owing to the scarcity and 
high price of the cypress lumber which is used ordi- 
narily. As compared with untreated cypress, the first 
cost of concrete trunking in place is about three times 
as great in the smallest sizes, twice as great in medium 
sizes and equal to that of wood in the larger sizes, ac- 
cording to a statement in a paper presented to the 
Railway Signal Association by B. A. Lundy, assistant 
signal engineer of the road. Maintenance expense is 
eliminated, no painting is required, and there is no 
periodical renewal in patches, as with wood, while the 
material can be taken up and relaid with little trouble 
or damage. Where wires are led across the tracks, con- 
crete trunking has the advantage of eliminating trouble 
from fire and damage to the wires caused by cinders 
dropping from the engine. 
This trunking consists of shallow’ rectangular 
troughs, having flat covers which fit within the sides 
so as to be adjusted and secured automatically. It is 
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Half Side Elevation of Trunking Reinforcement 


REINFORCED-CONCRETE CONDUITS FOR ELECTRIC 
WIRES LAID ALONG RAILWAY TRACKS 

made in widths of 2 to 16 in., all sizes above 4 in. be- 
ing 48 in. deep to allow for a wooden rack which is 
laid in the bottom to carry the wires. In the smallest 
sizes this rack is omitted and the depth is only 23 in. 
Along the center line of the bottom are cored }-in. drain 
holes 4 ft. apart and also pairs of {-in. holes to fit 
studs which project from the supporting piers. No 
grouting is used, the trunking being held in place 
simply by its weight. These piers are spaced 4 ft. on 
centers except that where trunking is laid in the ballast 
the piers are placed only at the joints. Horizontal iron 
handles are fitted along one side of the cover for the 
larger sizes. The trunks or troughs are made in 
lengths of 4 ft., 6 ft. and 8 ft., while the capping is in 
lengths of 2 ft. and 4 ft. to facilitate removal for in- 
‘pection and repair of the wires. 

A concrete mix of 1 : 2:2 is used, the coarse aggre- 
vate being stone that passes a sieve of #-in. mesh. Rein- 

rcement consisted formerly of wire netting or metal 
h, but the plans as revised in September, 1919, pro- 
vide for 3-in. twisted rods wired together at all inter- 
sections. For convenience the troughs are poured in 
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inverted position, the forms being removed in 48 to 
96 hours, according to the temperature. Outlet holes 
for branch leads are made by wood blocks or cores 
placed in the side forms. Junctions with lateral lines 
of wiring are made by cutting away the side of the 
trough or by cutting out the bottom if the lateral wires 
pass below the main lead. 

Most of the material is made in the field, near the 
work on which it is to be used, but some has been pur- 
chased from manufacturers and shipped as required. 
For the field work, a gang of seven men with a power 
mixer produces about 200 ft. of 7-in. trunking per day, 
the output being limited by the small number of forms 
used. In present practice no built-up wood forms are 
required, the trunking being cast on a level floor on 
which are placed separating strips of 2-in. plank of the 
proper height and spacing. These are wedged in place, 
being removed after the concrete has set. This plan 
has been found to give better results than building 
forms for the separate pieces. 

In weight per foot the trunking ranges from 253 lb. 
for the 2-in. size to 634 lb. for the 16-in., while the 
capping ranges from 123 lb. to 414 Ib. respectively. 
Four men can handle the heavier sections without much 
difficulty, so that no power appliances are used. It is 
stated that after a little experience the men can lay 
the concrete conduit as fast as they can build a timber 
conduit of the same size. The designs for this con- 
crete trunking were worked out under direction of W. 
H. Elliott, signal engineer of the road. 


Reinforcing in Concrete Pavement 


N DISCUSSING results with reinforcing in concrete 

pavements, one of those present at a recent meeting 
of Western engineers made the following comments: 

“Reinforcement has been used in many places and 
has always been a good investment. There is often a 
clear line of demarcation between that portion which 
was reinforced and the one which was not so treated. 
The reinforced section is generally without a longi- 
tudinal crack, while the reinforced section adjoining 
would be shattered in every direction. I am _ not 
prepared to state that expansion of adobe has anything 
to do with it. Rather I should say that it is due to 
settlement laterally. If water be kept out of adobe by 
oiling and so making waterproof the shoulders and 
subgrade and good and deep side drainage is provided, 


probably much of the troubie may be obviated. A 


layer of sand on top of the adobe, while often advocated 
as a cushion, has in some cases permitted water to 
percolate beneath the pavement and water has so soft- 
ened and settled the subgrade that the pavement has 
been quite thoroughly shattered. The proper way is 
to make the subgrade impervious to moisture. 

“Both triangular mesh and bar reinforcing have been 
used and both have proven satisfactory. The bar plac- 
ing is undoubtedly the simpier and cheaper method. 
Since the lateral cracks always appear to be wider at 
the top surface, undoubtedly the reinforcing should be 
placed in the upper part of the pavement. Weight for 
weight, the mesh reinforcing costs not only more per 
pound but also is more difficult and consequently more 
costly to place. . . . Rim reinforcing should always 
be used with artificial expansion joints, or where there 
is a doubtful subgrade or ‘shoulder material.”: 
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Longest Single-Leaf Bascule Bridge: Chicago River 


‘Double-Track, 260-Foot Span Has Unusually Large Trunnions, Cantilever Tower, Pneumati 
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and Emergency Brake — Plan to Move Bridge to New Site 


NEW §_ double-t rack 

through bridge, 260 ft. 
between trunnions and end 
bearings, which carries the 
St. Charles Air Line across 
the Chicago River near 
16th St. is the longest 
single-leaf bascule yet built. 
Three single-leaf double- 
track bascules rank next to 
this new structure: The 
235-ft. span of the Balti- 
more & Ohio R. R. over the 
Calumet River at South 
Chicago, Ill, the 200-ft. 
span of the same railroad 
over the Cuyahoga River at 
Cleveland, Ohio, and the 
200-ft. skew span (with one 
2064-ft. truss) of the Great 
Northern R. R. over the 
Salmon Bay waterway at 
Seattle, Wash. Particu- 
lars of these and other 
large drawbridges were 
noted in Engineering 
News-Record of May 2, 
1918, p. 860. 

The new 260-ft. span at 
Chicago crosses the river at 
an angle of 634° and _ pro- 
vides a navigation width 
of 200 ft. measured at right angles to the channel, 
while the former 2973-ft. swing bridge was on a skew 
of about 42° and gave two channels 59 ft. and 55 ft. 
wide. By changing the railway alignment slightly 
it was possible to place the new bridge far enough to 
the north of the old one to avoid interference with the 
latter during construction and at the same time to ob- 
tain a minimum length of span, but the location was 
governed largely by the track layout on the east side 
of the river. 

This bascule bridge is of the Strauss type. Its gen- 
eral design is shown in the accompanying drawing. 
Two Warren trusses having subdivided panels and in- 
clined top chords constitute the main part of the 
moving leaf, which was designed for Cooper’s E60 
loading. This leaf revolves upon trunnions at the bot- 
tom-chord level. Its counterbalance system consists of 
a pair of rocking trusses mounted on a tower and 
carrying concrete counterweights on their rear ends, 
while to their forward ends are attached links con- 
nected to pins at the hip joints of the top chords. The 
weight of the structural steel is about 1544 tons and 
that of the machinery is about 166 tons. 

Operating struts to raise and lower the bridge are 
connected to the end posts of the span, the connection 
being made at an intermediate point on the post in- 
stead of at the hip joint, which is the more usual ar- 
rangement in bridges of this type. The new plan 
was adopted in order to permit the use of shorter struts. 
Racks upon these struts gear with the main operating 





LONGEST SINGLE-LEAF BASCULE BRIDGE SPANS CHI- 
CAGO RIVER, SUPERSEDING OLD SWING BRIDGE 


Buffers 
pinions, which ; driven 
through an equa. ver anq 
reduction gears by ‘wo 159. 
hp. alternating-cur rent mo. 
tors on a 440-volt }-phase, 
60-cycle circuit. A concrete 
cabin built into the tower 
contains the operating ma. 
chinery and co: trolling 
equipment, together with a 
60-hp. gasoline envine for 
emergency drive and an air 
compressor for the brakes. 
The bridge can be raised or 
lowered in 1} minutes. 

While the structural de. 
sign of the leaf presents no 
new features in general ar- 


rangement, attention may 
be drawn to the exceptional 
size of the members, re- 
quired by the length of the 
span and the heavy loading, 
This may be judged from 
the fact that the main 
trunnion pins are 25 in. in 
diameter and 27 in. long on 
the bearing area; the coun- 
terweight trunnion pins 
are 46 x 44 in., and the 
first and second pins of the 
counterweight links are 20) 
x 53 in. and 31 x 27 in. respectively. Phosphor-bronze 
bushings are provided for both sets of these enormous 
trunnion pins and the bushings are free to turn in the 
cast-steel bearings. Double lubrication is thus per- 
mitted, lubricating grooves being provided between the 
bearing and the bushing as well as on the inner sur- 
faces of the bushing which carries the trunnion pin. 

An unusual feature in the design of the tower is 
that the upper part of each side frame is cantilevered 
outside of the lower part, with a distance of 5 ft. 
between the vertical planes of the two parts. On these 
overhanging portions are mounted the bearings for the 
counterweight trunnions. The object of this arrange- 
ment is to place the counterweight truss in the middle 
of its concrete counterweight block and thus avoid 
any eccentric loading of these trusses. Deep portal 
girders in the planes of the vertical and inclined posts 
of the tower provide for the eccentric load due to 
the overhung position of the bearings. 

Outside or wing counterweights carried on the ends 
of the rocking trusses are used, being more economical 
for such a large bridge in that they give a greater 
leverage than the earlier arrangement of a single 
counterweight block extending between the ends of the 
rocking trusses and across the tracks. Each wing 
counterweight is about 37 x 60 ft. in size, 5 ft. to 5 ft. 
7 in. thick, and is made of concrete estimated to weigh 
148 lb. per cubic foot, which gives a total of 1770 tons 
for the two counterweights. Rectangular openings in 
the outer faces provide for the insertion of blocks to 
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adjust the weight. With the bridge open, the lowest 
point of each counterweight is about 8 ft. below rail 
level 

The reasons for using the wing counterweights, which 

have been used also in some previous bridges of the 
same type, are as follows: They permit of an increased 
moment arm, as the size and movement are not limited 
by railway clearances; they do not obstruct the view 
of the railway from the operating cabin; they give 
lower stresses in the counterweight trusses and lower re- 
actions in the counterweight trunnions. Furthermore, 
when used on bridges erected over existing tracks and 
on the same center line as the old bridge they avoid 
interference with traffic which may be involved when 
the single transverse counterweight block is used. 

As the rocking counterweight trusses are 5 ft. out- 
| side of the line of the tower frames and main trusses 
| of the bridge, the connecting links are not parallel with 
either the counterweight trusses, or the bridge trusses, 
but are spread 32 ft. 4 in. between centers at the 
bridge end and 42 ft. 4 in. at the counterweight end. 
These links, 85 ft. 8 in. long, are in direct tension 
and are braced together by struts and diagonal bracing 
to take the horizontal or transverse component of the 
link stress due to the 10-ft. difference in spacing at 
the opposite ends. Thus there is no eccentric loading 
on the counterweight trunnions, all eccentricity being 
taken up in the link connections. 

‘ir buffers are used on the operating struts, on 
int of the great size of the bridge, these being in 
action to the oak bumping blocks ordinarily used 
ar coming into play when the span is raised to an 

‘ of 823° (the full opening being 83°). Near the 

ge end of the top of each strut is a 15 x 234-in. 
der, having a piston with rod 6 ft. 3 in. long 
og in a guide casting. This rod is held normally 
e outer end of its stroke by a group of coiled SEN Ae A a ' " 
2s having one end attached to the piston and MAIN TRUNNION IN BOTTOM CHORD 
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MAIN TRUNNION BEARING 


the other end to the casting. When the bridge nears 
the limit of its opening the ends of the rods engage 
a short I-beam bumping girder secured to the inclined 
post of the counterweight tower. Further movement 
of the bridge then drives back the piston, compressing 
the air, which escapes through adjustable valves; thus 
gradually arresting movement after the power has been 
cut off and motor brakes applied. A similar air buffer 
under the front end of the leaf comes into play when 
the bridge closes, the piston rod engaging the bridge 
seats on the rest pier. The application of the air 
buffers to check the opening movement is new, but 





COUNTERWEIGHT TRUNNION BEARING 
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several bridges of this type have air buffers to check 
the closing movement. 

Latch bars moving in guides beneath the bottom 
chords of the trusses form the end locks, these bars 
engaging sockets in the shoes on the rest pier. The rear 
end of each bar is attached to a lever arm on a trans- 
verse locking shaft, which shaft is operated by a motor- 
driven worm gear with a connecting rod extending 
from the worm-wheel shaft to an arm on the locking 
shaft. For emergency operation the shaft has a ratchet 
wheel and arm, the latter carrying a pawl or dog and 
having a socket for a hand lever. No rail locks and 


rail lifts are used, but the rails have square joints 





PNEUMATIC BRAKE FOR OPERATING STRUT 
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with connecting yokes as in 

many bridges of this type. 

An emergency brake on 

each operating strut, con- 

trolled from the cabin, is a 

novel feature. This is oper- ¢ 
ated by compressed-air - 
cylinders in line with the 
strut and secured to flanges 
on the bottom of the strut 
guide. The pistons are con- 
nected by means of connect- 
ing levers and eccentrics to 
eight brake shoes—four each 
for the top and _ bottom 
flanges of the strut. The 
upper shoes show in approxi- 
mately correct position in the 
last illustration on p. 1058, 
but the lower shoes are hang- 
ing with their contact sur- 
faces downward; in position 
on the bridge they are re- 
versed so as to bear on the TT] 
bottom flanges of the strut. 

These emergency brakes are 
for use when the ordi- 
nary motor brakes are insufficient in case of accident 
to the operating machinery or other emergency. They 
serve also as a positive lock for the bridge in any 
position, irrespective of the bridge operating machin- 
ery. They relieve this machinery from the stress due to 
the shock of applying emergency braking force on an 
intermediate shaft, which method was employed before 
this air brake was developed. Thus the operation is not 
dependent upon the gears and shafts between them and 
the operating pinion and rack. Nor are they dependent 
upon the rack and pinion teeth, being applied directly 
to the structural flanges of the operating struts. 

Timber falsework was used in the erection, con- 
stituting a new departure for bridges of this kind. As 
the bridge is on a new location near the old swing 
bridge, the work involved no interference with railway 
traffic, but the almost universal practice of erecting 
the leaf in the open position was followed to avoid in- 
terference with river traffic. 

Concrete cylinder piers form the main part of the 
substructure as in many of the Chicago River bridges, 
but the cylinders had to be carried down only about 30 
ft. below water level to reach solid rock. For the trun- 
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WEIGHT TRUNNION BEARINGS 


nion end of the bridge there are two pairs of 113-ft. 
cylinders connected by traverse and longitudinal con- 
crete girders. Here the rock was covered with only 
about 5 ft. of soft clay and a double wall timber crib 
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was floated and sunk in place, being then pumped out 
to about 15 ft. Inside of this steel sheet piling was 
driven to rock, the piles being driven around a 
circular form and concrete be- 
ing deposited directly against 
them. After the concrete had 
set the piles were withdrawn, 
but the timber crib remains 
in place as a fender protection 
for the piers. The rest pier, 
at the free end of the span, 
consists of two 8-ft. cylinders 
and a concrete cross-girder. 
At each end of the bridge 
is a short concrete trestle 
approach consisting of pile 
bents and caps about 14 ft. 
between centers, supporting 
a floor built up of precast 
concrete slabs. 
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MAIN TRUNNION BEARING 


LARGE-DIAMETER TRUNNIONS AND BEARINGS OF BRIDGE AND COUNTERWEIGHT TRUSSES; HOLLOW CAST 
TRUNNIONS SEATED IN PHOSPHOR-BRONZE BUSHINGS REVOLVABLE IN THE BEARINGS 


Removal of the bridge to a new site is a possible 
problem, as the proposed straightening of the river 
would put the channel about 400 ft. west of the present 
trunnion pier. A plan suggested by the bridge company 
is to shift the structure on conical rollers placed on seg- 
mental tracks, thus swinging it through an angle of 


oe 





PROPOSED METHOD OF SHIFTING BASCULE BRIDGE 
TO NEW SITE 
about 160° and transferring it to a trunnion pier on the 
east side of the new channel, as shown on one of the 
drawings. Hoisting engines and tackle would supply 
the necessary power. 

This bridge was designed and built under the direc- 
tion of A. S. Baldwin, former chief engineer (and now 
vice-president) of the Illinois Central R. R., and F. L. 
Thompson, the present chief engineer. They acted 
for the four railways which have joint ownership of 
the St. Charles Air Line R. R. Maro Johnson, assis- 
tant engineer, Illinois Central R. R., was in direct 
charge of construction. The design and plans for the 
superstructure were made by the Strauss Bascule Bridge 
Co. Substructure work was commenced in October, 
1917, by the Foundation Co. and was completed in 
August, 1918. Fabrication of the steelwork and ma- 
chinery was let to the American Bridge Co. and erection 


to the Ferro Construction Co. Erection was commenced 
in October, 1918, but in November it was interrupted 
by delays in receipt of material, work being resumed 
in February and completed in August, 1919. 


Annual Report of Bureau of Standards 


A review of the work of the national Bureau of 
Standards for the year which ended June 30, 1919, is 
given in the annual report of the Director of the 
Bureau of Standards at Washington. The report de. 
scribes the functions of the bureau in connection with 
standards and standardization, and contains a chart and 
description of the several classes of standards dealt 
with. The director also gives a clear idea of the rela- 
tion of the bureau’s work to the general public, to the 
industries, and to the Government, and includes a specie! 
statement of the military work of the year. Brief 
statements are made upon practically all of the special 
researches and lines of testing completed or under way 
at the bureau. The list of these topics occupies 12 
pages in the table of contents. 

The bureau is organized in 64 scientific and technical 
sections and 20 clerical, construction and operative sec- 
tions. During the year the bureau has issued 51 pub- 
lications, not including reprintings, 36 of which were 
new and 15 revisions of previous publications. In the 
several laboratories of the bureau more than 131,000 
tests were made during the year. The appropriations 
for the year, including special funds for war investiga- 
tions, were approximately $3,000,000. A noteworthy 
event of the year included the completion of the indus- 
trial laboratory, in which will be housed the divisions 
having to do with researches and tests of structural ma 
terials. The building also includes a commodious kiln 
house for use, among other purposes, of the ceramics 
division in the experimental production of new clay 
products and for general experimental purposes. 

The report comprises 298 pages, and may be o’ tained 
as long as free copies ara available, by address ng the 
Bureau of Standards, Washington, D. C. 
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Machines for Handling Heavy 
Track Material 


Small Gangs With Power- and Hand-Operated 
Devices Shift Rails, Ties and Frogs 
Rapidly, Cheaply and Safely 


EAVY weight of unit parts of modern railway 

track, and short supply and high cost of labor 
needed to handle such units, form conditions favorable 
to the increased use of machinery. This was pointed out 
ina paper on labor-saving devices presented at the an- 
nual meeting of the Roadmasters and Maintenance-of- 
Way Association, in Chicago. This paper was written 
by J. B. Baker, supervisor, Pennsylvania R.R., and an 
abstract of that part relative to the handling of heavy 
materials is given herewith. 


RAIL UNLOADING 


For unloading heavy rails from cars a power device is 
F practically imperative. One of these in common use 
consists of an air-operated derrick and boom, with rail 
hook. The air is obtained from the train line. A crew 
of six men is customarily employed. An attempt was 
made recently to eliminate two men by the use of a pair 
of hooks, one at each end of the rail, the hooks being so 
designed as to catch the rail whether lying on side, base 
or head. This did not prove to be a success, as a given 
length of lead to the two hooks would allow a variation 
in length of rail of only 2 ft., in order to obtain clearance 
to unload from a gondola car. Rails of shorter lengths 
would not lift over the side of the car unless a special 
| short lead was used. Furthermore, when a rail was 
jammed against the end of the car it was necessary to 
move it endwise before applying the hook. 

A hook that will release in midair is not desirable, 
on account of the likelihood of damaging the rail and 
injuring the workmen. Small steam derricks are being 
used, and operate faster than air unloaders, but Mr. 
Buker believes that they are more expensive to operate 
and maintain. Where rail is unloaded in reclamation 
yards, the magnet crane is most economical. 


RAIL-LAYING CRANES 


Where it is possible to obtain the use of track for 
the major portion of the day, the use of a power-oper- 
ated rail-laying machine is economical. A machine of 
this sort will lift the new rail into track and travel over 
the newly laid rail at slow speed. The splices are placed 
on the rail and bolted up by an air motor, using air 
from the locomotive operating the rail derrick. Under 
heavy traffic it may be possible to obtain the use of track 
only for periods aggregating not more than two to three 
hours per day. Then the gang must be organized with 
a view to starting at once after the passing of the train, 
and making every minute count. 

In this operation a small, hand-operated rail layer, 
consisting of a carriage and boom traveling on the op- 
posite rail from that being installed, and lifting the rail 
by means of hand winches, is a real labor-saving device. 
On rail weighing as high as 125 Ib. per yard, this ma- 
chine with five men replaced 20 men handling the or- 
dino>y rail tongs. The old rail is thrown out several 
ra’! engths ahead of the operation, and the new rail is 
set by the machine at the rate of a little better than 
one ~oil per minute. This operation is usually no faster 
th: ‘hat done by a competent gang of tong-men, but a 
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speed can be maintained equal to that of the tong-men 
by using fewer men, while the operation by machine is 
undoubtedly easier on the men. Rails 60 ft. long and 
weighing 125 lb. per yard have been laid successfully 
with this device. 

It is with a small gang that this machine appears 
most favorable. It has been found economical to apply 
a pair of splices to the far end of each rail, these being 
held together by means of only one bolt, loosely applied. 
Each succeeding rail is then laid by allowing the end to 
be inserted in the open end of the splice of the preceding 
rail. For insulated joints, there is a saving in time and 
labor if the joint is applied to two adjoining rails before 
the rails are placed, the two being lifted into track as 
one unit. This applies particularly to insulated joints 
having both side plates and a base plate. 


HANDLING TIES, FROGS AND SWITCHES 


Where ties are distributed by a work train equipped 
with a rail loader, the equipment should include a hook 
which will unload from an open car and release in mid- 
air. Unloading ties in yards, to be stacked for storage, 
can be done to advantage by power-operated davits set 
in the stake pockets of the cars and fitted with hooks 
and chains for handling one or more ties. For unload- 
ing from box cars, Mr. Baker suggests the use of a 
trolley hoist on a light I-beam; one end of this beam is 
clamped to the roof, the other end extending through 
the door and being supported on an A-frame outside. 

The handling of frogs and switches in and out of cars 
should be done by an overhead lifting device of the type 
which best suits the nature and volume of the work. A 
small hand derrick, or a differential hoist on an I-beam 
supported on A-frames, is useful where such material 
is handled only occasionally. The latter arrangement 
can be made to handle material in and out of box-cars. 
In reclamation yards or storage yards, a hand derrick on 
a four-wheel truck traveling on a standard-gage track 
has been found a labor saver, as with it frogs can be 
unloaded from cars and trucked to storage piles or the 
shop by two men. An overhead trolley in a shop where 
such material is repaired is almost essential, as the real 
economy in the reclamation of frogs and switches de- 
pends largely on the labor charge incident to such recla- 
mation. Where the use of locomotive cranes or cranes 
of the gantry type is justified by the volume of the 
material handled, such cranes should be used. 


American Cement Exports Not Excessive in 1919 

Although the amount of portland cement exported 
from the United States in 1919 will probably reach a 
value in dollars greater than ever before, the amount 
of cement exported is not greatly different from that 
exported at any time during the war, and is not as 
high as in the first year of the war. In the first three- 
quarters of 1919 the exports totaled 1,780,612 bbl., 
valued at $5,525,351, which is just about the average 
amount exported in the past five years. The imports of 
portland cement have practically ceased, with the ex- 
ception of a small amount from Canada. The exports 
are largely to South America. During the first three- 
quarters of the current year the greatest amount has 
been shipped to Brazil, the second to Cuba, the third 
to Argentine, and the remaining countries are in the 
following order: Mexico, Panama, Peru, Colombia, Chili, 
Dominican Republic and Madagascar. 
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Reservoir Floor Partly Supported 


on Concrete Arches 


Built on Side Hill for Simplon Tunnel Power Plant— 
Walls on Two of Three Sides Are 
Also Concrete Arches 


Ae for part of the Simplon canal train operation 
is generated by a hydro-electric plant on the Rhéne 
River at Massaboden, Switzerland, which was built for 
the construction machinery for the tunnel and revised 
for permanent train operation. In the revision there 


El. 734.80m 





A 


DETAILS OF RESERVOIR FOR SIMPLON TUNNEL 
POWER PLANT 


was built a reservoir of very peculiar shape and de- 
sign, drawings of which, taken from Le Génie Civil, of 
Oct. 11, 1919, are reproduced herewith. 

The outstanding feature of the reservoir is the fact 
that, as it is built on a side hill, nearly half is an ele- 
vated structure of reinforced-concrete arches, in which 
the bottom and sides form an integral structure sup- 
ported on rows of columns. As shown in the plan, the 
reservoir is triangular, with sides of about 220, 195 
and 200 ft. Along the upper side runs the feed canal 
from the Rhéne, with a reinforced-concrete L-shaped 
retaining wall separating it from the reservoir. The 
other two sides of the reservoir are formed of continu- 
ous arches of about 10-ft. span, backing on buttresses 
which extend around to the bottom of the reservoir to 
form there the stringers on which the arches of the 
elevated floor also rest. This whole arch system is car- 


ried through the stringers on sloping posts under the 
buttress beams, as shown in the cross-section. 


The 





NEWS-RECORD Vo! 33 





MASSABODEN RESERVOIR; INTAKE CANAL ALONG 
RIGHT REAR SIDE 


outlet tunnel is through one of the arch walls, as shoyy 
in the plan. The incoming water is controlled by 3 
gate in the canal at the head of a paved step section on 
the side slope on which the canal runs, as shown in the 
cross-section. Drains are placed upon the concrete floor 
of the solid part of the reservoir. 





A Discussion on Superelevation of 
Highway Curves 


HE question of how much sunperelevation should 

be given paved roadways was discussed at a recent 
meeting of engineers in the West, and the following 
was contributed by one of those present: 

“Since the tendency to tip in rounding a curve varies 
as the speed, the height of center of gravity and width 
of tread, no one superelevation, of course, will meet all 
requirements as to different speeds, type of vehicle and 
loading, Moreover, no two individuals under same con- 
ditions of load and vehicle appear to desire the same 
speed. In the case of a railroad, with fixed width of 
tread, practically fixed center of gravity and with a 
comparatively narrow variation in speed limit, the 
problem is quite simple, while on highways it is very 
complex. No railroad company would for one minute 
consider operating trains without superelevation of the 
rails. Why, then, should highways with greater varie- 
tion in all factors of safety be permitted to be built 
without superelevation? 

“On a certain section of highway, before the cor- 
crete pavement was placed, traffic had built up a super 
elevation of 36 in. in 18 ft. on a curve of 80-ft. radius. 
This resulted from the erosion of the inside edge by 
the traffic and the forcing or throwing of material 
to the outer edge. The concrete pavement laid on this 
curve has a superelevation of 24 in. in 18 ft. and ata 
speed of 15 miles per hour rides very easily and seems 
in nowise excessive. Three other curves, each of 1000: 
ft. radius, in another locality have a superelevation 0f 
15 in. on a 20-ft. pavement and are regarded by the 
traveling public as particularly safe and comfortable. 

“Experience would indicate that where a tangell 
meets a curve the run-off should be entirely on the 
tangent. The grade on the inside edge should be ker 
constant and symmetrical and the center and outside 
grade changed to meet the required superelevation 
Except in cases where the entire superelevation 
less than 6 in. the center line profile should not & 
depressed. Although the instances cited above may he 
more than ordinarily required, it is nevertheless sus 
gested that in general the amount of superelevatio 
should be increased.” 
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Milwaukee Sewage-Testing Station: 
Experimental Data 


Activated-Sludge Treatment Rate Doubled by Pre- 
screening—Dorr Thickeners Reduce Sludge 
Moisture to 98.5 Per Cent. 


ESULTS of sewage experiments with fine screens, 
R sctivation tanks and Dorr thickeners at the testing 
station of the Sewerage Commission of Milwaukee are 
recorded in the annual report for 1918. Expcriments 
with fine screens indicated that whereas the voiume of 
liquor treated per square foot of fine screen wet area 
increased with increasing losses of head, the pounds of 
screenings removed per million gallons treated de- 
creased. The screen used resembled the Hamburg type 
but the screenings are swept off by a system of revolv- 
ing brushes. It is made of 38 bronze plates, 32 x 18 
in, each plate having 28% of open space in the form 
of slots 4 in. wide. The screens were made by the Chain 
Belt Co. and installed for two purposes: To protect the 
aeration tanks from the coarse débris, which has proved 








SEWAGE SCREEN RESULTS’ WITH VARYING LOSSES OF HEAD 


Loss of Head 2 In. 4 In. 5.7 In. 6.7 In. 
tt. wethed OER. dccnsiao'et «tah 22.7 26.2 27.5 28.1 
Mill lion gallons treated daily........ 9.7 7.0 8.0 12.8 
Gallons per sq.ft. wetted area... 115,200 161,100 202,300 318,700 
Pounds of screenings collected daily. 3,498 4,500 5,181 5,548 
\verage per sq.ft. wetted screen area 1,079 1,032 1,320 1,382 
Average per million gallons... .. . 953 655 650 441 
Per cent. moisture in drained screen- 
SOE tess nna waht ae ara eas a ' 88.1 89.0 88.5 88.5 
Per ce nt rough suspended matter 
WIE. cin isesdsnboteden asses 6 9 6 5 
T ort sus ae nded matter in sewage, 
ek eeeearee ash aaa s 239 219 249 250 
Ca arse SUS pended matter in sewage, 
DAM an sas ba ccan sabe Sees sas « 193 157 143 127 
Coarse sus pended matter in screened 
liquc rr, DMickcnasptdvesscsewe 181 149 134 119 








to be a serious detriment in previous experimerts, and 
to get data on the relative volumes passed, quantity of 
suspended matter removed and losses of head developed 
by slots of several sizes. 

The screened effluent passes into aeration or activa- 
tion tanks having liquiid areas of 284 sq.ft. and con- 
taining filtros plates guaranteed by the maker to pass, 
when dry, 10 cu.ft. of air per minute under a pressure 
equal to 2 in. of water. One of the 15-ft. tanks had 64 
plates and the other 48. The two 10-ft. tanks were 
similarly equipped. From experiments in 1916 and 
1917, standards of 90% removal of bacteria, 95% of 
suspended matter and 72 hours of stability of effluent 
were adopted. The activated-sludge tanks were found 
to be able to meet these standards, at rates of 7,900,000 
gal. per acre daily. The 1918 experiments were for 
the purpose of doubling the rate. Both 15 and 10-ft. 
tanks, running at the high rate, met the standard with 
a margin to spare, 99% plus of the suspended matter 
being removed, 95% plus of the bacteria and the stabil- 
ity was 120 plus and 105 plus in the 15-ft. tanks and 
100 plus and 95 plus in the 10-ft. tanks. The screens 


enabled the rate to be increased to 16,500,000 gallons. 
Settling tanks equipped with Dorr thickeners received 

the mixed liquors discharged by the aeration tanks. 

Imp rtant features in these tanks are as follows: (1) 

sen ‘driven mechanical scrapers which travel over fhe 
ri; 


8 of the slightly cone-shaped tank bottoms and 
force the heavy, settled sludge out through a central 
dra (2) air lifts which raise the heavy discharged 
Siuce. to measuring devices or “tipping trays;” (3) 
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weir troughs by which the purified sewage is drained 
off from the surfaces of the tanks and discharged into 
measuring boxes. 

The thickeners were installed to serve as settling 
basins for separating purified sewage from sludge, and 
to condense the sludge. As the effluent contained less 
than 5 p.p.m. of suspended matter and the sludge, at 
times, contained less than 98.5% of moisture the thick- 
eners were considered to have given good service. 

The aeration tank effluents entering the thickeners 
were applied at an approximate rate of 1000 gal. per 
square foot of surface area daily. At this rate, the 
tanks contained a layer of heavy sludge at the bottom 
of from 2 ft. to 3 ft. thick, and the top of the sludge 
blanket was about 8 ft. above the bottom. The scrapers 
made one revolution in four minutes and moved the 
sludge from the outer edge to the center in ten minutes. 

Analyses of the sludge discharged show that it varied 
in moisture from 97 to 99.5%. The moisture con- 
tent is affected to a large degree by the quantity 
and character of the sludge in the mixed liquors which 
enter the tanks and by the manner in which the sludge 
is drawn off. 

When the aeration tanks contain much sludge, as, for 
instance, 25 to 30% (on one-half hour settling), the 
moisture in the sludge escaping from the thickeners will 
range between 97 and 98%; when the aeration tanks 
contain 15% or less of sludge, the thickeners will dis- 
charge sludges with 99 to 99.5% of water. If the sludge 
is drawn off rapidly, top water breaks through and 
raises the moisture by dilution. If the sludge is drawn 
off slowly and continuously, a layer of thick sludge 2 
to 3 ft. deep remains on the bottom all of the time 
and prevents top water from breaking through. 

When sludge is drawn off continuously at a rate of 
13% of the sewage flow, the sludge will carry 98% 
(or less) of moisture. When the sludge is drawn off 
continuously at a rate of from 18 to 20% of the sew- 
age flow, the sludge will carry 98.5% of moisture. When 
the sludge is drawn off continuously at a rate of from 
80 to 35% of the sewage flow, the sludge will carry 
99% (or more) of moisture, but when the sludge is 
drawn off at a rate of 50% of the sewage flow, the 
sludge will carry 99.5% or more of water. 

Sooty air on Jones Island clogged the filtros plates. 
Most of it was removed by filtering through a layer of 
12-0z. duck then through a layer of canton flannel and 
finally by passing through a Nash hydro-turbo blower. 

Aeration by perforated black iron pipes was not a 
success, the holes in the pipes of the grids filling with 
rust within two days. Filtros plates set in iron con- 
tainers and fed by black iron pipe lines were covered 
with sufficient rust in a few months to shut off the 
air. It is concluded that galvanized iron or some non- 
corrosive metal should be used to deliver air to the 
filtros plates. 

T. Chalkley Hatton is chief engineer of the com- 
mission and W. R. Copeland chief chemist. 


Toconce Pipe Line of Steel, Not Wrought Iron 

The Toconce pipe line, 98 km. in length, built by the 
Chile Exploration Co. to supply a copper mine and 
camp, as described in Engineering News-Record of Sept. 
25, 1919, p. 593, was of steel instead of wrought iron, 
the latter description having been inserted through 
misunderstanding in the subcaption and opening lines 
of the article when it was being ‘edited for publication. 
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Steam Shovel Digs Sewer Trench a self-propelled shovel provided with an 1~ /; dippe 
e stick, so that the motor trucks on the str. adjacent 

in Narrow Space to the ditch could be loaded directly by mens of . 

Clear Space Between and Head Room Under Shovel. As shown by the accompanying «ketch, the 
Existing Structures in Chicago Limited shovel dug itself down to the bottom of the excavation 
caida which was 14 ft. wide at the bottom and 17 ft. wig, 

me tiene th kore at the top. Of the total excavation of 280 cu.yq, per 


Assistant Chief Sewer Engineer, Chicago, III. 


Y OPERATING a steam shovel on the bottom, 

rench for a large sewer was excavated in an un- 
usually narrow space, and labor and time were saved, 
compared with hand excavation, in recent sewer con- 
struction in Chicago. In particular, the shovel was used 
to carry the trench under an overhead railway crossing 
where the head room was scant and whose column 
foundations had to be guarded with great care. These 
foundations were not disturbed nor were adjacent 
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Cross-Section 


day of eight hours 55% or 154 cu.yd. had to be en. 
tirely removed from the street and wasted. As the 
ditch was excavated it was thoroughly sheeted and 
braced so that there was practically no settlement of 
the adjacent ground. 

The sewer was constructed of 1:23:5 reinforced 
concrete, and was poured in three operations. The in- 
vert was built first, and allowed to set one day. Then 
the forms for the side walls were set, reinforcement 
placed, and the side walls poured, and after Setting 
a few hours the arch forms were moved into position, 


Sotto of Stee/ Bridge Floor E/.+*2/,.8 








Longitudinal Section 


METHOD OF EXCAVATING TRENCH BETWEEN FOOTINGS AND UNDER FLOOR OF BRIDGE OVER STREET 


surface structures and close-by sewers and gas mains 
paralleling other parts of the work. 

The sewer to be built was of concrete having a 
horseshoe section 11 x 9 ft. On Elston Ave. it was 
located on a line 8 ft. west of the east street line. 
On the east side of the street is a large lumber yard 
with a high board fence, which it was necessary to 
keep in place. In the center of the street there are 
two street car tracks and between the car tracks and 
the sewer there is a 24-in. high-pressure gas main. The 
contractor had to maintain traffic on the west track, 
but the east track could be used temporarily for con- 
struction purposes. The total width of the street was 
33 ft. and the location of the sewer and the necessity 
of maintaining traffic required the immediate removal 
of the excavated material. This was accomplished by 
motor trucks. 

In Augusta St. the center of the sewer was along a 
line 13 ft. south of the center of a 66-ft. street. In 
the center of the street there is a 5-ft. brick sewer 
built 50 years ago, the flow line of which is approxi- 
mately 0.2 ft. above Chicago city datum. 


GENERAL METHODS 


Originally, the surface of the ground in the vicinity 
of this sewer work was between 6 and 7 ft. above 
datum. The soi! below this plane is a fairly stiff blue 
glacial clay. Above the plane there is filling of various 
kinds. The average elevation of the streets, except 
through the subway under the Chicago & Northwestern 
R.R., is 11 ft. above datum. 

The contractor placed the steam shovel in the ex- 
cavated ditch instead of on top of the ditch and used 


the reinforcement was placed and the concrete poured. 
The reinforcement was steel wire fabric. The forms 
were collapsible, of 4-in. dressed and bevelled yellow 
pine bolted to structural steel ribs. The forms were 
25 ft. long and were moved on a carriage running on 
tracks laid on the invert. 

It was necessary to change the shepe of the cross- 
section of the sewer where it crossed Elston Ave., so 
that sufficient space over the top of the sewer could 
be obtained for utilities. Here the form was made a 
box section, having a horizontal diameter of 11 ft, 
with a vertical height of 8 ft. Also, because the street 
car tracks could not be removed at the intersection of 
Elston Ave. and Augusta St., the steam shovel dug to 
the street car tracks and was removed while the cross- 
ing was dug by hand. In Augusta St. the shovel dug 
itself down along the south side of the street between 
the sidewalk and the existing 5-ft. brick sewer. In 
this way, very little hand excavation was necessary. 


SUBWAY COMPLICATES PROBLEM 


Approximately 400 ft. west of Elston Ave. is a sub- 
way under the main line tracks of the Chicago & North 
Western R.R. This subway is 175 ft. long and consists 
of two roadways with a line of columns separating 
them and lines of columns along the curbs between the 
sidewalks and the roadways. The columns and retain- 
ing wall along the street line are supported on spread 
footings made of natural cement concrete, the bottom 
of which is 2.5 ft. above datum. Inasmuch as the 
bottom of the excavation for the sewer is 3.7 ft. below 
datum and the clearance between the footings is 12 ft. 
the work of constructing this section of sewer W% 
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hazardous as well as complicated on account of the 
limited space. 

The elevation of the lowest part of the steel work 
of the subway is 21.8 ft. above datum and the elevation 


| of the pavement in the subway is 8.5 ft. above, making 
| a net clearance of 13.3 ft. 


The height of the motor 
trucks carrying away the excavated material was ap- 
proximately 6 ft. above the street level. 

The first operation of the contractor was to remove 
the granite-block pavement in the subway. This in- 
creased the clearance over the trucks approximately 6 
in. Next he broke and removed the south half of the 
concrete foundation of the granite-block pavement. The 
steam shovel was further lowered in the ditch so that 
the wheels of the shovel were approximately 1 ft. above 


_ the outside of the bottom of the sewer or 10 ft. below 


the street level. This gave the contractor a clearance 
of 18 in. between the top of the boom of the shovel 
and the bottom of the steel of the subway. In ex- 
cavating, extreme care had to be taken to prevent the 
settlement of the foundations of the subway, so that the 


; work was closely sheeted and braced. Three tiers of 


10 x 10-in. braces spaced 6 ft. apart were installed 
behind the shovel and one brace in front of the shovel 
on the lower tier so that at no time was there a 
greater distance than 12 ft. between the braces and then 
only when the shovel was operating. 

The method of loading the trucks by means of the 
shovel, under the subway, was unique. The sewer was 
being constructed so that the digging face was to 
the west. Instead of digging the face, as is ordinarily 
done for the entire width of the trench, the contractor 
dug the south half 6 ft. in advance of the north half, 
the north half acting as a roadway for the truck. The 
length of the dipper stick and the clearance above the 
truck when partially loaded made it difficult to open the 
bucket and discharge the load. The operator was also 
unavle to reach the forward end of the truck, so he 
woud load the rear end of the truck and then place 
the «.pper on the bed of the truck and with the crowder 
ene shove the dipper stick forward, pushing the 
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HEAVY SHEETING AND BRACING RETAINED BANKS AND ADJACENT STRUCTURES 


material previously dumped into the front end of the 
truck. This operation was repeated until the truck 
carried its load of 3 to 4 cu.yd., place measurement. 

The railway company and the city had engincers on 
the premises who took elevations on the foundations 
and columns, and during the construction and after- 
wards there was practically no indication of settle- 
ment. 

The invert of the sewer through the subway was 





STEAM SHOVEL WITH BOQM CLEARANCE OF 138-IN. 
LOADING MOTOR TRUCK 


heavily reinforced by means of steel bars, additional 
concrete was placed in the haunch walls, and the arch 
of this section was reinforced with rods instead of with 
wire fabric. 

There was considerable discussion before the subway 
was reached as to the advisability of using the steam 
shovel. The engineers for the railroad company were 
inclined to the belief that the operations could not be 
carried 6n with safety. The engineers for the city were 
doubtful, and the contractor was of the opinion that, 
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on account of the labor conditions, this was the only 
economical method of construction. As an alternative 
to using the shovel, an estimate was made of the cost 
of excavating this trench by hand, which was $20 per 
foot, but the delay was such that it was considered in- 
advisable to expend this additional sum of money. The 
method used was entirely successful and only slightly 
slowed up the progress of the sewer construction. When 
the shovel reached the west end of the subway the sewer 





ARCH RING FORMED ON TRAVELING CENTERS 


was constructed along the center line of Augusta 
Street. 

The small shovel was taken out of the ditch just 
west of the portal of the subway by means of cribbing 
and jacks. The balance of the excavation for the sewer 
is being done with a 70-ton shovel supported over the 
ditch. 

The execution of this work was under the direction of 
Joseph Ryan, superintendent for the contractcr, The 
Ryan Co., of Chicago. The construction is under the 
supervision of C. D. Hill, engineer, Board of Local 
Improvements, and the writer, with T. S. Ford, as 
engineer in local charge. 


Wisconsin’s New Drainage Laws 


Two land-drainage laws were passed by the Wiscon- 
sin legislature during 1919, including the drainage 
district law, which is an improved form of the old law 
and covers the larger projects under the jurisdiction 
of the circuit judges. The second law repeals the old 
town, county and mine drain laws and gives the county 
judges jurisdiction over all the small drainage systems 
of their counties. Both laws give the state chief engin- 
eer, J. G. D. Mack, supervision over all drainage dis- 
tricts and all farm-drainage systems of more than 200 
acres. 

Mr. Mack has appointed E. R. Jones as state drainage 
engineer, and circulars are being sent out to engineers, 
attorneys and land owners to explain the steps neces- 
sary in the organization of drainage district8 under 
the new law. 


—_—_— 
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New Sewage-Works for Austin, Texas 


CUM or foam control device is a feature 


f the sew. 
| age-works put in operation at Austin, Tex, early 
in November, 1919. The plant consists of one 1,09). 


000 and two 2,500,000-gal. automatic at-switch 
motor-driven centrifugal pumps on horizon‘a] shafts: 
four circular reinforced-concrete Imhoff tanks with 
sludge beds formed by reinforced-concrete boards; a 
liquid chlorine dosing apparatus controlled by g con- 
nection with the venturi meter on the tank effluent Out. 
let; and a brick-faced, tile-roofed pump house. Pro. 
vision is made for trickling filters, which were omittaj 
after the voters had twice defeated a bond iggye 
designed to pay for both tanks and filters. 

The scum-control device consists of a 12-in. cast-iron 
pipe, centered in the gas outlet, with its top about 12 jp 
above the sewage line and its bottom at about the level 
of the slots in the settling chamber. Both the top ang 
bottom of the pipe are open, but at the bottom a gas 
deflector is hung to prevent gases from ascending 
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SCUM OR FOAM CONTROL DEVICE FOR IMHOFF TANK 
AT AUSTIN. TEXAS 


through the pipe. Water under pressure will be sprayed 
into the top of the cast-iron pipe, should foaming occur, 
to break up and carry down the scum and floating 
sludge. So far as we know, the Imhoff tanks at Austin 
are the first to be equipped with this foam-control 
device. 

The effluent will be discharged into the Colorado 
River. The sludge will be dumped on land. 

The plant was designed by Prof. John H. Gregory, 
Baltimore, Md., who is serving the city as consulting 
engineer on sewage-disposal matters. 

It was built on the cost-plus plan (5% on machinery 
and 10% on balance) by A. J. Potts, C. E. Moore and 
W. H. Prentice, Waco, Tex., with T. J. Palm as super 
intendent of construction.’ C. E. Leonard is city eng! 
neer. 

The contract cost, including contractor’s fee, was 
about $97,500. Additional outlay by the city for eng! 
neering, keeper’s house and various accessories wil 
bring the total cost up to about $110,000, not including 
land or outfall sewer, the latter having been bui!t some 
time ago. The excavation for the tanks, and pum? 
house required no sheeting and scarcely any concrete 
was wasted because of irregularities encountered in the 
excavation. 
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Municipal Garbage-Reduction Results 
at Columbus, Ohio, in 1918 


ROSS profit from the municipal garbage-reduction 

plant of Columbus, Ohio, for the year 1918 was 
$26,667, with no allowance for capital charges. The 
amount of garbage received in 1918, according to the 
annual report of Thomas D. Banks, superintendent, was 
15,629 tons, besides 60 dead horses and seven other large 
animals. Assuming a population of 220,000 the average 
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OPERATION COST OF COLUMBUS GARBAGE-WORKS 














Per Ton 

Garbage 
SumerviSiON ..ccccecesecccccevecsecsecece $ 4,123.50 -26381 
RUPEES. x cl ca Rauuetan si westeeuss 1,213.50 07763 
Labor for operation ......eeeeeeeeeeeeee 31,601.43 2.02184 
Office SUPPLIES «cece cece eer eerrecereeees 89.87 .00574 
WYER «coc <n cde bwis Ou wewe sai sdaWee de sewers 21,291.81 1.36264 
Clothing ..--.++ssseeeeee tee ee eee seeee 27.62 00176 
Mechanical and motor vehicle supplies...  2.314.62 14168 
Other supplies .....cccceceeesseecseeees 171.74 00109 
Chemical supplies ......--csceeesssevese 6,558.78 41962 
Transportation of employees...........+. 9.50 00061 
Telephone and telegraph .............4-. 67.64 -00432 
INSUTANCE «occ scccccccvcccecersssecseee 19.25 00123 
Light and POWEP ....e cee e eee eee rece eees 2,498.46 15984 
Other contractual services. ...........06. 171.00 01094 
Maintenance of buildings ................ 23.59 00151 
Maintenance of railway tracks........... 3,362.77 1515 
Maintenance of equipment .............. 12,040.64 77746 
Other MOIMUNANGS 65s asacecaaeseccvcens 35.18 -00225 
TOE. 5 iccc hice beee VRERE EOD OSA REESE OR $85,620.90 $5.47 








amount of garbage per capita for the year was 138.44 
lb. Average daily collections ranged from 39.19 tons 
in January to 62.77 tons in August, and averaged 
49.93 tons. 

The total yield of grease for the year was 676,407 


| lb. which was at the rate of 2.164% of the weight of 


garbage, or 48.28 lb. per ton, and brought $79,492.45 
revenue. The tankage amounted to 1603.3 tons, or 
10.258%, or 205.16 lb. per ton, and was worth $31,708. 
Thcre was a revenue of $878 from 105 hides and of 
$211 from miscellaneous sources. The operating and 
maintenance costs are shown in the accompanying table. 

The analysis of the tankage showed: Moisture, 
3.39% ; ammonia, 3.77; potash, 1.08; B.P.S., 7.94%. 
The grease showed: Moisture, 1.96%; impurities, 
0.55; unsaponifiable, 4.57 per cent. 


The Ohio Health-District Act 

OR purposes of local health administration, the 
State of Ohio has been divided by a 1919 statute 
into “general health districts” which, excluding cities of 
25,000, having a sanitary administration satisfactory 
to the Department of Health, are as a rule coéxtensive 
with counties. The exceptions noted are known as 
municipal health districts. Two general health dis- 
tricts may unite, or one of such districts uniting may 
be a municipal health district located within the bound- 
aries of a general health district. In each general 
health district, except those that have united with a 
municipal district, the law provides for a health board 
of live members, serving without pay but reimbursed 
for their expenses. The boards include one farmer, 
one attorney and two physicians. The members of 
these boards are selected by district advisory councils 
consisting of the mayor of each municipality not a 
mur ‘ipal health district and the chairman of each 

township board of trustees within the district. 
ch general health district has a full-time health 
“oaissioner, selected by the district health board from 
4” « ‘gible list certified by the state Civil Service Com- 
r n. Each general health district must appoint, on 
mendation of the district health commissioner, a 
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full-time public health nurse and a clerk. The district 
board must provide a health service in each city within 
the district and appoint a deputy health officer therefor. 
Provision is made by the statute for laboratory and nec- 
essary services and employees in each district and for 
each municipality within the district. In general, all 
employees of health districts are under the state Civil 
Service Commission. General health districts comply- 
ing with the law to the satisfaction of the state Com- 
mission of Health are entitled to reimbursement by the 
state of half their expenses, up to state payments of 
not over $2000 a year. 

The new plan insures Ohio about a hundred health 
districts, with as many full-time health officers, in place 
of the previous 2141 health districts, with only five 
full-time health officers. Dr. Allen W. Freeman, Colum- 
bus, Ohio, is state health commissioner. 


Supervision of Water-Treatment 
Plants in Michigan 


LL water-treatment plants supplying water for do- 
mestic use in Michigan are required to submit by 
the tenth of each month a report on the daily operation 
of the plant for the previous month. This is done in 
accordance with a resolution of the board, effective Jan. 
1, 1916. As soon as practicable after the reports are 
received, Edward D. Rich, state sanitary engineer, 
states, they are carefully examined by an assistant, who 
also writes a letter to the person or laboratory sending 
the report, offering such suggestions as may seem ad- 
visable. Furthermore, this assistant “aims to visit 
each plant at least once a year and much oftener, of 
course, if serious troubles arise.” 

The results of this method of supervision, Mr. Rich 
states, are gratifying, “particularly in insuring fairly 
good attention to the chlorination plants which at first 
were expected by the local authorities to work without 
much, if any, attention.” Mr.. Rich adds, “I am firmly 
convinced that any attempt to operate a chlorination 
plant without laboratory contro] cannot possibly result 
in getting even a fair degree of efficiency out of the 
apparatus.” 

The State Board of Health supplies water-works 
plants with two forms for making monthly reports on 
operations; one for combined filtration and chlorination 
plants, and one where chlorination alone is practiced. 
The form for complete treatment plants is 11 in, high 
by 17 in. wide, and it is folded to a size of 84 x 11 in. 
It gives for each day the total gallons filtered and other 
operating data, including rate of application of chem- 
icals, and results of physical, chemical and bacterial ex- 
aminations. At the foot of the blank, space is provided 
for reporting the average results of analysis of the 
chemicals used during the month. Space is provided 
for additional information, and there is a blank form 
for swearing to the report before a notary public. 

The form for reporting operation of water-disin- 
fection plants is 8} x 11 in. The daily report covers 
pumpage in gallons, the amount of liquid chlorine or 
hypochlorite, as the case may be, used in pounds per 
day, and the available chlorine in parts per million; 
turbidity of the raw water, and oxygen consumed in 
raw water; together with bacterial analyses substanti- 
ally as already outlined as regards the other form. A 
note at the foot of the blank gives the following in- 
structions: “In case the flow of the sterilizing agent 
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is discontinued for more than 24 hours, it is obligatory 
that this department be notified immediately, stating 
the reasons therefor, and giving an estimate of the 
time that the apparatus will be out of use.” 

The report form for water-treatment plants recently 
adopted and put in use by the State Board of Health 
of Wisconsin was reproduced in Engineering News- 
Record of July 24, 1919, p. 189. 


Light, Portable Asphalt Plant for 
City Street Patching 


Pug Mill Attached to Tandem Roller for Mixing— 
Portable Sand, Stone and Bituminous— 
Material Heaters 


SPHALT pavements are patched by means of a 

light portable asphalt plant by the street depart- 
ment of Reading, Penn. Having all the stages of 
manipulation which are ordinarily used in stationary 
plants, only on a smaller scale, it is claimed that the 
yatches made by this plant are practically as good as 
those made from material hauled from permanent plants. 





GENERAL ARRANGEMENT OF PORTABLE ASPHALT 
PLANT, WITH SIDE AND TOP VIEWS OF PUG-MILL 
ATTACHMENT 
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It is believed that the apparatus will be \ useful jy 
small cities where, on account of the sma! ardage of 
asphalt pavement, large stationary plants « — not prac. 
ticable. 

Most of the plant which is used is ordi) ily owned 
by city street departments. It consists of 4 tandem 
roller with mixing attachment, a small shee -iren oyen 
for heating sand and stone, and én ordinary sphalt. a 
tar-heating kettle. The arrangement of the plant a , 
conveniently located street interséction is shown jp the 
general view. 

The small sand heater shown in the general view is 
arranged with two compartments, with a grate heneath 
for a fire. Each compartment holds about 1 yd. of sang 
or stone. It is found possible to dry the materials with 


this device and heat them to a sufficiently hich tem. 
perature. To arrange the tandem roller for this work, 
a small pug-mill is attached to the rear by lengthening 
out the frame. The side and top views of this ar 
shown in the illustration. The small power sprocket js 
connected to the shaft of the engine in its free position, 
and when the roller is moved from one location to a». 
other the chain is removed from the sprockets. 

To operate the plant, it is located at a convenient 
place adjacent to considerable patching, and the neces. 
sary sand and stone are dropped at the side. The heat- 
ers are then started and the materials brought up to 
the proper temperature for mixing. Just before mix. 
ing is started, a fire with kerosene oil is built in the pug 
mill which raises it to a temperature which will not cod 
the materials too much. When everything is in readi- 
ness the small stone for the binder course is put in and 
the bituminous material is added. About six nails of 
stone to one of asphaltic cement are used in the binder. 
When the mixing is properly done, a trap door at the 
bottom of the pug mill is opened and the mixture falls 
ready for placing in the patches. 

Patching the street follows the usual! method, the 
binder being placed in position and tamped, after which 
the sheet-asphalt covering is placed and rolled with the 
tandem roller. 


Splitting and Relaying Granite Blocks 

Old granite paving blocks at Nashville, Tenn., are 
being taken up, split and set in cinder concrete, and 
the joints are being filled with pitch, at a total cost of 
$2 to $2.10 per square yard. The original blocks were 
8 to 13 in. long, 33 to 4 in. wide and 6 in. deep. By 
the splitting crosswise, blocks with a new face, gen- 
erally 4 x 6 in., and with a depth of 5 in., are obtained 
The cinder concrete is mixed 1 : 24 : 5 and placed dry 
to a depth of 2 to 3 in. on an old concrete or macadam 
base, the thickness varying according to inequalities in 
base surface. After the resplit blocks have been set, 
a garden hose is used to wet down the concrete. A mas- 
tic filler is used instead of cement grout, because the 
blocks were originally jointed with pitch. This cinder 
concrete, says W. W. Southgate, city engineer of Nash 
ville, gives a resilient cushion, at the same time afford- 
ing a matrix for the blocks. The city supplies all the 
material, and the labor’is performed by contract. The 
contract price for splitting and redressing the blocks 18 
90c. per square yard and for resetting the blocks, mi 
ing and placing cinder concrete, and pouring the 
joints, 45c. per square yard. The material for the 
cinder concrete cost 45c. per square yard, and for the 
joints cost the city 30c. per square yard. 
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SOCIETY SERVICE 


A Section Dealing with 
the Results of Teamwork by Technical Men 


_— 


Energy and Accomplishment in Philadelphia 


The Philadelphia Association of Members of the 
American Society of Civil Engineers held a special meet- 
ing at the Engineers’ Club, Philadelphia, Nov. 22, for 
the purpose of reviewing and discussing the final re- 
port of the Committee on Development to the Board of 
Direction of the parent society and to prepare for 
action in support of the measure when presented to the 
society by the board at the annual meeting to be held 
in New York next January. 

The Philadelphia Association early this year created 
a local committee on development for the purpose of 
determining the attitude of the membership toward de- 
velopment projects, and of formulating its own policy 
in certain and definite recommendations. The subject 
was divided into five parts and subcommittees were 
formed to consider each part and report their findings 
and recommendations to the development committee for 
incorporation in that committee’s report to the asso- 
ciation. The committee meetings were held weekly and 
meetings of the association were held each month from 
January to November, except the months of July and 
August. 

The report of the committee on development of the 
society includes, with few exceptions, the recommenda- 
tions outlined in the report of the committee on de- 
velopment of the association. The association, there- 
fore, voted unanimously to adopt the former and took 
definite steps to place the whole weight of the associa- 
tion’s membership in its support at the annual meeting 
next January and thereafter until final action had been 
taken by the society. 

By unanimous vote an executive committee of seven 
members was created to conduct a campaign in behalf 
of the proposed development. It is the intention of the 
committee to form teams of five or ten members headed 
by a captain, the members of each team to make a per- 
sonal canvass of the members of the American Society 
of Civil Engineers in their vicinity and secure from 
each member, if possible, his support of the measure at 
= annual meeting and thereafter until a final vote is 
aken. 

The tendency in some quarters ‘to subordinate engi- 
neering to art and architecture as evidenced by the ap- 
pointment of architects to design and supervise the con- 
struction of a number of important bridges was brought 
before the meeting and elicited a very spirited discus- 
sion which resulted in the association adopting the fol- 
lowing resolution, which was voted to be sent to the 
Governor of the state, the mayors of all cities in the 
state and to the county commissioners of all the coun- 
ties of the state: 

_. Whereas, in the design and erection of bridges and 
other similar public structures, involving fundamentally 
strictly engineering questions, there is a widespread 
tenveney to subordinate engineering to art and archi- 
tecture, and, 

‘y hereas, the formation of commissions and the selec- 
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tion of the personnel to have the direction of the execu- 
tion of these works is now under consideration by state, 
county and municipal authorities, 

“Therefore, be it resolved, that the Philadelphia 
Association of Members of the American Society of 
Civil Engineers earnestly directs the attention of the 
Governor of the state, the county commissioners and the 
mayors of cities in the state to the fact that safety to 
human life and the proper expenditure of public funds 
requires that the design and erection of such structures 
be under the responsible charge of competent and ex- 
perienced civil engineers, especially skilled and trained 
for that class of work.” 

A request from the Engineers, Architects and Con- 
structors’ Conference for the support of the bill to cre- 
ate a national Department of Public Works was pre- 
sented to the association for its consideration. As very 
few members had any knowledge of the bill it was voted 
to postpone consideration until the January meeting. 

The meeting was well attended, and while not the 
most notable in the number of members present was 
by far the most enthusiastic held for some time. The 
Philadelphia Association seems determined on a pro- 
gressive development of the society and announces that 
no effort will be spared to carry that determination to 
accomplishment. The broad scheme of development is 
first to be secured, the details of expansion to be con- 
sidered after the larger object is accomplished. 


On What Shall Committees Work? 

Now that the season for engineering society activity 
has arrived, attention to very definite, constructive lines 
of work by capable committees is decidedly in order. 
The Duluth Engineers’ Club has acted on this principle 
in its assignments, as is indicated by the following sub- 
jects for special committees: Employment; engineering 
unity; promotion of the Babcock good roads amend- 
ment of the state constitution; civic relations; study 
and recommendation of action on proposed legislation, 
with subcommittees on patent office, mining on the pub- 
lic domain, national budget for the United States Gov- 
ernment, national scientific research and national water- 
power legislation; dye legislation; forest-fire menace. 
Perhaps of the most significance, in that it is specific 
concerning an individual engineer, is a committee to 
obtain the appointment of W. H. Hoyt to membership 
on the Board of Regents of the University of Minnesota. 





Canadians Active in Professional Welfare 

The British Columbia Technical Association at its 
general monthly meeting, Nov. 17, in Vancouver, re- 
ceived satisfactory reports on various phases of its ac- 
tivities, and took up new plans for future action. The 
association has taken an active part in endeavoring to 
improve the status and salary grading of technical men 
in the Dominion civil service, and for several months 
past has been in constant correspondence with the 
authorities at Ottawa regarding the matter. It has 
taken similar action with regard to the regrading work 
of the provincial Civil Service Commission: Commit- 
tee reports presented to the meeting indicated that a 
committee of the provincial Civil Service Commission 
then in conference with the regrading authorities did 
not contain a representative of the technical men in 
the service. It was made evident to the members pres- 
ent that all classes of employees in the provincial serv- 









— SSSI ———_—S>EESSSSSSS—eeee——— eee eee EEE ee 


1070 ENGINEERING NEWS-RECORD 





ice, except the technical, were in position to be assured 
of proper grading. Consequently, a delegation was 
appointed in the meeting, and left for Victoria on the 
following day to interview the Civil Service Commis- 
sioner on the matter. 

The proceedings included a discussion on the minor 
parts which engineers and other technical men have 
taken in the public matters of the locality—a laxity 
resulting in the general expenditure of public money on 
engineering and other technical work by nontechnical 
men. Following the discussion a public service com- 
mittee was created and given instructions to promote 
and encourage a greater interest in municipal, provin- 
cial, and Dominion Government affairs among technical 
men, 





LETTERS TO THE EDITOR 


Comment on Matters of Interest 
to Engineers and Contractors Will Be Welcome 





Mr. Baker’s Railroad Plan 


Sir—I have been much interested in Mr. Baker’s ar- 
ticle on the railway situation. He of course is by no 
means alene, nor the first to recognize that the efficiency 
of our railroads in the past is due to the executive of- 
ficers and men of the railroad organization; even the 
Plumb plan does that. 

“However, he and all the other proposers of various 
plans attempt to set up new machinery for control 
and regulation. We all of us admit the need of more 
intelligent control, and the modification in some respects 
of the laws, but is there any use of setting up a lot 
of new machinery to administer the laws? Isn’t the 
whole or nearly the whole trouble with our railroads 
the fault of the human element which administers the 
laws and supervises the regulation, rather than with the 
laws themselves? If we cannot find men to regulate the 
railroads under the name of the Interstate Commerce 
Commission, are we likely to have them under the name 
of a national Board of Transportation or national 
Board for the Administration of Altruism? 

I agree with Mr. Baker that there should be some 
regulation of issues of securities, but that is not new, 
and does not need a new board or commission. It seems 
to me that Mr. Baker’s plan, while differing in details, 
is built on pretty much the same principles as the 
Plumb plan and while theoretically calculated to produce 
good results will only do so if the human element in 
its administration is honest and competent. 

It is not difficult to imagine, with a Government guar- 
antee, that the directors representing the stockholders 
would be quite indifferent to the manner in which the 
property is managed; the employees would desire to 
make the greatest profit at the expense of the public 
or, on those roads where no surplus is earned for dis- 
tribution as a bonus, increasing their pay as compensa- 
tion. 

I have yet to see any hope for deliverance from Gov- 
ernment operation or ownership in any of these com- 
promises. The railway organization as it existed be- 
fore the war, in spite of charges of gouging, robbery and 
so forth on the part of a small minority of the bankers, 
officers and employees, produced the best results in the 
world—with few exceptions, as good and comfortable 
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passenger service and better and cheaper frei, sory. 
ice. 

Why, then, not leave # alone and try to im, . vo the 
regulation? Make the latter national. Pass . aie 
laws necessary based on sound economic pri: ples j 
this is possible, and strengthen the Interstate ( hares 
Commission. Then, if the latter is composed of aries 
courageous, intelligent men, let’s go to it. If .e can't 
achieve this, there is little hope for anything by 
straight Government operation as well as ownership 

F. Lavis, 


New York City. Consulting Engineer, 





What Will Engineers Pay To Improve Their Status’ 

Sir—In reading over the letters you have received on 
“What Will Engineers Pay To Improve Their Status?” 
I am somewhat disappointed at the attitude exnressed. 
In the present state of the world’s unrest there seems 
to be a premium placed on manual labor, and education 
is discounted. This is a condition which I believe was 
created by the great scarcity of labor during the great 
war and is a condition which sound reason argues wil! 
not last. The nation is held in the grip of a vast wave 
of discontent. What is the cause of this discontent? 
Is it not because everyone is trying to get for himself 
a little more than his fellowmen—in other words, selfish- 
ness, pure and simple? The laboring man is heing paid 
far more now than he ever was before, yet he is snending 
all he makes, and not entirely on the necessaries of life, 
and is clamoring for more—yet more. If the laboring 
man is worth what he is getting now, then surely 
the scale of the professions should be greatly increased, 
But will this tend to remedy conditions? It is an end- 
less chain. As wages go up, cost of manufacture, cost of 
construction, cost of living goes up. 

It is time for the educated men, the men with broad 
vision and sound common sense, to come to the front. 
Let us still be patriots, forget “self” for a little while 
and bend our endeavors to the common good. Let us 
show that sound public opinion is against the radical- 
ism of the unions. One finds the greatest discontent 
among the uneducated—the untrained. We heve not 
heard much from the “captains of industry”; they have 
been content to raise the wages of the working man 
because they have been able to raise the price of com- 
modities and realize the same, if not an even greater 
profit. Is not this where the fault lies? Shall we let 
ourselves be stampeded by the selfishness of others who 
know no better, or shall we try to strike at the root of 
the evil? EUGENE T. CRANCH, 

Port Arthur, Tex. Sanitary Engineer. 





Nature Confirms Engineers’ Arguments 

Sir:—With reference to the American Falls dam 
noted in Engineering News-Record in the editorial on p. 
718, Oct. 16, 1919: The dam will not be a record 
breaker so far as the structure itself is concerned, 
but a dam 90 ft. in height will create a storage capa- 
city of 3,000,000 acre-ft., which will, I believe, make 
it the largest reservoir in existence. The great ex- 
pense is due to right-of-way complications, it being 
necessary to move the town of American Falls and to 
flood about 70,000 acres of land. Although the !and is 
not in a high state of cultivation, it will doubtless 
cost a considerable amount. In addition, the proposed 
structure will destroy the usefulness of power devel- 
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opment of the Idaho Power Co. However, on account 
of the enormous capacity created, and the very large 
acreage that will be brought into cultivation by the 
use of the water for irrigation, there can be no doubt 
that the construction is fully justified. 

In reference to the progress of this project: A 
meeting was held Nov. 24 in Idaho Falls at which 
A. P. Davis, director, and F. E. Weymouth, of the 
United States Reclamation Service, met with Gov. 
D. W. Davis and W. G. Swendsen, state commissioner 
of reclamation, and representatives of all the irriga- 
tion interests that would be affected by the construc- 
tion of the reservoir. Recommendations, in a report 
of a committee of the interested parties, were unani- 
mously adopted, and the committee was instructed 
to proceed in accordance with them. The report 
recommended that that United States Reclamation 
Service submit a form of contract covering the work, 
that each organization make a careful determination 
of its needs for storage based upon a possible cost 
of $10 per acre-foot, and take immediate,steps to 
secure the necessary funds; that contracts be closed 
quickly so as to expedite right-of-way and other nego- 
tiations and preparation of places for construction; 
that the state commissioner of reclamation be re- 
quested to secure, if possible, an assignment of filings 
made last May by I. B. Perrine, acting for the Twin 
Falls-Bruneau Co., to the Secretary of the Interior. 
There is great hope that the contract with the Govern- 
ment will be signed in the near future and the work 
can be in full swing next season. While there is only 
about 1,000,000 acre-ft. required by the companies 
which have filed applications with the storage com- 
mittee, it is hoped that, once the work is begun, the 
immediate demand for storage will be sufficient to 
warrant construction to the full 3,000,000 acre-ft. 
capacity. 

BARRY DIBBLE, 
Project Manager, United States Reclamation Service, 
Burley, Idaho. Minidoka Project. 


Blames “Engineering Aristocracy” for Present 
Status of Technical Men 


Sir—I have read with considerable interest the state- 
ment of the American Association of Engineers as to 
the feeling of the officers of that body in regard to the 
principles which should control organizations of en- 
gineers. The last paragraph of this statement, which 
reads as follows, “The American Association of Engi- 
neers through its board of directors who have signed 
this statement, recognizing the many fundamental dif- 
ferences between the principles and objectives of the 
trade union and of an organization of professional men, 
express the opinion that an engineer cannot subscribe 
to the tenets of the above,” is particularly interesting. 
These questions are 

1. Why is an engineer an engineer? 

2. What is a union and what are the pur- 
poses of union organization? 

3. What is an engineering association or 
an engineering society as we know 
know these institutions? 

\nswering the first of these questions as briefly as 
possible, it may be said without fear of intelligent 
“ 'tradiction that the primary object which a human 
‘og has in entering the engineering profession is the 
‘suing of an honest living. There is a great deal said 
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about professional ethics and about the proper relation 
of the engineer to other groups in society, all of which 
is worthy of consideration. Fundamentally, however, 
engineers are like other individuals in this world in 
that they must receive a reasonable compensation for 
their efforts and that they make these efforts with 
the compensation which they are to receive very largely 
in mind. 

The question as to what is a union can perhaps be 
best stated by paraphrasing Mr. Lincoln’s famous state- 
ment and saying that a union is an organization of 
the men of any trade or profession, by the members of 
this trade or profession and conducted for and in the 
interest of the members of this trade or profession. 
Briefly, a union is a democracy. It implies the organiza- 
tion of the men of any group along democratic lines 
and the conduct of the organization by men selected 
from the rank and file of the organization and, finally, 
its conduct in the interest of the group. Naturally, 
organizations so formed will, at times, use methods 
which do not appeal to those who are exponents of 
politeness and believers in suave persuasion. A man 
must always use the tools with which he is familiar. 
The essence of such an organization is, however, de- 
mocracy, and while it will proceed, as a democracy al- 
ways proceeds, somewhat lamely at times and: perhaps 
somewhat crudely, it nevertheless proceeds directly to- 
ward the goal of its ambition. Moreover, its principles 
are a direct reflection of the principles of its member- 
ship. Unions sometimes do resort to force, but those 
who decry such action overlook the fact that force is 
only used where needed to overcome opposing forces. 

An engineering society is an organization in charge 
of an aristocracy. The subordinate engineer, like the 
vassal of old, pays his dues and proceeds to do as he is 
told by the aristocrats of the profession, who dictate 
the policies of the organization, lay down systems of- 
professional ethics, which work very nicely for the con- 
trol of the subordinate membership, and otherwise 
conduct the affairs of these societies in the interest of 
the aristocracy of the profession. I do not wish to be 
understood as objecting to the engineering societies. 
There are a great many men in this world who would 
rather be abused by an aristocrat than assisted by a 
pauper. Moreover, I agree with the gentlemen who 
signed the American Association statement that an 
engineer cannot subscribe to both the tenets of the 
ordinary engineering association and the tenets of a well 
regulated union. If he subscribes to the former, he 
admits his preference for aristocratic domination, 
whereas if he subscribes to the latter, he admits his 
preference for democracy. Neither am I surprised that 
the aristocratic leadership of the association should 
make it entirely clear that it does not favor unions. 
Aristocracy has never been aligned in favor of democ- 
racy, and it is not to be expected that it will so align 
itself in the engineering profession any more than it 
does anywhere else in the world’s activities. 

Nevertheless, I am of the opinion that the subordinate 
engineer will continue to hold that there is increasing 
demand for a really democratic organization of Ameri- 
can engineers. The reason for this is plain enough. 
Though outwardly subscribing to such doctrines as that 
“reward should be according to ability, initiative and 
constructive effort,” there are today very few engi- 
neering organizations where the salaries paid to the sub- 
ordinate engineers bear evidence that the aristocracy 
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of the engineering profession pays more than a lip 
service to this pronouncement. Indeed, there probably 
is today no group of men more absurdly underpaid than 
the engineers of this country. At least a considerable 
percentage of these men are employed by engineers who 
take high rank in their profession and, indeed, who 
deserve this high rank. The reason for this condition is 
not hard to find. Engineers are constantly seeking ways 
of reducing cost. The method of securing this end 
which appeals most strongly to men generally is that of 
keeping salaries and wages down. 

This is not the place to analyze the actual effect of 

such a procedure, but the fact remains that there are 
large numbers of men, among whom are found numerous 
engineers, whose ideas as to securing low unit costs of 
production do not extend further than a general and 
rather hazy impression that if salaries and wages are 
kept down, unit costs will thereby be reduced. It would 
naturally be expected that in dealing with such men 
one would find no real effort to make remuneration 
commensurate with “ability, initiative and constructive 
effort,” and, indeed, there is no real effort to that end, 
as the salaries paid to engineers by engineers in this 
country amply demonstrate. Moreover, this statement 
will, I very strongly surmise, apply to the heads of 
organizations which assume to lead engineering thought 
and to.issue pronouncements on engineering ethics just 
as completely as it does to engineers not so conspicu- 
ously, in the public view. 
. It would seem, therefore, that the engineer must, not 
because he particularly desires so to do, but because he 
has no other recourse, develop an organization composed 
of men from the rank and file of the profession and that 
this organization must be manned by and operated in 
the interest of the rank and file of the profession. Such 
an organization may not have silk-hat manners. It may 
not conduct itself along established lines of professional 
ethics, but it will get what the engineer now most needs 
and what he went into his profession for—a reasonable 
salary. 

Finally, let me submit for the consideration of en- 
gineers generally, that the coal miners would not be 
receiving their present wages if they had elected the 
president of the Lackawanna Coal Company as the 
president of the coal miners’ union, nor would the 
railroad brotherhoods be receiving their present wages 
if their board of directors consisted of the presidents 
of the Northwestern, the Burlington, the Pennsylvania, 
the New York Central and the Union Pacific Railroads. 
These gentlemen are most estimable and extremely 
valuable members of society. Any one of them would 
make a more diplomatic leader than the brotherhoods 
have ever had, but would his diplomacy have increased 
the wages of the railroad firemen? The answer is too 
simple to require that it be stated. 

Until engineers are able to get this point of view 
and are able to develop their own organization along 
their own lines and to operate this organization inde- 
pendent of the assistance of the aristocracy of the en- 
gineering professions, their salaries will continue to be 
as poor as they are now. Moreover, there will be no 
one but themselves to thank. 

The engineering profession is in grave danger. Very 
few of the members of this profesion, speaking rela- 
tively, could today give their children the education 
which they have themselves received. Very few of 
them enjoy the social position which they held even five 
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years ago. Indeed, many of them lack the ord) ary oo». 
forts of life. The plumber, the bricklayer nq 4, 
carpenter all receive larger compensation in we 
a pretty fair engineer. And, for all of this, \ » leaden 


of the profession are, to a large extent, rr ponsih) 
because of their failure to act as real leacss. Th, 
claim, then, that a man cannot be an engineer . 
member of a union resolves itself into noti..; 
than this: 
Engineers are poorly paid because 
Engineers are poorly led 
but 
You can’t be an engineer if you try to find better 
leadership and better pay!! That would be jy. 
proper, undignified and contrary to established 
professional ethics!!! 
And, the real question is, Will engineers continue ty 
subscribe to this doctrine? J. L. HARRIson, 
Washington, D. C. Bureau of Public Roads, 
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Uniform Practice in Farm Surveys 
Sir—lItehas been my duty to look over many surveys 
of farm lands from the standpoint of the owner, and 


I find considerable lack of uniformity in describing 
the courses. Many engineers begin their description 
at some obscure corner of the property and run it 


around counter clockwise. 
I believe if there were uniformity of practice jn 


starting a farm survey from the principal corner of 
the farm-—which would naturally be the corner on the 
main highway—and in running around in a clockwise 


direction, it would be to the benefit of surveyors and 

a great convenience to those who have to do with 

land titles. R. T. CHILDs. 
New York, N. Y. 


Paint Service and Paint Technology 

Sir—Several paragraphs of your summary (issue of 
Oct. 30-Nov. 6, 1919, p. 827), of the report of the 
American Railway Bridge and Building Association on 
railway bridge painting practice attracted the writer's 
attention, as they bring out again the rather remarkable 
disregard, on the part of so many extensive paint users, 
of some very simple and basic principles in paint tech- 
nology that would promote economy and efficiency if 
more generally observed. 

It is noted that in “coast regions where the atmos- 
phere is damp, warm and impregnated with salt 

. . painting must be done every year.” This is, 
most certainly, not necessarily true. It is true if it is 
attempted to use the same sort of paint in coast districts 
as inland, however successful they may have been there. 
There are both pigments and vehicles that show up very 
well inland which are destroyed by the salt in the sea 
atmosphere, but on the other hand there is no reason 
but habit for using these materials, and there are others 
much less susceptible. Lead pigments, for instance, are 
chemically effected and discolored by salt atmosphere, 
to a serious extent; zinc not so much; lithopone, a 
bestine, carbon and graphite (and iron oxide) not at all. 
In the vehicles, the linseed oil is the element attacked, 
but the addition of other ingredients decreases this 
action. 

The reason for the failure of the bituminous paint 0? 
the bridge span is very simple. It is a fact that as 4 
protective agent against almost any form of steel cor 
rosion, there is no material superior to a bituminous 
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paint, but it has one fatal weakness which was over- 
looked , this case: It is destroyed by direct sun- 
light. Therefore, for interior painting, where black is 
permissible, it is most valuable, and much economy 
would result from a more general recognition of this 
fact, but for outside work it is absolutely inadmissible. 

As to the painting of the galvanized iron, the zinc 
coating has absolutely nothing to do with the nonadher- 
ence of the paint. The latter effect is due to the 
film of palm oil which adheres to the sheet in the 
galvanizing process. The surface of the molten zinc 
is covered with palm oil to prevent oxidation, and, 
naturally, as the sheet of iron is withdrawn from the 
pot the oil clings to the surface of the sheet. This 


palm-oil skin can be removed with Sapolio and water 
and, after it is removed and the surface is dry, paint 
will adhere as well as to any other surface. 

A. H. RHETT, 


New York City. Engineer, Toch Brothers. 


Triangular Bridges and Horace E. Horton 

Sir—Referring to the “Inglis Light” footbridge, men- 
tioned on page 692 of your issue of Oct. 9, 1919, and 
the originator of the triangular cross-section for 
bridges: I recall that about 35 years ago Horace E. 
Horton, a noted bridge designer in those days, designed 
and advocated the construction of long-span bridges 
having a triangular cross-section, formed by a single 
upper chord and two lower chords. The complicated 
details, for shops of that time, probably prevented the 
trial of this type for long spans, but in light mederate 
spans there is an example of triangular cross-section 
truss work in a train canopy at the Englewood union 
railroad station in Chicago, built by Mr. Horton, or the 
Chicago Bridge & Iron Co., many years ago and still 
in service. J. W. PEARL. 

Chicago, Ill. 


Do Meters Prevent Water Famine? 


Sir—The article in Engineering News-Record of Sept. 
25, 1919, p. 611, entitled “Meters Prevented Water 
Famine at Pocatello,” appears to be a reprehensible ex- 
ample of newspaper propaganda, especially objectionable 
in a journal of such standing. The title indicates the 
responsibility of the editor for-a fixed policy of meter 
propaganda of many years standing, as frequently 
shown in other articles of the same trend. A careful 
reading of the item shows very clearly that the strict 
enforcement of the one-hour limit on sprinkling, neces- 
sary in spite of the meters, was the real preventive of 
the water famine at Pocatello, 

Furthermore, a little arithmetic will show that the 
statement that consumption has been cut from 350 gal. 
per capita to 110, with a present population of 18,000, 
requires that the population three years ago was less 
than 6000, for the 2,000,000 gal. daily minimum flow— 
showing a remarkable growth, if true. 

‘his policy of advocating universal metering may be 
(clensible where good water is only obtainable at con- 
~ erable expense for pumping, filtering and chemical 
‘veatment, but where a decrease in consumption effects 
' corresponding decrease in cost of water furnished, 

condition is altered. Where water is naturally 
‘and the yearly flow is ample for many times the 
ulation, as is the case at Portland, Ore., the cost of 

- Metering, with its annual charges for reading, bill- 


ing and depreciation, intelligently applied to the pur- 
pose of boosting -he low water flow during the two 
months of dry weather, would secure ample minimum 
supply for more years than the life of the meters. As 
it is, even with a fully metered city, Pocatello’s example 
in restricting sprinkling will necessarily have to be fol- 
lowed and the flow supplemented by storage. Thus, 
in this case the meters (except for large consumers) are 
a total loss 1s an investment. The point is, as I pointed 
out in letters to Engineering News, published June 3 and 
July 8, 1915, that circumstances vary, and one metering 
plan is not best for every case. This is a reasonable 
proposition in almost any line, but one which the editor 
appears unwilling to admit as applicable to meters. 
In Portland’s case, the proposed universal metering 
is in fact only a costly expedient to remedy a total lack 
of foresight regarding water-supply, an example of what 
another article in the same issue points out under the 
heading, “Lack of Foresight in City Water-Supplies.” 
Portland, Ore. GEORGE RAE. 


[Mr. Rae misses the point in that 1919 was the dryest 
year of record in Pocatello, and the 2,000,000-gal. mini- 
mum refers to 1919 conditions, although there has been 
a decided increase in population and in large water 
users. Doubtless there have also been seasons in the 
past when for brief periods the average of 350 gal. daily 
was not obtainable. Pocatello is 52% metered, not 
“fully” as Mr. Rae says. Had it been 100% metered 
sprinkling restrictions may or may not have béen re- 
quired, but in our opinion they would not have been. 

Circumstances do vary, but by and large we believe 
in selling calico by the yard, sugar by the pound, gas 
by the cubic foot and water by the gallon, regardless of 
whether or not somebody lacks foresight in providing a 
superabundance so that future generations may continue 
to be wasters. The sooner the people of this country 
come to their senses in the way of paying for what they 
get and not for what someone else gets, the sooner 
shall we be on a sound economical and sociological basis. 
—EDITOR. ] 





Board of Consulting Engineers for Columbus 


Acting upon a proposal made by the Engineers’ Club 
of Columbus, Ohio, the council of that city passed an 
ordinance this year providing for the creation of a 
board of consulting engineers. The duties of the board 
are “to give to the mayor and the city council expert 
advice and information on any matter that may be 
referred to such board for consideration, and, in its 
discretion, to make recommendations to the mayor and 
city council on any subject connected with the admin- 
istrative work of the city Government.” The board 
consists of five members, two of whom are the director 
and the chief engineer of the public service department. 
Five other members are appointed by the mayor. The 
ordinance requires that these members be either archi- 
tects or civil, mechanical, or electrical engineers of 
recognized standing and five years’ active experience in 
their profession. The members of the board serve with- 
out compensation. The five appointive members now 
serving, all of whom are members of the Engineers’ 
Club of Columbus, are: C. E. Sherman, professor of 
cival engineering, Ohio State University; E. G. Brad- 
bury, sanitary engineer; N. D. Levin, mechanical en- 
gineer; J. J. Morgan, structural engineer, and F. W. 
Jennings, civil and highway engineer. 
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DETAILS WHICH SAVE TIME AND LABOR ON CONSTRUCTION VW RK 
Knuckle Guard for Wheelbarrow Handles varied in depth from 18 in. at the edges to 40 in, 4 
By JoHN H. SAWKINS the center. It was across this deeper channe' that the 

Scunetady, MY. suspension pontoon bridge was constructed as showy 

by the diagram, the piles being driven as indicated. 


IRST aid to “skinned” knuckles, which are a consid- 
erable cause of time lost where many men are oper- 
ating wheelbarrows, is practically eliminated by the sim- 
ple knuckle guard illustrated by the accompanying 
sketch. The guard can be attached to and removed 






Handle of 
> —~_s Wheelbarrow 


Cast-Jrorn 7 
Frotector-” 


PROTECTS WHEELBARROW 
USER'S HAND 


GUARD 


quickly from the handle, and when men are working 
in close quarters and about staging it will prevent many 
a bruised hand. 


Dragline Crosses Rio Grande on Cable 
Pontoon Bridge 


ARALLEL steel cables which were attached to 

shore piling and on which floor timbers were 
threaded formed a floating suspension bridge on which 
a 70-ton dragline excavator successfully crossed the Rio 
Grande, in conducting work on the Rio Grande project 
of the United States Reclamation Service. The river 
at the point of crossing is about 800 ft. wide and cén- 
sists of two channels with a shoal between. The chan- 


nel on the west side carried most of the water, which 





DRAGLINE EXCAVATOR CROSSING 
SION BRIDGE 
1074 


PONTOON SUSPEN- 


Two j-in. cables were stretched, fastened and made taut 
by a set of double blocks fastened to the piles, the cables 
being given one turn around the shore pile at the right, 





SKETCH PLAN OF SUSPENSION PONTOON CROSSING FOR 
DRAGLINE 


Downstream 25 ft., corresponding piles were driven and 
spanned between by a single cable fastened and tight- 
ened as were the upstream cables. Across these “paral- 
lel’ cables was laid a floor of 6 x 16 in. x 20 ft. timbers 
spaced 6 in. apart. The timbers were fastened to the 
cables by -in. U-bolts. About 67 timbers were re- 
quired. 

The dragline machine, mounted on caterpillars, pro- 
pelled itself across this bridge without trouble. Be- 
yond the bridge in shallow water it moved on self-laid 
track after the manner described in Engineering News- 
Record of Sept. 18, 1919, p. 582. The crossing opera- 
tion from shore to shore required 64 hours and the cost, 
including materials and haulage, was $355. N. E. 
Fordham, master mechanic of the Rio Grande project, 
devised the method of making the crossing and di- 
rected all operations. 


Light Arch Supports for Canvas Sun Shields 


ANVAS sun shields cost 75% less to shift, on 
concrete-road work near Smithfield, Penn., when 
the canvas was supported as illustrated, than when it 
was spread over the concrete without support. It re- 
quired 1500 ft. b.m. of lumber, nails and wire costing 
$3, and the labor of four men for two days, or a total 
expenditure of $102, to construct eight 25-ft. sections 
of frame. The method of construction was to set up 4 
horse along the middle of a completed slab and lay 
across it the boards long enough to bend down and touch 
the side forms. Then the longitudinal center and side 
strips were nailed to the ribs, and the ribs bent down 
and held to curve by placing wire ties fastened to 
cleats. 
A crowbar pulled the ties taut. When the canvas was 
spread on the concrete it took eight men and a foreman 
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EASILY SHIFTED SUN SHIELD FOR CONCRETE ROAD 


one hour to shift 200 ft. of covering. With the frames, 
the same crew makes the shift in 15 min., at a cost of 
about 4c. per square yard of slab covered. Reagan & 
Lynch, Uniontown, Penn., the contractors for the road, 
devised this sun shield, which is described in the Con- 
crete Highway Magazine for November, 1919. 





Rig Used for Sounding Under Piers 


By R. W. BEUTTENMULLER 
Great Lakes Dredge and Dock Company 


N A war construction operation at the Philadel- 
(Koss Quartermaster Terminal it was necessary to 
carry on piledriving and dredging at the same time, in 
order to keep up with the progress outlined. This did 
not give the necessary time to permit of dredging the 
slopes in the slips before piledriving and concrete work 
began. In order to remove the pressure from the piles, 
due to the material retained by them, it was necessary 
to jet the material from under the piers. By the time 
the jetting had been done, the piers had been decked, 
and the concrete retaining wall was in place and back- 
filled, which eliminated the ordinary methods of sound- 
ing under the piers. The writer devised a rig as shown 
in the sketch. 

The method used was as follows: First the rig was 
floated and the flotation line noted; then the lead was 
pulled up until it struck the bottom of the 4-in. plank, 
and the distance from the flotation line to the bottom of 
the lead was then measured. The 32-ft. mark was as- 
sumed as the zero for the sounding line but, due to the 
construction, it was necessary to move the zero of the 
sounding line toward the 31-ft. mark the distance above 


“Staples to hold 
Sounding Line 


pn Line. : 







Elevertion 


FLOATING RIG USED TO SOUND UNDER PIERS 
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noted—that is, the distance from the flotation line to 
the bottom of the lead when pulled up tight. The sound- 
ing line was marked off in foot intervals from the zero 
tag located as told above. 


The sounding board was then pushed underneath the 


£.+ 70 
7°) Distance from 
| Face of Pier 
/_ noted here 
> Sounding Rig 
“ Deoth of Sueing 


» noted here 
32’ Mars 
--- Corrtour : 






TYPICAL DREDGING SECTION AND TYPE OF PIER 


piers at 5-ft. intervals, and the sounding taken at each 
point; at the same time the distance in from the face 
of the pier was noted as shown by the figures on the 
sounding board, and the depth of sounding as shown by 
the tag on the sounding line. These points were plotted 
and connected up with the cross-section taken by the 
ordinary methods, in the slip. The block of wood at 
the end of the rig must be large enough to float its own 
weight plus the weight of the lead. A typical cross- 
section, with the rig in place, is shown. 


Dredge Scows To Be Emptied Let Down 
Niagara River on Lines 


REDGED excavation from the bed of the Welland 

River, which forms the first stretch of the new 
Queenston-Chippawa power canal around Niagara Falls 
being built by the Ontario Hydro-electric Power Com- 
mission, is being dumped from scows in the Niagara 
River about a mile or a mile and a half above the brink 
of the Canadian falls. As the current is very swift here, 
and the danger of a scow getting away is great, the 
scows are let down the river from a fixed crib in the 
Niagara River just off the mouth of the Welland River. 
The views herewith show the progress of the dumping 
operation. 

At the time when these pictures were taken the 
dredge was working just at the mouth of the Welland 
River to the left of the view. It is now well up the 
river and the scows are loaded by the dredge and are 
taken by tugs to the crib, which shows at the extreme 
right of all the views. This consists of a pile crib, and 
attached to it is a scow carrying hauling machinery; 
that is, an ordinary hoisting engine with about 2500 ft. 
of line. 

The scows are brought by the tugs to the crib and 
attached there to the hoisting line. They are then let 
down the river with an attending tug, or, as is shown 
in the view, sometimes two, which, for the first thou- 
sand feet, act merely as guides. After that length of 
line is paid out, it commences to drag on the bottom 
and the tug has to exert some slight pull ‘on the filled 
scow. At the end of the 2500 ft. of line the scow is 
dumped, and is then hauled back by the line to the fixed 
hoist, where the tug picks it up and takes it back up the 
river to the dredge. 
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About a year ago a scow on the other side of the 
river, with five men aboard, got loose and washed down 
to the brink of the Canadian fails. Three of the men 
jumped overboard and were lost. Two of them, how- 


ever, remained aboard and when the scow caught on a 
projecting rock almost at the brink of the falls were 





Scow being fastened by line to hauling crib 





Letting scow down river from hauling crib 





Hauling emptied scow back to crib 
DUMPING SCOWS IN NIAGARA RIVER 


rescued by a lifeline shot out from the adjoining Ontario 
power development power house. This accident, how- 
ever, led the engineers of the Ontario Hydro-electric 
Power Commission to consider some safe method of 
controlling the unloaded scows. 


Flat-Car Cement Stock Pile for 
Paving Mixer 

ACKED cement delivered by motor trucks, on road 
J work in Mason County, West Virginia, is unloaded 
onto a platform on wheels, traveling with the mixer, 
instead of onto the ground, and considerable labor is 
thereby saved in handling cement. The platform is 
4 x 8 ft., of 2-in. oak planks, and is mounted on four 
mine-car wheels on 1,5,-in. axles, with roller bearings. 
A track way of 10-ft. lengths of 3-in. joists, armored 
with }-in. steel straps, carries the platform car. It is 
proposed to substitute track sections of light steel rails. 
The platform holds 80 sacks of cement. With this 
traveling platform the cement can be lifted directly to 
the charging skip; it does not touch the ground, and can 
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be easily protected from rain by tarpaulins Samuel 

Lutton, superintendent of concrete-road co: iction, 





CEMENT STOCK PILE ON FLAT-CAR 


Mason County, devised this arrangement, which is de- 
scribed by L. E, Musgrave in the Concrete Highway 
Magazine, for November, 1919. 


Convenient Table for Locating Short- 
Radius Curves 
By C. M. PRITCHETT 


Resident Engineer, North Carolina State Highway Commission 


IME is saved in laying out sharp curves by using 
the accompanying table employed by the writer for 
mountain road location in North Carolina. On this work 
a minimum radius of 50 ft. is allowed, and as these 








SHORT-RADIUS CURVES TABLE 


Def. for Def. per Chord for Chord per 

Radius D 50-Ft. Are Ft. of Are 50-Ft. Are Ft. of Arc 
50.0 114°—36’ 28°—39’ 34.38 47.9 0.959 

52.1— 110° 27°— WwW’ 33.0 48.1 0.963 

54.6 105° 26°—15’ 31.5 48.3 0.966 

57.3 100° 25°—0’ 30.0 48.4 0.969 

60. 3+- 95° 23°—45’ 98.5 48.6 0.972 

63.7— 90° 22°—3 q-8 48.8 0.975 

67. 4+ 85° 21°—15’ 2 48.9 0.978 

71.6+- 80° 20°—’ 24.0 49.0 0. 980 

76.4 75° 18°—45’ 22.5 49.1 0.982 

81.9— 70° 17°—3 21.0 49.3 0 984 

88. 1+ 65° 16°—15" 19.5 49.3 0.986 

95.5 60° 15°—0’ 18.0 49.4 0.989 

104.2— 55° 13°—45’ 16.5 49.5 0.991 
114.6 50° 12°—30’ 15.0 49.6 0.992 
127. 3+ 45° 11°—15’ 13.5 49.7 0. 993 
143. 2+ 40° 10°—0’ 12.0 49.7 0.995 
163.7+ 35° 8°—45’ 10.5 49.8 0, 9% 
191.0 30° 7°—W 9.0 49.9 0.997 
229.2 — 6°—15’ re 49.9 0.998 
286.5 20° i | 6.0 50.0 0.999 








curves are quite numerous in some sections, involving 
often a delta of 180° and more, the time of figuring them 
and laying them out with 10-ft. chords in the usual 
manner is considerable. Often the contour of the ground 
does not require cross-sections closer than 50 ft., so the 
work of figuring and laying out the curves is unneces- 
sary except to determine the true length of line. This 
can be accomplished by taking the true length of the 
chord from the table and using the corresponding de- 
flection for all curves over 20°, when the length of 
chord comes within the limit of error. In most cases 


the degree of curvature can be selected from the table, 
but when an intermediate curve is desired the inter- 
polation is simple. 
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Cummins 
by Senate 


Nonpartisan Vote of 46 to 30—Meas- 
ure Will Go to Conference with the 
Esch Bill 


‘Phe Cummins railroad bill was 

pased in the Senate Dec. 20 by a 
nonpartisan vote of 46 to 30, just be- 
fore adjournment for the holiday re- 
cess. Immediately after the first of 
the year it will go to conference, to- 
gether with the Esch bill. It is be- 
lieved that neither bill will ultimately 
be adopted, but rather a compromise 
measure, which will not, however, em- 
body new features, as this is prevented 
by the rules. An outline of the bill 
was published in Engineering News- 
Record of Sept. 4, 1919, p. 485. The 
Esch bill was described by Representa- 
tive E. E. Denison of Illinois in a 
specially prepared article in Engineer- 
ing News-Record of Nov. 13-20, 1919. 

The Cummins bill differs from the 
House measure principally in provid- 
ing for a Federal Transportation 
Board and a definite plan for fixing 
rates to produce fixed percentage re- 
turn on value of properties. The bill 
also provides for consolidating the rail- 
roads of the country into from 20 to 35 
competing systems. For the first seven 
years the consolidations would be vol- 
untary, and thereafter would be com- 
pulsory. The bill also embodies drastic 
anti-strike provisions which are not 
contained in the House measure. 

It is expected that the President will 
present his railroad message to Con- 
gress soon after the holiday recess and 
before the Senate and House conferees 
have reported a final measure. 

Just before the passage of the Cum- 
mins bill the Senate rejected, by a vote 
of 65 to 11, the La Follette measure for 
extending Federal control two years. 












































Urge Examination for Chicago 
City Engineer 

Engineers of the Chicago Chapter of 
the American Association of Engineers 
are requested in the Monthly Bulletin 
to write letters to their aldermen and 
the Civil Service Commissioner request- 
ing that an examination be held for the 
position of city engineer of Chicago. 
The reason given is that a civil-service 
vacancy exists, and that there should 
be no question of the capabilities of 
‘he incumbent. Furthermore, a letter, 
ch it is suggested be used, requests 
‘et an examining board of consulting 
‘neers be appointed to prepare an 
mination, their names to be pub- 
ed prior to the examination and the 
omtee to be selected from the three 
“)picants obtaining the highest rating. 
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Rail Bill Passed To Abolish United States Hous- 


ing Corporation 

On Dec. 17 the House of Representa- 
tives passed without a dissenting vote 
a bill ordering the sale of the housing 
facilities erected by the Government 
during the war and abolishing the 
United States Housing Corporation. 
The bill transfers the property to the 
United States Treasury for sale to 
private persons, either for cash or part 
payment. It now goes to the Senate. 


Would Enlarge Roads Bureau 


Enlargement of the Bureau of Pub- 
lic Roads is asked in a resolution adopt- 
ed unanimously at the convention of 
the Mississippi Valley Association held 
recently in Washington. The resolution 
also asked that the present Federal aid 
system be undisturbed. 


Engineers on the Pan-American 
Trade Conference Committee 


Several engineers are included in the 
membership of the committee of the 
second Pan-American financial confer- 
ence, which will be held in Washing- 
ton, D. €., Jan. 12-17, 1920. The fol- 
lowing engineers are noted on the com- 
mittee: Col. F. A. Molitor, consulting 
engineer, New York City; Calvin W. 
Rice, secretary, Am. Soc. M. E.; Verne 
Leroy Havens, editor, Ingenieria Inter- 
nacional, McGraw-Hill Co., Inc.; S. T. 
Henry, vice-president, Allied Machin- 
ery Corporation; W. L. Saunders, 
chairman of the board of directors, 
Ingersoll-Rand Co., New York City; 
Pope Yeatman, consulting mining en- 
gineer, New York City; Philip W. 
Henry, vice-president, American In- 
ternational Corporation; J. G. White, 
of the J. G. White Corporation; Lin- 
don W. Bates, contracting and consult- 
ing engineer, New York City. 


Cincinnati Contractors Join Na- 
tional Body 


Following a recent visit to Cincinnati 
by F. O. Southbrook, field secretary of 
the Associated General Contractors of 
America, the Cincinnati Contractors’ 
Association of Public Works has affili- 
ated with the former body. Announce- 
ment of the decision of the Cincinnati 
organization was made at the regular 
monthly meeting Dec. 4. The decision 
was unanimous. 


Levee and Drainage Contractors 
To Meet in St. Louis 


The Levee and Drainage Contractors’ 
Association of America will hold its 
third annual meeting in St. Louis, Dec. 
= _ headquarters at the Planters 

otel. 


NE 
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NEWS OF THE WEEK 


New York, December 25, 1919 





Campaign Begun To Support 
Development Report 


Philadelphia Members, Am. Soc. C. E., 
Start Drive to Secure Backing for 
Project to Secure a United 
Profession 


With the object of securing a favor- 
able vote on the fundamental recom- 
mendations of the Committee on De- 
velopment of the American Society of 
Civil Engineers and of securing a large 
attendance at the annual meeting in 
New York City, Jan. 21, 1920, the ex- 
ecutive committee of the Philadelphia 
Association of Members, headed by 
Richard L. Humphrey, has begun an in- 
tensive educational campaign among 
the society’s membership resident in 
the fourth district. Teams captained 
by engineers well known locally .are 
now making a canvass of the members 
in Philadelphia, Altoona, Wilkes-Barre, 
Harrisburg, Allentown, Camden,, Tren- 
ton and throughout the States of 
Maryland and Delaware. The objects 
of the campaign have been explained 
in detail in a report just issued by the 
executive committee, which includes, in 
addition to Mr. Humphrey, H. T. Shel- 
ley, Benjamin Franklin, Jonathan Jones, 
F. Herbert Snow, S. M. Swaab and 
Samuel T. Wagner. The recommenda- 
tions contained in the report, it is ex- { 
plained, have been made with a view 
to making the united engineers ofthis 
country a recognized power and stimu- 
lating technical activities. The princi- 
pal portions of the report follow: 


The report of the Committee on De- 
velopment covers two distinct fields: 
1. External relations, 

(a) in technical matters with other 
societies and 

(b) in nontechnical matters or 
welfare work for the improve- 
ment of the status of the engi- 
neer in his relation to the public 
and to other engineers. 

2. Internal relations, 

(a) increased technical activities 
and changes in present methods, 
involving only society matters. 

While the formation of the single 
comprehensive organization recom- 
mended provides for affiliation in wel- 
fare work, it does not contemplate the 
amalgamation of the society with other 
national and local engineering socie- 
ties nor does it contemplate any inter- 
ference with the present technical and 
professional activities of the society. 

The fundamental recommendations 
are: 

1. External relations, 

(a) That the American Society of 
Civil Engineers “adopt the prin- 
ciple of becoming an active na- 
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tional force in economic, indus- Do you know that steps are being Public Officers Talk Road inane 
trial and civic affairs, and with taken by the British Institution of Civil State, city, and county offi -ial ? 
that purpose in view become an Engineers to obtain from Parliament veguedentedives aa aeiinan us, and 
active factor in codperation with statutory powers to regulate and estab- municipal. civic eininiactio: : a and 
other engineering and allied lish registration for the civil engineer- y... met in Alban ay « New 
technical associations of the ing profession? aot tennfold = ig be’ consid. 
country.” (Division C*).f Do you know that a draftsman in oak eal semaaniiaiie eth he a 
(b)“That a comprehensive organ- order to obtain employment in some prosecuted in New York “ ; eing 
ization be created as outlined in shipyards in Seattle, Wash., must be a thane aad, 1 on, whet Sne: ve ee. 
the Joint Conference Report” member of a local of the American . . : Ielal Means 


(Division C).7 
2. Internal relations, 

(a) that the technical activities of 
the society be increased (Divi- 
sion A, Sect. 1-5).+ 

(b) That local sections be created 
to embrace the entire member- 
ship of the society (Division B, 
Sect. 1, Par. a, b, c, d and h).f 

(c) That the director in each geo- 
graphical district be nominated 
and elected by vote of the cor- 
porate members resident therein 
(Division B, Sect. 1, Par. e, f, 
g and 1).f 

(d) That a portion of the society 
dues be allotted to local sections 
(Division B, Sect. 2, Par. i).+ 

(e) “That there be held during the 

’ annual convention a conference 
of the representatives from local 
sections to consider the welfare 
of the society and its members 
and report thereon to the Board 
of Direction” (Division B, Sect. 
1, Par. j).t 

(f) “That the present nominating 
committee be abolished and that 
a candidate for each of the offices 
of president, two vice-presidents 
and treasurer be nominated by 
the annual conference of repre- 
sentatives of the local sections” 
(Division B, Sect. 1, Par. k).t 

(g) That the present grades and 
requirements for membership be 
revised (Division B, Sect. 2).f 

(h) “That the dues of all members 
above the grade of Junior be ad- 
justed to provide for the greater 
activities of, the society and to 
the extent that the recommenda- 
tions” of the Committee on De- 
velopment “are adopted” (Divi- 
sion B, Sect. 3).f 

The above are the vital points in 
these recommendations. The-details are 
relatively unimportant and must be 
worked out by properly constituted 
authority and will change from time to 
time as the necessity arises. Why not 
give this plan for a united engineering 
profession a trial and trust the wisdom 
of those charged with carrying it out to 
care properly for the details? The en- 
gineer has passed beyond the narrow 
limitations of yesterday and must take 
his place in the world’s affairs. This 
is not a time for prolonged debate, but 
for action. 

Do you know that there is a general 
tendency among states to enact laws 
for licensing the engineer? 

*Report of the Committee on Develop- 
ment to the Board of Direction of e 
American Society of Civil Engineers. 

+Requires no amendment to the con- 
stitution. 


tRequires an amendment to the consti- 
tution, 


Federation of Labor? 

Do you know that architects are be- 
ing employed to design and build 
bridges in this state? 

Do you know that an organization of 
draftsmen in Portland, Oregon, is seek- 
ing affiliation with labor in order to 
force the use of a union label on engi- 
neering plans? 

Do you know that the Chairman of 
the National Service Committee of En- 
gineering Council states that in his ef- 
forts to secure support for a national 
Department of Public Works “a great 
man—an acknowledged statesman, a 
high-minded politician, and a keen ob- 
server of people and events”’—said: 

“Your task is appalling. You have 
been elected to lead engineers into a 
political reform. They are the most 
unresponsive citizens that we have. 
Your organization has a praiseworthy 
purpose, but if it were sponsored by al- 
most any other group of reputable men 
than engineers there would be more 
promise of success. If your organiza- 
tion succeeds I believe you will find that 
it will not be the engineers who have 
carried it through. Their aloofness and 
indifference to all matters outside of 
their own professional sphere are 
among the unexplained things in our 
political life?” 

In view of the above facts, do you 
not think that the engineer should do 
something, to secure united action by 
the engineering and allied technical as- 
sociations on matters of common inter- 
est to them? 

Believing that you must be in favor 
of improving the status of the engineer, 
this committee is asking you to take 
an active part in making effective the 
basic recommendations of the Commit- 
tee on Development. 

Remember, this affects you. The 
gravity of the situation demands that 
each engineer shall do his duty. Go to 
the annual meeting of the society. 
Vote to place the engineering profes- 
sion where it belongs. 





Apportionment of Highway Costs 
in Maryland 
Reapportionment of division of road 
funds between Baltimore and the coun- 
ties of Maryland will be made an issue 
ie the highway-construction plans to be 
rought before the Maryland legisla- 
ture at its session in January next. 
The burden of raising more than 75 
per cent of the highway funds rests 
upon Baltimore, through its larger tax- 
able basts, and a more just share of the 
funds than the 20% the city now re- 
ceives will be asked It is probable a 
50% apportionment will be sought. 


. would be supplied to carry on 


that pro- 
gram? The meeting was calicd at the 


request of Governor Smith, ani efforts 
were made to have at the meeting rep. 
resentatives from every board of county 
commissioners in the state, as well a: 
numerous state and city officials ant 
representatives of automobile and civic 
organizations. The discussions were 


extemporaneous, and inasmuch as the 
meeting was unofficial, no action was 
taken by the two hundred-odd inter. 
ested men present. It was the general 
opinion of the meeting that no let-up 
should be given the general road-build. 
ing program adopted by the state, but 
when there came further discussion as 
to how New York should finance its 
road construction after the remaining 
$10,000,000 of the second $50,000,000 
bond issue are expended, three possi- 
bilities for raising needed revenues 
were considered—long-term bonds, ser- 
ial bonds, and the “pay-as-you-go” plan. 
General dissatisfaction was expressed 
with the method of authorizing the is- 
suance of long-term bonds, it being 
pointed out that the two $50,000,000 is- 
sues now practically expended would, 
when all bonds are retired, have cost 
the state approximately $300,000,000. 
The greater part of the three-hour 
session was devoted to a discussion of 
the relative merits of the pay-as-you-go 
plan and short-term serial bonds. A 
report from Commissioner of Highways 
Greene indicated that the last of the 
$10,000,000 would be consumed during 
the 1920 construction season, and, figur- 
ing upon $40,000 a mile as a safe fig- 
ure for future construction, a bond is- 
sue of $100,000,000 had been suggested. 
Figures compiled by the State Comp- 
troller indicated that the average year- 
ly cost of carrying the -bond issue, in- 
cluding the average annual interest and 
the average annual sinking fund, would 
be $6,351,926. This would amount on 


, 2 30-year issue to $190,557,780. Under 


a pay-as-you-go plan, Mr. Greene 
showed, were the state and county each 
to provide 25% of the money needed 
to match Federaf aid, and were they 
each to appropriate in addition $4,500,- 
000 from a general fund, there would 
be available for road construction in 
New York State more than $18,000,000. 
During 1919, he said, 174 contracts, 
aggregating $18,107,000, had been let, 
and that it was impracticable to spend 
more, both because of the inability to 
secure men and materials and also be- 
cause state highway departments 0 
genera) did not seem to have hit upon 
the way of properly attracting big con 
tractors with adequate plants to carry 
on large pieces ot construction. Under 
this pay-as-you-go plan, therefore, the 
state's Total share of this approximate 
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000 would be $6,864,000, to be 
vgised by direct tax. As there are, ac- 
cording to the present schedule, 882 
miles of state roads and 2424 of state- 
aid roads, this total mileage could be 
built, said Commissioner Greene, under 
the pay-as-you-go plan in from 8 to 10 
years, at the most. ' 

" Considerable objection was raised to 
the “pay-as-you-go” plan because of the 
possibilities present of any state legis- 
lature cutting road appropriations when 
the budgets were made up. Although 
a few men were present with authority 
to state that the organizations they rep- 
resented favored the $100,000,000 bond 
issue, the general opinion expressed was 
to the effect that the question should 
receive the fullest and most serious dis- 
cussion by financiers and legislators of 
the state, and that a plan, perhaps pro- 
posing the issuance of short-term serial 
bonds, be presented to the next legisla- 
tive assembly. 

Although the discussion of types of 
roads was not scheduled and, as a mat- 
ter of fact, speakers were asked to con- 
fine their remarks to discussions of the 
twofold question above mentioned, for- 
mer Commissioner of Highways Car- 
lisle asserted that he could not con- 
sider any financial program without 
taking into account the type of pave- 
ment. To his mind, “$40,000-a-mile 
highways” were “preposterous.” He 
urged against the adoption of any 
scheme admitting wholesale construc- 
tion of such types, regardless of loca- 
tion, and asserted that construction of 
concrete roads on such a scale meant 
that New York State must to a great 
extent lose what macadam and bitumi- 
nous roads it had already laid. 
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Valuation Features of Commis- 
sion Report to Congress 


In its annual report to Congress, 
presented this month, the Interstate 
Commerce Commission states that 53 
tentative valuations have been served 
to date, although there has not been 
“fixed a single sum as the final value” 
of the Texas Midland R.R., the Kansas 
City Southern System, and the Win- 
ston-Salem Co., since legal actions upon 
protest have been taken. 

The field work of the engineering 
section has been substantially finished, 
road and track parties having been 
disbanded in the Southern, Western 
and Pacific districts, with the expecta- 
tion of disbanding those in the Central 
district about the first of the year. It 
is stated that progress in the land sec- 
tion has not been so great, due to the 
inability of the carriers to supply the 
hecessary pre-inventory information. 

The greatest difficulty is being ex- 
perienced in the accounting section, as 
men capable of compiling statistics m 
narrative form are hard to find. 

’ “rguments will be heard, early in 

“nuary, of parties desiring the fixing 
°: «ctual values in tentative valuations, 
z which no definite values have as yet 

“<n assigned, to aid in a study of the 


question, 
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Col. Henry W. Hodge Dead 


Had Been New York Public Service 
Commissioner and Served For Over Two 
Years with the Engineers in France 

Henry W. Hodge, consulting engi- 
neer, former colonel, Engineers, U. S. 
A., and former public service commis- 
sioner for the First District, New York 
State, died suddenly at his home, New 
York City, Dec. 21. 

Prior to his work as an Engineer 
officer with the A. E. F. in France, 
Colonel Hodge, as a member of the firm 


COL. HENRY W. HODGE 





of Boller & Hodge (later Boller, Hodge 
& Baird) aided in the design and con- 
struction of some of the largest build- 
ings and bridges in the country, many 
of them in New York City. His firm 
was engineer for numerous foreign 
enterprises, having designed over 1700 
bridges for Mexico, all of the bridges 
for the Bolivian. Central Railway, for 
the Madeira-Mamore and for the Cerro 
de Pasco. 

The appointment of Colonel Hodge to 
the Public Service Commission in Janu- 
ary, 1916 (the commission having 
charge of all subway construction work 
in the city), came after a great deal of 
public pressure had been applied de- 
manding the appointment of an engi- 
neer to fill a vacancy created by the 
resignation of Robert C. Wood. Colonel 
Hodge continued as a commissioner 
until his resignation in June, 1917, when 
he entered the military service as a 
major of Engineers. His appointment as 
a member of the Public Service Com- 
mission received universal indorsement 
from the engineering profession, as 
his was the first appointment of an en- 
gineer to a New York State commission 
having control! of so Iarge a program of 
construction as that of building the 
New York subway system. He was ac- 
corded by his engineer friends a com- 
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plimentary dinner after his appoint- 
ment had been announced, and during 
his incumbency he proved a fearless 
public official. His independence fre- 
quently impressed the other commis- 
sioners. At hearings of property hold- 
ers, when man after man would appear 
and repeat the same thing Colonel 
Hodge would suggest the immediate ad- 
journment of the hearing, against the 
ardent protest of the citizens present. 
He believed in saving time for the com- 
mission, and fought for that end. More- 
over, the petty play of politics had no 
consideration at his hands. When prop- 
erty holders pleaded the need for better 
transportation in their district, disre- 
garding entirely whether the company 
was financially able to furnish it, 
Colonel Hodge would come back to the 
economics of the situation and inquire 
into the justice of the case from the 
utilities standpoint. 

After his resignation from the com- 
mission and his commission as a re- 
serve officer, he went to France with 
the American Expeditionary Forces. 
He was first manager of roads under 
the Director General of Transportation 
and held the same title under the Di- 
rector of Light Railways and Roads. 
He was then transferred to G. H. Q., 
where he became the chief of the bridge 
section of the Office of the Chief Engi- 
neer at General Headquarters. 

Boller, Hodge & Baird, of which firm 
Mr. Hodge had been senior member 
since the death of Mr. Boller in 1912, 
designed many of the largest bridges 
and buildings in the country, among 
them being the Duluth and Superior 
bridge, the cantilevers across the Mo- 
nongahela and Ohio rivers at Pitts- 
burgh and Steubenville, Ohio, for the 
Wabash Railroad, the Singer and the 
Metropolitan towers in New York City, 
the municipal bridge across the Mis- 
sissippi River for the City of St. Louis, 
the bridges across the Connecticut 
River at Hartford, Saybrook and East 
Haddam, for the State of Connecticut. 
Other engineering structures designed 
by Colonel Hodge’s firm are the Central 
Bridge, the Melrose Avenue viaduct, 
and the Riverside Drive viaduct at 96th 
St., all in New York City. 

Colonel Hodge was born in Washing- 
ton, D. C., Apr. 14, 1865. After study- 
ing several years in a private school he 
joined the field forces of the Chesa- 
peake & Ohio R.R. in West Virginia. 
In 1882 he entered Rensselaer Poly- 
technic Institute, from which he was 
graduated in 1885. He then became 
one of the assistant engineers of the 
Phoenix Bridge Co., of Phoenixville, 
Penn., where he ‘remained until 1891, 
when he became chief engineer of the 
Union Iron Works, New York City, en- 
gaged in steel-building construction. 
In 1893 he resigned from that office to 
enter private practice, becoming, in 
1895, assistant to Alfred P. Boller, in 
charge of bridge design and construc- 
tion, and a partner in the firm of Boller 
& Hodge in 1899. 

His most recent engineering work, 
before he entered the military: service, 
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Civil Engineers of Great Britain, the 
Engineering Institute of Canada and 
the Railroad Club. 


Court Decides Chicago Creosote 
Oil Specifications “Closed” 
By decision of the Appellate Court 

of the first district of Illinois Dec. 2 

the City of Chicago is enjoined from 

proceeding with paving where creosoted 
wood blocks are specified that are treat- 
ed by a creosote oil which infringes 
the Reilly patent (1,220,001, held by 
the Republic Creosoting Co.). This de- 
cision reverses a decree of the Circuit 

Court of Cook County, Illinois, and di- 

rects that court to issue the injunction 

prayed for. 

The Circuit Court entered a decree 
Feb. 27, 1918, dismissing for want of 
equity a bill brought by property own- 
ers to restrain the performance of a 
contract for paving Sherman St. from 
West Jackson St. to West Van Buren 
Street. 

On the question whether the speci- 
fications tend to foster a monopoly in 
the manufacture of creosote oil and cre- 
osoted wooden paving blocks the court 
reached the conclusion that they do so 
tend. Section 74 of the local im- 
provement act of 1897 prohibiting the 
use of patented articles is the one on 
which the second question hangs. The 
fitst is as to infringement of patent 
the validity of which was not ques- 
tioned. 


Bids Asked on Entire County 
Road System 

According to an item recently ap- 
pearing in the Southwest Contractor, 
bids have been called for by the High- 
way Commission of Arizona for the 
construction of 278 miles of paved 
highways in Maricopa County, the en- 
tire authorized road program under a 
$4,000,000 bond issue. Bids are to be 
opened Jan. 12, 1920. Specifications 
call for roads of cement concrete, as- 
phaltic concrete, and crushed rock with 
asphaltic concrete. The materials nec- 
essary for the construction of this mile- 
age include 600,000 bbl. of cement, 
200,000 cu.yd. of sand, and 400,000 
cu.yd. of crushed rock. The problem of 
supplying the materials has given the 
highway commission much concern. A 
supreme court ruling prevents the com- 
mission from carrying out a plan to 
have the county supervisor establish a 
rock-crushing plant and operate a ce- 
ment mill and furnish materials to the 
commission at cost, which, the commis- 
sion claimed, would have saved many 
thousands of dollars. 





The preliminary statement will not 
be in the nature of a report to the 
President, Dr. F. W. Taussig, one of the 
conferees explained, but will be given 
out in order to indicate tentatively what 
the members of the conference think of 
proposing, so that they may be bene- 
fited by the criticism of interested 
parties. 

“This statement will not say much 
about general principles,” said Dr. 
Taussig, “but it will be chiefly given to 
the presentation of a constructive plan 
of mediation, conciliation and adjust- 
ment. Discussion and criticism will be 
particularly invited from labor and em- 
ployer organizations. 

“We have not considered any specific 
labor problems. We are merely trying 
to lay down methods of dealing with 
labor problems.” 

It is expected that upon the recon- 
vening of the conference in January, 
hearings will be held, at which time 
representatives of labor and employers 
will bé heard. These hearings will 
partly be in executive session and part- 
ly open to the public. 





Union Depot at Los Angeles Built 
for Long-Haul Buses 

The rapid increase in the number of 
passenger stages radiating from Los 
Angeles, Calif., has required the city 
council to pass an ordinance requiring 
all stages to load and unload their 
passengers under cover. To comply 
with this ordinance, several passenger 
depots have been built by the various 
stage companies, the largest being the 
union bus depot at the southeast cor- 
ner of Fifth and Los Angeles Streets. 

This depot is controlled by the Eldo- 
rado Stage Line, Pickwick Northern 
Division, Pickwick Inc., United States, 
White Bus Co., Mount Wilson Stage 
Co., and Murietta Stage Line.. Approx- 
imately 200 stages are operating out of 
this depot daily, making an average of 
500 trips each day. The average num- 
ber of passengers carried is approxi- 
mately 5000. Stage lines radiating 
from this depot touch all of the impor- 
tant cities in California, from San 
Francisco to San Diego and the Im- 
perial Valley. 

This depot is up to date in every 
respect, and compares favorably with 
modern railway terminals. The build- 
ing is equipped with adequate rest 
rooms with maids in attendance, ladies’ 
parlor, restaurant, barber shop, depot 
master, cigar stand, Western Union 
branch office, drug store, checking room, 
news-stand, information bureau, wait- 
ing room, drivers’ club room equipped 


loaded at one time. 

The union bus depot was put in 
operation in the latter part of Septem. 
ber, 1919. This depot is owned by a 
holding company which is made yp 


up 
the various stage companies. The ihe 
companies are very careful in the selec. 
tion of drivers. Drivers are allowed 
three days to break in, and then are 
subjected to a rigid examination. This 
method has reduced the number of 


accidents to a minimum. 


New Staff Planning Sacramento 
Water-Treatment Works 
A complete engineering staff has just 


been organized and detailed designs are 
being made for the $1,800,000 water- 
purification works at Sacramento, 
Calif., voted last June. The initial con- 
struction will be for 30,000,000 gal. 


daily taken from the Sacramento River 
just below the mouth of the American 
River. 


There will be an intake tower, a low- 
lift pumping station, a grit basin, a 
coagulation basin and rapid sand filters 


and high-lift pumps operating under a 
head of about 200 ft., or about double 
the pressure now on the city mains. 
Special attention is being given to the 
preparatory treatment of the water be- 
cause of its wide seasonal variation— 
from 0 to about 1000 p.p.m. of turbid- 
ity. 

Comparative studies are being made 
to determine whether steam or elec- 
tric drive would be the more economi- 
cal in the two pumping plants. It is 
probable that filter alum will be made 
at the plant. 

A tract of 48.6 acres is to be ac- 
auired by the city for the filtration and 
pumping plants. This will afford 
space for doubling the present capacity 
should such increase later become de- 
sirable. This tract is about 400 ft. 
back from the bank of the Sacramento 
River and will have an independent dike 
system for flood protection. Laying 
about two miles of 36- to 42-in. steel force 
main is included in the present pro- 
gram. It is not expected that actual 
construction work on the project will 
begin before August, 1920. The bonds 
bearing interest at 44% have not yet 
been sold. 

The engineering staff is as follows: 
Charles Gilman Hyde, professor of san- 
itary engineering, University of Cali- 
fornia, recently returned from service 
in the Sanitary Corps, is consulting en- 
gineer; C. G. Gillespie, formerly with 
G. W. Fuller of New York and more 
recently chief engineer, California State 
Board of Health, is resident engineer. 
There are three principal assistan‘s: H. 


‘ 














ener ooomennennnnnnnnnnnnnnnnnnnnnnnnnnnnnnnnnnnnn nn 
OL O————————— 


Dece yber 25, 1919 
tel 

B. Foster, formerly chief engineer of 
the Board of Regents, University of 
California, will have charge of hydrau- 
ie and filtration design and construc- 
tin: George J. Calder, of Hudnut & 
Calder, structural engineers, Sacra- 
will have charge of structural 
design and construction; B. F. Raber, 
professor of mechanical engineering, 
University of California, has been 
granted a leave of absence of one year 
to serve as principal assistant engineer 
in charge of mechanical and electrical 
design. H. N. Jenks is special engi- 
neering assistant, and Carl L. Knight 
is field engineer. S. N. Whitman, for- 
merly in charge of utilities at Camp 
Meade, is office engineer. W. F. Lange- 
lier, formerly assistant professor of 
sanitary engineering at the University 
of California, will have charge of the 
chemical and bacterial work. 
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Unanimously Indorse Comprehen- 
sive Engineering Organization 
Unanimous indorsement of the gen- 

eral principles expressed in the report 
of the Ametican Society of Civil En- 
gineers’ Development Committee, which 
proposed a comprehensive national or- 
ganization of all engineering bodies, 
has been voted by the District of Co- 
lumbia association of members of the 
society. 

At a meeting of the association held 
Dec. 19 in Washington, the Develop- 
ment Committee’s report was discussed 
and the following resolutions were 
unanimously adopted and ordered trans- 
mitted to the Board of Direction of the 
parent society: 

“Resolved, that the District of Co- 
lumbia Association of Members of the 
American Society of Civil Engineers 
indorses the general idea proposed in a 
report of the Committee on Develop- 
ment, and recommends that the Board 
of Direction of the society report favor- 
ably on the adoption of the general 
principles of the report, subject to such 
modifications in details as may be 
found necessary in order to put the 
general principles into operation. 

“Resolved, that in further advance- 
ment and adoption of the report of the 
Development Committee, the Board of 
Directors of the District of Columbia 
Association appoint a committee to 
make a systematic personal canvass of 
the local members, that they may be 
informed in regard to the report.” 





Public Service Commission To 
Contract for Bethlehem Bridge 


According to a decision reached by 
‘the Pennsylvania Public Service Com- 
mission in the matter of the Lehigh 
iver bridge at Bethlehem, the commis- 
‘ion will be party to the construction 
contract, in place of the Bethlehem 
‘ridge Commission. The latter, how- 
‘ver, will be the agent of the former in 
‘recting and supervising the execution 

the contract. C. W. Hudson, en- 
‘neer to the bridge commission, states 


vat the contract will probably be let 
bout Feb. 25, 1920, ; j z 


ENGINEERING NEWS-RECORD 


Technical Employees in Chicago 
Hear Union Leaders 


At a mass meeting of technical em- 
ployees held in Chicago Dec. 11 under 
the auspices of Chicago Local 14 of the 
International Federation of Technical 
Engineers, 700 were present and A. A. 
Cother, international organizer, who 
sent to Engineering News-Record a 
report of the meeting abstracted below, 
estimated that 66% of those in attend- 
ance were not members but “were anx- 
ious to learn of its aims and accomp- 
lishments.” 

The principal address was made by 
Anthony J. Oliver, president of the in- 
ternational federation, which is now 
composed of some 40 local unions rep- 
resenting a membership of over 6000. 
He contemplates full affiliation of the 
technical men’s international with the 
railway employees’ department of the 
American Federation of Labor at its 
biennial convention next April. The 
following extracts are taken from his 
address: 

“T want to challenge these societies 
which propagate the doctrine ‘that you 
must not fight for your rights as it is 
not ethical,’ and that you should only 
beg, plead and coax for what you are 
entitled to and then, if it is finally de- 
nied, you should just supinely submit. 
I want to challenge these organizations 
to announce what remedy is left them 
after going through this formula of 
begging, pleading and coaxing, and I 
feel sure, my friends, that their an- 
swer would be that they have no fur- 
ther remedy except the remedy that is 
written in the constitution of the Amer- 
ican Federation of Labor. 

“The engineer and architect in high 
position and of confidence and trust 
were responsible for keeping down the 
salaries of the younger men entering 
into employment, in order that they 
might ingratiate themselves further 
into the good-will of the management. 
This selfish spirit, though conscientious 
as it may appear to be, has been the 
cause of our whole calling being the 
poorest paid calling, education and 
training considered, of any in the in- 
dustrial world. : 

“Some experts in economics, as well 
as leaders in various engineering so- 
cieties, tell us that we are between 
capital and labor. This is a rank fal- 
lacy—a sort of sophistry propagated by 
those connected with the capitalistic 
class who would cajole you into believ- 
ing you are one of them so that they 
may hold you in a distinct and separate 
class and then do with you what they 
will. This policy has been followed by 
employees for the past forty years. 
Every scheme possible has been tried 
to keep the technicians out of the labor 
movement. The strongest abstract rea- 
son advanced, and perhaps the most 
foolish, is that it is against profes- 
sional ethics. I ask, my friends, if un- 
derbidding your fellow engineer, archi- 
tect or draftsman for his job is profes- 
sional ethics? Ethics, my friends, are 
like some rules of etiquette. The 
standards established by custom or 
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ethics are strange, vague and varied. 
Engineers, architects and draftsmen 
have no ethical standard, no gentle- 
man’s agreement, or any other com- 
pact. They work for whatever they 
get, or in most cases what is given 
them, and at all times they were willing 
to underbid their fellow worker for «he 
position he held.” 


Road Machinery Companies Cited 


for Unfair Competition 

The Federal Trade Commission has 
cited the Universal Road Machinery 
Co., Kingston, N. Y., and the New Eng- 
land Road Machinery Co., Boston, 
Mass., in formal complaints alleging 
unfair methods of competition. The 
complaints allege that, in the case of 
the latter respondent, “gratuities, en- 
tertainments and money,” had been 
given and offered to certain public offi- 
cials with an idea to induce them to 
recommend the purchase of its machin- 
ery and to refrain from dealing with 
competitors. The allegation is also 
made that similar gratuities were given 
and offered to employees of the com- 
pany‘s customers and prospective cus- 
tomers, and that the company had paid 
the expenses of public officials to their 
place of business to inspect their prod- 
ucts. Practically the same allegations 
are made with respect to the Universal 
Road Machinery Co. Both respondents 
have 40 days in which to file answers, 
after which the case will be tried upon 
its merits before a final settlement. 


Swamp-Drainage Constitutional 
Amendment Vote Announced 
An official announcement of the vote 

on the swamp-drainage amendment in 
New York State at the November elec- 
tion shows that it was adopted by a 
vote of 718,150 to 590,134. This amend- 
ment enlarges the scope of Section 7 
of Article 1 of the Constitution, which 
originally permitted the drainage of 
swamp lands by means of districts 
when the object was to conserve pub- 
lic health or safety. The amendment 
adds public welfare to the objects to 
be attained. Proceedings for the 
formation of drainage districts may be 
initiated either by the State Conserva- 
tion Commission or by petition to the 
commission. Petitions may be filed by 
any public corporation in which lands 
to be drained are located or by any 
owner or owners of such lands. After 
due process, as set forth in Chapter 
493 of the Laws of New York, for 1919, 
which is a substitute for Article 8 of 
the conservation law of 1911, the cost 
of drainage works may be assessed, 
either wholly or in part, upon the 
property benefited. 


Highway Engineer Will Be High- 
est Paid State Official 

R. J. Windrow, state highway engi- 
neer of Texas, will be the highest paid 
state officer of that state after Jan 1, 
when his salary will be increased to 
$10,000 a year, as granted by the State 
Highway Commission Dec. 16. 
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Sanitary Engineer for Newark 
Health Service Advised 


Creation of separate bureaus of (1) 
health and hospitals and (2) public 
welfare at Newark, N. J., each under 
a head responsible to the mayor as 
director of the Department of Public 
Affairs (Newark has commission gov- 
ernment) is advised in a report made 
by the Bureau of Municipal Research 
of New York as a part of a general 
survey of the city government. The 
bureau recommends the employment of 
a sanitary engineer to advise the health 
officer on all sanitary-engineering mat- 
ters, including water-supply, sewage 
and garbage disposal, amendments to 
the building code, and housing. 


Dedicates Perforating Patent 
to Public 


The patent covering the process of 
perforating cross-ties and timber for 
the purpose of equalizing the penetra- 
tion of wood preservatives has been 
dedicated to the public by O. P. M. 
Goss, the inventor, and six companies 
on the Pacific Coast which had obtained 
an interest from Mr. Goss in his own- 
ership of the patent. 

The process is used in perforating— 
or, rather, indenting—Douglas fir tim- 
bers which resist penetration. The per- 
foration machine by which the depth of 
penetration is regulated was described 
in Engineering News of Jan. 27, 1916, 
p. 200, and Engineering Record of Sept. 
9, 1916, p. 332. 





Dates Are Set for Registration of 
Engineers in Iowa 


The Iowa State Board of Engineering 
Examiners has issued an announcement 
calling upon engineers and surveyors 
to register with the board in compli- 
ance with the new Iowa registration 
law. 

Under the provisions of the new law 
any engineer or surveyor may register 
for practice in Iowa up to Jan. 4, 1920, 
by merely showing his professional 
qualifications and without taking the 
state examination. After Jan. 4, all 
engineers and surveyors outside the 
State of Iowa must take the state ex- 
amination before being allowed to prac- 
tice. 

Engineers now practising in Iowa 
are allowed until July 4, 1920, in order 
to register with the state board, but 
those within the State who have not 
registered on that date will not be al- 
lowed to practice. K. C. Kastberg, of 
Des Moines, is secretary of the new 
Iowa State Board of Engineering Ex- 
aminers. 





Civil Service Examinations 


Canada. Instructor in mathematics, 
Royal Military College, Kingston, Ont., 
$1800 per year. File application with 
Civil Service Commission of Canada at 
Ottawa, Ont., before Dec. 26. 
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New York State. Assistant sanitary 
engineer, State Department of Health— 
$2000 per year, $2400 after July 1, 
1920—Jan. 24. File applications with 
State Civil Service Commission at Al- 
bany by Jan. 20. 

New York State. Engineering as- 
sistant, Office of State Engineer and 
Highway Department, $1080 to $1560 
per year, Jan. 24. File application be- 
fore Jan. 20. 

New York State. Engineering 
draftsman, $1500 to $1800 per year, 
Jan. 24. File application before Jan- 
uary 20. 


New York State. Junior assistant 
engineer, grade 1, Office of State En- 
gineer and Highway Department, 
$1620 to $1860 per year, Jan. 24. File 
application before Jan. 20. 


New York State. Junior assistant 
engineer, grade 2, Office of State En- 
gineer and Highway Department, 
$1980 to $2280 per year, Jan. 25. File 
application before Jan. 20. 


United States 


For United States civil service ex- 
aminations, listed below, apply to the 
United States Civil Service Commission, 
Washington, D. C., or to any local 
office of the commission, for form 1312. 

Architectural and _ structural steel 
draftsman, Lighthouse Service, Key 
West, Fla., $1560 per year, Jan. 6. 
File application before Jan. 6. 


Fire-prevention engineer, office of Di- 
rector of Purchase and Storage, War 
Department, duty throughout United 
States, $2500 to $4000 per year, Jan. 
13. Application should be filed before 
that date. 








ENGINEERING SOCIETIES 





The San Francisco Association of 
Members of the American Society of 
Civil Engineers held the 1919 annual 
meeting Dec. 16. Ninety-eight members 
and guests were present. Resolutions 
were addressed to the parent society 
urging that the 1920 annual convention 
be held in Los Angeles. A _ special 
meeting was called for Jan. 20 to dis- 
cuss with O. E. Meinzer, chief of 
groundwater division, United States 
Geological Survey, a proposed glossary 
of terms pertaining to groundwater. 
G. G. Anderson of Los Angeles spoke 
briefly on the Development Committee 
report. The election of officers for 1920 
resulted as follows: President, M. M. 


O’Shaughnessy; first vice-president, 
F. R. Muhs; second vice-president, 
W. L. Huber. The paper of the — 


ning was presented by Francis 
Smith, on the subject of “Building ud 
Pearl Harbor Dry Dock.” 

The Grand Rapids Engineering So- 
ciety, at its meeting Dec. 10 listened to 
an address by Virgil C. Marani, consult- 
ing engineer of the Gypsum Industries 
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1426 Man- | 
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Association of Chicago, on the use of 
gypsum as a fire retardant. Mr. Mar. 
ani said that only 2% of construction 
in the United States is of fire-resisting 
material, and that the fire loss of last 
year was $250,000,000. He added that 
there is really no such thing as fire. 
proof construction and that the proper 
adjective is “fire-resisting.” The so- 
ciety voted to offer its aid to the city 
commission in its problem of grade sep. 
aration. 


The Marion County, Ohio, Associa- 
tion of Engineers was organized Dec. 
11. The object of the organization is 
to promote county improvement work 
in the engineering line. Following the 
adoption of a constitution, the following 
officers were elected: President, Thom- 
as Cathers; vice-president, William E. 
Weston; secretary, Loring K. Warner; 
treasurer, Harry Stock. The member- 
ship includes civil, electrical, mechani- 
eal, architectural and chemical engi- 
neers. 


The Engineers and Architects’ Asso- 
ciation, Los Angeles Chapter, American 
Association of Engineers, held open 
meetings on every evening during the 
week which ended Dec. 20, for purposes 
of discussing various matters, including 
the welfare of engineers. On each even- 
ing a member representing a different 
classification of engineers was in 
charge, and the discussion included the 
status of flood-control engineers, cor- 
poration engineers, railroad engineers, 
county engineers, and students of en- 
gineering. 

The Union of Municipalities of the 
Province of Quebec was organized at 
Montreal Dec. 15. A long paper en- 
titled “Why the Quebec Municipalities 
Should Have a Centralizing Bureau and 
Clearing House of Information” was 
presented by Charles A. Mullen, direc- 
tor of paving, Milton Hersey ©o., Ltd, 
Montreal and Winnipeg. The paper Was 
largely a plea for municipal coéperation 
fn legislation and possibly in purchas- 
ing, insurance and in obtaining ¢2- 
gineering services. 


4 
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The Rochester Engineering Society 
witnessed an exposition of the various 
processes in the manufacture of steel 
pipe, at its meeting Dee. 12, by F. C. 
Nicol of the National Tube Co. Mr. 
Nicol’s address was illustrated by about 
2500 ft. of film, and showed the suc- 
cessive steps from the mining of the 
ore to the finished product. The weekly 
luncheon, Dec. 23, was addressed by 
Winthrop K. Howe, chief engineer, 
General Railway Signal Co., who spoke 
on “Modern Railway Signals and 
Safety Appliances.” 

The Engineers’ Club of Minneapolis, 
at its meeting Nov. 24, voted an appro- 
priation in support of the educational 
work for the Department of Public 
Works bill now before Congress. A 
committee was appointed to assist the 
Joint Engineering Board of Minnesota 
in pressing upon that state’s represent- 
atives in Washington the necessity for 
passing legislation which will permit 
the immediate utilization of the power 
now being wasted at the high dam at 
Fort Snelling. 

The Engineers’ Society of Milwaukee 
held its regular monthly meeting Dec. 
18. S. E. Doane, chief engineer, National 
Lamp Works, General Electric Co., Nela 
Park, Cleveland, spoke on “The Begin- 
ning of a New Lighting Era, or, How 
Fast Can You See?” 


The Detroit Engineering Society on 
Dec. 19 was addressed by E. L. Crosby, 
president and general manager, De- 
troit Electric Furnace Co., on “Electric 
Furnaces for Melting Brass.” 


The Baltimore Chapter of the Ameri- 
can Association of Engineers at a re- 
cent meeting was addressed by Dr. J. 
B. Whitehead, dean of the engineering 
school, Johns Hopkins University, and 
John H. Gregory, professor of civil en- 
gineering. Other speakers on the pro- 
gram were Maj. Ezra B. Whitman, F. 
P. Paternall, and Otto G. Simonson. 
The chapter is planning the erection of 
a club house. 


The Engineers’ Club of Trenton, N. J., 
elected the following officers at its re- 
cent annual meeting: President, Al- 
fred P. S. Bellis; vice-presidents, Har- 
ry F. Harris and C. R. Waller; secre- 
tary, Joseph E. English, and treasurer, 
James J. Johnson. 


The Cleveland Engineering Society 
was addressed Dec. 23 by R. E. Carpen- 
ter, manager, Lynite Laboratories, 
Aluminum Castings Co., Cleveland, who 
spoke on “The Meaning of Industrial 
Research.” The next regular meeting 
of the society will be held Jan. 6. W. 
L. Decker, construction engineer, Amer- 
an Shipbuilding Co., Cleveland, will 
‘ien speak on “The Sterilization of 
v ater by Means of Ultra-Violet Rays.” 
‘he noon-day meeting Dec. 19 was ad- 

‘ssed by M. B. Daly, president, East 
‘hio Gas Co., Cleveland, on “Cleve- 
«nd’s Natural-Gas Problems.” 


The Engineers’ Society of Pennsyl- 
vania held Dec. 22 its monthly meeting, 
‘ which Joseph H. O’Brien, vice-presi- 
ont and- chief -engineer, Central. Con- 


struction Corporation, spoke of experi- 
ences in railroad terminal construction 
in the United States and Canada. 


The General Contractors’ Section of 
the Builders’ Exchange of Montreal, at 
a recent meeting elected as chairman 
for the ensuing year K. D. Church, 
president, Church Ross Co., Ltd., en- 
gineers and contractors. Other mem- 
bers of the executive committee are 
John Allan, H. Fussing, Maj. E. G. M. 
Cape and E. B. Evans. 


The District of Columbia Association 
of Members of the American Society of 
Civil Engineers, at its meeting, Dec. 19, 
in Washington, elected the following 
officers: President, David S. Carll; 
vice-president, John C. Hoyt; secretary- 
treasurer, James H. Van Wagenen. 





PERSONAL NOTES 





EARLE L. WATERMAN, who re- 
ceived his discharge as captain, Sani- 
tary Corps, U. S. A., last August, has 
become associate professor of public 
health with the extension division, 
State University of Iowa, at Iowa City. 
He was previously stationed at Camp 
Meade, Maryland, as camp sanitary en- 
gineer. 


W. D. NEVES, recently elected city 
engineer of Greenville, S. C., has as- 
sumed his duties, succeeding W. F. B. 
HAYNESWORTH, who resigned to become 
city commissioner of public works, Win- 
ston-Salem, N. C., as previously noted. 


W. E. Howe, for several years as- 
sistant city engineer of Topeka, Kan., 
has been appointed county engineer of 
Neosho County, Kansas, with head- 
quarters at Erie. 


L. G. WATTERS has been elected 
controller of roads in Floyd County, 
Georgia. 


EDWARD NOLAND, Memphis, 
Tenn., has been appointed superintend- 
ent of the Mississippi River division of 
the Mississippi-Warrior Waterways 
Association, succeeding R. B. Downs, 
St. Louis. ' 


Dr. S. W. WELCH has resigned as 
sanitary engineer, Alabama State 
Board of Health. 


GEORGE H. Brown, principal 
assistant engineer, Pennsylvania R.R., 
at Altoona, Penn., has become engineer 
maintenance of way, bridges and struc- 
tures. 


HERBERT S. CROCKER and 
Francis S. CROWELL announce an asso- 
ciation as consulting engineers with 
offices at 101 Park Ave., New York 
City. CrocKER & CROWELL will en- 
gage in the design and supervision of 
industrial and engineering features of 
proposed investments, and will act as 
owners’ representative in the adminis- 
tration of contract work let on a per- 
centage basis. . 


THOMAS FLEMING, JR, has 
withdrawn from the firm of CHESTER 
& FLEMING, engineers, Pittsburgh, to 
become associated with the Oil Well 
Supply Company. 


JOHN C. WINSTON has been ap- 
pointed director of the Department of 
Public Works of Philadelphia by 
Mayor-elect Moore, to take office Jan. 
1. Mr. Winston has been president of 
the John C. Winston Co., publishers, 
Philadelphia, for many years. He was 
one of the originators of the Philadel- 
phia reform movement and served as 
chairman of the Committee of Seventy. 


DANIEL E. Davrs, previously 
captain, Construction Division, U. S. 
A., who has been on the staff of CHEs- 
TER & FLEMING, engineers, Pittsburgh, 
for several years, has become a mem- 
ber of the firm following the with- 
drawal of Thomas Fleming, Jr., as 
noted elsewhere. JOHN T. CAMPBELL, 


- for several years in charge of designs- 


has also become a member of the firm, 
and the partnership will continue t- 
operate under the firm name of Chester 
& Fleming, with J. N. Chester, J. T. 
Campbell, D. E. Davis, and J. F. La- 
boon as the partners. 


THOMAS H. KEHOE has resigned 
from membership in the Board of 
Water Commissioners of Hartford, 
Conn. 


MARVIN L. CHASE has resigned 
as state hydraulic engineer and chair- 
man of the state reclamation board 
of Washington. 


NORMAN P. GERHARD, previous- 
ly resident engineer for JAMES H. 
FUERTES, consulting engineer, New 
York City, on municipal work for the 
City of Cumberland, Md., has engaged 
in private practice with headquarters 
at Scarsdale, N. Y., and is associated 
with WILLIAM PAUL GERHARD, consult- 
ing engineer, 311 Audubon Ave., New 
York City. He was assistant engineer, 
Board of Water Supply, New York 
City, on the construction of the Catskill 
water-supply, from 1906 to 1918. 

BENJAMIN O. JOHNSON has 
received an appointment as colonel in 
the United States Army, according to 
word received recently by Mrs. John- 
son, Worcester, Mass. Colonel Johnson 
has been in Siberia two years, having 
been sent there as a major to aid in 
the reorganization of the Transsiberian 
Ry. He is stationed at present at 
Irkutsk. 


W. C. West, of Buckhannon, W. 
Va., has been named road engineer for 
Houghton County, Michigan. THOMAS 
Coon, acting engineer for the past two 
years, will be his assistant. 


F. R. JONES, formerly master me- 
chanic of the Victory Plant, Bethlehem 
Shipbuilding Corporation, has _ been 
appointed plant engineer at the Quincy 
works of the same corporation. 


NorRMAN McL. R. WILSON 
has been appointed chief engineer of 
the water-works department, Brant- 


-ford, Ont. For the past 10 years he has 
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been inspector and wWater-works engi- 
neer for the Canadian Fire Under- 
writers’ Association, Toronto, Ont. 


WILLIAM A. WORTHINGTON, 
head of the sewer branch, works de- 
partment, Toronto, Ont., has resigned 
and will enter private practice as a 
consulting engineer on water-works and 
sewage. 


O. A. F ARIS, for the past five years 
chief engineer of the Twin Falls Canal 
Co., Idaho, has opened an office in 
Boise, Idaho, and is associated with 
R. W. Faris, consulting engineer. 
Special attention will be given by the 
new firm to the design and construction 
of concrete structures, though it will 
engage also in general 
practice. 


H. S. PERRY has been named as- 
sistant to A. H. HINKLE, head of the 
maintenance department of the Indiana 
State Highway Commission. 


PROF. ALLAN R. CULLIMORE, 
dean of engineering, Delaware College, 
has resigned to become director of the 
Newark, N. J., Technical College. He 
will assume his new duties Feb. 1, 
1920, 


T. 3. SKILLMAN, division engi- 
néér, Pennsylvania R.R., at Jersey City, 
N. J., has been appointed principal as- 
sistant engineer at Altoona, Penn., 
succeeding GEORGE H. Brown, appoint- 
ed engineer, maintenance of way, as 
noted elsewhere. 


GANNETT, SEELYE & FLEM- 
ING, of Harrisburg, Penn., have 
opened a branch office in Memphis, 
Tenn., under the direction of T. E. 
SEELYE. 


Dr. E. B. JOHNSON has been ap- 
pointed sanitary engineer, Alabama 
State Board of Health, succeeding Dr. 
S. W. WELCH, resigned, as noted. 


JAMES R. Brown, formerly first 
lieutenant of engineers, A. E. F., has 
been appointed superintendent of 
streets of Binghamton, N. Y., succeed- 
ing FRANK D. LON. 


HaROLD F. BLANCHARD, for- 
merly of the Motor World, has become 
chief engineer of the automotive de- 
partment. Detroit office, of MANN & 
MACNEILLE, architects and construc- 
tion engineers, New York City, who 
have added this department to render 
building service to automobile dealers 
and garage men. 





OBITUARY 





ANDREW MUIR, pioneer railroad 
tunnel contrattet of California, died in 
St. Paul, Miwn., Dec. 15, at the age of 
82. Early in life he engaged in work 
in South Amefiea and later in gold 
mining in California and Nevada. He 
built the Bozeman and Muir tunnels of 
the Northern Pacific in Montana. In 
1900 he constructed the Franklin tun- 
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nel for the Santa Fé, and he was one of 
the builders of the old Santa Cruz nar- 
row-gage line, known as the Dumbar- 
ton system. He had resided in St. Paul 
for the past 35 years. 


ROBERT VAN BUREN, for al- 
most half a century in the employ of 
the Brooklyn, N. Y., water-works prior 
to his voluntary retirement in 1914, 
died recently at Norwalk, Conn., at the 
age of 77. Mr. Van Buren was gradu- 
ated from Rensselaer Polytechnic In- 
stitute, Troy, N. Y., in 1864. In the 
latter part of the next year he became 
an employee of the old Brooklyn Water 
Board, and two years later was made 
chief engineer of the Brooklyn Depart- 
ment of City Works. At the time of 
his retirement from public service he 
was the borough engineer of the De- 
partment of Water Supply, Gas and 
Electricity, Brooklyn, and during his 
term of service had much to do with 
the laying out of the original water- 
main systems. 


HERBERT BUTLER, formerly 
resident engineer with the Illinois 
State Highway Commission, and more 
recently connected with the Division of 
Valuation, Interstate Commerce Com- 
mission, died recently in Toronto, Can. 
Me was 49 years of age. 


Combined Water Meter and Curb 
Cock Box 


A combined water meter and curb or 
corporation cock box known as the No. 
11 Oval Southland Clark Meter Box 
has been put on the market by the H. 
W. Clark Co., Mattoon, Ill. Ready ac- 
cess to the corporation cock is afforded, 
but the meter can be got at only by the 
use of a special key which serves also 
to lift the cover to the box. Removal 
of the key locks the box. Provision is 
made for the removal of the entire box 
without injury to the walk or pavement 
in which it is set. 





BUSINESS NOTES 





THE MECHANICAL MEMORY 
SYSTEMS CoO. has been incorpor- 
ated, with offices at Aurora, IIl., and 
will manufacture visible control sys- 
tems. 


THE SINCLAIR REFINING 
Co., Chicago, announces the establish- 
ment of an asphalt sales department to 
handle the output of the Meraux, La., 
refinery. The plant will be used to 
refine asphalt from specially selected 
maltha from the Panuco field, Mexico. 


E. F. FITZPATRICK has been ap- 
pointed manager of the asphalt sales 
department recently created by the 
Sinclair Refining Co., Chicago. J. M. 
WoopruFrr, formerly manager of the 
publicity and paving departments of 
the Standard Asphalt and Refining Co., 
has been selected as assistant to Mr. 
Fitzpatrick. 
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TRADE PUBLICA‘ ions 
a 

The following companies € issued 
trade publications: 5 
THE MCALEAR M NUPFAC. 
TURING CO., Chicago, 1ii.; - cataloy 
No. 25; covers steam, water and air 
specialties for high- and lo V-pressure 
heating, power plant and devices for 
plumbing installations; also a special 


catalog, “Twenty-five Years of Knoy 
How,” covering vacuum, vapor and 
light heating specialties. 

THE BAILEY METER Co6,, Cleye. 
land, Ohio; bulletin No. 30, 8 x 104 jn 
illustrated, 15 pages; explains uses and 
operative principles of fluid meters for 
low-pressure gas and air. 

THE SIMPLEX EJECTOR (Co, 
Chicago; catalog, 6 x 9 in., 32 pages, 
illustrated, of the “Simplex” automat; 
pneumatic sewage ejector. 

THE LINK-BELT Co.,, Chicago: 
catalogs Nos. 375 and 380, each 6x9 
in., 100 pages, illustrated; No. 375 de. 
scribes “Link-Belt Labor-Saving Ele. 
vators and Conveyors,” and No, 380 
tells of “Link-Belt Electric Hoists and 
Overhead Cranes.” 

THE WALTER A. ZELNICKER 
SUPPLY Co., St. Louis, Mo.; bulletin 
No. 270; 34x8 in., illustrated, 56 
pages; catalog of plant and equipment 
and accessories for sale. 

THE MERCURY AVIATION 
C o., Los Angeles, Calif.; booklet, 9 x 12 
in., illustrated; descriptive of commer. 
cial possibilities for the airplane, con- 
taining information on uses of. air- 
planes and instruction given. 

THE AMERICAN TRUCK Bopy 
C o0., Martinsville, Va.; bulletin No. 26, 
4x 8% in., on “The Fontaine Demount- 
able Truck Body.” 

THE NELSON VALVE (Co, 
Philadelphia, Penn.; book, 5x8 in., il- 
lustrated; price quotations on bronze, 
iron and steel, gate, globe and check 
valves. 

THE WHITING FouNpDRY 
EQUIPMENT Co, Harvey, III.; ca- 
talog No. 150 (superseding No. 129), 
6 x 9 in., illustrated; on construction 
and uses of side-blow converter. 

THE GRANITEX COMPANY, 
Inc., New York City; pamphlet, 5 x 9 
in.; describes new waterproofing mix- 
ture for cement, “Adamantex.” 

THE STOW MANUFACTURING 
Co., Binghamton, N. Y.; bulletins Nos. 
103 and 104, 6x9 in., 30 and 60 pages, 
respectively, illustrated; specifications 
on motor-driven portable tools, and 
uses of the flexible Stow shaft. 


THE WESTERN WHEELED 
SCRAPER Co., Aurora, III.; catalogs 
Nos. 44 and 45, 84x11 in., 15 pages 
each, illustrated; descriptions of earth- 
and stone-handling machinery, inclué- 
ing portable crushers, screening plants 
and industrial railways especially 
adapted to highway construction uses. 
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Bridge ‘ontinued) 


Vis \ppleton—Outagamie Co. voted 

to build following bridges: 

hridge, Cicero Twp., $1056. 
Bridge, Liberty Twp., $505. 

i Liberty Twp., $567. 

1 Bridge, Seymour Twp., $899. 
No. 2 Bridge, Seymour Twp., $877. 
Kno Bridge, Liberty Twp., $920. 
Kuhn bridge, Cicero Twp., $817. 
Pfeiffer Bridge, Buchanan Twp., $788. 
Reimer Bridge, Ellington Twp., $772. 

zevel Bridge, Seymour Twp., 883. 

W. Hebbe Bridge, Maple Creek Twp., $558. 

Finger Bridge, Maple Creek Twp., $1138. 

Sickle Bridge, Oneida Twp., $1551. A. G. 

Brusewitz, comr, 

Wis., Luxemburg—Town and Kewaunee 
Co. (Kewaunee) having plans prepared 
by Wisconsin Highway Comn., Madison, 
puilding Brandle Bridge, to include three 
40 ft. concrete girder spans, baluster railing 
and 24 ft. roadway. About $15,000. M. 
Shaw, Algoma, co. highway comr. 

Wis., Tomahawk—State Highway Comn., 
Madison, plans to rebuild Tomahawk 
Bridge, to have six 70 ft. plate girders. 
About $57,000. 

Wis., Wausau—Marathon Co. plans to 
build bridge in Maine, Emmet, Wein, 
Frankfort, Hamburg, Wausau, Texas, Cas- 
sel, Weston, Kronenwetter and Knowlton 
Twps., 2 bridges in Bern, Reitbrick, Norrie, 
Eau Pleine, Kronenwetter, Harrison, Day 
and Cleveland Twps., 3 in Day Twp. and 
4in Halsey Twp. Total cost, $39,986. Cost 
will be borne equally by county and town- 
ships. 

Tex., Ballinger—Runnels Co. having 
plans prepared building 518 ft. rein.-con. 
and steel girder bridge, 19 ft. wide, over 
Colorado River, including removing present 
structure and addition to present sub-struc- 
ture. Work involves 805 cu.yd. Class “A” 
and 355 Class “B” concrete, 139,720 Ib. 
structural and 99,330 Ib. reinforcing steel, 
l approach with seven 28% ft. girder spans, 
1 with four 28% ft. girder spans and two 
99 ft. 2 in. steel spans, etc. About $61,432. 
Hess & Skinner, Southwestern Life Bldg., 
Dallas, engrs. 

Wash., Tacoma—Comrs. Pierce Co. soon 
let contract building steel bridge over 
Puyallup River, at Helman-Bowman Cross- 
ing. About $35,000, E. A. White, co. engr. 

Oregon—State Highway Comn., Portland, 
soon Jets contract building 80 ft. steel span 
with 280 lin.ft. rein.-con. viaduct over 
North Yamhill River on McMinnville-West 
Dayton Rd., Yamhill Co., involving 750 
cuyd. class “A” and 350 cu.yd. class “B” 
concrete, 60,000 Ib. structural steel, 125,000 
ib. reinforeing steel, 3100 lint. wooden 
piling, 724 lin.ft. conerete handrail, ete., 
cost $10,000; also 1 pile trestle over Che- 
halem Creek on West Side Highway near 
Newberg, involving 323 lin.ft. wood deck 
and 3300 lin.ft. timber piles. C. B. McCul- 
lough, Salem, engr. 

Cal, San _Miguel—San Luis Obispo Co. 
(San Luis Obispo) plans to build concrete 
bridge over Salinas River, east of here. 
About $115,000. W. Burch, co. engr. 

Cal., Shandon—San Luis Obispo Co., (San 
Luis Obispo) plans to build concrete bridge 
over Estrella Creek, on Shandon-Paso Rob- 
les Rd., near here. About $44,000. J. Hn 
Bradhoff, superv. 

N. 8., Annapolis—Provincial Government, 
Halifax, plans to build highway bridge over 
Allen's Creek, to have two 100 ft. spans, 
rein.-con. flooring and sidewalks. Work 
involves 67 tons steel. About $12,600. J. 
M. Rowland, Halifax, engr. 

Ont., Simecoe—City election Jan. 5 to vote 
on $70,000 by-law for 5 steel and concrete 
bridges. A. Bancroft, alderman. 

BIDS DESIRED 

Michigan—Until Dec 31, by F. F. Rogers, 
state highway engr., Lansing, beng 
State Trunk Line Bridge No. 258 over Dea 
River Mill Pond, 6 mi. north east of Ne- 
gaunee, 265 ft. long, 20 ft. wide, involving 
125 cu.yd. rein.-con., ete. 

Kan., Leavenworth—Until Jan. 5, by 
Leavenworth Co., building one 35 ft. rein.- 
con. “T” girder bridge and 1 through gir- 
der bridge, with three 40 ft. spans. About 
$2 ®. L. C, Clarke, Leavenworth, engr. 
_han., Seeenca—Until Jan. 6, by Comrs. 
Nemaha Co., building bridges and culverts 
on S mi. Woodlawn Rd., Sects. A, B and 
Ne \bout $96,000. L. P. Price, Seneca, 
‘. 8. Annapolis—Until Jan. 5, by Pro- 

ial Highway Bd., Halifax, building su- 
Perstructure for following bridges, 6 fix 
syns of 102 ft. 1 of 109 ft. 1 of 157 ft., 

f 294 ft, and 1 swing of 157 ft. 
"« involves 849 ton steel, etc. About 
000. J. M. Rowland, Halifax, engr. 
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PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

Pennsylvania — State Highway Dept., 
Harrisburg, received bids building bridges 
(a) Armstrong Co., Parks and _ Gilpin 
Twps.; (b) Berks Co., Union Twp., (c) 
Bucks Co., Falls Twp., (1) Sta. No. 704, 
(2) No. 768, from Farris Eng. Co., Em- 
pire Bldg., Pittsburgh, (a) $9877; F. 
8. Wilson, Kittanning, (a) $10,833; 
G. W. Ensign, Inc., Kirchey Bidg., Harris- 
burg, (a) $12,493, (b) $39,270, (c) $33,666, 
(c-2) $43,167; O. B. S. Co. Phila., (b) 
$31,157, (c-1) $24,377, (c-2) 28,541; U. G. 
I. Contg Co., Phila., (b) $31,197. 

*W. Va., Wayne—Comrs. Wayne Co. let 
contract building stone masonry for 3 sets 
of bridge abutments on Project G-1 known 
as Upper Workman, Lower Workman and 
Sidney Booth bridge sites, to Lambert & 
Co., Huntington, $36,635. 

*0., Columbus—Norfolk & Western R. R., 
Roanoke, Va., let contract building 600 ft. 
bridge, 50 ft. wide, steel superstructure, 
concrete abutments, here to C. R. Cummins 
Co., Leader-News Bldg., Cleveland. About 
$200,000. Incorrectly noted in our issue 
of Dec. 11. 

*Mich., Okemos—Ingham Co. let steel 
contract for 90 ft. span low truss steel 
bridge, with two 20 ft. rein.-con. abutments, 
18 ft. wide, over Red Cedar River, near 
here, involving 37 tons steel, to Brookville 
Bridge Co., Brookville, O., $4884; concrete 
work, involving 233 cu.yd. rein.-con, to 
E. C. Nolan & Son, Detroit, $8030. 


*Ill., Dixon—Lee Co. let contract repair- 
ing Galena Ave. Bridge, here, to Freeport 
Bridge Co., Freeport, $34,869. 


*Ill., Findlay—Town let contract building 


bridge between Sullivan Twp., Moultrie Co., 


and Okaw and Windsor Twps., Shelby Co., 
consisting of two 120 ft. spans on*center 
line, 18 ft. roadway, 32 ft. abutments and 
34 ft. pier, involving 843 cu.yd. concrete, 
46,140 lb. reinforcing steel, to Rochester 
Bridge Co., Rochester, Ind. About $41,000. 


*Minn., Duluth—W. H. Borgen, aud. St. 
Louis Co., let contract building bridges on 
State Rad. No. 1 as follows: One over St. 
Louis River, involving 175,000 Ibs. struc- 
tural steel and 324 cu.yd. rein.-con., to M. 
A. Adams Co., Andrus Bldg., Minneapolis, 
cost $35,643; 1 over Whitefact River, 75,000 
ibs. structural steel and 212 cp.yd. concrete, 
to Iowa Bridge Co., 717 McKnight Bidg., 
Minneapolis, $17,700; 4 over Hellwigs 
Creeks, 659 cu.yd. rein.-con., to J. J. Fredin, 
Jr., Duluth, $5229, $5886, $5034 and $5684 
respectively ; 3 bridges involving 410 cu.yd. 
concrete and 1 bridge involving 20,000 Ibs. 
structural steel and 140 cu.yd. concrete to 
E. J. Fennelly, Atkins, $3290, $4980, $5950 
and $8150 respectively. 


x Ariz., Clifton—See “Streets and Roads.” 


*Wash., Walla Walla—Walla Walla Co. 
let contract building 1 concrete bridge at 
Lowden, 1 at Waitsburg and 3 over Cop- 
pel Creek at Dixie, to Union Bridge Co., 
foot of Fenwick and Kenton Sts., Port- 
land, Ore., $62,267. 


Streets and Roads 
PROPOSED WORK 


Pennsylvania — State Highway Dept., 
Harrisburg, received no bids Dec. 16, build- 
ing roads in counties as follows: 

Crawford Co., 18,514 ft. 1 course rein.- 
con. and Hillside vitr. brick, East Mead 


p. 

Fayette Co., 9432 ft. 1 course rein.-con. 
Bullskin and Upper Tyrone Twps.; 20,966 
ft. 1 course rein.-con, and Hillside vitr. 
brick, Dunbar Twp. 

Greene Co., 10,620 ft. 1 course rein.-con, 
Center Twp. 

McKean Co., 14,800 ft. 1 course rein.-con. 
Eldred Twp. 

Warren. Co., 40,485 ft. 1 course rein.-con. 
Farmington and Sugar Grove Twps.; 12,012 
ft. 1 course rein.-con, Tidioute Boro. ; 22,287 
ft. 1 course rein.-con. and Hillside vitr. 
brick, Farmington and Pine Grove Twps. 


Pa., Monroe—City 7 to grade and 
pave 20 mi. road on Pocono Mountain, 16 
ft. wide, waterbonded macadam on concrete 
base. About $500,000. 


W. Va., Parsons—Tucker Co. having 
plans prepared by F. A. Parsons, co. engr., 
grading and draining 9 mi. Haddix 
About $60,000. 

North Carolina—State Highway Comn., 
Raleigh, plans to gravel 12 mi. road from 
Orange Co. line to Pittsboro, Chatham Co. ; 
22 mi. Pittsboro to Silver City and 16 mi. 
Lenoir to Catawba, Caldwell Co.; 18 mi. 
Hamlet to Drowning Creek, Watauga Co. ; 
16 mi. Lenoir to Ikesboro, Halifax Co. ; 
hard surface 5.5 mi, Roanoke te Weldon, 
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Richmond Co.: gravel or sandclay 13 mi. 
Boone to Caldwell Co. line, Watauga Co. 
10 mi. Mocksville to Yadkin River Bridge, 
Davie Co., also build concrete bridge over 
Yadkin River at Fulton Ferry. WwW. S 
Fallis, state highway ener. 

N. C., Greensboro—Comrs. Guilford Co. 
Plan to hard surface 20 mi. Greensboro- 
Winston-Salem Rd. About $200,000. WwW. 
C. Boren, chn. 

N. Ou Winston-Salem—Forsyth Co. 
plans to hard surface 20 mi. Winston-Salem- 
Greensboro Rd About $200,000, D. W. 
Harmon, co. ener. 


0., East Liverpool—City Council plans to 
pave 4140 ft. West 6th St. from Diamond 
to Jefferson Sts., 36 ft. wide, brick bloek 
on concrete base. About $28,806. J. W. 
George, city engr 

0., Lisban—Columbiana Co. plans to 
widen and resurface East Liverpool-Wells- 
ville Rd., pave 2.73 mi. Unity-Springfiele 
Rd. ; grade 44 mi. Lisbon-Salineville Rd., 7.2 
mi. Hanover-Salem Rd., and 74 mi. Colum- 


biana-Lisbon Rd. About $362,000. G. Arm- 
strong, co. engr. 
Mich., Springwells—City having piaws 


and estimates prepared by G. Jerome, engr., 
1331 Majestic Bldg., Detroit, for grading, 
shaping and surfacing with concrete 33 
mi. Michigan Ave. from Detroit city limits 
to western corporation line, double road- 
way each 16 ft. wide. About $100,000. 


Il, Benton—City plans to pave 100,000 
sq.yd. streets. About $500,000. C. B. Mantz, 
city ener. 

Ill., Sesser—City receives bids about Feb- 
ruary building sidewalks. Cost $40,000. 
Cc. B. Mantz, Benton, ener. 

Ill., West Frankfort—City will pave 69,- 
000 sq.yd. and build storm sewers About 
$400,000. C. B. Mantz, Benton, engr. 

Wis., Crandon—Forest Co. plans to grade 
Elvoy Dam Rd., cost $1080, Alvin-Florence 
Rd., $2161, Alvin Twp.; Crandon-North 
Crandon Rd., Crandon Twp., $2334; Hiles- 


Gagen Rd., Hiles Twp., 2161; Loana- 
Cavour Rd., Laona Twp., $1037; Nash- 
ville-Crandon Rd., Nashville Twp., $2593; 


Armstrong Creek-North Crandon Rd., Cas- 
well Twp., $3602; Newald-Long Lake Rd., 
Newald Twp., $3085; North Crandon-Al- 
vin Rd., $4321; Bartline-Choate Rd., Wa- 
beno Village, $648 ; surfacing Main St., $324; 
Soperton-Otter Lake, east, $2376, Wabeno 
Village; building concrete bridge west of 
Laona, Lanoa Twp., $778; concrete bridges 


and culverts, Wabeno Village, $972. F. J. 
Rogers, comr. 
Wis., East End—Douglas Co. plans to 


concrete and gravel surface Trunk High- 
way No. 11, commencing at easterly limits 
near Bear Creek, in Itasca and extending 
along Itasca Rd. and Grand Ave. to Spald- 
ing Rd., cost $475,000; pave Trunk High- 
way No. 35, concrete, $220,000; gravel 
Lakeside Rd. $100,000; Brule-Highland 
*Rd., $50,000; Borea Rd., $60,000; Union St., 
$20,000; Trunk Highway No. 10, $70,000 
and grading Moose River Rd., $25,000. 


Wis., Janesville—Rock Co. plans to build 
Beloit-Monroe Rd., Avon Twp., $6250; 
Milton-Whitewater Rd., Lima Twp., $7500; 
Evansville-Albany Rd., Magnolia Twp., 
5359, Beloit-Monroe Rd., Newark, Twp. ; 
7500 ; Footville-Magnolia Rd., Center Twp., 
3000; Edgerton-Stoughton Rd., Fulton 
Twp., $3000; Middle Rd., Harmony Twp., 
$3000; Milwaukee Rd., Johnstown Twp., 
$6000; Evansville-Brodhead Rd., Magnolia 
Twp., $3000; Madison Rd., Plymouth Twp., 
$3000; Edgerton-Stoughton Rd., Porter 
Twp., $3000; Shopiere-Clinton Rd., Turtle 
Twp., $3000; Haufman Rd., Spring Valley 
Twp., $1931, and Magnolia-Evansville Rd., 
Union Twp., $3000. C. E. Moore, comr. 


Wis., Kenosha—Kenosha Co. plans to 
concrete surface Geneva Rd., Bristol Twp., 
cost, $6300; Milwaukee Rd., $41,000, Sheri- 
dan Rd., $4000, Wilmot Rd., $2000, all in 
Pleasant Prairie Twp.; Burlington Rd., 
Somers Twp., $67,500; gravel surface Bur- 
lington-Kenosha Rd., Brighton Twp., $3150; 
Wilmot Rd., Randall Twp., $4780; Wilmot 
Rd., Salem Twp., $5250; Powers Lake Rd., 
Wheatland = $2400; gravel macadam 
all county roads except Trunk Highways, 
Paris Twp., $7240, and all county roads 
except Trunk Highways, Bristol Twp., 
$5120. J. F. Herzog, comr. 

Wis., Portage—Columbia Co. plans to 
gravel Surface Trunk Highway No. 65, 
Caledonia Twp., $3000; clay surface Trunk 
Highway No. 65, Ft. Winnebago Twp., 
$3060 ; rate. drain and gravel surface 
Trunk Highway No. 44, Scott Twp., $3000, 


Trunk Highway No.» 29, Portage, $4562; 
grade, drain and surface -Portage-Merri- 
mac -» Columbus Twp., $ 0,. Portage- 


Merrimac Rd., Caledonia Twp., $3000, Rio- 
Randolph Rd., Courtland Twp., $2700, Co- 
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Streets and Roads (Continued) 
lumbus-Randolph « Rd., Fountain Prairie 
Twp., $1283, Wyocena-Madison Rd., Low- 
ville Twp., $3000, West Town Line Rd., 
Otsego Twp., $3000, Main St., Fall River 
Village, $750. J.T. Henton, comr., 

Minn., Madelia—City having plans pre- 
pared paving various streets. About $100,- 
000. Bids will be received on all types of 
pavement. Bradley Eng. Serv., Weber 
Bidg,. St. Cloud, engrs. 

Minn,, Thief River Falls—City having 
plans prepared for 97,852 yd. paving. Bids 
will be received on all types of pavement. 
Bradley Eng. Serv., Weber Bldg., St. Cloud, 
enegrs. 

Neb., Cozad—City soon lets contract im- 
proving 19 blocks Main and G Sts., 30, 
50 and 60 ft. wide, involving 4750 lin.ft., 
6 x 20 in. concrete curbing, 6700 lin.Tt. 
concrete curbing and guttering, 6000 cu.yd. 
earth execav., 29,500 sq.yd. vitr, brick or 
asphalt. About $125,000. J. R. Marreauly, 
Grand Island, engr. 

Mo., St. Joseph—Buchanan Co. having 
plans prepared building 20.7 mi. St. Joseph- 
Atchison Rd., concrete on 5 in. concrete 
base, cost $818,616; 10.7 mi. road from St. 
Joseph to Faucett, asphaltic concrete, 
$400,000; both 18 ft. wide. J. D. Mohler, 
1522 South 25th St, engr. 

Texas—R. J. Windrow, state highway 
engr., Austin, soon lets contract surfacing 
5.9 mi. Highway No. 3, Federal Aid Project 
No. 15, about 20 ft. wide, gravel and bitu- 
minous. Cost to exceed $25,000. 

Tex., Edna—Jackson Co. voted $60,000 
bonds to build Highway No. 12. W. W. 
McCrory, co. judge, W. C. Youngs, Edna, 
ener. 

Tex., Kaufman—Kaufman Co. plans to 
improve and drain 18.1 mi. Highway No. 
15, from Van Zandt Co. line to Big Bushy 
Creek, 15 ft. wide, 14.32 mi. to be surfaced 
with bituminous. topping, involving 28,240 
cu.yd, gravel, 141,500 sq.yd. bituminous ma- 
cadam, 1160 lin.ft. piling, 90 cu.yd. class 
A concrete, including steel, ete. About 
$172,000. T. Bartlett, Kaufman, engr. 

Tex., Madisonville—Madison Co. had 
plans prepared building 25 mi. Highway No. 
32 and laterals. Bonds for $50,000 voted 
for project. J. M. Roberts, co. judge. P. A. 
McCarthy, Lufkin, engr. Noted July 3. 

Colorado—State Highway Dept., Denver, 
plans to pave roads in following counties: 

Adams and Arapahoe Counties, 1.17 mi. 
Federai Aid Project No. 31, between Denver 
and U. S. A. General Hospital No. 21, 18 ft. 
wide, invoiving 162 lin.ft. 24 in. corrugated 
metal cuivert;, 2400 cu.yd. combined earth 
excav., 12,200 sq.yd. 1 course plain concrete 
and 19 cu.yd. concrete culvert headwalls, 
cost $43,957. 

3oulder Co., .799 mi. Federal Aid Project 
No. 37, east from Boulder, 18 ft. wide, 726 
cu.yd. earth excav., 8440 sq.yd. concrete, 
208 cu.yd, gravel surfacing, 30 lin.fi. 15 
in. corrugated iron pipe, 1 bridge, wii: two 
30 ft. I-beam spans, concrete piers ac’: abut- 
ments, etc., $44,810; (state to furn’sh all 
cement) ; 1.523 mi. Federal Aid Project No. 
36, between Longmont and Denver, 18 ft. 
wide, 100 lin.ft. 18 in. corrugated metal 
culverts, 3409 cu.yd. combined earth excav., 
16,054 sq.yd. concrete, 397 cu.yd. gravel 
shoulders, etc., $44,855. 

Eagle Co., 2.759 mi. Federal Aid Proj- 
ect No. 78, between Cliff and Minturn, 
18 ft. wide, 818 lin.ft. 24 in. corrugated 
metal culverts, 34,496 cu.yd. combined 
earth and 14,263 cu.yd. solid rock excav., 
14,505 cu.yd. earth borrow, 9 acres clearing, 
262 cu.yd. concrete culvert headwalls, etc.., 
$114,503. 

Elbert Co., 16.88 mi. Federal Aid Pro- 
jecta No. 50, between River Bend and Kuhn’s 
Crossing, 24 ft. wide, 80,000 cu.yd. com- 
bined earth excav., 58 cu.yd. concrete head- 
walls for culverts, 770 lin.ft, 15 in. and 180 
lin.ft. 24 in. corrugated metal culverts, 9 
pridges with 20 ft. spans, etc., $48,447. 

Larimer Co., 1.962 mi. Federal Aid Pro- 
ject No. 33, south from Ft. Collins, 18 ft. 
wide, 2939 cu.yd. combined earth excav., 
20.780 sq.yd. concrete, 518 cu.yd. gravel 
shoulders, 36 lin.ft. 18 in. corrugated metal 
culverts, ete., $74,682; (state to furnish 
cement). 

Ouray Co., 1.155 mi. Federal Aid Pro- 
ject No. 65, between Ouray and Silverton, 
18 ft. wide, 5991 cu.yd. combined earth and 
15,292 cu.yd. solid rock excav., 1875 cu. 
yd. earth surfacing, 160 lin.ft. 15 in. and 
20 lin.ft. 24 in. corrugated metal culverts, 
1 bridge with 21 ft. span, etc., $68,433. 

Summit Co., 2.093 mi. Federal Aid Pro- 
ect No. 28, between Dillon and Kremmling, 
24 ft. wide, 7730 cu.yd. combined earth and 
7730 cu.yd. solid rock excav., 511 lin.ft. 
15-36 in. corrugated metal culverts, 52 
cu.yd. concrete headwalls for culverts, $34,- 
377, also 2 bridges with over 20 ft. spans, 
$4900 and $6100 respectively. J. E. Maloney, 
state highway ener. 


Idaho, Waha—Comrs. Waha Tammany 
Highway Dist. plan to pave 7 mi. Waha- 
Tammany Highway to Lake Waha, gravel 
or waterbound macadam. Cost to exceed 
$75,000. G. W. Wallace, Lewiston, comr. 


Wash., Pullman—City plans election soon 
to vote on $15,000 bonds to grade and 
pave roads within city limits. Cc. M 
Hooper, city engr. 

Ore., Enterprise—City Council plans elec- 
tion to vote on $50,000 addition bonds to 
pave with concrete, asphaltic concrete or 
bitulithic 35 blocks of side streets and al- 
leys. L. C. Kelsey, 410 Selling Bldg., Port- 
land, engr. 

Ore., Klamath Falls—City sold $97,031 
bonds to drain and pave side streets, con- 
erete and cinder macadam. J. Cleghorn, 
city engr. 

Ore., Medford—Jackson Co. plans to ex- 
pend $180,000 for road work to be borne as 
follows: 1 mill market road levy, $55,000; 
general road tax, $82,500; road district tax, 
$42,000; sundry sums, $500. Work will 
include grading and paving with gravel or 
macadam unpaved portions of county and 
market roads. 

Ore., Milton—City voted $16,000 bonds to 
pave and drain streets. S. D. Peterson. 
city atty. 

Ore., Pendleton—Umatilla Co. having 
preliminary plans prepared for location and 
survey of highway from Pilot Rock through 
Albee and Ukiah to north fork of John Day 
River, connecting with Grant Co. road lead- 
ing to John Day and Canyon City. Cast 
to exceed $50,000. M. O. Bennett, Pendle- 
ton, dist. highway engr. 


Ore., Pendleton — Umatilla Co. having 
plans prepared by A. E. Perry, co. surveyor, 
for grading and graveling 3 mi. road from 
Helis to Cold Springs-Pendleton Highway. 
About $12,000. Farmers along route agree 
to pay $6000 for grading, county to pay for 
graveling. 

Ore., Portland—City plans to ade and 
pave East 72nd St. from point 100 ft. east 
along west line of Katherine, Kensington 
and Brainard Additions to East Glisan St., 
concrete or asphaltic concrete, cost $7033; 
Boise St. from East 39th St. to west line 
of 42nd St., S. E., $4719. O. Laurgaard, 
city engr. 

Ore., Portland—Muitnomah Co. plans to 
improve Columbia River Highway, cost 
$37,500; Bertha-Beaverton project, $62,500; 
16th St.-Patton Rd, Dr., $55,000; Foster 
Rd., $42,000; St. Johns River Rd., $43,700; 
Fairmount Blvd., $140,000; Columbia Blvd., 
$55,900. Work includes grading, draining 
and paving with concrete, asphaltic con- 
crete or waterbound macadam. W. A. Eat- 
chel, co. roadmaster,. 


Ore., Tillamook—Bayocean Rd. Dist. 
plans to grade and gravel 3 mi. Bayocean 
ae About $30,000. F. B. Stranahan, city 
recdr. 


Ore., Vale—Malheur Co. plans to grade, 
gravel and build roads. About $100,000. 
Cc. C. Meuller, co. treas. 

California—State Highway Comn., 515 
Forum Bldg., Sacramento, soon receives bids 
building 7.25 mi. Division Creek Sect. of 
Inyo Co. Highway, from Independence to 
end of Indian allotment, to include gracing 
and macadamizing. First unit of road, 
2.73 mi., will be built by day labor. Cost to 
exceed $50,000. A. B. Fletcher, highway 
ener. 

Cal., Los Angeles—Bd. Supervs. Los 
Angeles receives bids in January or Feb- 
ruary grading, draining and paving 12,680 
ft. Francisquito Ave., oiled macadam. 
County furnished 9400 ton crushed rock. 
F. H. Joyner, co. engr. 

Cal., Los Angeles—Bd. Pub. Wks. re- 
ceives bids about January or February, 
paving 14 blocks San Pedro St., between 
Jefferson St. and Vernon Ave., 5 in. bitum- 
inous base and 2 in. asphalt surface. H. 
B. Ferris, secy. A. C. Hansen, city engr. 

Cal., San Diego—City voted $80,000 bonds 
to pave 1.9 mi. Tide St., concrete base. 
F. Rhodes, city engr. 

Cal. San Diego—San Diego Co. voted 
$2,300,000 bonds to pave 135 mi, roads. J. 
B. McLees, clk. 

Cal, San Leandro—City pians election to 
~~ on $16,000 bonds to widen East 4th 

. 

Cal., San Luis Obispe—Bd. Supvs. San 
Luis Obispo Co. having preliminary plans 
prepared building Arroyo Grande-Corbit 
Canyon Rd., 18 ft. wide, Arroyo Grande, 
$12,600, 2 mi. road from Ontario House to 
County Wharf, 18 ft., Avila, $16,400, 13.25 
mi. road from Bank and Branch Sts. to 
old site Huasna Post Office, Huasna, $112,- 
750, 3.75 mi. road from int opposite 
Southern Pacific Depot on County Rd. to 
Bridge St. at Grammar School corner, 20 





ft. wide, $30,750, all crushed 
macadam; highway from is 
and from 20th St. to north lin ‘ 
ft. wide, El Paso de Robles, aay 
plus funds to be expended a 
Morro, Cayucos-Cambria Rd., 
Cayucos, $545,000, concer: . ’ 
and graveling 14 mi. road ee 
Highway to west line Super, a 
18-20 ft. wide, Templeton, §: ‘ 
ing graveling, improving ., bn 
Morro Rd. from State Highy nt 
tion to Atascadero Lake, At: rO. west 
as far as funds permit, $25.01 ena 
adam, 14 mi. road from Tem) ; 
Templeton-Creston Rd. No. 67 
Templeton-Vasa Rd., etec., 16 
Creston, $16,000; gradipe a bu 
highway and concrete culvert ym 
over Pozo-San Juan Grades, 2) ft 
$85,000; improving 4800 ft. tr Way 
intersection with State High, 
24 ft. wide, Atascadero, rock 
$12,000. W. Burch, co. engr 














Ont., Hamilton—City plans to pave 2509 
ft. road in cemetary, 18-24 ft. wick Work 
involves 1700 sq.yd. waterbound macadam 
40,000 cu.yd. earth fill and a smal! concrete 


bridge. About $46,000. 

Ont., Toronto—City Council plans to pave 
Swanwick Ave. from Main to Pichering sts. 
asphalt, 24 ft. wide on 5 in. base, cost 
$36,720; also curb, gutter and pave wit) 
asphalt, 28 ft. wide, on concrete base, fror 
Main St. to city limits, $182,441; pay 
Edna Ave. from Indian Rd. to Indian Grove, 
bitulithic, $7520; Crown Park Rd., asphalt 
$6609. R. C. Harris, City Hall, engr 


BIDS DESIRED 

New Jersey—Until Jan. 7, by State High- 
way Comn., Broad St. Bank Bldg... Trenton 
building 9702 sq.yd. State Highway Rout 
No. 4, Sect. 3, Bway. to Scott Ave., South 
Amboy, Middlesex Co., concrete surface. 
W. G. Thompson, state highway engr 

Pa., Wilkes-Barre—Until Dec. 30, by F 
H. Gates, city clk., repaving with sheet 
asphalt or asphalt paving blocks, also set- 
ting or resetting curbs in various streets 

W. Va., Franklin — Until Dec. 2 
Comrs. Pendleton Co., grading 4.17 
Franklin-Petersburg Rd., 26 ft. wide, in- 
volving 22,000 yd. excav. About $26,000. 
G. Boggs, co. clk. 

W. Va., Williamson—Until Jan. 6, by 
E. Boggs, clk. Mingo Co., building portion 
Pigeon Creek, beginning at intersection of 
Rd. No. 4 (Williamson-Burch Rd.) with 
Rd. No. 10, at mouth of Little Buffalo Creek 
on Pigeon Creek, thence up Pigeon Creek 
to station 264, total length, 8 mi.; adver- 
tised in this issue. 

Ga., Thomasville—Until Jan. 6, by Comrs 
Thomas Co., building 24 mi. Dixie Highway, 
involving 26,400 yd. paving and grading, 
28.12 cu.yd. concrete, ete. About $85,\)\" 
F. Mitchell, Thomasville, engr. Noted May 
15. 












Ga., Valdosta—Until Jan. 16, by Comrs 
Lowndes Co. building 4.86 mi. Natl High- 
way from Valdosta to Mineola, 16 ft. wid 
involving 45,940 sq.yd. paving, 8548 yd 
excav., etc. About $150,000. Glyce & 
Hackley, 4th and ist Hildg., Nashville, 
Tenn., engrs. Noted June 12. 

Fla., Bunnell—Until Jan. 12, by Comrs 
Flagler Co., hard surfacing with ojus rock, 
eoquina rock or periwinkle shell, 26 mi 
road in Shell Bluff Special Road_ Dist 
About $150,000. S. C. Stattings, Bunnell, 
engr. 

0., Cincinnati—Until Dec. 30, by city, 
grading, paving with bituminous macadam 
and building concrete curbs and gutters 
on 1630 ft. Rulison Ave., 30 ft. wide 
About $21,231. F. Krug, city engr 5 

0., Cineinnati—Until Dec, 31, by “ity, 
paving with rein.-con. and building ". 
and gutters on 690 ft. Gage St. a = 
wide. About $12,000. F. Krug, city — 

Indiana—By Bd. Co. Comrs. building 
roads in following counties: 0483 ft 

Dec. 29, Madison Co., Anderson, ~35° — 
concrete road, Anderson Twp., known : 
S. M. Mc Vay Rad., 6272 ft. road, Pipecrees 
and Duckcreek Twps., known as J. ©. Lewis 
Rd.; 15,800 ft. in Anderson Twp.. known 
as T. J. Nichol Rd. T. Flahavin, aud. _ 

Dec. 31, Bartholomew Co.. Colum . 
13,930 ft. crushed stone road, nae 
Twp., known as Fitzpatrick Rd. R. Het 
derson, aud. eal 

Jan. 5, Ripley Co., Versailles, 1‘) mi. ma 
adam road, Brown Twp., known as 
Moody et al Rd. J. F. Lockard, aud. 

Newton Co., Kentland, macadam wo 
Beaver Twp., oo as E. H. Kessler 5 
S. R. Sizelove, aud. 

Blackford Co., Hartford City ons 
stone road, Jackson Twp., known as W. 
Brown Rd. W. C. Hughes, aud. 
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streets and Roads (Continued) 

” ‘Bent Co. Fowler, 15,830 ft. gravel 
road, Cilvoa Twp., known as J. Burling Rad. 
> NY ey, aud, , 

m Warren Co., Williamsport, 4065 ft. gravel 


road, Steuben Twp., known as Lester Ping 
) \. H. Stephens, aud. 


ay 
oo > Co. Rensselaer, stone road, 
Walker Twp., known as J. Hine et al Rd. 
J ‘Pp. Hammond, aud, 


“Jan. 6, Harrison Co., Corydon, stone or 


gravel road between Posey and Taylor 


Twps., known as B. Russell et al Rd., 
15520 ft. stone road in Franklin Twp., 
known as J. Zabel Rd., road in Jackson 


Twp., known as J. Alitot Rd. §S. C. Mauck, 


aud 


Noble Co., Albion, road in Washington 
Twp. known as_N. S. Stump et al Ra. 
H. C. Erwin, aud. 


Marshall Co., Plymouth, gravel road, 
Tippecanoe Twp., known as C. M. Urschel 
Rd. 3 roads in Bourbon Twp., known as 
,.C. Perry Rd., K. M. Bessinger et al Rd. 
and O. J. Senour et al Rd., road in 
Center Twp., known as J. R. Jacoby et al 
Rd.; road in Polk and West Twps., known 
as F. B. Haag et al Rd. O. H. Weber, aud. 

Parke Co., Rockville, 6290 ft. gravel road, 
Penn Twp., known as Pierson et al Rd. 
R. E. Porter, aud. 

Jan. 10, Floyd Co., New Albany, 30,180 
ft. gravel road, known as Scottsville Rd. 
J. D. Mitchell, aud. 

Jan. 20, Benton Co., Fowler, 15,830 ft. 
gravel road, Center Twp., Known as M. 
Duffy Rd. W. Mankey, aud. 

Allen Co., Ft. Wayne, 15,050 ft. stone 
road, Perry Twp., known as Hillegass Rd., 
15.538 ft. road, Pleasant Twp., known as 
Smith Rd. A. C. McCoy, aud. 


Michigan—Until Jan. 5, by F. F. Rogers, 
state highway engr., Lansing, grading, 
draining and surfacing 5.984 mi. State 
Trunk Line Rd., Assessment Dist. No. 127, 
16 ft. wide, Ionia Co., involving 56,000 sq. 
yd, class B gravel. About $60,000. 

Ia., Woodbine—City receiving bids for 
51,500 yd. concrete pavement, 9000 yd. 
grading and 26,346 lin.ft. curb and gutters. 
About $150,000. Huff, Schmidt & Logan, 
Woodbine, engrs. 


Kan., Leavenworth—Until Jan. 5, by 
Comrs. Leavenworth Co., grading 4.416 mi. 
Sect. C, Fort to Fort Highway, Federal Aid 
Project No. 13, 18 ft. wide, concrete, also 
necessary bridges and culverts on same. 
About $202,000. 


Washington—Until Jan. 5, by J. Allen, 
state highway engr., Olympia, grading and 
draining 28 mi. Central Washington High- 
way from Connell to Lind, Adams and 
Frankin Counties; 8.6 mi. Inland Empire 
Highway, from Delaney to Dodge, Colum- 
bia and Garfield Counties. 

Cal, Fresno—Until Jan. 138, by Bd. 
Supervs. Fresno Co., paving 104 mi. road 
near Coalinga, concrete and asphalt or 
patented surface. D. M. Barnwell, co. clk. 

Cal, San Bernardino—Until Jan. 5, by 
J. H. Osborne, city clk., paving 2 blocks 
Sth St., 4 in. concrete base and @ in. oil 


and screenings surface. About $10,000. 
W. D. Brown, city engr. 
Cal, Visalia—Until Jan. 6, by § Bd. 


Supervs. Tulare Co., paving 6 mi. road 

from Poplar to Woodville, concrete. G. 

R. Prestidge, co. clk. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


N. Y¥., New York—M. F. Loughman, pres. 
Manhattan Boro., received bids Dec. 15, (a) 
paving with wood block in and between 
tracks roadway of Lexington Ave. from 
srd to 79th Sts., (b) with asphalt, Lexing- 
ton Ave. to 97th St., from Asphalt Constr. 
Co 2197 Madison Ave., (a) $83,178, (b) 
$74,652; J. L. Brustar, Harlem River and 
150th St, Cb) $76,697; Uvalde Asphalt 
Paving Co., 1 Bway., (b) $86,950. 

XN. Y., Rochester—E. S. Walsh, supt. 
pub. wks., Capitol, Albany, let contract 
piacing and compacting gravel surfacing 
and building frame freighthouse on termin- 

ite here, Contr. 228, involving 150 cu.yd. 
excav., 45 cu.yd. 2nd class concrete, 4400 
». iron castings, etec., to F. Martens, 
2 Cutler Bldg., $13,493. 


*N. ¥., Rochester—Bd. Constr. & Supply 


let contract paving, building walks and 
SC we a "Ra te el sored Ave. to 
vy AP INS . to J. edrichs v - 
‘ Blde., $108,739, o., Livings 


1 *N. Y., Rochester—Bd. Contr. & Supply 
i. contract resurfacing Driving Park Ave. 
and f'ryon Park, asphalt, to Ribstein-Holter 
tree St., $11,575 and $21,942 re- 
Pennsylvania—State Highway Dent., 
ae 'sburg, received bids building veada'te 
niles as follows: 


Allegheny Co., 10,453 ft. 1 course rein.- 
con., Forward Twp., from Foster-Waring 
Constr. Co., Pittsburgh, $136,081. 

Armstrong Co., 10,610 ft. 1 course rein.- 
con., Kiskiminetas Twp., Summit Constr. 
Co., Akron, O., $119,883. 

Beaver Co., 5443 ft. 1 course rein.-con., 
North Sewickley Twp., W. S. Morrison, New 
Brighton, $55,940; 13,592 ft. 1 course rein.- 
con. and Hillside vitr. brick, Daugherty 
and New Sewickley Twps., S. B. Markley, 
Rochester, $150,771, Foster-Waring Constr. 
Co., Pittsburgh, $155,595; 12,062 ft. 1 
course rein.-con. and Hillside vitr. brick, 
Rochester and Daugherty Twps., S. Gam- 
ble Co., Carnegie, $180,921, J. C. Devine 
Co., Alliance ©., $188,309, P. F. Connelly 
Co., Koppel, $196,562; 5311 ft. 1 course 
rein.-con., Center Twp., M. J. Scanlon, New 
Castle, $96,179, Jones Constr. Co., Lisbon 
Rd., Salem, O., $97,806. 

Berks Co., 29,100 ft. 1 course rein.-con., 
Earl and Amity, Colebrookdale and Oley 
Twps., Weller Constr. Co., Inc., 816 14th 
St., Washington, D. C., $221,128, O’Rourke- 
Horton & Co., Reading, $223,723, Sutton & 
Corson Co., 9th and Simpson Sts., Ocean 
City, N. J., $244,895; 14,850 ft. 1 course 
rein.-con., Tilden and Upper Bern Twps., 
Bennett & Randall, Lebanon, $105,852, Sut- 
ton & Corson Co., 9th and Simpson Sts., 
Ocean City, N. J., $132,922. 

Butler Co., 18,778 ft. 1 course rein.-con., 
Fairview Twp., M. J. Scanlon, Newcastle, 
$221,016; 31,663 ft. 1 course rein.-con., 
Conoquessing and Butler Twps.,, C. F. 
Walter, Butler, $316,042. 

Carbon Co., 23,420 ft. 1 course rein.-con., 
Lehigh Twp., Morgan, Wilkes Barre, $232,- 
607. 

Centre Co., 1720 ft. 1 course rein.-con., 
Bellefonte Boro., F. Murphy, Altoona, $38,- 
784, Spruks Co., Scranton, $45,248; _ 5326 
ft. vitr. brick, State College Boro., L. E. 
Kelly, Brooklyn, N. Y., $154,878. . 

Chester Co., 11,524 ft. 1 course rein.-con., 
London Britain Twp., Winston & Co., Potts- 
town, $94,892, H. E. Baton, Front and Nor- 
ris Sts., Phila., $99,282, M. Staub, Hammon- 
ton, N. J., $113,192. : 

Clearfield Co., 39,911 ft. 1 course rein.- 
con., Wallaceton Boro., Boggs and Bradford 
Twps., Warren Bros. Co., 142 Berkeley St., 
Boston, Mass., $415,451, Dowler & Ander- 
son, Clearfield, $452,580, A. L. Anderson & 
Bros., Inc., Altoona Trust Bldg., Altoona, 
$501,776. 2 

Delaware Co., 10,434 ft. 1 course rein.- 
con., Thronbury Twp., Sutton & Corson, 9th 
and Simpson Sts., Ocean City, N. J... $92,- 
829, Continental Contg. Co, 66 Knicker- 
bocker Bldg., Baltimore, $! 59, M. Staub, 
Hammondton, N . $104,855 : 

Elk Co., 7543 ft. 1 course rein.-con., 
Ridgway Boro., Miller Constr. Co., Weber 
Bldg., Punxsutawney, $95,964; 3169 ft. 1 
course rein.-con., St. Mary’s Boro., C. A. 
McDonald, 26 South Franklin St., DuBois, 
$42,621, Fish, Young & Parks, Phila., $47,- 
262: 25.563 ft. 1 course rein.-con., Horton 
and Ridgway Twps., Warren Bros. Co., 142 
Berkeley St., Boston, Mass., $285,721. 

Erie Co., 10,600 ft. _1 course rein.-con., 
Mill Creek Twp., C. . Fry Constr. Co., 
Erie, $70,527, H. Shenk Co., 12th and Sassa- 
fras Sts., Erie, $93,561; 21,268 ft. 1 course 
rein.-con., Girard Twp. and Platea, C. A 

Constr. Co., $164,270, H. Shenk Co., 
$183,780; 21,109 ft. 1 course_ rein.-con., 
Green Twp., Summit Constr. Co., Akron, 
O., $193,399. : 

Fayette Co., 1125 ft. 1 course rein.-con., 
Fayette City Boro., L. S. Schultz & Son, 
Fredonia, N. Y., $14,752, T. Arrigo, Charle- 
roi, $14,755. 

Petriello Bros. & Co., South Brownsville, 
$15,065; 5467 ft. 1 course rein.-con., Henry 
Clay Twp., Petriello Bros. & Co., $66.072; 
3732 ft. 1 course réin.-con. and_ Hillside 
vitr. brick, German hy Petriello Bros. 
& Co., $54.106; 15,323 ft. 1 course rein.- 
con. and Hillside vitr. brick, Perry Twp., 
T. Arrigo, $161.608. 

Greene Co., 12.581 ft. 1 course rein.-con., 
Center Twp., E. E. Morris and T. R. Huff- 
man, Waynesburg, $201,604. 

Lawrence Co., 14,784 ft. 1 course rein.- 
con., Scott Twp., Aronberg & McDonald, 
New Castle, $135,000, Burns Bros., New 
Castle, $136.677. M. J. Scanlon, New Castle, 
$154,209: 11,625 ft. 1 course rein.-con., 
North Beaver Twp., M. J. Scanlon, $124,- 
957, P. F. Connelly Co., Koppel, $127,691, 
Burns Bros., $134,484. 

Montgomery Co., 8596 ft. bituminous sur- 
face on concrete foundation or 1 course 
rein.-con., Hatfield and Towamencin Twps.. 
Fish-Rutherford, Inc., Phila. $73,008, Hill 
Constr. Co., Phila., $74.767, Warren Bros. 
$00. 142 Berkeley St., Boston, Mass., $78,- 


Northampton Co., 18,860 ft. 1 course rein.- 
con., Palmer Twp., Smith-McCormick & Mc- 
Inerney & McNeal, Inc., Easton, $165,526, 
A. McMullen Co., Phila., $180,425, H. B. 
Srroul Constr. Co., Inc., Scranton, $212,750: 
28.768 ft. 1 course rein.-con., Allen. and 
East Allen Twps., A. McMullen Co., Phila, 






$231,883, Weller Constr. Co., 816 14th St. 
Wash., D. C., $234,812, Smith-McCormick & 
McInerney & McNeal, Inc., $248,777. 

Northumberland Co., 17,569 ft. 1 courss 
rein.-con., Ralpho Twp., Fiss & Christiano 
Shamokin Dam, $171,631, Sutton & Corson 
Co., 9th and Simpson Sts., Ocean City, N 
J., $172,284, Mason & Hanger Co., Inc., 
Paxinos, $173,709 

Potter Co., 8358 ft. bituminous surface 
course on concrete foundation, or 1 course 
rein.-con., Shinglehouse Boro., Chenango 
Constr. Co., Syracuse, N. Y., $89,894, Horn 
& Devling, Main St., Galeton, $90,766, @ 
Metzger, Jr., 12 East 4th St. Emporium, 
$99,021. 

Somerset Co., 5900 ft. 1 course rein.- 
con., Jenner Twp., F. H. Ziegler, Somerset, 
$48,448, J. F. Norris, Somerset, $53,398, B 
J. Lynch Co., Inec., Meyersdale, $54,077 

Susquehanna Co., 3844 ft. 1 course rein.- 
con. and Hillside vitr. brick, Oakland Boro., 
M. Barber, Binghamton, N. Y., $38,352, W 
E. Bennett, Lanesboro, $45,788, O. B. S 
Co., Phila., $59,619 

Tioga Co., 6382 ft. 1 course rein.-con., 
Westfield Boro., R. J. Delong, 764 West 
Edwin St... Williamsport, $78,017, J. c 
Bradley & Co., Wellsboro, $80,037. 

Warren Co., 2080 ft. 1 course rein.-con., 
Warren Boro., J. P. Morrissey, 309 Central 
Ave., Dunkirk, N. Y., $39,656. 

Westmoreland Co., 9184 ft. 1 course rein.- 
con. and Hillside vitr. brick, Salem and 
Unity Twps., McCrady Bros. Co., Braddock, 
$138,195; 32,047 ft. 1 course rein.-con. and 
Hillside vitr. brick, Derry Twp., MecCrady 
Bros. Co., $413,866, Langthorn Co., Inc., 2 
West 45th St.. New York City, $478.205: 
57.549 ft. 1 course rein.-con. and Hillside 
vitr. brick. Delmont Boro., Hempfield. Sa- 
lem and Washington Twps., Warren Bros 
Co., 142 Berkeley St., Boston, Mass., $668 
986. 

*W. Va., Woodsdale (Wheeling P. 0) 
City let contract improving 14,295 ft. road, 
asphaltic concrete, 20 ft. wide, to Ball Eng 
Co., Woodsdale, $92,000. 


*Fla., Jacksonville—Comrs. Duval Co. let 
contract paving 64 mi. Atlantic Blvd., to 
J. Y. Wilson Constr. Co., Clark Bldg. About 
$50,000. 


*0., Cleveland—City let contract paving 
Adelbert Rd., to G. B. Herring, 10839 
Drexel Ave, cost $7650; East 19th St.. to 
Rieley Bros., The Arcade, $3875. Work 
involves 540 sq.yd. brick block, 2000 cu.yd 
grading and 36,600 sq.vd. to be taken up 
and replaced with tar filler. 


*0., Hamilton—City let contract grading 
and paving streets, building sidewalks, lay- 
ing storm and sanitary pipe sewers, g£as 
and water mains, in new addition, to Well- 
ing & Franz, Cincinnatti. About $60,000 

*0., Hamilton—City let contract paving 
Webster and Sherman Ave. extensions, to 
Andrews Asphalt Paving Co., Rentschler 
Bldg., $69,224. 


*0O., South Euclid—Village let contracts 
for 13,000 cu.yd. grading on (1) Bayard 
Rd. and 4400 cu.yd. on (2) Wilmington 
Rd., to C. Wilms, Warrensville, $19 942 
and $4477 respectively; 46,000 sq.ft. side- 
walk on (1) and 25,000 sq.ft. on (2), both 
2% in. sandstone, to Cleveland Stone Co 
1836 Euclid Ave., Cleveland, $11,590 and 
$6420 respectively. 

*Mich., Marquette—Rover Marquette Co 
let contract clearing and grading 4.425 mi 
Rd. No. 35-D, Marquette and Negaunee 
Twps., to Hall & Labby, Ironwood, $117,- 
500; clearing, grading and draining 9.007 
mi. Rd. No. 35-E, to Garven-Wavenberg, 
Appelton, Wis., $160,000. 

*Minn., Duluth—W. H. Borgen, aud. St 
Louis Co., let contracts to S. J. Groves & 
Sons Co., 105 Kasota Bldg., Minneapolis. 
for subgrade construction on State Rd No 
1 as follows: 10 mi. Div. No. 1 and 15 mi 
Div. No. 2, State Job No. 1903, cost $124,130 
and $221,085 respectively ; 9.3 mi. State Job 
No. 1904, $162,192, all without special ex- 
cavation and rock piled in grubbing. 

*Mo., Lancaster—Town let contract pay 
ing Maif® St., involving 14,000 sq.yd. vitr. 
brick, 7500 ft. concrete curb and 3500 cu.yd. 
earth excav., to Cameron, Joyce & Co., Keo- 
kuk, Ia. About $55,000 

*Okla., Okmulgee—City let contract for 
175,000 yd. concrete pavement, to Park- 
Moran Co., Okmulgee, Dist. No. 31, $97,183 ; 
Dist. No. 32, $12,729; Dist. No. 38, $25,693; 
Dist. No. 39, $54,720, and Dist. No. 44, 
$161,882. About $350,000. 

*Ariz., Clifton—Comrs. Greenlee Co. let 
contract building Sects. 1 and 2 Clifton- 
Franklin Highway, Federal Aid Project No 
13, involving 32,000 cu.yd. road, 5000 cu.yd 
borrow and 25,000 cu.yd. unclassified excav . 
2630 cu.yd. class A é¢oncrete in_ bridges, 
634 cu.yd. class B concrete, 2426 cu.vd 
execav. for bridges and 84,707 Ib. rein- 
forcing steel, etc., to Webster, Webster & 
Kerby, Clifton, $111,213. 
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Streets and Roads (Continued) 


Ore., Seaside—City Council received only 
bid grading, draining and paving with 
concrete, building concrete curbs and side- 
walks on 11 streets, from J. H. Tillman, 
Hammond. About $200,000. 


*Cal.,, Los Angeles—Los Angles Co. let 
contract to Rogers Bros. Co., 350 Merrick 
St., $65,582, improving 2.4 mi. Harbor Truck 
Blvd., near Compton, 24 ft. wide amd 
shoulders, involving 500 cu.yd. excav., 12,802 
lin.ft. shaping roadbed. 7820 tons placing 
disintegrated granite, 34,136 sq.yd, 8 in. 
concrete paving, 22 cu.yd. concrete culverts 
and 4610 lb. reinforcing steel. County fur- 
nishes 7820 tons disintegrated granite, 
11,481 bbl. cement and 316,266 sq. fr weld 
wire mesh. 

Cal.,, San Francisco—City received bids 
improving London St. between France and 
Amazon Aves., involving 2270 lin. ft. con- 
crete curbing, 17,450 sq ft. artificial side- 
walks, 5428 cu.yd. earth excav., 1000 sq. 
yd. vertical fibre, 3162 sq.yd. asphalt, ete., 
from Flinn & Treacy, 1 Montgomery St., 
$35,540; Reisch Impvt. Co., 46 Kearny St., 
$36,818. Former bids rejected. 

*Ont., London—City will pave 24 mi. 
various streets. About $640,000. Work will 
be done by day labor under supervision 
of H. A. Brazier, city engr. 

*Ont., Toronto—Bd. Control let contracts 
to Toronto Comr. of Wks., City Hall, Build- 
ing asphalt pavements on jristol Ave., 
$9908, Herman Ave. $3379, Hiawatha Rd. 
$13,926, Sackville St. $11,257; granite block 
pavement on Eastern Ave. from St. Law- 
rence St. to Broadview Ave. $37,440. 

*Ont., Toronto—RBd. Control let contract 
to Godson Contg. Co., Manning Chambers, 
building asphalt pavements on Kennelworth 
Ave., $3157, Alven Ave. from Heath St., E., 
to Glen Elm Ave., $4959, Don Crest Rd. from 
3rd St. to Ozark Crescent $7661, Weston Rd. 
$3481; Ramsey Contg. Co., 39 Indian Rd., 
concrete sidewalk, Erie Terrace from Queen 
to Gerard Sts., $2.23 per lin. ft., total $4000; 
Warren Bituminous Paving Co., McKinnon 
Bldg., bitulithic pavement on Exeter Ave. 
from Laughton to East End, $5871. 

*Ont., Toronto—City Council let contract 
to Godson Constg. Co., Manning Chambers, 
building asphalt pavements on Greenwood 
Ave., $4296, Furness Ave., $6200, concrete 
curbing on Strathmore Blvd., $.80 lin.ft., 
to Comr. of Wks., City Hall, concrete side- 
walks on Bay St. $.34 sq.ft., asphalt pave- 
ments on Bathgate Ave., $8488, Baltic 
Ave., $5604, Linsmore Crescent, $10,385 and 
Strathmore Blvd., $8351. Noted July 10. 


Railways 
PROPOSED WORK 
Ont., Hanover—See “Industrial Works.” 
BIDS DESIRED 


Ontario—Until Jan. 3, by City of Tor- 
onto, building 3 mi. double track railway 
from Toronto to Mount Pleasant, involv- 
ing earth excav., fill, ballast and 6 mi. 
transmission line. About $750,000. R. 
Cc. Harris, City Hall, Toronto, engr. Noted 
Aug. 21. 


Excavation and Dredging 


PROPOSED WORK 


Miss., Cleveland—Excavation—Drainage 
Comrs. Lead Bayou D.D. Bolivar Co. soon 
lets contract or excavating following 
ditches: Horseshoe Bayou, 16,000 ft. long, 
involving 105,380 cu.yd. excav. and 51.40 
acres clearing of right of way; East Main, 
17,800 ft. long, 77.892 cu.yd. excav., and 62 
acres clearing; East Main, 13,000 ft. long, 
62,908 cu.yd. excav.; Lateral No. 9, 1700 
ft. long, 5290 cu.yd. excav. and 3.5 acres 
clearing; Lateral No. 3, 4000 ft. long, 9190 
cu.yd. excav. and 3 acres clearing; Lateral 





No. 5, 5500 ft. long, 3700 cu.yd. excav.; 
West Main, 36,100 ft. long, 151,000 cu.yd. 
excav. and 101.1 acres clearing; West 
Main, 13,700 ft. long, 101,900 cu.yd. 
excav.; Lateral No. 1, 9800 ft. long, 
49,728 cu.yd. excav, and 20 acres clear- 
ing; Lateral No. 2, 3700 ft. long, 21,074 
cu.yd. excav. and 8 acres’ clearing; 
Lateral No. 7, 5500 ft. long, 15,860 cu.yd. 
excav. and 11 acres clearing; Lateral No. 


8, 3000 ft. long, 9330 cu.yd. excav. and 6 
acres clearing; South Main, 12,600 ft. long, 
63,200 cu.yd. excav, and 45 acres clearing; 
South Main, 9200 ft. long, 43,480 cu.yd. 
excav.; Lateral No. 6, 14,500 ft. long, 81,- 
000 cu.yd, excav. and 30 acres clearing. 
W. W. Boone, engr. 

Tenn., Memphis — Irrigation — Big Creek 
D. D. having surveys made of 12,000 acres 
north of Memphis preparatory to reclama- 
tion About $150,00. Gaines & Carlisle, 


Memphis, engrs. 
Minn.,, 
bourne Co. 


Elk River—Ditch—Comrs. Sher- 
receive bids about February, 
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building D. D. No. 27, involving 13,229 cu. 
yd, dirt excav., laying 3944 ft. 8-18 in. sewer 
pipe, head walls, culverts, etc. About $27,- 
000, Former bids withdrawn. te A 
Nickerson, Elk River, engr. 

Mont., Laurel — Ditch — Cove Ditch Co. 
plans to enlarge ditch, to irrigate 65,000 
acres. About $200,000. B. C. Lillis, engr. 

Mo., Bigelow—Drainage—Bd. Supervs. 
Squaw Creek D. D., Holt Co., have asked 
engineers to submit on or before Jan. 15, 
complete and comprehensive plans for rec- 
lamation of said district, comprising 29,000 
acres of land. F. Walker ,Bigelow, secy. 
bd. supervs. 

Washington—Special 
pointed by State of Washington 
E. Goodner, state office engr., Salem, 


commission ap- 
with I. 
mak- 


‘ing preliminary surveys and plans for di- 


verting water from Pend Oreille River for 
irrigation of 2,000,000 acres in big bend 
of Snake and Columbia Rivers. 

Ore., Grants Pass—Ditch, ete.—H. J. 
Sisty and J. N. Britten filed application 
with P. A. Cupper, state engr., Salem, for 
appropriating 50 second ft. of water from 
Soldier Creek for placing mining and 
building ditch, headgate and dam. About 
$12,000. 

Cal., Grass Valley—lIrrigation—State will 
make preliminary investigatoins to deter- 
mine possibilities for irrigation from Yuba 
River watershed, of large area in Nevada 
and Yuba Counties, W. F. McClure, Forum 
Bldg., Sacramento, state engr. 

Cal, Westpoint—Canal—See 


Works.” 
BIDS DESIRED 

N.J., Jersey City—Excavating—Until Dec. 
30, by F. A. Dolan, city clk., for rock ex- 
cavation and removal of same in water 
pipe trench, Webster Ave. from North St. 
to Patereer Plankroad. 

Ill, Shawneetown—Drainage—Until Jan. 
6, by Comrs. Rocky Branch D. D., Gallatin 
Co., cutting ditches, laying tile drains, and 
building concrete spillway or retaining 
bottom, involving 105,239 cu.yd. excav. and 
498 rods 12-18 in. tile. R. J. Mills, comr. 

Ia., Charles City—lIrrigation—Until Dec. 
30, by Comrs. Floyd Co., furnishing labor 
and materials for building D.D. No. 9. 
Work involves 1500 ft. open ditch, 1 con- 
crete bulkhead, 26 intakes and laying 112, 
623 ft. 6-36 in. tile. C. R. Jones, aud. 

Ia., Charles City—lIrrigation—Until Dec 
30, by Comrs. Floyd Co., furnishing labor 
and material for building D. D. No. 10. 
Work involves 19 manholes, 32 intakes, 1 
bulkhead and laying 20,424 ft. 8-36 in. 
No. 2 vitr. pipe sewer. C. R. Jones, aud. 

la., Des Moines—Drainage—Until Jan. 5, 
by F. J, Alber, aud. Polk Co., building D.D. 
No. 25 Project consists of widening, 
straightening and deepening 14 mi. Skunk 
River across northeastern part of county 
involving 1,151,360 cu.yd. earth excav. for 
channel, building levees, etc. 

la., Sidney—Ditch—Until Jan. 15, by H. 
Cc. Swanson, aud. Fremont Co., building 
East Nishnabotna Ditch No. 4, with Lat- 
erals A and B, main ditch, 10.64 mi. long, 
24 ft. wide, involving 836,000 cu.yd. earth 
excav., Lateral A, 3900 ft. long, 4 ft. wide, 
6000 cu.yd. earth excav., Lateral B, 6500 
ft. long, 4 ft. wide, 7000 cu.yd. earth excav. 
PRICES AND CONTRACTS AWARDED 

(xIndicates award of contract) 


*0., Ashtabula—Excavation—City Coun- 
cil let contract excavating new spray pond 
in connection with municipal lighting plant, 
to E. J. Inman, $18,806. 


Industrial Works 


Mass., Springfield—See ‘‘Buildings.” 

Mass., Woburn—Crescent Leather Co. 
having plans prepared by Vaughn & Meyer, 
archts. and engrs., Security Bldg., Milwau- 
kee, Wis., for two 3 story, 50 x 240 ft. brick 
and mill construction, tanneries, brick foun- 
dation. About $175,000. 


Mass., Worcester—See “Buildings.” 


Mass., Worcester—Olson Mfg. Co., 54 
Commercial St., plans to build factory on 
Barber and Wiley Aves. Architect not se- 
lected. 

Mass., Worcester—J. Rice, archt., 306 
Main St., receives bids about Jan. 10, build- 
ing 1 story, 160 x 186 ft., concrete service 
station and salesroom, concrete flooring and 
foundation, for Franklin Motor Car Co., 3 
King St. About $70,000. 

Mass., Worcester—Sanford Riley Stoker 
Co.. 25 Foster St., plans to build 1 story, 
30,000 sq. ft., brick and concréte plant, 
concrete flooring and foundation, on West 
Boylston St. About $60,000. Private plans, 


Conn., Hartford—See “Buildings.” 





“Industrial 


» No, 2 
nena 


Conn., Naugatuck—Lock: 
archts. and engrs., 101 Pp 
York City, receive bids abo 
ing 4 story, 60 x 80 ft.. 
and steel factory, rein.-co: 
crete foundation, for Nau; 
Co., c/o architects. Abou 

Conn., New Haven—Lock\ 
archts. and engrs., 101 }P 
York City, receive bids 
building 3 story, 80 x 100 
con. and steel factory, rei; 
concrete foundation, for A. < 
architects. About $80,000 


Conn., Thomaston—Seth 
Co., c/o Lockwood-Green (\ 
eners., 101 Park Ave., New 
receives bids building 2 stor, 
and 4 story, 60 x 120 ft. ° 
steel factories, rein.-con. flow 
foundation. 


N. Y., Brooklyn—F. Hu} 14D 
Ave., having plans prepared }\ Bune 
Inc., archts. and engrs., 1101 \ oe 
for 24 story, 100 x 100 ft., by 
storage plant, rein.-con. floo: nerat 
foundation, on Grand Ave. .\ 350-000 

N. Y., Brooklyn—Hudson | Co. * 
Washington St., receives bids a t De ; 
building 2 story, 200 x 265 f f 
steel factory and warehous: reir , 
flooring, concrete foundation, on Borert 
Scholes and Meserole Sts. About 4 
L. Allmendinger, 20 Palmetto s 
and engr. 

N. Y., Brooklyn—L. Allmendinger. »; 
and engr., 20 Palmetto St., receives 
about Jan. 2, building 1 and 2 stor 
x 217 ft., brick and steel plant, r 
flooring, concrete foundation, on F 
Ave., for Kirsch & Hersel, 214 Sci 
About $30,000. 

N. Y., Brooklyn (Bay Ridge)—Knicker. 
bocker Ice Co., 1480 Bway., New York City 
soon lets contract building 1 story, 70 x 1 
ft., rein.-con. and_ steel plant, in 
Rooring. concrete foundation. About 
00. 


N. ¥., Lockport—Bd. Supervs. } 
Co, plans to establish stone crushi 
at old poor house farm. About 
Address J. W. Turner, Jr., 80 Ea: 

N. Y., Long Island City—J. Clark, e/o 
B. R. Swartburg, archt. and engr., 1)3 
Ave., New York City, having plans ‘ 
pared for 8 story, 100 x 150 ft.. rein.-cor 
and steel factory, rein.-con. flooring, con- 
crete foundation. About $380,000. 

N. Y., Long Island City—P. J 
Soap Co., c/o Lockwood-Green Co., archts 
and engrs., 101 Park Ave., New York City 
having plans prepared for 4 story, rein 
con. and steel warehouse, rein.-con flooring 

















Johnsor 





concrete foundation. About $250,000 
N. Y., Massena—J. Dunlop Sons Co., 19 
Madison Ave., New York City, plans to alter 


and build additions to 2 plants on East 
Orms St., here. Cost, including machinery 
$100,000. A. L. Brockway, 3rd Natl. Bank 
Bldg., Syracuse, archt. 

N. Y., Mount Morris—Perry Knitting Co 
purchased Seymour Opera House and plans 
to alter, build additions and install mac! 
inery in same for its own use. About $1)!).- 
000. F. C. Miller, mgr. 

N. Y., New York—L. Schurmacther, 1128 
Bway., having plans prepared by L. A 
Sheinart, archt. and engr., 192 Bowery, for 
2 story, 75 x 130 ft., brick and steel 
garage, rein.-con. flooring, concrete foun- 
dation, at 1124 Ist Ave. 5,00 





About $25,000 

N. Y., Rochester—Natl. Fire Escape Corp 
recently incorporated with $250,000 capi- 
tal stock plans to build modern assemb!) 
plant. About $150,000. Address G. 
Webster, Wilder Bldg. 

N. ¥., Syracuse—Battery Serv. Co., Inc 
562 East Genesee St., receives bids about 
Mar. 1, building 1 story, concrete and steel 
factory. About $50,000. M. E. Granger 
Gurney Bldg., archt. and engr. 


N. Y¥., Syracuse—C. G. Hanna Co., 
Clinton St., plans to build 4 story, 182 x 
133 ft., concrete and steel factery, rein- 
con. flooring, concrete foundation, on East 
Genesee St. About $165,000. Architect not 
selected. 


N. J., Harrison—Lockwood, Green, & 
Co., archts., 101 Park Ave., New York City, 
receive bids about Jan. 7, building 3 story 
50 x 100 ft., rein.-con. and steel extension to 
shipping and factory buildings, for Driver 
Harris, Middlesex St. cet 

N. J., Harrison—Lockwood, Green & (0. 
archts., 101 Park Ave., New York City 
receive bids about Jan. 5, building 6 story 
80 x 200 ft., rein.-con. end steel factors 
rein.-con. flooring, concrete foundation, for 
Driver-Harris, Middlesex St. 
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aE 
Works (Continued) 

<eranton—Klots Throwing Co., c/o 
Green & Co., archts., 101 Park 
York City, receives bids about 
iliding 2 story, 116 x 200 ft., 
nd steel factory, rein.-con. floor- 
foundation, here. 
i. Baltimore—L. Miller, 5 Lloyd St., 
coe bids about Jan. 15, building 2 
x 50 ft., dairy and cold storage 
nerete and brick, concrete founda- 
7-9 Lloyd St. About $50,000. G, 
: Melvin Ave., Catonsville, archt. 






concrete 












Va,, Petersburg—Steward Trunk & Bag 
co, and F. A, Bishop, archt., Petersburg, 
coon receive bids building 2 story, 30 x 
ec: ft crete and brick factory, rein.- 
con. flo e. econerete foundation, on High 
S About $25,000. 

“x. €., Greensboro—J. E. Sirrine, engr., 
Greenville, S. C., soon lets contract building 
+ ctory. 60 X 110 ft., brick and timber ad- 
jition to mill, for Pomona Mills, Greens- 
ro. 

s. C., Bamberg—J. FE. Sirrine, engr., 


Greenville, soon lets contract building 2 
52 x 875 ft., brick and timber addi- 
cotton mill, for Bamberg Cotton 


story 


tion to 


‘. Orangeburg—J. E. Sirrine, engy., 
Greenville, soon lets contract build- 
ing 1 story, 65 x 90 ft. mill construction 
warehouse, cement concrete flooring for 
Santee Mills. 

0., Bueyrus—Halliday Motors Co. pur- 
chased site and plans to build factory cov- 
ering 40,000 sq.ft. floor space. T. E. Huth, 
pres 


O., Cincinnati—E. H. Bardes Range Co., 


Colerain and Alfred Sts., plans to build 

story, 85 x 102 ft, rein.-con. pattern 
shop. Kruckemeyer & Strong, St. Paul 
Bldg., archts. 


0., Cleveland—Bender Auto Co. soon lets 
contract building 1 story, 100 x 250 ft., 
conerete, steel and brick factory, rein.- 
con. flooring, concrete and brick foundation, 
on West 65th St. and Denison Ave. About 
$150,000. Address H. Bender, c/o Northern 
Blower Co., Barberton Ave. R. M. Hulett, 
Fire Bldg., archt. 


0., Cleveland—M. Hinkel, 
Motor Truck Corp., 6521 Eucli 


res. Hinkel 
Ave., plans 


to build 2 story, 180 x 200 ft., concrete, 
steel and brick garage and_  salesroom, 
rein.-con. flooring, concrete foundation, on 
East 7ist St. and Carnegie Ave. About 
$100,000. Whitworth & Johnson, Engin- 
eer’'s Bldg., archts. 

0., Dayton—Allsteel Ridewell Tire & 


Rubber Co., Dayton Savings & Trust Bldg., 
plans to build 3 story, rein.-con. factory, 
rein.-con. flooring, concrete foundation. 
About $100,000. Architect not selected. 

0., Dayton—Dayton Pneumatic Tool Co., 
Chapel Rd., plans to build 2 story, 100 x 100 
ft., rein.-con. and brick addition to factory, 
rein.-con. flooring, concrete foundation. 
About $75,000. Architect not selected. 

0., West Barberton—Portage Rubber Co. 


having plans prepared and soon receives 
bids constructing power plant and office 
building. About $200,000. 


Ind., Indianapolis—Van Briggle Chemical 
Co., 429 North Capitol Ave., plans to build 
5 story, 160 x 200 ft., rein.-con. and terra 
cotta factory, concrete foundation, on 16th 
St. and Capitol Ave. About $125,000. C. 
E. Bacon, Merchants’ Bank Bldg., archt. 

Mich., Detroit—Clayton & Lambert Mfg. 
€o., Beaubien St., plans to build power 
plant, also 1 and 2 story, rein.-con., brick 
and steel factory, rein.-con. flooring, con- 
crete foundation, along tracks of Detroit 
Terminal Ry. About $500,000. 

Mich., Detroit—Columbia Motors Corp., 
256 Kast Jefferson Ave., having plans pre- 
ared by H. H. Lane, engr. and archt., 
ime Bank Bldg., for 2 and 3 story, 300 x 
720 ft., rein.-con. and brick, rein.-con. floor- 
ing, concrete foundation, on Fort and Boyd 
Sts. About $600,000. Noted June 19. 
_Mich., Grand Rapids—Sonneveld Bros., 
Slo Leonard St., N. W., having plans pre- 
— by P. Lindhout, archt., 817 Lake 
! 


1 
I 


for 2 story, rein.-con., brick and 
addition to. bakery and_ storage 
ing, rein.-con. flooring, brick founda- 
About $40,000. 
Mich., Muskegon—See “Miscellaneous.” 
VI, Chicago—Illinois Glass Co., Alton, 

red 157,462 sq.ft. of land on North 
c \ ord and Wrightwood Aves. and plans 
to tild plant. About $250,000. 

te, Sacksonville—City plans to build ad- 

AS to steam power plant. About $40,- 
C. M. Borchers, mayor. 

Marinette—Amer. Toy Horse Co. 
to build two 1 or 2 story, 100 x 200 
/“!n.-con. and brick factories, rein.-con. 
ng. on Water St. About $150,000. H. 


Vis., 


Greene, 425 East Water St.. Milwaukee, 
pres. Architect not selected. 

Wis., Milwaukee—M. Tullgren & Sons, 
archts., 425 East Water St., soon let con- 
tract building 2 story, 60 x 100 ft., rein.- 
con. and brick factory, rein.-con. flooring, 
concrete foundation, for Genl. Mfg. Corp., 


1520 Buffum St. About $50,000. 

Wis., Racine — Racine Confectioners’ 
Mchy. Co., 1630 Racine St., having plans 
prepared by D. R. Davis, archt. and engr., 
526 Wisconsin St., for 1 story, 38 x 120 ft. 
machine shop and 2 story, 50 x 165 ft. fac- 
tory, brick and concrete, rein.-con. flooring. 
About $60,000. 


Wis., Waukesha — Bethesda Mineral 
Spring Co., 301 Dunbar Ave., plans to build 
1 or 2 story, 40 x 60 ft., rein.-con. and 
brick plant, rein.-con. flooring, concrete 
foundation. About $25,000. Van Ryn & 
De yelleke, Caswell Blk., Milwaukee, 


archts. and engrs. 


Minn., Duluth—Minnesota Steel Co., 
Wolvin Bldg., having plans prepared and 
receives bids about spring extending blast 
furnace plant, here. Work involves build- 
ing 175 concrete block houses at Morgan 
Park, (company’s model town for housing 
employes), cost $2,000,000; rod and wire 
mills, cost $3,000,000, including conversion 
of rail mill into billet mill, now under con- 
struction by day labor. Project also in- 
cludes 3 additional blast furnaces, 14 open- 
hearth furnaces and a unit of 16 soaking 
pit furnaces, cost $10,000,000. 


Minn., Minneapolis—Berger Mfg. Co., 
300 10th Ave., S., having plans prepared 
by W. C. Westbey, archt., c/o owner, for 
1 story, 80 x 112 ft., timber addition to 
factory, on tiysses St. and Bway., N. E. 
About $60,000. 


Minn., Minneapolis — Harris Realty Co., 
New England Bldg., having revised plans 
prepared by C. L. Kinport, archt., Andrus 
Bldg., for 2 story, 100 x 120 ft., rein.-con. 
and brick garage, on Lincoln and Aldrich 
Aves., S. About $52,000. Former bids re- 
jected. 

Wash., Olympia—Olympia Door Co. plans 


to build 2 story frame factory, concrete 
foundation, 150,000 ft. daily capacity, ad- 
joining present plant. About $25,000. 
Private plans, 

Wash., Sedro Wooley—T. Jungmeyer 
plans to build 1 story, 40 x 90 ft., brick 
garage, concrete foundation. About $50,- 
000. Private plans. 


Wash., Spokane—Centennial Mills, Ltd., 
817 Howard St., plans to build 8 story mill 
with 27 rein.-con. tanks, 1,000,000 bu. ca- 
pacity, and 7 story warehouse, 250,000 bu. 
capacity; both rein.-con., rein.-con. floor- 
ing. About $1,000,000. A. E. Witherspoon, 
Spokane, engr. 

Ore., Doris (Ranier P. 
Lumber & Box Co., Klamath Falls, plans 
to build 1 story frame factory, concrete 
foundation, here (25,000,000 ft. yearly ca- 
pacity). About $25,000. Private plans. 

Ore., Portland—Montgomery Ward & 
Co., 581 Upshur St., plans to build 8 story, 
280 x 600 ft., mail order house, lst unit, 
280 x 300 ft., at Guilds Lake Dist. About 
$1,500,000. W. Q. Bateman, local mer. 
W. H. McCaully, 2701 Mildred Ave., Chi- 
cago, ener. 

Ore., Salem—Puyallup & Sumner Co. 
plans to build 2 story frame and concrete 
cannery, concrete foundation, in suburbs. 
About $50,000. Architect not selected. 

Cal., Emeryville—W. J. Miller, archt., 417 
Market St., San Francisco, soon receives 
bids building 2 story, brick factory, con- 
crete foundation, for Amer. Rubber Co., 
Emeryville. About $100,000. 

Cal., Westpoint—Mokelumne River Power 
& Water Co., San Mateo, plans to build one 
6000 “7 and 12,750 h.p. hydro-electric 
plants, diversion canals, 44 and 54 mi. 
long, loose rock and concrete dam and 
reservoirs in south, middle and north forks 
of Mokelumne River. About $1,288,500. 

Que., St. Hyacinthe—E. H. Richer plans 
to build 4 story, 175 x 225 ft., steel and 
brick factory, concrete foundation, on Ioli 
St. About $200,000. Architect not selected. 

Que., St. Jerome—Regent Knitting Co., 
Ltd., Duluth and St. Lawrence Sts., Mont- 


O.)—Associated 


real, soon lets contract building 2 story, 
50 x 75 ft., concrete and brick factory, 
rein.-con. flooring, on Notre Dame St. 


About $85,000. 

Ont., Hanover—Hanover Portland Ce- 
ment Co. plans to build quarry plant and 
7 mi, light railway from present plant to 
quarry. About $200,000, 

Ont., St. Thomas — Watt & Blackwell, 
archts., Bank of Toronto, London, prepar- 
ing plans and receive bids about Jan. 5, 
building 3 story, 40 x 125 ft., rein.-con. 
plant, here, for Aylmer Laundry Co., 
Aylmer. About $75,000. 


Ont., Toronto—Auto Serv. Co., 139 Pears 


Ave., having plans prepared by Banigan & 
Thompson, archts. and engrs., 7 King St.. 
E., for 6 story, brick and concrete garage. 
rein.-con. flooring. concrete foundation, on 
Richmond St About $600,000. 

Ont., Woodstock—Brunswick Canadian 
Products Co. plans to build concrete, steel 
and brick factory, rein.-con, flooring, con 
crete foundation. About $200,000.  Archi- 


tect not appointed. 


BIDS DESIRED 

N. Y., Brooklyn—Until Jan. 2, by Zipkes 
Wolff & Kudroff, archts. and engrs. 25 
West 42nd St.. New York City, building 
2 story, 100 x 125 ft., brick and steel ware 
house, rein.-con. flooring, concrete founda 
tion, on North Portland Ave. for H. Ds 
Angelis, 4-6 Park Ave. About $75,000 
Noted July 10. 

N. J., Newark—Until } 
Steele & Sons Co., archts., 16th and Arch 
Sts., Phila., building 13 story, 121 x 250 ft 
rein.-con. factory, for Morris Twine Co 

0., Cleveland—Until Dec. 29, by W. J 
Carter, engr., Illuminating Bldg., construc- 
ting 60 x 120 ft. factory, concrete foun 
dation, at 1787 40th St., cost $60,000, 55 x 
160 ft., factory, brick foundation, at 4415 
Perkins Ave., $75,000, 60 x 160 ft. ware- 
house, concrete foundation, at 4400 Hough 
Ave., $60,000, all 3 story, steel and brick, for 
Amer, Stove Co. 

O0., Cleveland—Until Dec. 29, by W. S 
Lougee, archt., Marshall Bldg., construct 
ing 4 story, 100 x 110 ft., steel and brick 
factory, brick foundation, on Barberton 
Ave., for Colonial Woolen Mills Co., 6409 
Barberton Ave. About $80,000. J. N 
Hahn, pres. 

O., Sidney—Sidney Mfg. Co., East Ave. 
receiving bids building 3 story, 30 x 82 ft.. 
steel and brick factory, rein.-con. flooring, 
brick foundation. on Clinton St. About 
$50,000. United States Structural Co., City 
Natl. Bank Bldg., Dayton, archts. 

Ill., Chicago—W. G. Uffendel, archt., 39 
South State St., receiving bids construct- 
ing plant, including 2 story, 125 x 190 ft. 
main building, 2 story, 47 x 95 ft. office 
building, and 1 story, 47 x 66 ft. boiler 
house and garage with 1 story wing, all 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, at 2701 Greenview Ave., 
for Economy Fuse & Mfg. Co., 328 West 
Kinzie St. About $150,000. 

Il, Chicago—Mutual Broom Co., 1505 
South Halstead St., receiving bids building 
2 story, 100 x 125 ft., brick and timber 
factory, concrete foundation, on Qgden Ave 
and Polk St. About $60,000. A. L. Him- 
elblau, 179 West Washington St., archt. 


Utah, Salt Lake City—Until_ Jan. 10, by 
Salt Lake Stamp Co., 65 West Bway., build- 
ing 2 story, 35 x 110 ft., rein.-con. factory, 
on 3rd S. and 1st W. Sts. About $50,000 
Gunther & Cannon, Deseret Bank Bldg., 
archts. 

Wash,, Pullman—Until Jan. 7, by T. C 
Martin, building 2 story, 120 x 120 ft. 
brick and terra cotta garage and shop. on 
Grand and Oleson Sts. About $40,000. W. 
Swain, Pullman, archt. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Brookline (Boston P. O.)—See 
“Buildings.” 

*Mass., Cambridge—Cambridge Terminal 
Co. let contract building 9 story, concrete 
warehouse, to F.T. Ley Co., 185 Devonshire 
St., Boston. About $5,000,000. 

*Mass., Everett (Boston P. O.)—Everett 
Factories Corp., 210 Bway., let. contract 
building 4 story, brick and steel plant, con- 
crete foundation, on Charleton St., to Clark 
& Lee Co., 201 Devonshire St., Boston. 
About $60,000. 

*Mass., New Bedford—W. Whitman Co., 
78 Chauncey St., Boston, let contract build- 
ing brick and rein.-con. mill, picker house, 
storehouse and office, rein.-con. flooring. 
to L. E. Locke Constr. Co., Bay State Blidg., 
Lawrence. About $1,500,000. 

*Mass., Norfolk Downs (Boston P. 0.) 
Pneumatic Scales Co. let contract building 
3 story, 150 x 160 ft., brick and concrete 
addition to plant, to Aberthaw Constr. Co., 
School St., Boston. 

*Mass., Roxbury (Boston P. O.)—Miller 
Candy Co., 116 North St., Boston, let 
contract altering 4 story, brick building, 


Dec. 30, by W 





on Heath and Parker Sts., here, to C. A. 
Dodge Co., Erie St., Cambridge. About 
$100,000. 


*R. I., Woonsocket—Woonsocket Wagon 
Mfg. Co., 15 Worrall St., will build a 2 
story, 75 x 200 ft., concrete and steel fac- 
tory, rock foundation, at 12 Worrall St 
— $100,000. Work will be done by day 
abor. 
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Industrial Works (Continued) Co., Century Bldg., Cleveland. About Racine Ave., to B. J. Regnel! ( rs 
*%Conn., Hartford—Hartford Fairmont $259,000. La Salle St. About $50,000 
Co., 41 Arch St., let contract building 1 *O., Cincinnati—Berghausen Chemical *Wis., Milwaukee—Kirchh: 


and 2 story, 93 x 194 ft., brick and concrete 
addition to plant, concrete flooring and 
foundation, to Bent-Bartlett Co., 43 Ann St. 


*Conn., Waterville (Waterbury P. O.)— 
Amer. Pin Co. let contract building 4 
story, 50 x 204 ft., brick and mill construc- 
tion addition to factory, concrete founda- 
tion, to Torrington Bldg. Co., 197 Water 
St., Torrington. About $200,000. 


*N. Y., Attica—Merrill-Soule Co., North 
Franklin and Plum Sts., Syracuse, let con- 
tract building 3 story, 45 x 74 ft. factory, 
here, to Turner Constr. Co., 244 Madison 
Ave., New York City. 


*N. Y., Brooklyn—J. Crawford, 753 Flat- 
bush Ave., will build 1 story, 100 x 190 ft., 
brick and steel garage, rein.-con. flooring, 
concrete foundation, on Church Ave. and 
Johnson Pl. About $30,000. Work will be 
done by day labor. 


*N. Y., Brooklyn—M. Friedland, c/o P. 
Caplan, archt., 16 Court St., will build 
1 story, 100 x 150 ft., brick and steel 
garage, rein.-con. flooring, concrete founda- 
tion, on 36th St. About $35,000. Work 
will be done by day labor. 


*N. Y., Brooklyn—Sarkus Bros., Inc., 
287 Thatford Ave., will build 1 story, 70 x 
80 ft, brick and steel factory, rein.-con. 
flooring, concrete foundation, at 534 Junius 
St. About $25,000. Work will be done by 
day labor. 

*N. Y., Brooklyn—J. Sclecowitz, 503 
Myrtle Ave., will build 1 story, 100 x 100 
ft., brick and steel garage, rein.-con. floor- 
ing, concrete foundation, on Fulton St. and 
Hopkinson Ave. About $30,000. Work 
will be done by day labor. 


N. Y., Brooklyn—State Hospital Comn., 
Capitol, Albany, received bids building 2 
story, 50 x 71 ft., brick and steel addition 
to laundry, concrete foundation, for Brook- 
lyn State Hospital, here, general contract, 
from E. D. Broderick, 110 West 40th St., 
New York City, $40,800 (200 working 
days), McCann Bldg. Co., Dove St. and 
Sheridan Ave., Albany, $47,653 (200 work- 
ing days), Fox, Reynolds Co., Inc., 81 East 
125th St., New York City, $59,600 (200 
working days) ; plumbing, from W. B. Arm- 
Strong Co., 3 Fulton St., Albany, $6288, 
Cc. H. Darmstadt, Inc., 852 West 43rd St., 
New York City, $6995; equipment, from 
Amer. Laundry Mehy. Co., 134 West 37th 
St.. New York City, Proposal No. 1, $11,441, 
Proposal No. 2, $31,288, Henrici Laundry 
Mehy. Co., 46 Dey St., New York City, 
Proposal No. 1, $12,145, Troy Laundry 
Mechy. Co., 133 Centre St., New York City, 
Proposal No. 1, $14,400, Proposal No. 2, 
$32,455. 

*N. Y., Delevan — Merrell-Soule Co., 
North Franklin and Plum Sts., Syracuse, let 
contract building 2 story, 60 x 100 ft., fac- 
tory with 31 x 60 ft. boiler room extension, 
here, to Turner Constr, Co., 244 Madison 
Ave., New York City. 

*N. Y., Jamaica—Agro Constr. Co., Hill- 
side Ave., will build 1 story, 50 x 100 ft., 
brick and steel factory, rein.-con. flooring, 
concrete foundation, on Fulton St. About 
$80,000. Work will be done by day labor. 

*N. Y., Long Island City—Transport 
Service Co., 125 Harris Ave., let contract, 
building 5 story, 75 x 100 ft., brick and 
steel garage and service station, rein.-con. 
flooring, concrete foundation, to L. Gold, 
44 Court St., Brooklyn. About $200,000. 

*N. Y., North Tonawanda—Buffalo Sled 
Co., 107 Woodward Ave., Buffalo, let con- 
tract building 2 story, 80 x 360 tt. and 1% 
story, 80 x 140 ft., rein.-con. factory, here, 
to W. Steele & Sons Co., 16th and Arch 
Sts., Phila., Pa. 

*N. Y., Port Jervis—S. J. Sonnenburg, 
220 Straight St., Paterson, N. J., let con- 
tract building 1 story, 50 x 200 ft., brick 
and steel mill, rein.-con. flooring, concrete 
foundation here, to O. W. Shelly, 1 West 34th 
St. New York City. About $30,000. 

*N. J., Asbury Park—Rydon Tire & 
Rubber Co., c/o E. A. Arend, archt., 105 
West 40th St., New York City, let contract 
building brick and steel factory, rein.-con. 
flooring, concrete foundation, here, to Amer. 
Concrete Steel Co., 27 Clinton St., Newark. 
About $100,000. 

*Ala., Gadsden—Gulf States Steel Co. will 
build large steel and concrete addition to 
wire mill. Work will be done by day labor. 


*0., Akron— Goodyear Tire & Rubber 
Co., East Market St, let contract building 
3 story, 120 x 340 ft., concrete, steel and 
brick machine shop, rein.-con. flooring, con- 
crete foundation, to Hunkin-Conkey Constr. 


Co., 307 East 2nd St., let brick contract 
for 1 and 2 story, 50 x 150 ft. warehouse 
and office building, on Richmond and Carr 
Sts., to A. Hitzman, 2614 Spring Grove 
Ave.; excavation and cement work, to F. B. 
Geier; carpentry, to O. Schroeder, 15 East 
Rochelle Corv.; iron work, W. Lang & Sons 
Co., 2128 Patterson St. 


*0O., Cincinnati—Gibson Art Co., Elm St. 
between 4th and 5th Sts., let contract con- 
structing 6 story, 146 x 168 ft., brick and 
terra cotta factory and office building, on 
4th and Plum Sts., to Frank Hill Smith Co., 
Inc:, 1035 Reibold Bldg., Dayton. 


*0., Cleveland—Amer. Borvisk Co., West 
98th St. and Walford Ave., let contract 
constructing 1 story, 58 x 156 ft., steel 
and brick mechanic's building, brick foun- 
dation, to W. Dunbar Co., 8201 Cedar Ave. 
About $50,000. 


*0., Cleveland—Briggs Mfg. Co. East 
131ist St. and Taft Ave., let contract build- 
ing 2 story, 98 x 176 ft. steel and brick 
factory, concrete foundation, on Taft Ave., 
to E. Paulsen, Erie Bldg. About $100,000. 


*0., Cleveland—Christian-Schwarzenberg 
& Gaede Co., archts., Euclid Bidg., let con- 
tract to Ruple Constr. Co., Avenue Bldg. 
constructing 2 story, 83 x 95 ft. brick 
factory, brick foundation, on West 25th St. 
and Meyer Ave., for Lion Knitting Mills 
Co., 1051 Power Ave. About $60,000. 


*0O., Cleveland—Harshaw-Fuller-Goodwin 
Co., Newburg Ave., let contract building 
1 story, 85 x 160 ft., steel and brick fac- 
tory and warehouse, brick foundation, to 
Hunkin-Conkey Constr. Co., Century Bldg. 
About $30,000. 


*0., Dayton—Stanley Mfg. Co., Cannon 
St., let contract building 3 story, 40 x 80 
ft., rein.-con. factory, rein.-con. flooring, 
concrete foundation, to Frank Hill Smith 
Co., Ine, 1035 Reibold’ Bldg. About 
$25,000. 


*0., Newark—Pharis Tire & Rubber Co. 
let contract building 3 story, 100 x 120 ft. 
addition to plant, mill construction, to State 
Constr. Co., 11 West State St., Columbus. 
About $100,000. 


*Ind., Indianapolis—Cole Motor Car Co., 
750 East Washington St., let contract build- 
ing 4 story, 179 x 225 ft. rein.-con. auto 
assembly building, concrete foundation and 
flooring, on Market and Davidson Sts., to 
Bedford Stone & Constr. Co., 810-15 Flet- 
cher Savings & Trust Bldg. About $250,- 
000. 


*Mich., Detroit—Feigenson Bros. 118 
Benton St., let contract building 3 story, 
82 x 90 ft., rein.-con. bottling works, rein.- 
ton. flooring, concrete foundation, on Er- 
skine and Beaubien Sts., to Fidler & Gales, 
218 Harmon Ave. About $30,000. 


*Mich., Detroit—Genl. Motors Corp., 435 
Woodward Ave., let contract building 1 
story garage, also 1 story, 26 x 26 ft., rein.- 
con. and brick pumping station, rein.-con. 
flooring, concrete foundation, on Holbrook 
Ave., to W. E. Wood Co., 1805 Ford Bldg. 


*Mich., Detroit—Hupp Motor Car Co., 
Milwaukee and Mt. Elliott Aves., let con- 
tract building 4 story, 73 x 396 ft. and 4 
story, 73 x 248 ft. factories, rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation, on Milwaukee and Moran Aves., 
to E. Winter, Chamber Commerce Bldg. 


*Ill., Chicago—Channel Chemical Co., 58 
East Washington St., let contract building 
4 story, 150 x 300 ft. factory, heavy mill 
construction, concrete foundation, on West- 
ern Ave. and West 45th St., to Davidson 
& Weiss, 53 West Jackson Blvd. About 
$450,000. 


*Ill., Chicago—Guyton & Cumfer Mfg. 
Co., 4451 Fillmore St., let contract building 
2 story, 60 x 130 ft. machine shop, mill 
construction and pressed brick, concrete 
foundation, at 4430 Fillmore St., to R. L. 
Brokob, 5448 Flournoy St. About $60,- 
000. 


*lll., Chicago—T. R. Bishop, archt., 35 
South Dearborn St., let contract to J. C. 
Stellwagen, 1583 Clybourne Ave., building 
3 story, 110 x 160 ft., heavy mill construc- 
tion factory, concrete foundation, on Lake 
St. and Kildare Ave., for Playerphone Talk- 
ing Machine Co., 338 North Kedzie Ave. 
About $110,000. 


*Ill., Chicago—W. Teuch & Co. and 
Brockman & Co., 740 North Franklin St., 
let contract building 1 story, 125 x 130 ft. 
printing plant, mill construction, at 2220 


archts. and engrs., Majestic b 
tract to Raulf Co., Patton Bid 
ing 2 story, 102 x 255 ft. ser 
rein.-con. and brick, rein.-con 

crete foundation, on North A\ 
Cadillac Motor Car Co., 134 
Detroit, Mich. About $200,000 


*Wis., Milwaukee—W. S. ; 
480 Virginia St., let contrac: 
story, 100 x 420 ft., steel and br 
concrete foundation, on Richard 
Sts., to Klug & Smith Co., 4 
About $400,000. 


*Wis., Milwaukee—Walsh Harness ¢, 
330 1st Wisconsin Natl. Bank let 
contract building 1 story, 5) 4 
brick and mill construction factor; . 





onere 

foundation, on Hubbard and Kev: “ted 
Wilke Bros., 1011 Island Ay; About 
$60,000. " 

*Wis., Racine—Harvey Spring & Forging 
Co., 17th and Murray Sts., let general coy. 
tract building 2 story, 100 x 200 ft., brio 
and steel factory, concrete foundatior 


Wisconsin Bridge & Iron Wks., Nort} Mi. 
waukee; masonry, to Nelson & (Co., Robin. 
son Bldg. Total cost, $60,000. 


*Minn., Duluth—Klearflax Rug Co, 64 
Ave. W. and Grand Ave., let contract eon. 
structing 1 story, 66 x 98 ft. and 35 x 59 
ft. addition to present 4 story factory and 
2 story, 65 x 98 ft. building west of present 
factory, rein.-con. and brick, rein.-co; 
flooring, concrete foundation, to Mcleod 
Smith, Sellwood Bldg. About $65,0 


*Minn., Grand Rapids—J. ©. Jacobs: 
engr., Metropolitan Band Bldg., Minneayolis 
let contract to Siems, Helmers & Sch 
514 Guardian Life Bldg., St. Paul, bui! 
electric power plant, including 1000 ft. a 
and 1500 h.p. developer and equipment, for 
Prairie River Power Co. About $150, 
cost plus percentage basis. 


Minn., Hastings—State Ba. Control 
Capitol, St. Paul, received bids Dee. } 
building 1 story, 45 x 140 ft., rein.-cor 
and brick power house, including tu 








at State Hospital for Insane, here, from W 
O'Neil & Son, Faribault, $56,458; C. Ash & 


Son, 202 Maria Ave., St. Paul, $56,672; 
N. P. Fransen, 628 Endicott Bldg., St. Paul, 
$68,940. 





*Kan., Topeka—R. Knowles let contract 
building 1 story, 50 x 130 ft., brick, rein.- 
con. and steel garage and sales room, rein 
con. flooring, concrete foundation, to Lu: 
gren & Carlson, 213 Jackson St. About 
$75,000; cost plus percentage basis 


*Ore., Portland—Aladdin Co., 607 Yeon 
Bldg., purchased plant of Stay-Round $i! 
Co., Peninsular Mfg. Dist., and will double 
present capacity and construct 2 story 
125 x 400 ft. frame addition. Work wil! lx 
done by day labor under supervisio. 
construction department of company. About 
$50,000. 


*Ont., Braeside—Gillies Bros., Arnprior. 
let contract building 2 story, 73 x 19 ft. 
concrete, steel and brick sawmill and box 
factory, rein.-con. flooring, concrete founda- 
tion, here, to A, F. Byers & Co., 340) Univer- 
sity St., Montreal. About $100,000. 


*Ont., Thorold—Beaver Board Co. let 
contract building 3 story, 60 x 80 ft., con- 
crete, steel and brick factory, rein.-con 
flooring, concrete foundation, to Carswell 
Constr. Co., 58 Wellington St., Toronto 
About $75,000. 


*Ont., Toronto—Baldwins, Ltd., Ashbridg: 
Bay St., let contract building 1 story, 7! * 
800 ft., concrete, steel and brick mill, rein.- 
con, flooring, concrete foundation, to Canad- 
ian Allis-Chalmers, Ltd., 212 King St. W 
About $200,000. Noted July 10. 


*Ont., Toronto—Dunlap Tire & Rubber 
Goods Co., 224 Booth Ave., let concrete 
contract for 6 story, rein.-con. factory, ' 
V. Gray Constr. Co., Confederation Li! 
Bldg.; cost plus percentage basis. 


*Ont., Toronto—Prest-O-Lite Co, Inc. 
120 Elm St., let contract buildimg 3 stor) 
concrete and brick factory, rein.-con. floor 
ing, concrete foundation, on Hillcrest hac 
Course, to Wells & Gray, Confederation Lit 
pate. About $400,000; cost plus percentast 

asis, 


*xOnt., Toronto—Wifard Chocolates, Ltd., 
443 Wellington St., W., let contract building 
5 story, 80 x 150 ft. concrete, ster! ane 
brick factory, rein.-con. flooring, concrete 
foundation, on Dupont St. and Manning 
Ave., to Wells & Gray, Confederation Lite 
Bldg. About $150,000; cost plus 10 per ce 
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Buildings 
PROPOSED WORK 
Riddeford—Bank—First Natl. Bank 


Me.., 
avi plans prepared by . M. James, 
barns ' Park Bt Boston, for 1 story, 40 
or100 fi, brick and stone, concrete and tile 
fooring, conerete foundation. About 
50,000 
Oe. Boston—Armory—Commonwealth 
of Massachusetts having plans prepared by 
1 E. McLaughlin, archt., 88 Tremont St., 
for 1 story, brick and steel addition, on 
Commonwealth Ave. About $50,000. 

Mass., Chiecopee—Bank—Chicopee Sav- 
ings Bank, Market Sq. plans to build 
hank on Center and School Sts. About 
$100,000. Architect not ng 

ass. Framingham—Theatre—G. Sum- 
ar ueeien plans prepared by_ Blackall, 
Clapp & Whittemore, archts., 30 Beacon 
St. Boston, for 2 story, brick and concrete, 
on Concord St. About $200,000. 

Mass., Hopedale—Housing—Peabody & 
Stearnes, archts., 53 State St., Boston, soon 
receive bids building sixteen 2 story brick 
houses for workmen, stone or concrete 
foundation, for Droper Corp. About $150,- 
Cou 

Mass., Springfield—GSales-Cadillac Auto 
Co. of Boston, 664 Commonwealth Ave.. 
Roston, soon receives bids building 1 or 2 
story sales and service station, brick, con- 
crete and steel, concrete flooring and foun- 
dation, on Worthington St., here. About 
$50,000. H. L. Sprague, 310 Main St.. 


archt 


(Boston P. 0O.)— 


Mass., West Roxbury 

High School—Bd. Educ. Boston, having 
plans prepared by Andrews, Rantoul & 
Jones, arehts. 50 Congress St., Boston, 
for 3 story, brick and steel, here. 

Mass., Worcester—Sales, etec—H. J. 
Murch, 731 Main St., plans to build brick 


and rein.-con. sales and service station, on 
Park Ave. About $150,000. Cutting, Carl- 
ton & Cutting, 44 Front St., archts. 

Conn., Ansonia—School—Trade School 
Comn. plans to build trade school on Clifton 


and Howard Aves. About $100,000. Archi- 
tect not selected. 
Conn., Bridgeport—School—Bd. Educ. 


plans to build 3 story, (24 room) grammar 
school. on Grand St. and Hurd Ave. About 
$442,000. 

Conn., Bridgeport—Theatre—F. G. Reif, 
c/o H. E. Koerner, archt., 164 State St., 
plans to build 1 story, 66 x 110 ft., brick, 
concrete and stone, concrete foundation, on 
Boston Ave. About $50,000. 

Conn., Hartford—Office, etc.—Goodyear 
Tire & Rubber Co., High St., plans to build 
4 story, 70 x 160 ft., rein.-con. and steel 
office and storage plant, rein.-con. flooring, 
concrete foundation, on ‘Winthrop St. About 
—— Berenson & Moses, Pilgard Bldg., 
archts. 

Conn., Hartford—Store—Bliss, Hill & 
Steiger having plans prepared by Buchman 
& Kahn, archts, and engrs., 56 West 45th 
St. New York City, for 6 story, brick and 
steel, brick foundation, here. 

Conn., Milford—Dormitory—Rosenbaum 
School, New Haven Ave., having plans pre- 
pared by Brown & Von Beren, archts., 185 
Church St., New Haven, for 2 story, 70 x 70 
ft bricks and steel, on Gulf St. Noted 
sept . 

Conn., New Britain—Synagogue—Con- 
gregation Beth El, 398 Main St., plans to 
build synagogue on Summer St. About 
$100,000. Arehitect not selected. 

, Conn, New Haven—Church—St. Josephs 
Roman Catholic Church, 118 Fountain St., 
having plans prepared by J. A. Jackson, 
archt. and engr., 1123 Bway., New York 
City, for 1 story, brick and terra cotta, 
brick foundation, on Fountain St. About 
$150,000, J. J. MceGivney, pastor. 
_ Conn, West Haven (New Haven P. 0.)— 
Grade Sehool—School Bd. soon lets con- 
tract building 2 story, 45 x 137 ft., steel, 
brick and stone, some rein.-con. flooring, 
brick and conerete foundation, on Noble 
St. and Washington Ave. About $75,000. 
. W. Foote, 185 Church St., New Haven, 


N. Y., Alexandria Bay—Hotel—F. L. Ray- 
mond, mgr, Marsden House, Market St. 
ns to build 7 story, (200 room) frame 
‘dion, Cost between $100,000 and $125,- 


ws Y., Brooklyn (Bay Ridge)—Hospital— 
i B. Wills, Inc., archts. and engrs., 1101 
rile Ave, reparing plans for 5 story, 
I brick foundation. Owner's 

a withheld, 


brick and stee 
Y., Brooklyn—Office—W. B. Wills, 
1101 Myrtle Ave., 


Inc., archts, and engrs 
story, brick and 


Preparing plans for 13 
|, brick foundation. 


Owner’s name with- 





N, Y., Gabriels—Hospital—Gabriels Hos- 
pital having plans prepared by J. R. Pope, 


archt. and engr., 527 ith Ave., New York 
City, for group of hospital _ buildings, 
brick, steel and stone, brick foundation. 


About $3,000,000. 


N. Y., Malone—Bank—Peoples Bank, 
East Main St., plans to build bank on Main 
and Catharine Sts. Cost between $150,000 
and $200,000. B. R. Clark, vice pres. 

N. Y., Massena—Club—Citizens Club 
plans to convert Allen House Hotel into 
club building. About $150,000. Architect 
not selected. 

N. Y., Millbrook—Sanitarium—H. Ross. 
47 West 34th St., New York City, having 
plans prepared by A. Bodker, archt. and 
engr., 62 West 45th St.. New York City, 
for group of 1 and 2 story, brick and steel 
buildings, brick foundation, here. About 
$300,000. 

N. Y., New York—Bank—Harriman Natl. 
Bank, 527 5th Ave., having plans prepared 
by J. R. Pope, archt. and engr., 527 5th 
Ave., for altering brick, steel and stone. 
About $500,000. 


N. Y¥., New York—Church—J. G. Rogers, 
archt. and engr., 367 Lexington Ave., soon 
lets contract building 1 story, 40 x 65 ft, 
brick and_ steel, on University Ave., for 
Featherbed Lane Presbyterian Church, c/o 
architect. About $50,000. 


_N. Y., New York—Office—McReynolds 
Realty Corp., 26 West 31st St., having plans 
prepared by J. B. Snooks, archt. and engr., 
261 Bway., for 12 story, 60 x 100 ft., brick, 
steel and stone, brick foundation, at 52-54 
New St. 


N. Y., New York—Office—One Hundred 
Ninety-Five Bway. Corp. having plans pre- 
pared by W. W. Boswerth, archt. and engr., 
$27 5th Ave., for altering 27 story, brick, 
steel and stone, at 195 Bway. About 
$5,000,000. 

N. Y¥., New York—Office—Starrett & 
Van Vieck, archts. and engrs., 8 West 40th 
St., receive bids about Jan. 8, altering brick 
and steel office building, brick foundation, 
at 48-50 West 47th St., for W. H. Wise & 
Sons, 56 West 45th St. About $50,000. 


N. Y., New York—School—Bd. Educ., 500 
Park Ave., having plans prepared by C. B. J. 
Snyder, archt. and engr., Municipal Bldg., 
for 5 story, 120 x 195 ft., brick and steel, 
brick foundation, on St. Anns Ave. and 
Hagney Pl. About $500,000. 

N. Y¥., New York—Stores, Offices, ete.— 
M. J. Harrison, archt. and engr., 63 Park 
Row, preparing plans for 11 story, brick, 
steel and stone, brick foundation, on 5th 
Ave., and 30th St. About $250,000. Owners 
name withheld. 

N. ¥., New York—Theatre—Consolidated 
Amusement Enterprises, c/o Arena Theatre, 
8th Ave. and 40th St., having plans pre- 
pared by S. B. Eisendrath, archt. and engr., 
18 East 41st St., for brick, steel and stone, 
brick foundation, on West 50th St. and 8th 
Ave. About $130,000. 

N. ¥., New York—Theatre—Loews Enter- 
prises, 1492 Bway., plans to build 1 story, 
102 x 189 ft., brick and steel, brick founda- 
tion, on Bway. and 83rd St. T. W. Lamb, 
644 8th Ave., archt., and engr. 

N. Y., Syracuse — Exchange — Superior- 
Dreadnaught Film Exch. plans to build 3 
story, 60 x 120 ft. About $100,000. Arch- 
itect and engineer not selected. 

N. Y., Utiea—Church—Central Methodist 
Episcopal Church plans to build church. 
About $200,000. A. E. Legg, pastor. Ar- 
chitect not selected. 

N. Y., Utiea—Theatre and Store—Wilmer 
& Vincent, Inc., 1451 Bway., New York 
City, plan to construct modern theatre and 
store building on Columbia and Washington 
Sts., here. between $400,000 
$450,000. 

N. Y., Watertown—Business—H. Ellis, 
302 Court St., plans to build 4 story, brick 
and concrete, on lower Court St. Cost be- 
ween $50,000 and $65,000. 

N. J., Boonton—School—Bd. Educ. hav- 
ing plans prepared by W. Potter, archt., 22 
East 17th St., New York City, for 2 story, 
brick, steel and stone, brick foundation, 
here. About $90,000. 

N. J., Jersey City—Bank and Office—aA. 
C. Bosson, archt., 366 5th Ave., New York 
City, receives bids about Jan. 5, building 
10 story, brick, steel and stone, brick foun- 
dation, on Exch. Pl, for Ist Nati. Bank, 
About $1,000,000. 

N. J., Jersey City—Schools—RBd. Educ. 
plans to spend over $5,000,000 during 1920 
for building new schools. 

N. J., Newark—Hotel—Robert Treat 
Hotel plans to construct 300 room addition 
to present building. About $75,000. 

N. J., Westfield—School—City plans to 
build 14 room school on Westfield Ave. 
About $160,000. 


Cost and 
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Pa., Wilkes-Barre — Bank Slavonic 
Banking Institution, 42 East Market St., 


plans to build 40 x 6@ ft., steel, stone and 
marble, on East Market St. About $75,000 
Architect not selected. 

Pa., Wilkes-Barre—Store—L. 


Cohen and 


S. Heller plan to build 4 story, 50 x 100 
ft., concrete, brick and steel, maple floor 
ing, rock foundation, on South Main and 
Northampton Sts. About $80,000. Archi- 
tect not selected. 

Md., Baltimore—Community—Hampden 


Woodberry Neighborhool Assn having 
Plans prepared by W. H. Emory, Jr., archt 
827 Munsey Bldg., for 2 story, brick and 
stucco, concrete foundation, on West Park 
St. About $50,000. C. T. Hewitt, 852 West 
37th St.. chn. bidg. com. 

Md., Baltimore — Temple — Maryland 
Grand Lodge of A. F. & A. M., Charles 
and Saratoga Sts., plans to extend temple 


in rear to new frontage on St. Paul St 
About $500,000. 
Md., Crisfield—Hospital—McCready Me- 


morial Hospital having plans prepared by 
H. G. Jory, archt., 1409 Munsey Bldg, Bal- 
timore, for 1 and 2 story, brick and stone, 


on Main St. About $100,000 
Md., Highlandtown (Baltimore P. O.)— 
Temple-——Loyal Order of Moose, 410 West 


Fayette St., plans to build 3 story, 75 x 125 


ft., here. About $150,000. 

Va., Norfolk—Church—tThird Christian 
Church having plans prepared by W. H. 
Nicklas, archt., 1900 Euclid Bldg., Cleve- 
land, O., for 1 story, 86 x 127 ft. brick, 
steel and stone, concrete foundatian, on 
Llewellyn Ave. About $100,000 

Va., Roanoke—Hotel—Viscose Co. Mar- 


cus Hook, Pa., plans to build concrete and 
brick hotel for girls, to include gymnasium, 


rest rooms, dormitory, ete, here. About 
$300,000 Ballinger & Perrot, 17th and 
Arch Sts., Phila. archts. and engrs. 

N. C., Asheville—Office—Liberty Realty 
Co. plans to build 3 story, brick addition 


About $200,000. Architect not selected. 
_N. C., Fayetteville—Memorial—Comrs 
Cumberland Co. plan to construct Soldiers’ 
Memorial building here. About $150,0v6 
E. V. Edeus, ch. com. 


N. C., Greensboro—Hotel—General Green 
Hotel Co., Greensboro having plans pre- 
pared by H. Barton, archt., building 10 
story, 125 x 133 ft. brick. About $500,000 


N. C., Smithfield—Court House—Comrs 
Johnston Co. plan to build court house. Cast 
between $300,000 and $400,000. H. Barton 
Greensboro, archt. 

Miss., Ruleville—Hotel—P. W. Custer 
plans to build fireproof hotel on Main St 
About $75,000. Architect not selected. 

Tenn., Oakville—Hospital—Jonos & Fur- 
binger, archts., Porter Bldg., Memphis, re- 





ceive bids about Jan. 1, constructing hos- 
pital, including several buildings of vari- 
ous sizes, power and heating plants, etc 


for city of Memphis and Shelby Co. About 


$500,000. 

Ky., Frankfort—Hotel—Capitol] Hotel Co. 
soon lets contract building 6 story, rein.-con 
and stone. About $200,000. C. C. Weber, 
3rd and Walnut Sts., Cincinnati, O., archt. 

0., Bedford—School—Bd. Educ. receives 
bids about Feb, 1, building 2 story, 80 x 
164 ft., concrete, steel and brick, concrete 


foundation. About $200,000. Hamilton & 
Watterson, Guardian Bldg, Cleveland. 
archts. 

0., Berley (Columbus P. 0.) — High 


School—Bd. Educ. having plans prepared 
by O. D. Howard, archt., 8 East Broad St., 
Columbus, for 2 story, 100 x 150 ft., con- 
crete and brick, here. Bonds for $200,000 
voted for project. 


0., Cineinnati—Church—Christ Scientist 
Church plans to build on Clifton and Pro- 
basco Sts. About $175,000. A. Robinson, 
Candler Bldg., Atlanta, Ga., archt. 


0., Cinecinnati—Office—Gibson Art Co, 
4th, 5th and Elm Sts, plans to build 146 
x 168 ft., rein.-con., on 4th and Plum Sts. 
About $500,000. Architect not selected. 


0., Cleveland—Bank and _  Office—Citi- 
zens Savings & Trust Co. and Union Com- 
merce Bank, Citizens Bldg., receive bids 
about Feb. 1, building 20 story, 145 x 258 
x385 ft., brick, concrete, steel, stone arél 
terra cotta, rein.-con, flooring, concrete 


foundation, on East 9th St. and Euclid 
Ave. About $8,000,000. Graham, Ander- 
son, Probst & White, Ry. Exch. Bidg., 


Chicago, archts. 


0., Cleveland—Commercial—A. B. Friedl, 
3328 Ve Ave., plans to build 3 story 
steel and brick, brick foundation, on East 
93rd St. and Kinsman Rd. About $100,000, 
‘W. S. Lougee, Marshall Bldg., archt. 
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Buildings (Continued) Mich., Flint—Home—St. Michael's Par- concrete and steel, concrets fy) 
O., Cleveland—Loft—A. Sogg, archt., 319 ish, c/o R. P. Dunnigan, plans to build 2 About $75,000, INdation, 
Hippodrome Bildg., receives bids about Feb. story, 40 x 82 ft., brick, steel and stone, Ia., Dayton—School—Ba. | ide 
15, remodeling 5 story, brick and timber, tile flooring, brick foundation. About dated Dist., receives bids ; * yonsoli- 
on West 6th St. and St. Clair Ave. About $50,000. VanLeyen, Schilling & Keough, building 2 story, 55 x 75 ft. i, Jan. 15, 
$50,000. Owner's name withheld. Union Trust Bldg., Detroit, engrs. and and steel, rein.-con. flooring te 
O., Cleveland—Mercantile and Office—A. @rchts. tion. About $75.000. W. i wing 
E. Brown and E. J. Sapp, c/o Carey Roof- Mich., Grand Rapids—Sanitarium—W. M. 210 Masonic Temple, Des Mo archts 
ing Co., to build 4 story, 66 x 190 ft. con- Burleson, 148 Fulton St. East, having plans Ia., Randall—School—Ba me 
crete, steel and brick, rein.-con. flooring, prepared by Osgood & Osgood, archts., $80,000 bonds to build » ry guted 
concrete foundation, at 1717 Prospect Ave. Herald Bldg., for 11 story, 105 x 146 ft., Architect and engineer not s:).. iq School 
About 250,000. Architect and engineer’ rein.-con. brick and steel, rein.-con. floor- Minn., Hibbing—School—c . 
not selected. ing, concrete foundation, on Island_and chn. Bd. Educ., receives bids , Rverett, 
O., Cleveland—Office and Temple—Euclid- and Michell Sts., to Murch Bros., Ry Exch. building 2 story, 385 x 400 fj 2!) 
Malta Co., c/o Colcher & Smith, archts., Jefferson Ave. and brick, rein.-con. flooring, j ntrai De 
Lennox Bldg., having plans prepared for Mich., Ironwood—Municipal—City elec- About $330,250. W. T. Bray, rey Bld’ 
8 story, 64 x 114 ft., concrete, steel, brick tion in January, to vote on $400,000 bonds Duluth, archt. and engr. 7: ae 
and terra cotta, rein.-con. flooring, concrete to construct municipal building. Minn., Robbinsdale—Sehoo|— pq . 
foundation, on Euclid Ave. and East 105th Mich., Northville—Hospital—Detroit Ba. Plans to build 2 story, fireproot’ ‘ne 
St. About $200,000. Health, 233 Antoine St. Detroit, plans to $125,000. H. H. Livingston, jobbinsasi 
0., Columbus—Office—A. Crotti, 151 East build Municipal Tuberculosis Sanitarium, ®Fcht. —_ 
Broad St., having preliminary sketches here, to include 3 story, 41 x 144 ft. admin- Minn., St. Paul—Home—Pul. Trustece ¢ 


prepared for 6 story, 62 x 93 ft., on Town 
St. and Grant Ave. 

0., Dayton—Hotel—Miami Hotel Co., 403 
West Ist St., plans to build 6 story, 50 x 160 
ft., rein.-con. and brick addition, rein.-con. 
flooring, concrete foundation, on 2nd_ and 
Ludlow Sts. About $100,000. F. H. Pike, 
pres. Architect not selected. 

0., Lakewood (Cleveland P. O.)——-Theatre 
and commercial—Detroit-Lake Ave, Co., 
1212 Donald Ave., plans to build 6 story, 
190 x 232 ft., concrete, steel and brick, rein.- 
con. flooring, concrete foundation, on 
Detroit and Lake Aves. About $600,000. 
G. W. Armstrong, pres. Architect’s name 
withheld. 

0., Marion—School—Bd. Educ. having 
plans prepared by O. D. Howard, archt., 8 
East Broad St., Columbus, for 3 story, 80 
x 90 ft., concrete and brick. About $110,- 
000. 


O., Put in Bay —Church—St. Mary’s 

Catholic Church, c/o E. J. Scheider, archt., 
Cuyahoga Bldg., Cleveland, receives bids 
about May 1, building 1 story, 30 x 84 
ft.. brick, steel and stone, here About 
$50,060. 
Wayne—Sales—Kopf & Wool- 
Pythian Bldg., Indianapolis, 
Jan. 10, building 3 
80 x 150 ft., rein.-con., brick and 
cotta sales room, concrete foun- 
dation, on Washington and Garfield Sts., for 
E. W. Steinhart Co., St. Wayne and In- 
dianapolis Sts. About $125,000. 


Ind., Greensburg—Hospital—Decatur Co. 
Memorial Hospital Bd. having plans pre- 
pared by D. A. Bohlen & Son, archts., Ma- 
jestic Bidg.. Indianapolis, for hospital, here. 
About $75,000. 

Ind., Portland—School—Bd. Educ. hav- 
ing plans prepared by W. Scholer, archt., 


Ft. 
archts., 
bids about 


State Life Bldg., Indianapolis, for 2 story, 
62 x &3 ft., brick, steel and stone. About 
$75,000. 

Ind., Shelbyville—Bank—Kopf & Wool- 


ling, archts., Pythian Bldg., Indianapolis, 
receive bids about Jan. 10, building 1 story, 
65 x 190 ft., rein.-con., stone and brick, on 
Pub. Sa., for 1st Natl. Bank, here. About 
$100,000 

Mich., Battle Creek—Dormitory—Kellog 
Toasted Corn Flake Co. plans to build 3 
story, 100 x 218 ft., rein.-con., brick and 
steel, concrete foundation, to include 40 x 
75 ft. concrete swimming pool. About 
$100,000. 

Mich., Detroit—Commercial—A., L, and 
J. Kahn, Marquette Bldg., preparing plans 
for 4 story, 140 x 185 ft., rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, on Cass Ave. and Peterboro St. 
About $400,000. Private plans. 

Mich., Detroit—Market—Dept. Pub. Wel- 
fare, Municipal Courts Bldg., having plans 
prepared by J. Scott & Co., archts., Dime 
Bank Bldg., for 1 and 2 story, steel, rein.- 
con. flooring, concrete foundation, also 
scale house and incinerator, on Russell and 
Market Sts. About $120,000. 

Mich., Detroit — Theatre — Associated 
Amusements Co., c/o C. W. Brandt, archt., 
Kresge Bldg., having plans prepared for 
2 story, 120 x 135 ft., rein.-con., brick, 
steel and stone, rein.-con. flooring, concrete 
foundation, on Hamilton’ Blvd. About 
$250,000. 

Mich., Detroit—Theatre—E. Baron, Has- 
tings St., having plans prepared by I. M. 
Lewis, archt., Congress Bldg., for 2 story, 
rein.-con. brick and steel, rein.-con. flooring, 
concrete foundation, on Livineston and 
Hastings Sts. About $60,000. 

Mich., Eaton Rapids—High School—Bd. 
Educ. having preliminary plans prepared 
by S. D. Butterworth, archt., 432 Tussing 


Blk., Lansing, for 2 story, rein.-con. brick, 
steel and wood, concrete foundation. 
$200,000, 


About 


istration building, 3 story, 50 x 165 ft. in- 
firmary with two 38 x 182 ft. wings, 2 
story, 93 x 127 ft. service building and 2 
story, 40 x 120 ft. laundry, all brick and 
rein.-con., rein.-con. flooring, concrete foun- 
dation; 2 story, 38 x 183 ft. ambulant 
building, with 38 x 84 ft. wing, brick and 
rein.-con., rein.-con. and wood flooring, 
concrete foundation; 2 story, 38 x 128 ft. 
nurses home with 30 x 32 ft. wing, 2 story, 
28 x 36 ft. laboratory and 2 story, 34 x 143 
ft. buildings for employees with 33 x 21 ft. 
wings, brick and timber, wood flooring, 
concrete foundation and 1 story, 48 x 87 ft. 
power plant, brick and steel. About $1,- 
000,000. Stratton & Snyder, 1103 Union 
Trust Bldg., Detroit, archts. 


Wis., Grand Rapids—Bank—First Natl. 
Bank having plans prepared by Childs- 
Smith, archts., Grand Ave., Chicago, IIl.. 
for 2 story, 60 x 125 ft. brick, rein.-con. 
and steel, brick foundation, on Main St. 
About $60,000. 


Wis., Lancaster—Community—City plans 
to construct community building, to contain 
rest rooms, offices, council rooms, gathering 
room, with kitchen and theatre with 1000 
seating capacity. About $100,000. C. Cal- 
very, chn. 


Wis., Manitowoc — Theatre — George 
Bros., 913 South 8th St., having plans pre- 
pared by W. J. Raueber, archt., Manitowoc, 
for 3 story, 100 x 125 ft. brick, rein.-con. 
ana steel, brick foundation. About $150.- 


Wis., Manitowoc—Training School—City 
plans to convert court house, on 8th St., 
into training school, also build large brick 


addition to same. About $60,000. A. 
Schuetze, cl. Architect not selected. 
Wis., Merrill—High Schools—Bd. Educ. 


having plans prepared by Parkinson & 
Bpckendorff, archts. and engrs., Linker 
Bldg., La Crosse, for 2 story central school 
and 3 story, 65 x 150 ft. high school, brick 
and concrete, rein.-con. flooring, concrete 
foundation. About $200,000. 


Wis., Milwaukee—Gymnasium and Sta- 
dium—Marquette University, 1115 Grand 
Ave., plans to build 2 story, 139 x 147 ft., 
brick and concrete gymnasium, rein.-con. 
flooring, and rein.-con. stadium, on 15th 
and Clybourn Sts. About $200,000. E. 
Brielmeier & Sons Co., University Bldg., 
archts, and engrs. 

Wis.. Milwaukee — Nurses’ Home—Mt. 
Sinai Hospital, 246 12th St., plans to build 
3 story, rein.-con and brick, rein.-con. floor- 
ing, concrete foundation. About $50,000. 
E. Brielmeier & Sons Co., University Bldg., 
archts. and engrs. 

Wis., Milwaukee — School—Bd. Educ. 
plans to build 2nd unit of continuation 
school, 6 story, rein.con. and brick, rein.- 
con. flooring, concrete foundation, on 7th 
and Prairie Sts. About $250,000. Van Ryn 
& De Gelleke, Caswell Blk., archts. and 
eners. 

Wis., Oshkosh — Hospital — Mercy Hos- 
pital, 185 Hazel St., plans to build 4 story, 
rein.-con. and brick addition to hospital, 
rein.-con. flooring, concrete foundation. 
About $300,000. E. Brielmeier & Sons Co., 
University Bldg, Milwaukee, archts. and 


eners. 
Wis., Owen—Hospital—Clark Co. plans 
to build 3 story, brick and rein.-con. hos- 


xital for insane, brick foundation. Bonds 
‘or $200,000 voted for project. Architect 
not selected. 

Wis., Racine—High Schools—Bd. Educ. 
will receive competitive sketches about Feb. 
1, for junior high school, cost $200,000, 
aiso high school, on 12th St., $500,000, both 
brick, rein.-con. flooring. J. J. Moritz, secy. 
Architect not selected. 

Ia., Atlantie—Church—First Methodist 
Episcopal Church having plans wepeenst by 
W. C. Jones, archt., 907 North La Salle St., 
Chicago, IIL, for 2 story, 80 x 10@ ft. brick, 


Jewish Home for Aged having 
pared by C. H. Johnson, areht., 7 





Bank Bldg., for 2 story, at 75 Wilkin 
About $100,000. J. Levy, c/o St. Pay 
House Furnishing Co., 41 Hast 7th ¢ 
pres. = 
Kan,, Wellington—Auditoriun ‘itv 
ceives bids about Jan. 2, building 3% i 
90 x 120 ft., brick, rein.-con. and ste} 
rein.-con. flooring, concrete foundation’ 
About $125,000. C. Boller & Bro. Kansas 


City, Mo., archts. 


Kan., Wichita—Business—W estern Litho. 
graphic Co., 125 North Emporia Ave. hay. 
ing plans prepared by L. Schmidt, areht 
121 North Market St., for 3 story, 140 x 
150 ft. brick, rein.-con. and steel, rein.-con 
flooring, concrete foundation, on Ist and 
Lawrence Sts. About $150,000 

Neb., Fremont—Bank—Nebraska 
Bldg. & Loan Assn. and Fremont 
Bank plan to remodel bank, steel, 
crete and brick, rein.-con. flooring 
$100,000. Architect not selected 

Wyo., Sheridan—School—Schoo! Dist. No 
7 soon lets contract building 3 story grade 
school. About $100,000. Randal & Jordon, 
Sheridan, archts. 

Mont., Butte—Lodge—Odd Fellows Fidel. 
ity Lodge No. 8 plans to build 3 story, 
58 x 110 ft., on Main and Galena Sg 
About $250,000. Architect not selected 

Mo., St. Louis—Hotel—Letmar Club 
Assn., 3648 West Pine Blvd., plans to build 
brick hotel, rock foundation, at 3648 West 


State 
State 
con- 
About 


Pine Blvd. About $50,000. Architect not 
selected. 
Okla., Cushing—Hospital—City plans to 


build hospital. About $50,000. Architect 


and engineer not selected. 

Okla., Henryetta—Depot—Missouri, Okla- 
homa & Gulf R.R. plans to build passenger 
and freight depot, here. About $50,006. 
Cc. N. Van Natta, Muskogee, ch. engr. 
Architect and emgineer not selected. 

Okla., Okmulgee — Schools — Pd. Educ 
voted $238,000 bonds to build schools. Ar- 
chitect and engineer not selected. R. W. 
Adkinson, clk. 

Colo. Denver—City plans election soon to 
vote on $85,000 bonds to build new school 
in Berthoud Dist. 

Colo., Mineral Hot Springs—Bath House 
and Pavilion-Mineral Hot Springs Resort 


Co. plans to build 1 story, 40 x 100 ft 
rein.-con. bath house, tile flooring, rein. 
con. foundation, 1 story, 80 x 15 ft. frame 


dancing pavilion, wooden_ flooring, concrete 
foundation and 1 story, 55 x 150 ft_rein.- 


con. garage. Total cost $100,000. W. NX. 
ew Central Bank Bldg. Denver, 
archt. 


Ariz., Fort Defiance—Administration_ and 
Dormitories—Home Missionary Id. of Pres- 
byterian Church of United States having 
plans prepared by H. M. Patterson, archt. 
325 O. T. Johnson Bld., Los Angeles, for 
2 story, sandstone administration building, 
2 dormitories (each to accommodate »5! 
pupils) and 4 cottages. Cost to exceed 
$50,000. 


Ariz., Yuma — School — Trustees School 
Dist. No. 1 soon receive bids building brick, 
concrete foundation. Former bids rejected. 
F. R. Ingle, Bd. Trade Bldg., clk. N.F. 
Marsh, 211 Bway. Central Bldg. 10s 
Angeles and V. O. Wallingford, Goodrick 
Bldg., Phoenix, archts. Noted Aug. 21. 


Wash., Seattle—Hospital—J. T. Mason, et 


al, Alaska Bldg., plan to build 6 story, 44x 
100 ft., rein.-con., brick and tile, on, TerTy 


and Spring Sts. About $130,000. Bebb & 
Gould, Securities Bldg., archts. 

Wash., Seattle—Hotel—O. Dickinese, 
archt., Seaboard Bldg., preparing plane oe 
4 story, 50 x 120 ft. brick, on Westlake 
and Pine Sts. About $80,000. Owners 


name withheld. 








<a 
eee 


December 25, 1919 


(Continued) 

Seattle—Office—Medical Bldg. 

Bldg., having plans prepared by 

iid, arehts., Securities Bldg., for 

54 x 120 ft., on Madison and 
About $400,000. 


Sales—Cascade 

s Sth and Pine Sts., 
a ae story, 100 x 100 ft., concrete 
nd bi “on 1 2th and Madison Sts. About 
@78 Vv. W. Voorhees, Eitel Blidg., archt. 


Wash cn gee iy plans to 


Motor 


. Was! plans 


® story, brick or concrete high 
9 addition to McKinley School. 
« for $225,000 voted for project 
tect not selected. 
Gearhart — Hotel Citizens of 
Wash., and Portland and Astoria 
reliminary plans prepared for 2 or 
modern hotel, on 450 x 650 ft. site 
golf links, here. About $200,000. 
t not selected. Address J. L. Meier. 
r & Frank, 5th and Morrison Sts., 


Ore., 


Seatt 


Archite 
o Meie 
Portlan 
Cal, Elk Grove—High Schoo 
Trustees having plans prepared by ae . 
Sellon, areht., 1005 8th St. Sacramento, 
for hi school, here. About $175,000. 
Cal., Piedmont—(Oakland P. O.)—School 
Piedmont High School Dist. plan 
to vote on $250,000 bonds to build 


Trustees 
school 

ales — Pioneer 
307 Golden Gate Ave., plans 
to build 5 story, 120 x 220 ft., rein.-con., 
on Van Ness Ave. and McAllister St. G. 
mer. Arehitect not selected. 

Cal. San Francisco—School—Bd. Educ. 
ieee plans prepared for Grant School, on 
Baker St. and Bway. About $200,000. 

Cal, San Leandro—City Hall—City plans 
election to vote on $50,000 bonds to build 
ty hall. 

Ont., Belleville—School—Bd. Educ. plans 
o build 2 story schoo}. About $125,000. A. 
M Gie, chn. Architect not selected. 

Ont., Brantford—Hospital—City election 
n January to vote on $87,000 by-law to 
build aew isolation hospital and $78,000 to 
remodel present one. Jones, City 
Hall, engr. 

Ont., Chatham—Hospital—Pub. Gen. Hos- 
pital hd., 106 Emma St., having plans pre- 
pared by Watt & Blackwell, archts., 64 
Bank of Toronto Chambers, London, for 

story, concrete, steel and _ brick, rein.- 
con. flooring, concrete foundation, here. 

About $140,000, 

Ont., Hamilton—Store—Arcade, Ltd., 43 
James St., N., plans to build 6 story, 80 x 
120 ft., concrete, steel and brick, rein.-con. 
flooring, conerete foundation. About $300,- 
(00. MePhie & Kelly, 701 Bank of Hamil- 
ton Bldg., archts. 

Ont., London—Exchange—Bell Telephone 
€o.. 118 Notre Dame St., W., Montreal, 
plans to build 1 story, 60 x 80 ft., concrete 
and steel addition, concrete flooring, here. 
About $100,000, W, J. Carmichael, 29 Hos- 
pital St., Montreal, archt. 


Ont., London—Seminary—Diocese of Lon- 
don having plans prepared by McGinnis & 
Walsh, archts., Boston, for 3 story, 85 x 400 
ft., stone. Tenders will be called about end 
of March. About $500,000. Address A. 
Fallon, 90 Maple St., Bishop. 

Ont.. Mailorytown—School—Consolidated 

i Bd. having plans prepared by B. 
Dillon, arecht., King St., Brockville, for 2 
story, conerete, steel and brick, concrete 

dation. About $160,000. 

Ont., Oshawa — Church Methodist 
Church Bd. plans to build 1 story, steel and 
brick, conerete foundation, on Simcoe St. 
About $75,000. Architect not selected. 

_Ont., Ottawa—City Hall—City plans to 

iild 8 story, 100 x 200 ft., city hall, fire 

‘tion and memorial hall, concrete, stee?, 

and stone, rein.-con. flooring, concrete 
oundation. About $2,500,000. W. E. Noffke, 

entral Chambers Bldg., archt. 

Ont., St. Thomas—School—Bd. Educ. 
s to build 2 story, concrete, brick and 

rein.-con. flooring, concrete founda- 
on Elm St. and Wilson Ave. About 

t J. Darrach, St. Thomas, archt. 

“Ont., Sudbury—School—High School Bd. 

to build 3 story, 20 roomed, concrete, 

and brick, concrete foundation. About 

00. Architect not selected. 

Ont., Toreonto—Lavatories—RBad. 
8 receiving bids building 
1 4, Cotta, tile flooring. 
WH. Pearse, city archt. 

Ont,  Trenton—Exchange—Bell Tele- 

©o., 118 Notre Dame St., W., Mon- 

plans to build 3. story, 40 x 60 T., 
te, steel and brick, rein.-con. flooring, 

rete foundation. About $60,000. W. 

‘rmichael, 29 Hospital St., Montreal, 


Cal, San Francisco —S 


Motor Co., 


Peak, 


Control 
stucco and 
About $65,000. 


TUNNEL—PITTSBURGH, 


received by Commissioners of Allegheny 
from 
Casey 
Roanoke, 
Smith, H: 


Bids were 
ing Liberty Tunnel through South Hills, 
St., (awarded contract); (B) John F 
Oliver Bldg., Rinehart-Dennis Co., 
Bakewell Bldg., $5,658,386; (E) 


York City, $5,146,008. The unit bids of the 


5,690 lin.ft. of completed tunnel (lump sum) 
160,000 sq.ft. of waterproofing over tunnel arches 


116,000 cu.yd. of excavation in two approaches (North Side) 
11,000 cu.yd. of excavation in two approaches (South Side) 
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PA. 
County, Dec. 2nd, for construct 
(A) Booth & Flinn, Ltd., 1942 Forbes 
Co., Union Areade; (C) Mellon-Stuart Co 
Va.; (D) James H. MeQuade & Sons Co 
auser & MelIs..acs, 18 East 41st St.. New 
lowest 3 bidders were as follows 


2 04 
25 
80 
00 


4,000 cu.yd. concrete masonry in portals and retaining walls 


(North Side) 


00 80 


2,800 cu.yd. concrete masonry in portals and retaining walls 


(South Side) 
2,000 cu.yd. facing walls in two approaches (North Side) 
500 cu.yd. facing walls in two approaches (South Side) 
200,000 Ib. of reinforcing steel bars in approaches 
15,000 lb. of reinforcing steel, fabric, 
10,000 Ib. of structural steel sh: apes in concrete 
400 lin. ft. of 2} inch iron pipe railing in two approaches 
6,600 sq.yd. of brick paving in two approaches 
1,575 sq.yd. of stone block paving in approaches 
1,510 lin.ft. of concrete curb in acer 
12,340 sq.ft. of concrete sidewalks in approaches 
750 lin.ft. of street railway tracks 
1,000 lin.ft. of terra cotta drain pipe in approaches 
1,000 lin.ft. of porous drain tile in approaches 


1,020 lin.ft. of 15-in. terra cotta pipe sewers in approaches 


300 lin.ft. of terra cotta pipe sewers, 9-in. and less 
6sewer manholes in approaches 

6 sewer inlets in approaches : 

400 lin.ft. of 6-in. cast iron water pipe in 
3 6-in. hub gate valves with large iron boxes 
560 cu.yd. of concrete in saw mill run bridge 1-2-4 mix 
970 cu.yd. of concrete in saw mill run bridge 1-24-5 mix 


8000 sq.ft. of waterproofing over arch in saw mill run bridge 


750 cu.yd. of gravel fill over arch in saw mill run bridge 


Extended totals 


BIDS DESIRED 


Haven—Loft, Offices, ete.— 
Brown & Von Beren, archts., Chamber 
Commerce Bidg., receiving bids building 8& 
story, 80 x 80 ft., brick and stone, con- 
crete foundation, for J. Kilfeather, Meadow 
St. About $125,000. 


W. Va., Charleston—Office—Until 
by C. H. Higgins, archt., 19 West 44th 
St.. New York City, building 7 story, 100 
x 150 ft., brick, stone and steel, on Virginia 
and McFarland Sts., for Abney Barnes & 
Co., 812-18 Virginia St. 

Tenn., Memphis—School—wUntil Jan. 1, by 
Mahan & Broadwell, archts., Amer. Bank 
Bldg., constructing 2 story, brick and hollow 
tile, for city. About $55,000. 

0., Middletown—Business—Until Jan. 5, 
by C. E. Oeden, archt., Knights of Pythias 
Bldg., constructing 2 story, 60 x 110 ft., 
brick, steel and stone, tile and concrete 
flooring, brick foundation, on 3rd and Clin- 
ton Sts., for Lewis Bros., Main St. About 
$50,000. 

0., Upper Sandusky-—School—Until 
5, by Bd. Educ., building 2 story, 
ft. centralized school in Salem Twp., 
dotte Co. About $85,000. O. Gotlieb, 
F. D., clk. O. D. Howard, 8 East 
St., Columbus, archt. 


Ti., Kewanee—Church—R. G. 
archt., 10 South La Salle St., Chicago, re- 
ceiving bids remodeling 2 story, 70 x 100 
ft., brick, for Kewanee Methodist Episco- 
pal Church. About $75,000. N. Ronne- 
berg, 10 South La Salle St., Chicago, engr. 

Wis., Westby—Church—Until Jan 10, by 
Cc. Volkman, archt., 1064 Grand Ave., Eau 
Claire, building 60 x 70 ft., brick and tile, 
brick and concrete foundation, for Our 
Saviour’s Evangelical ' Lutheran Church. 
About $50,000. S. Rondestvedt, pastor. 


Ia., Laurel—School—Until Jan. 8 by 
Bd. Educ., Consolidated Dist., building 2 
story, 80 x 120 ft. brick, rein.-con. and steel. 
About $90,000. H. E. Reimer, Marshall- 
town, archt. 


Minn., Duluth—Bank and Office—Until 
Feb. 1, by F. G. Beamsly, cashier Duluth 
State Bank, West Superior St., building 2 
story, 50 x 140 ft., brick and stone, rein.- 
con. foundation, on Superior St. and 20th 
Ave., W. About $75,000. Holstead & 
Sullivan, Palladio Bidg., engrs. and archts. 


Minn., East Grand Forks—School—wUntil 
Jan. 15, by J. A. Noonan, secy. Independent 
School Dist. No. 3, Polk Co., building 3 
story, 130 x 170 ft., rein.-con., brick and 
stone, rein.-con. flooring, concrete founda- 
tion, on Kittson Ave. and 6th St. B. D. 
Beck, Grand Forks, N. D., engr. and archt. 


Mo., Joplin—Office and Salesroom—Jop- 
lin Supply Co., 3rd and Walls Sts., receiv- 
ing bids building 3 story, 75 x 120 ft. 
rein.-con., steel and brick, rein.-con. floor- 
ing, concrete foundation. About $125,000. 


Conn., New 


Jan. 15, 


Jan. 
65 x 70 

Wyan- 
R. 
Broad 


Pierce, 


mesh or ex panded metal 


approaches 


80 
80 
80 
08 
10 
08 
00 
75 
00 
40 
45 
50 
60 
26 
83 
70 
00 
50 
13 
00 
60 
5 00 
35 
00 
$4,593,259 


$4,671,161 $4,746,207 


Smith, Rea & Lovitt, 
sas City, archts. 

Okla., Oklahoma—..afes—Deignan 
Co. receiving bids constructing 2 
100 x 190 ft. brick, rein.-con. and steel, 
sales and service building, rein.-con. floor 
ing, concrete foundation About $100,000 
F. C. Gunn, 1606 West 39th St.. Kansas 
City, Mo., archt. 


Cal., Madera—s. ..00]—Until 
Trustees Union High School Dist., 
structing 2 story, brick and concrete 
torium and class room. building. 
$100,000. Swartz & Ryland, Rowell 
Eresno, archts. 


Que., Three 
Jan. 20, by J. B. 
ft., rein.-con., 
dation, on 
Sts. About 
St., Montreal, 


Finance Bldg., Kan- 
Motor 


story. 


Jan. 5, by 
con- 
audi 
About 
Bidg., 


Rivers—H ippodrome—Until 

Richer, building 100 x 200 
rein.-con. flooring, rock foun- 
Forges, Royal and St. George 
$250,000. “J. Irudel, Viauville 
ener. 


PRICES AND CONTRACTS 
(* Indicates 


*&Mass., Amherst—Memorial—Massachu 
setts Agricultural College let contract build- 
ing 2 story, 60 x 120 ft., brick and stone. 
rein.-con. flooring, concrete foundation, on 
campus, to E. F. Carlson Co., 393 Main 
St., Springfield. About $150,000. 


*Mass., Boston—Office—F. D. Holdsworth 
& Co., 30 State St., let contract building 
7 story, rein.-con. and steel, on Doane St., 
to Evatt Constr. Co., Devonshire St. 


* Mass., Brockton—PBusiness—F. S 
ard, Ine., Main St., let contract building 
3 story, 50 x 135 ft., brick and frame 
construction, concrete foundation, on White 
Ave., to . Hanson, 567 Pleasant St 
About $50,000. 


*Mass., Brookline (Boston P. O.)—Sales, 
ete.—L. Shapiro, 27 School St., will build 
2 story, 85 x 270 ft., concrete and stone 
sales and service station, concrete flooring 
and foundation, on Cqmmonwealth Ave 
About 250,000. Work will be done by 
day labor. 


*Mass., Southbridge—Church—St. Hed- 
wigs Polish Church let contract building 1 
story, 46 x 93 ft. with 50 ft. steeple, brick 
= timber, concrete foundation, on Everett 

to J. G. Ray & Sons Co., 21 Silver St., 
Suringfield About $50,000. 


*% Mass., Springfield—Business—Forbes & 
Wallace, 392 Main St., let contract building 
8 story, 80 x 100 ft., brick, concrete and 
steel addition, rein.-con. flooring, concrete 
foundation, on Main and Vernon Sts., to 
E. J. Pinney, 374 Main St. 


*R. LL, Arctic—Theatre—A. A. Spitz, C 
Misch Bldg., Providence, let contract build- 
ing 2 story, brick, concrete and steel, con- 
crete flooring and foundation, to C. L 
Bigney Constr. Co., 898 Westminster St., 
Providence. About $100,000. 


AWARDED 


award of contract) 


How 
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*Conn., Bridgeport—School—Bd. Educ. St. to J. C. Beazley, 209 Real Estate Exch. ‘-anada, 32 Wellington St., | contr 
let general contract building 2 story, 118 Bldg. About $50,000. oe age S cory. concrete, s a 
x 130 ft, brick and steel addition to  4Ge., Macon—School—Bd. Educ. let con- Dickie Constr. Co. Tyne | ut 
McKinley School, concrete foundation, on tract building 2 story, 100 x 200 ft., brick About $110,000 Noted Sc - Toront ' 
Kelsey St, to M. Noonan, Tracey  St.. and terra cotta, to W. D. Griffin, Macon. Some 
$153,753; plumbing and heating, to H. D. About $80,000. 
Fitzgerald, Bassick Ave., $22,000. : : . TE 
0., Cincinnati—Office—See “Industrial Federal Governme:: W ork : 


*N. Y., Brooklyn (Bensonhurst) — Bank 
—West End Bank, c/o Holmes & Winslow, 
archts. and engrs., 110 West 40th St., New 
York City, let contract building 1 story, 
30 x 90 ft. brick, steel and stone, brick 
foundation, on 20th Ave. and 86th St., to 
F. G. Fearon, 280 Madison Ave., New York 
City. About $50,000. 


*N. Y., Brooklyn (Bensonhurst )—Bank 

Studebaker Corp. of Amer., 1751 Bway., 
New York City, let contract building 5 story, 
60 x 100 ft. steel, at 1469-1471 Bedford 
Ave., to G. A. Fuller Co., 175 Sith Ave., 
New York City. 

*N. Y., Brooklyn—Theatre—J. Hilder, 
271 75th St., will build 2 story, 157 x 175 
ft.. brick and steel, brick foundation, on 
Bway. and Chauncey St. About $175,000, 
Work will be done by day labor under 
supervision of Carlson & Wiseman, archts. 
and engrs., 226 Henry St. 


*N. Y., Brooklyn — Theatre — Kingway 
Realty Co., c/o Carlson & Wiseman, archts. 
and engrs, 226 Henry St., will build brick 
and steel brick foundation, on Kings High- 
way and East 12th St. About $300,000 
Work will be done by day labor, under 
supervision of archts. 


*N. Y., New York—Hotel—Warren & 
Wetmore, archts. and engrs., 16 East 47th 
St., let contract to Thompson-Starrett, 49 
Wall St., building 16 story, brick, steel and 


stone, brick foundation, on Park Ave. be- 
tween 49th and 50th Sts. Owners name 
withheld. 

Y.. New York—Loft—Hamilton 


40 Stone St., let contract alter- 
100 ft., brick and steel, 
on Trinity Pl. and Thames St., to F. J. 
MeWalters, 225 5th Ave. About $75,000. 


*¥N. Y., New York—Office—International 
Tailoring Co., 97 East Houston St., will 
build 12 story, 116 x 142 ft., brick, steel 
and stone, brick foundation, on 4th Ave. 
and 12th St. About $750,000. Work will 
be done by day labor under supervision of 
Starrett & Van Vleck, archts., 8 West 40th 
St. Noted Aug. 14. 


*N. Y.. New York—Office—Lawyers 
Title & Trust Co., 160 Bway., let contract 
building 11 story, 50 x 106 ft., brick and 
steel. brick foundation, to G. B. Beaumont, 
286 Sth Ave. 


Press, Inc., 
ing 6 story, 80 x 


N. Y¥., New York—Office—F. T. Ley, 
19 West 44th St., will build 20 story, brick, 
steel and stone, brick foundation, on 42nd 
St. and Madison Ave. About $2,000,000. 
Work will be done by day labor. 

*N. Y., New York—Offices, Stores, Thea- 
tre—G. Backer, 20 East 32nd St. will 
build 30 story, 100 x 162 ft. brick, steel, 
and stone, brick foundation, on 57th_ St. 
and 5th Ave. About $6,000,000, Work 
will be done by day labor. 

*N. Y.. New York—Theatre—W. 
Amusement Co., 126 West 46th St., will 
build brick and steel, brick foundation, on 
Tremont and Washington Aves., (3500 
seating capacity). About $400,000. Work 
will be done by day labor under super- 
vision of Carlson & Wiseman, archts. and 
engrs., 226 Henry St., Brooklyn. 

N. Y., Wards Island—Hospital—State 
Hospital Comn., Capitol, Albany, received 
bids Dee. 17, building 2 story, 58 x 98 ft., 
brick and rein.-con., concrete foundation, for 
Manhattan State Hospital, here, eneral 
contract, from M. Kantrowitz, 204 Market 
St.. Albany, $137,800 (180 working days) ; 
heating, from Leslie & Tracy, Inc., 5 Co- 
lumbus Circle, New York City, $6300, Gillis 
& Geoghegan, 537 West Bway., New York 
City, $7180, Ryan Plumbing & Heating Co., 
Inc., Light and Power Bidg., Watertown, 
$7700; plumbing, from Ryan Plumbing & 
Heating Co., Inc., Light and Power Bldg., 
Watertown, $10,600, C. H. Darmstadt, Inc., 
352 West 43rd St., New York City, $10,795. 


* *N. Y., Woodhaven (Jamaica P. O.)— 
Theatre—J. Hartman, 857 111th St., Rich- 
mond Hill, will build 1 story, 80 x 130 ft. 
brick and steel, brick foundation, on Boyd 
Ave., here. About $80,000. Work will be 
done by day labor under supervision of 
Carlson & Wiseman, archts. and engrs., 


Fox 


226 Henry St., Brooklyn. 

*Va., Richmond—Hospital—Stuart Circle 
Hospital, Lumbardy and Franklin Sts., let 
ecentract building 6 story, 40 x 60 ft., rein.- 


Works.” 


*0O. Cleveland—Hotel—J. W. Wilson, 450 
Leader-News Bldg., let contract building 4 
story, 76 x 270 ft., concrete, brick and steel, 
rein.-con. flooring, concrete foundation, on 
East 96th St. and Euclid Ave., to Paul 
Bros., 528 Citizens Bldg. About $400,000. 


Mich., Detroit—Engine House—Fire 
Comn., Larned St., received bids for ma- 
sonry work in connection with 2 story, 40 
x 80 ft., rein.-con., brick and stone, rein.- 
con, and wood flooring, concrete foundation, 
on 12th and LaBelle Sts., from M. Bar- 
tholomaei Son & Co., 466 Warren Ave., $49,- 
200; Corrick Bros., Owen Bldg., $55,730; 
Lennane Bros., Union Trust Bldg., $59,020; 
carpentry work, from C. Keller Co., 210 
Moran St., $21,920; Yatzek & Wunderlick, 
400 Penobscot Bldg., $25,758; heating, 
plumbing and ventilating, from O’Connor 
Gros., 34 Roland Bldg., $9209; Irvine & 
Meier, 2289 Woodward Ave., $10,270; W. 
J. Rewoldt, Owen Bldg., $10,553. 


*Mich., Detroit—School—Bad. 
Bway., let masonry contract building 2 
story, 150 x 211 ft., rein.-con., brick and 
steel, rein.-con. flooring, concrete foundation, 
on Maplewood and Spokane Sts., to F. H. 
Goddard, 516 Frankin St., $187,373; car- 
pentry, to Harcus & Co., 774 Russell St. 
$47,257; heating, ventilating and plumbing 
to Irvine & Meier, 2289 Woodward Ave., 
$81,682; electrical work, to J. Miller & 


Edue., 50 


Co., Penobscot Bldg., $12,545. 

*Mich., Detroit—Theatre—H. C. Key- 
well, 501 Old Whitney Bldg., let contract 
building 2 story, 38 x 115 x 190 ft.. brick, 


steel and terra cotta, on Grand River Ave., 


to D. Fidler, 242 Melbourne Ave. About 
$90,000, 
*Mich., Detroit—Theatre—LaSalle Gar- 


dens Theatre Co., c/o C. W. Brandt, archt., 





1114 Kresge Bldg., let contract building 2 
story, 100 x 160 ft., rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, to F. Farrington Co., Scherer Bldg. 
About $200,000. 

* Mich., Flint—School—St. Mathew’'s 
Parish let’ contract building 2 story, (12 


room) rein.-con., brick and steel, rein.-con. 
flooring, concrete foundation, on Beach St., 
to Duboise Constr. Co., 1519 North Sagin- 
aw St. About $150,000. 


*Ill., Rock Island—Theatre—Rosenfield & 
Hopp let contract building concrete, steel 
and brick, rock foundation, or 19th St. and 
3rd Ave., to Brissman & Co., 1412 10th St., 


Moline, About $250,000. 
*Mo., St. Louis—School—Bd. Educ. let 
contract building Roe School, 2 story, 70 


x 114 ft., brick, rock foundation, on Prather 
and Mitchell Sts., to Murch Bros., Ry. Exch. 
Bldg., $217,520. 


*Tex., Ft. Worth—Office—N. P. Ander- 
son & Co., Grand and Cotton Exch. Bldg., 
let contract building 11 story, 60 x 200 ft., 
concrete, brick and terra cotta, on 7th and 
Lamar Sts., to W. Hedrick Constr. Co., 
Ft. Worth Natl. Bank Bldg. About $500,000. 


*Cal., Monterey—School—tTrustees let 
contract building 14 room, rein.-con. school, 
here, to T. H. Dean, Monterey, $69,200. 


*Ont., Educ. let 
general contract building 3 story, (10 
room), brick and steel, concrete flooring 
and foundation, to R. Wallace & Sons, 116 
Patrick St., $100,000; electric work, to H. 
W. Newman Electric Co., Princess St., 
$5500; plumbing and heating, to Elliot 
Bros., Princess St., $12,000. Noted June 5. 


*Ont., Orillia—Bank—Dominion Bank, 
Dominion Bank Bldg., Toronto, let contract 
building 3 story, brick, concrete flooring, 
to E. Webb & Sons, Orillia. About $60,000. 
Noted Apr. 17. 


xOnt., Toronto—Hotel—King Edward 
Hotel, King St., E., let contract altering 
north wing, to Dickie Constr. Co., Ryrie 
Bldg. About $50,000. 


*Ont., Toronto—Store and Office—W. 
Davies Co., 29 Queen St., W., let contract 
building 4 story, 36 x 103 ft., concrete, 
steel and brick, rein.-con. flooring, con- 
crete foundation, to Carswell Constr. Co., 
58 Wellington St., Toronto. About $100,- 
000. Noted Sept. 4. 


Kingston—School—- Bad, 


PROPOSED WOk 


Pa., Phila.—Dredging—wU._ 
815 Witherspoon Bldg., soo: hao i 
dredging Philadelphia Hart: anak ae 
ft., to begin at foot of Ritn pe | 
tend up along city front. A} $4 

Va., Alexandria—Torpedo + 
—Spec. 4111—Bureau  Yarii & 
Navy Dept., Wash., D. C., 
here. About $14,105. 

Va., Hampton Roads—Pi pp yi; 
Rebuilding—Spec. 4109—Bureny of 
& Docks, Navy Dept., Wash. i) ¢ 
to remove Bldg. “D” from Detroj; 
erect same here. 

S. C., Paris Island—Marine Avian. ' 
Field—Spec. 4079—Bureau Yards & J, | 
Navy Dept., Wash., D. C., soon receive 
bids developing marine aviation field. jy. : |‘ 
to include 4 steel frame and 5 
buildings, concrete flooring and indat 
About $100,000; $10 deposit required ¢, | 
plans and spec. : 

Wyom’ ..—Road Work—J. Ss Py, 
dist. engr., Bureau Pub. Rds., 301 Custom 
House, Denver, Colo., receives bids 
March improving 8 mi. Encampment s 
Rd., 20 ft. wide, Carlson Co., invo! 
common and rock excav., corru 
pipe culverts and short span bri 


J to build ( 











mi. Sects. 1-5 and 9-14 Buffalo-Te sl 
Rd. Project, 20 ft. wide, Johnson 
Washakie Counties, involving _ 





dry rubble, 120 sq.yd. concrete, 12 





yd. common and 9000 cu.yd. rock ey 
500 lin.ft. piling, 135 lin.ft. log brids 
4900 sq.ft. log cribs and incidental jte 


Cost to exceed, $10,000. 

Montana—Road Work—Bureau Pub. Pic 
U. S. Dept. of Agriculture, Missoula, pl: 
to build 20 mi. Cedar Creek Rd. fr 
Superior to Cedar Creek Ranger Sta 
wide, Mineral Co. About $52,000, © 4 
Purcell, Post Office Bldg., Portland. 0; 
dist. engr. 

Mo., St. Louis—Earth and Levee We 
Mississippi River Comn., 1311 Internat 
Life Bldg., soon lets contract building 4 
000 cu.yd. earthwork (327,000  euy 
hydraulic fill in old barrow pits and 12 


















cu.yd. levee enlargement) Sny Island DP. [ 
ill., 260,000 cu.yd. earthwork (172,0 
yd. hydraulic fill in old barrow pits 


88,000 cu.yd. on application) for levee en- 
largement, Hunt D. D., Ll. 


Wash., Puget Sound—Dredging—s) 
4110—Bureau Yards & Docks, Navy Dept 
Wash., D. C., plans to dredge at Receiving 
Ship Pier, here. About $8900. Bids to 
opened at Navy Yard, here. 


Wash., Seattle—Emergency Dam—l’. § 
Govt. has commissioned C. D. Young, ele 


trical and mechanical engr., Lumber Exc! 
Bidg., to prepare plans for emergency da" 
at Ballard Locks in Lake Washing! 
Canal, swing bridge type with movabk 
wickets and steel construction, operated by 
electricity. About $400,000. 


BIDS DESIRED 


N. Y., S. LL, New Dorp—Barracks 

Quarters, etec.—Until Jan. 10, at Off 
U. S. Constr. Quartermaster, 39 Whiteha 
St., New York City, furnishing labor an 
material for constructing barracks, 
ters, mess hall, post exchange, aiministr- 
tion building, etc., here. 
Pa., MceKeesport—Remodeling Post Offic: 
Until Jan. 8, by Treas. Dept., Wash. ) 
C., remodeling, here. J. A. Wetmore, 
superv. archt. 

Va., Norfolk—Pattern Shop—Spec. 4!1! 
—Until Jan. 7, by Bureau Yards & Docks 
Navy Dept., Wash., D. C., building 4 story 
pattern shop, 233 ft. long, 126 ft. wide 
78 ft. 3 in. high to top of parapet at Nav! 
Yard, here. About $300,000; $20 depos! 
required for plans and spec. z 

Va., Norfolk—Quay Wall—Spec. 40!- 
Until Jan. 7, by Bureau_ Yards & Docks 
Navy Dept., Wash., D. C., builting, ho” 
uncreosoted timber bearings, batter pie" 
and creosoted fender piles and chocks, et 
Former bids rejected. a 

Mont., Belton—Bridge—Until Jan. -". 
Dept. of Interior, at office of W. V.! 
supt., Glacier Natl. Park, Belton, fur 
ing labor and material for bui'iing © 
or rein.-con. bridge over. mid: fork 
Flathead River, near Belton. 
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Fede! sovernment Work (Continued) 

Cal, Humboldt Bay—Stone—Until Jan. 
c hy ; Eng. Office, 401 Custom House, 
cisco, furnishing stone for jetty 


ae on, here. 


const! 


PRICES AND CONTRACTS AWARDED 
(xindicates award of contract) 


* Mass., Watertown—Storehouse—Constr. 
E U.S. Army, c/o Arsenal, let contract 
building 2 story, 50 x 85 ft. brick and 
stee| storehouse, conerete foundation, on 
‘Arset Grounds, to F. G. Coburn, 295 
Washington St., Boston, $52,844. 

*N. Y., New York—Dredge—U. E. Eng. 
Office 9 Whitehall St., let contract build- 
ing one dipper dredge for East River, to 
VR. Browning & Co., 17701 Lake Shore 
Blk. Cleveland, O. Cost $605,000. Orig- 
inally awarded for 2 but 1 was revoked. 


*xW. Va., Wheeling—Gate Operating 
Machinery—U. S. Eng. Office, Wheeling, let 
contract furnishing and delivering gate 
operating machinery for Dams. Nos. 23, 
25 and 27, Ohio River, to J. B. Milholland 
Co.. New York City, $17,650 each. 

*s. C., Charleston—Repairing Wharf and 
Boat House—Treas. Dept., Wash., D. C., let 
contract repairing, wharf and boat house at 
Quarantine Sta., here, to Waterfront & 
Foundation Constr. Co., 51 Broad _ St., 
$4107. 

s. C., Paris Island—Concrete Walls— 
Spec. 4096—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids Dec. 17, 
building at Main Sta. Marine Barracks, 
here, (1) work complete, from W. T. Had- 
low, 15 Baldwin Bidg., Jacksonville, Fla., 
(1) $4800 (90 days), alternate $4600; 
Waterfront & Foundation Constr. Co., 51 
Broad St., Charleston, (1) $6497 (75 days), 
(2) add $200; Newport Contg. & Eng. Co., 
Silsby Bldg., Newport News, Va., (1) $8200 
(75 days). 

Ky., Dawson Springs—Additional 
ings—Treas. Dept., Wash., D. C., received 
bids Dee. 10, constructing 3 additional 
buildings, here, (1) work complete, from 
King Lumber Co., Charlotteville, (1) 
$594,000 alt. 1, $2000, alt. 2, $1500, alt. 3, 
$7000,-(2) $319,800 alt. 1, $1000, (3) 109,000 
ult. 1, $500, (4) $164,000 alt. 1 $150; Daw- 
son Springs Constr. Co., Dawson Springs, 
(1) $605,764 alt. 1 $2000, alt. 2 $12,000, 
alt. 3, $10,332, (2) $334,820 alt. 1 $2000, 
(3) $93,292 (4) $177,652; Forbes Mfg. Co., 
Hopkinsville, (1) $648,616 alt. 1 $2850, 
alt 2, $11,500, alt. 3 $9500, (2) $375,364, 
alt. 1 $260, (3) $97,325 alt. 1 $100, (4) 
$175,927 alt 1 $150. 


Suild- 


Miscellaneous 
PROPOSED WORK 


Athletic Field—Hanover, N. H.—Dart- 
mouth College receives bids about Mar. 
15, building 3 gridirons (football fields), 
3 baseball diamonds, 3 hockey rinks, 11 
tennis courts, concrete stand on west side 
of football grounds, 10,000 seating capacity, 
bleachers on diamond, 1500 seating capa- 
city, drainage system, ete. About $360,- 
00. H. BE. Keyes, business dir. 


Amusement Park—Hartford, Conn.—S. A. 
De Waltoff, 67 California St., West Haven, 
having plans prepared by Berenson & 
Moses, engrs., 1026 Main St., for amuse- 
ment park to include swimming pool, roller 
coaster, restaurant, flying horse, movie 
houses, ete, at Capitol Park, here. About 


300,000, 


- Disposal Plant—Rochester, 
dis} 8 


I N. Y.—City 
to build large garbage and sewage 
il plant. 

Monument, Nanticoke, Pa.—Cit 


aoa plans 
ld memorial monument 40 ft. 


high, 
“5 ft., marble and granite, concrete 
on — St. About $15,000. Architect 
elected. 
Park Shelter and Pavilion—Lansing 
‘ch City plans to build 1 story, 60 x 
park shelter and pavilion, rein.-con., 
_and frame, rein:-con. flooring, steel 
isses. About $20,000. J. N. Church- 
Oakland Bldg., archt. 


Dock—-Muskegon, Mich.—Standard Oil 
irk and Laketon Aves., plans to 
piling, timber and concrete dock on 
son Lake, with warehouse and pipe 
railways. About ‘$100,000. 
hinery——Racine, Wis.—Racine Co. ap- 
ited $1000 to purchase road machin- 
pi O. Thomas, co. highway comr. 
‘inery—Rhinelander, §Wis.—Oneida 
/propriated. $15,000 to purchase ad- 
| road machinery. F. E. Parker, 


Conduit—Sheboygan, Wis.—Citizens Tele- 
phone Co., 8th St., plans to build additional 
conduit and serial cables. About $85,000. 
Private plans. 


Road Machinery—Sheboygan, Wis.—She- 
boygan Co. appropriated $6500 to purchase 
read machinery, to include patrol graders 
and tools for 15 patrolmen, machinery for 
county repair shop and gravel screening 
machinery. G. W. Ubbelohde, comr. 


Cement, etce.—Phoenix, Ariz.—City re- 
jected bids furnishing cement, sand, gravel 
and crushed rock for highways to be paved 
under $4,000,000 bond issue. 


Stadium — Seattle, Wash. — Association 
Student Body of University of Washington 
plans to build Ist unit of concrete stadium. 
Cost, $60,000. Ultimate cost, $400,000. 


Tanks—Seattle, Wash.—Genl. Petroleum 
Co., White Bldg., plans to build 3. steel 
tanks, 30 ft. high, 113 ft. diameter, con- 
crete foundations. About $90,000. 


Dock—Marshfield, Ore.—Port of Coos 
3ay Comn. having preliminary plans pre- 
pared for building water and rail terminal 
dock and purchase of suction dredge for 
dredging inlet and main channels. About 
$250,000. Election soon to vote on bonds 
for project. J. Polhemus, Marshfield, engr. 


Rock Crusher—Portland, Ore.—Comrs. 
Multnomah Co. plan to install 1 gyra- 
tory rock crusher, 150 yd. crusher run rock 
capacity in 8 hours, to vary evenly in size 
from screenings to 3 in. largest diameter, 
at Kelly Butte. Cost to exceed $1000. R. 
W. Hoyt, chn. 


Developing Mining Property — Rogue 
River, Ore.—Bolan Creek Mining Co. plans 
to develop mining property on upper Sucker 
Creek, consisting of 2 mi. creek bed; also 
install giants and build 3 mi. flume taking 
water from Sucker Creek near mouth of 
Boloh Creek, furnishing 400 ft. head flume 
involving 1,000,000 ft. lumber. About $5000. 
Ss. J. Summy, operator. 


Trucks, ete.—Salem, Ore.—Marion Co. 
soon lets contract furnishing 1 or more 3% 
ton capacity trucks equipped for hauling 
gravel, to be delivered by Apr. 1, also 1 
factory made paving plant and 1 assembled 
paving plant, capacity not less than 1250 
sq.yd. of 2 in. asphaltic top per day. U. 
G. Boyer, clk. 


Police and Fire Alarm Systems—Calexico, 
Cal.—City voted $11,000 bonds to install 
police and fire alarm systems. Pp. 
Steintorf, city clk. 


Canal and Dam — Mendota, Cal. — Men- 
dota Irrigation Dist. plans to build 22 mi. 
canal and wooden diversion dam to irrigate 
87,000 acres. About $500,000. Address E. 
P. Mitchell, Mendota. 


Dams and Tunnel—San Andreas, Cal.— 
R. W. Olmstead, Manteca, plans to build 2 
dams in Littlejohn’s and Black creeks, 120 
and 130 ft. high, loose rock faced with 
concrete, 4 mi. tunnel and power plant, 
here. About $2,000,000. 


Bulkhead and Pier—San Diego, Cal.— 
City voted $250,000 bonds to build concrete 
bulkhead and _filled-in-pier. F. Rhodes, 
city engr. 


Fire Alarm System—San Leandro, Cal.— 
City plans election to vote on $14,000 bonds 
to install fire alarm system. 


Hydro Electric System—Chatham, Ont.— 
Pub. Utilities Comn. plans to build exten- 
sions to system. About $90,000. J. S. 
Jackson, Chatham, engr. 


Gasholder-Guelph, Ont.—City election in 
January to vote on $75,000 bonds to build 
steel gasholder, concrete foundation. F. 
McArthur, city engr. 


Hydro System—Havelock, 
Council having 
Hydro Comm., 


Ont.—Town 
plans prepared by Ontario 
oronto, for Hydro system. 
Election Jan. 5 to vote on $29,000 bonds 
for project. J. W. Bryans, clk. 


Rink and Stadium—Kingston, Ont.— 
Queens University plans to build wood, 
steel, concrete and brick, concrete founda- 
tion. About $70,000. Engineer not selected. 

Hydro Power System—Uxbridge, Ont.— 
Town election Jan. 5, to vote on $30,000 
bonds to build hydro power system. About 
$30,000. A. Siler, Ontario Hydro Bidg., 
Toronto, engr. 


BIDS DESIRED 


Water Gate Boxes and Covers, Sewer 
Manhole Frames and Covers—Jersey City, 
N. J.—Until Dec. 30, by F. A. Dolan, city 
elk., furnishing and delivering 20 tons water 

te boxes and covers and sewer manhole 
frames and covers. 


Asphalt, ete.—Jackson, Miss.—Until Jan 
6, by city, for 300 tons asphalt and asphalt 
plant. M. L. Culley, engr 


Cranes, ete.—Detroit, Mich.——Until Dex 
29, by J. A. Martin, c/o Dept. Purchases 
& Supplies Municipal Courts Blidg., fpr 
nishing two 20-ton locomotive cranes 
Separate proposals 3446 lin.ft. 80-Ib 
rail, 4 switches, 7 track spikes, etc 


on 
frogs, 
Stone 
Council 
crusher. 


Crusher—New Ulm, Minn.—City 
receiving bids furnishing stone 


W. Backer, city clk 


Engines—Stockton, Cal.—tUntil Jan. 6, by 
Bd. Supervs. San Joaquin Co. furnishing 
one 75 h.p. and one 25 h.p. vertical or 
horizontal oil engine at county farm. E. D 
Graham, clk 


Survey 


Monuments—Toronto, Ont.—Un 
til Jan. 


15, by Dept. Lands, Forests & 
Mines, Surveys Branch, Toronto, furnish 
ing 2500 survey posts, of 1 in. w.i. pipe. 
30 in. long, welded foot plate and cement 
filled. L. V. Rorke, Parliament Bldgs 
Toronto, engr 


Pipe, ete.—York, Ont.—Until Jan. 17 by 
F. Barber, twp. engr., 40 Jarvis St., Toronto, 
furnishing 5000 lengths 6 in., 1000 lengths 
12 in., and 1000 lengths 16 in., c.i. pipe: 
500 tons, 6, 12 and 16 in. c.i. specials; 200-6 
in., 30 12 in. and 20 16 in. gate valves; 250 
hydrants and 250 round c.i. valve covers and 
frames. About $225,000. 


PRICES AND CONTRACTS AWARDED 


(*Indicates award of contract) 


*Pier—Curtis Bay, Md. (Baltimore, P. O.) 
—Standard Guano Wks., 1214 Continental 
Bidg. Baltimore, let contract building 40 x 
200 ft., wood pile and timber pier, at plant, 
here, to Whiting-Turner Co., Stewart Bldg., 
Baltimore. About $50,000. 


*Condensing Apparatus and Turbine 
Generator—Ashtabula, 0.—City Council 
let contract furnishing condensing appa- 
ratus for electric lighting plant, to Wheeler 
Condensing & Eng. Co., Oliver Bldg., 
Pittsburgh, cost $13,940; turbine generator, 
to Kerr Turbine Co., Wellsville, N. Y.., 
$23,800. 


* Retaining Wall, Fence and Flag Pole— 
Cleveland, 0.—Bd. Educ. let contract build- 
ing concrete retaining wall, 1200 ft. long, 
4 ft. high and 12 in. thick, also iron fence, 
200 ft. long, and flag pole, involving 3000 
cu.yd. excav., at Gladstone Public School 
grounds, to C. N. Griffen, 5709 Euclid Ave., 
$23,591. 


*xWater Pipe—Dayton, 0.—City let con- 
tract furnishing 1250 tons c. i. water mains. 
various sizes, to United States Cast Iron 
Pipe & Fdry. Co., 122 South Michigan Ave., 
Chicago, $80,322. 


*Structural Steel—Lansing, Mich.—At- 
las Drop Forge Co., 209 West Mt. Hope 
Ave., let contract furnishing = structural 
steel for 150 ft. extension to steel plant 
and steel storage yard, also for equipment, 
to include 3 heavy trip hammers, 300 h-p. 
boiler, and traveling crane, to Wisconsin 
— & Iron Co., Penobscot Bldg., De- 
troit 


* Water and Electric Equipment—Aitkin, 
Minn.—City iet contract furnishing water 
and electric equipment, to J. G. Robertson, 
Wabash and Eustis Sts., St. Paul, $9489. 


* Foundation—Hibbing, Minn.—Bd. Educ 
let contract excavating and building con- 
crete foundation for 2 story, 385 x 400 ft., 
rein.-con. and brick school, in Central 
Division. to Swanson Contg. Co., Hibbing, 
$89,750. 


*Grain Elevator——Kansas City, Mo.—Chi- 
cago, Burlington & Quincy R. R., 547 West 
Jackson Blvd., Chicago, let contract re- 
building rein.-con. elevator, here, to Burrell 
Eng. & Constr. Co. 327 La Salle St., 
Chicago. About $405,000. 


*Water Maine—Bellingham, Wash.—City 
let contract furnishing c.i. water mains to 
be used alon est Diagonal Rd., to Ore- 

on Iron & Steel Co., Concord Bidg., Port- 
and, cost $78.50 per ton. Total cost ex- 
ceeds $5000. 


Retainin Wall—San Francisco, Cal.— 
Bd, Pub. Serv. received bids building 1736 
ft. retaining wall on Army St. from. Evans 
Ave. to Iowa St., involving 1500 cu.yd. earth 
excav., 25,200 sq.yd. mass concrete and 52 
tons reinf ars, from ee, & Tib- 
betts, 9 Main St., $40,257, A. H. Vogt, 185 
Stevenson St., $43,837, Anderson & Ring- 
rose, Market St., $44,904. 











Geeevereceneeevesteceeeess 


Bids: 


Jan. 6 


Road Construction 


Williamson, W. Va. 

Sealed proposals will be received by the 
Clerk of the County Court of Mingo County, 
West Virginia, until 2 o’clock p. m. on the 
6th day of January, 1920, for the construc- 
tion of the following of road, to- 
wit: 

A section of road on 
said County, beginning at 
of road No. 4 (Williamson-Burch Road) 
with road No. 10, at the mouth of Little 
Buffalo Creek on said Pigeon Creek, thence 
up Pigeon Creek according to location of 
road made by L. C. Linkous, County Road 
Engineer, to station 264, about one mile 
the residence of E. E. Musick on 
said Creek, making a total distance of 
about 8 miles. 

Plans, specifications and estimates of 
quantities may be examined at the County 
toad Engineer's Office, Williamson, W. Va., 
at the Division Road Engineer's . Office, 
Huntington, W. Va., and at the office of 
the State Road Commission, Charleston, 
W. Va. 

Proposals will only on the 
standard State forms prepared by the State 
Road Commission, which may be obtained 
from the Division Engineer's Office, Hunt- 
mMeton, W. Va. 

A certified check of not less than Fif 
teen Hundred Dollars ($1500.00), payable 
jo G. T. Blankenship, Sheriff, must accom 
yany each proposal. 

The right is reserved to reject any and 
all bids. 


section 


Pigeon Creek in 
the intersection 


above 


be received 


THE COUNTY COURT OF MINGO 
COUNTY, 
By ALEX BISHOP, President 


Attest: ELIHU BOGGS, Clerk. 
Dated this 5th day of December, 1919. 


Note by Engineer: 

The undersigned hereby designates Jan- 
uary 2nd and 3rd as the days upon which 
he will accompany the contractors or their 
representatives over the proposed section 
of road. 

L. C. LINKOUS, 
County Road Engineer. 





Bids: Jan. 27. 
Construction of Steel Water 


Towers and Tanks 
Avoca, lowa. 
Sealed proposals wii! be received by the 
Town of Avoca, Iowa, until 8:00 o'clock 


Bids: 
Drawings for City Auditorium 


City of Mitchell, S. D. 

The City Council of the City of Mitchell 
are desirous of receiving Drawings for a 
City Auditorium, to approximately 
$150,000. Three prizes are offered for the 
best designs submitted, ($450, $300, and 
$150). 

The program governing competition, to- 
gether with Plat of site and full instruc- 
tions, will be sent on request by the under- 


Feb. 1. 


cost 


signed. 
All drawings, to receive judgment and 
consideration, must be at the Office of 


the undersigned by February Ist, 1920. 
THOMAS EASTCOTT, 
City Auditor. 





Bids: Jan. 9. 
Constructing 48-Inch Force 


Main 
CITY OF AKRON, OHIO, 

DEPARTMENT OF PUBLIC SERVICE 

WATERWORKS IMPROVEMENT 

Contract No. 164. 
Akron, 
constructing a 48- 
received at the 


Ohio. 
Sealed proposals for 
inch pipe line will be 
Office of the Director of Public Service, 
Delaware Building, Akron, Ohio, until 
twelve o’clock noon, Central Standard time, 
of Friday,-the ninth day of January, 1920, 
at which time and place they will 

publicly opened and read. 

The contract includes the furnishing and 
laying of approximately 4.1 miles of pipe 
line, together with appurtenances, between 
the Cuyahoga River Pumping Station and 


be 


=] SEARCHLIGHT SEC 


the crossing of the Cuyahoga River south 


| of Kent. 

Alternative bids will be received as 
follows: 

Bid “A”: Furnishing pipe and _ special | 
castings for a 48-inch cast iron line. 

Bid “B”: Laying 48-inch cast iron line. 

Bid “C”: Furnishing and laying 48-inch 


P.M. on the 27th day of January, 1920, for | 


furnishing all materials, labor and tools 
required in the construction of (1) a steel 
water tower and wood tank complete, (2) 
a steel water tower and steel tank complete 
and (3) a concrete water tower and tank 
complete, each tower and tank to be about 
105 feet high and 100,000 gallons capacity 
and in accordance with plans and specifica- 
tions now on file in the office of the Clerk 
of said Town. Copies of “Instructions, Bid- 
ding Blank, Specifications, Plans and Con- 
tract” may be obtained from the Town 
Clerk. 


FRANK WISE, 
Clerk. 


lock bar steel pipe. 

Bid “D": Furnishing and laying 50-inch 
riveted steel pipe. 

All proposals must be made on the forms 
furnished by the City. 

Each bidder must accompany his pro- 
posal with a satisfactory bond or certified 
check in the sum of Fifteen Thousand 
Dollars ($15,000.00). 

A surety bond in the amount of fifty (50) 
per cent of the amount of the contract 
will be required of the successful bidder. 

Plans and specifications may be seen at 
the office of the Director, or copies may 
be obtained from the Bureau of Water 
Works Improvement, 102 E. Mill St. 
Akron, Ohio, upon deposit of Ten Dollars 
($10.00), which sum will be refunded on 
return of the plans and specifications in 
good condition within ten days after the 
award of the contract. 

The right is reserved to reject any or 
all bids. 

H. S. MORSE, 
Director, of Public Service. 
G. G. DIXON, H,. H. FROST, 
Engineer. Supt. Water Works. 


| office 
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Bids: Jan. 20. 


Waterworks Improvements 


Lexingt Nc 

Sealed proposals will be re« i by » 
Mayor and Board of Town ©( saaerces 
of the Town of Lexington, N it the 
Town Hall in Lexington, N. C., 
Jan. 20, 1920, for waterwor 
ments. 

The work will consist of th: 

Brick and concrete pumping si:tion, fit 
house and filter 

Brick and concrete auxiliary station 

Concrete coagulating 

Concrete storage reservoir, 

Three and one-half miles of 
pipe line. 

Three and one-half 
transmission line. 

Motor-driven centrifugal 
cessories. 

Filter plant equipment. 

Proposals must be marked, “Proposal for 
Waterworks Improvements.” 

All must be upon the blank forms 
provided in, “Proposal, Specifications and 
Contracts.” 

Each bid must be accompanied by a certi- 
fied check for not less than 5% of the 
amount of the bid, as evidence of good 
faith. 

ans and specifications will on file 
at the Clerk’s Office in Lexington, and at 
the Office of the Engineer, in Durham, N 
C., and copies of the specifications, form 
of proposal, ete., will be mailed upon appli- 
cation to the Engineer at Durham, N. C 

The right is reserved to reject any or 
all bids. 


tubs 


basin 

0,000 ¢g 
ga 

cast-iron 


miles of 


2200-volt 


pumps and ae- 


bids 


be 


J. T. HEDRICK, Mayor. 
J. V.. MOFFPIT, Clerk 
WHITE, 


Engineer: 
GILBERT C. 
Durham, N. C. 





Bids: Jan. 5. 


Paving 
Fayetteville, W. Va 
Sealed proposals will be received at the 
of the Clerk of the County Court 
Fayetteville, W. Va., until January 5th 
1920, for paving one section of the Midland 
Trail, through Nuttall District, of approx 
mately 8.0 miles. Grading and drainage 
complete. Bids will be recetved on Port 
and Cement Concrete, Bituminous Mata- 
dam (Penetration) and other improved 

types of paving. 

Bids must be submitted on the blank 
form contained in the book of specification 
which with other information may be 
tained upon application to J. K McGrath, 
Road Engineer, Fayetteville, West Virgin 

A certified check for five per cent. of the 
proposal, made payable to the Sheriff of 
Fayette County, shall be filed with the bid 
The County Court reserves the right @ 
reject any and all bids. 

J. K. McGRATH, Road Enginet. 

By order of the County Court of Fayette 
County, West Virginia. 

H. 0. BOLEY Presidest 


Dec. 10, 1919. C, E. MAHAN, (let 
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PIG IRON : “ CLAY DRAIN TILE—The following prices are per 1000 lin ft 
Current One Month Ago ———New York 
CINCINNATI One Sat 
to. 2 Southern $30. 35 $30.35 | Frames In ( urrent Year Ago St.Louis Chicago  Pranctses Da Iss 
¢ Northern Basie 27.55 27.55 3 $35 00 $35 00 $22 50 $30 00 ; $33 44 
- Southern Ohio No. 2 28.55 28.25 4 51.00 1.00 27 00 40 00 $+5 00 0 Ve 
= . aes . ? 65 00 65 00 45 00 50 00 65 00 62 70 
NEW YORK, tidewater delivery 6 90 00 90 00 55.00 60 60 90 00 83 60 
2X Virginia (silieen 2.25 to 2.75) 31.90 31.90 | 8 130.00 130.00 100.00 80 80 150 00 133 76 
y Southern No. 2 (silicon 2.25 to 2.75) 33.95 33.95 ---~ 
RIRMINGHAM SEWER PIPE.— The following prices are in cents per foot for earload lots 
No. 2 Foundry 26.25 26.25 cialis 9 San 
r PHILADELPHIA Size, lh Current Year Ago St. Louis Chicago Francisco Dallas 
c Catan ie 30.65 30 65 3 £0 081 $0 W7 =) 09 $0 09 $0 132 
Virginia No. 2 30.85 30.85 4 08! cre 09 15 132 
sak 30.90 30 90 > 1215 1755 135 1875 207 
rey Forge 29.90 30.90 6 1215 1755 $0. to 135 225 207 
t ey . ’ 8 189 273 2 21 3475 2875 
CHICAGO 10 283 4095 29 315 45 4025 
: No. 2 Foundry Local 26.75 26.75 12 365 5265 37 405 60 5175 
. No. 2 Foundry Southern 8.00 32 00 5 480 702 56 540 9375 7475 
PITTSBURGH, including freight charge from the 18 675 975 i) 875 1.275 1775 
N illey 20 81 117 1 14 1.05 171 145 
ria ¥ ‘ 22 1.68 | 56 1 46 1. 40 1 495 
No. 2 Foundry Valley 6 : 5 * | 5 24 12:5 1.80 | 56 1.80 2.125 1725 
Boe sees 59 33 503% 27 2.015 2.60 1.90 2.75 2 5875 
sessemnel = - 30 a:008 2.88 2.57 3.45 3 1625 
*P o. b. furnace +t Delivered 33 2.79 3.60 3 09 4 00 4.025 
E 36 318 4.10 337 4 35 4 60 
r 4 ie ae es | 3 ) 8 12 24 3601 
RAILWAY SUPPLIES Boston $0. 093 80.1395 $0 217 $0.4185 $1.395 8&4 6125 
x St. Paul 12 18 28 45 2.00 4.75 
3 fi ee — i Denver 105 16 25 425 1.57 
esis all . - : Seattl ] 3375 4 2 00 
STEEL RAILS —The following quotations are per ton f. o. b. Pittsburgh ee City I > 18 5 j $0 <0 4 60 
ind ( ——- for carload or larger lots. For less than carload lots 5c. per 100 Ib. is-| Jog A serail 0825 1375 2475 44 1 50 
iarged extra Pitts! t Cc | New Orleans 50 per cent. off 
atte oe po a Cincinnati 08 12 19 36! 1214 2.76 
; : % , wne Atlant: 34 55 0 
Current YearAgo Current Year Ago setiserten’ 40 per vent oA a. 09 
Standard bessemer rails $45.00 $55.00 $45.00 $65.00 Winnipeg 09 16 30 0 2.00 
Standard openhearth rails 47.00 57.00 47.00 67.00 t4in., 6in., 30in. respectively 
Light rails, 8 to 10 Ib 2.584* 5. 13" 2.833% 3 * —S ————_—_—_—_— — 


3 
Light rails, 12 to 14 Ib 2.54* 3. 09* 2.79% 3.09% : IAT” BY 7 | 
Light rails, 25 to 45 ib 2 45* 3°00 2.70" 3 00+ ROAD AND PAVING MATERIALS 


*Per 100 Ib $$ . 
ROAD OILS—PFollowing are prices per gallon in tank cars 8000 gal, minimum 









































TR — ere ae ring prices ee base per 100 Ib. f.o.b Pitts- > ee — asphalt wo AB = =o _ 
vurgh for carload lots, together with t ae warehouse prices at the places named New York, liquid asphalt O6u 065 
Pittsburgh—- San New York, binder O65 07 
One Year Fran- New York, flux 0475 05 
Current Ago Chicago St. Louis cisco St. Louis, 40°) asphalt 06 06 
Standard spikes, -in. an. larger $3.35 $3.90 $4.27. $4.44 ~— 85.65 | Chicago, 15-20% asphalt 10 10 
Track bolts 4.35 4.90 5.17 Premium 6 65 Chicago, 100° dust layer i i 
Standard section angle bars 3.00 3.25 4.22) Premium 4.60 on oon ee 07 - 
esvuiisiccitgaiiielietibdés on 3 — allas, 9 asphalt ON 
RAILWAY TIES— For fair-sized orders, the following prices per tie hold Dallas, 75-90°casphalt 10 10 
7 In. x9In 6 In. x 8 In San Francisco, 75-95% asphalt, ver bbl 2.10 2.10 
5 by 8 Ft. 6 In by 8 Ft ASPHALTUM—Price per ton in packages and bulk in earload tots: 
Chicago... Plain $1 48 $!. 33 Brand Package Bulk 
San Francisco... . Douglas Fir—Green 1.35 96 New York ste Texaco $20.00 15.00 
San Franciseo..... Douglas Fir—Creosoted 2.72 1.92 Chicago ope ates Mexican 33.00 31.00 
Prices per tie at Missouri mills; St. Louis prices about 25e. higher San Francisco. ........... = California 17.00 13.75 
Untreated A Grade White Oak Untreated A Grade Red Oak “ase. aes sis ee = a 30 00 
6x8x8 6x8x8 Seattle eee grade é 
No. | $0.70 No. ! $0.55 Denver dea Trinidad 45 00 
No. 2 80 No. 2 65 agg nt ; California 38 00 
No. 3 90 No. 3 75 | St. Pau Mexicar 21.00 
No. 4 98 | Kansas City Mexican 28.00 % 00 
7x9x8 white oak 1,05 | Atlanta Standard 24.00 19 80 
7x9x8 red oak (No. 4) $0.80 No. 5 87 | New Orleans . 16.59 
Noth ckilal Die als Few Acceteneeid | St. Louis Stanolind 24.90 18. 40 
— = ——_... | PAVING STONE 
Chicago. ..... | oe ice = ae ones 
oo common < 8aq..ve 
PIPE San Francisco Basalt block 4x7x8 57.75 per M 
eae ioe sis bs = poner ity : Granite. 2.75 sq.yd 
jae warehouses at the places named the following discounts hold St. Paul ——— “ 7. cae : 
Black New Orleans se ivek wen No. | granit« 1.70 sq.yd 
New York Chicago St. Louis | FLAGGING Bronx ~ $0.20 sft 
| to 3 in. butt welded 47° 57. 59% 45°; New York Manhattan 21 eq.ft 
4 to 6 in. lap welded 426) 53. 56, 415%; aes 2S. onsen . 
¢ { ) 1. CTOSS-Wwa in 
i + . — Gerrunieet~ 7 Chicago....... 18 in. wide c 70 lin ft 
ew York licago St. Louis . RLOCK P iG Sise . Pres . : 
1 te 3 bn: tenth eeided se “ ioe ne a PAVING Size of Bloc k Treatment Per Sq.¥d 
2} to 6 in. lap welded 27%, 410, 271% | New York 7 ie *3 50 
Malleable fittings, Class B and C, from New York stock sell at +15% list Chicago. 4 16 3.10 
priecs. Cast iron, standard sizes 1C°; off Chicago 34 16 2.95 
minting iii Chicago City specifications 3.10 
CAST-IRON PIPE— : . VER “ St. Louis 34 16 2.45 
PE—The« Seigning 4 ottees per net ton for carload lots St. louis + 16 2 70 
One Month One St. San Fran- ee dh ; te :- 
Current Ago Year 2 Chicago Louis cisco Dallas ag ~ ‘ 6 ; ir 
4in $53.00 $55.70 $64.35 $54.80 $48.00 87250 859.00 | fran 
Gin. and over... 50:00 5270 61.35 51.80 45.00 69.55 56.00 | Dallas 3 i. eH 
. allas 
Gas pipe and 16-ft. lengths are $1 per ton extra. ' New Orleans 34 16 2. 2S 
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} PAVING 
CONSTRUCTION MATERIALS oP 0.036 $0.71 $0.92 80.76 $1.77 0 
> 
SAND AND GRAVEL— Price for cargo or carload lots is as follows, per cu.yd. sap : oe : 2% ; = ; os ; 7 
gente acta 2 4 097P = 0.097 1.62 2.12 1.73 1.76 1 
——1} In — —iIn— —Sand— 049R 0.049 1.00 1.28 1.06 1.08 ! 
One Yr One Yr. One Yr. 067R 0.067 1. 26 1.65 4 1.37 1 
e Current Ago Current Ago Current go 089k 0.089 1.62 3.11 73 1.76 1 
New York............. $2.00 $2.00 $2.00 $2.00 $1.25 $1.25 | Made in I6-, 20-, 24, 28-, 32-, 36-, 40-, 44. 48-, 52 and 5¢-in cs 
poner seers ; 60 : 2 ! 60 40 33 1 . |} 150-, 200- and 300-ft lengths Galv anized is about 10°) hig} 7” 
Y ic O cree aeenene 3 0 1. 3 | 
ay pd : 38 : Le : 2 : - : oat { 7. | | EXPANDED METAL LATH—Prices in carload lots per 100 y1 ae 
. . oul eee > eq 
Seattle 35 (fee (ONS (ee Step | Oe heer: i i, 
Dallas ; 2.00 2 00 2.00 2 00 1.50 1.40 Cur- One St s 
= — r ; 4 : ro ; 3 ; oo \ e ; +4 | Gage Weight rent Year Ago Chicago Louis = Franc: Dallas 
San Francisco > ! 2 233 $29.10 $34.07 $29.00 $29 00 $34 0 esc an 
on pas seacceees 1 60 2.00 a 2.00 bee 1.70 | 26 250 . a 7 : 30.50 30.00 35 0 
Nev ea eee re 4") a eC j 5 3200 37 00 > 
Cincinnati 145 1.15 1.35 Ki - a. 33 2 7 33 33 7 33.00 40 ) a. oe 
Los Angeles 1 02 85 1.02 85 70 3.65 | 922 450 36 60 40 48 - ; > 
—., i 208 : re Abeut 10% additional for smaller quantities. . 
Montre + oy nas emninnaiinlasiinat 
Winnipeg 1.85 2.10 BARS, CONCRETE REINFORCING—Foll per 100 
*hine 7 sand, Pacific and (ttawa per ton, $6. tKaw River sand is $1.50 | " ROLLE OF ROM. BILLETS ee » 
ot yd. per ton. : ea Warehouse - 
CRUSHED STONE— ee ea ee Mill "Cur One Year St 
—_—— n —S n.—- — | : ) 7 5 . . ; . 
Current One Year Ago Current One Year Ago | 3 and - r en 5 37 4 Ago Cries ° wry Dalls ae 0 
, oe . | ¢ arger... $ $ $ 4 $3.6 $4.50 $4 
New York néesene eves $1.65-1.75 $! 60 $1.75-1.85 $1.75 | 3 2.40 3 42 4.19) . 2 3.74 4.55 465 
Cetende ‘ 1.30 1.20 1.30 1.20 cae 2.45 3.47 4.244 3.47 3.79 4.60 470 
t. Louis 1.35 1.08 1.35 1.08 2. 2.60 3.62 4.394 3.62 4.04 4.75 48 
Dallas . 2.25 1.51 2.25 1.55 2.85 3 87 4644 4.87 419 495 5 10 
> Francisco ; aoe : 3 ; ike : 4 ls Twisted ee cut to length take extra of 274c. per 100 1b. Extra on defor: 
oston ars, c . . 
St. Paul (lime) 115+ 1.00 125 119 a ae «ROLLED FROM RAILS 
enver | Ss 
Kansas City 1.90 1.70 2.00 1.80 Chicago a aoe Dallas Chicago Louis Dalla 
—- ; ote 1.10 : ie 1.10 | } in. and larger $3 3 $3 3 4 gs eae $3 Hs 3 70 = 
: 
Cincinnati 1.30 1.30 | i 3 33 5 Bersdns art 
Montreal 1.90* 2.15* ~— 
Winnipeg 2.60 | BRIC K— To contractors price per 1000 in cargo or carload lots is as follows 
*Per ton at crusher. +tLimestone; traprock, $1.60 a $! 80 per ton for 14 aan ea : 
and }-in., respectfully One One Year — Paving 
LIME— ————_ | ‘New York. Ee [a athe | Wee 
LIME—Warehouse prices ew Yor yiaee No Quotations 
Hydrated per Ton Lump per 300-Lb. Barrel Chicago 12.00 12.00 11.00 ; 
sie Waal Finished Commen Finished Common - ae. se ict cted.. 6 z . = % os $26.00 
N y 0 4 ouls, saimon ‘ 66% 
Soman Chir $ 00 et O a Soe 2. 20* Sheuvar : 12. 00t 12. 00t 9.50 ie 
Chicago 18.00 17.50 1. 80* 1. 10* Dallas 18.00 18.00 10.50 26.50 
St. Louis 22.00 18.00 Prt 1.75* | San Francisco. 12.50 12.50 12.00 ‘ 
Boston 22.75 18.75 3.75 3.40 | oe . 7 . = 7 15.00 3 2 45.50 
Se >» | New Orle + 22 60S Se ; 
ny SPER es 1900 a — 200+ | St —... 10.25 10. 25 9.00 30.00 36.50 
OE PE. on ccues 23.00 18.00 1. 50* 1.40* | pees Clty. 3 = 3 2 1-8 3 3 
New Orle Be hose i ic Seattle . 6.0 
oo eres ; : + 1.75* ; oe Gioclanati : 16.00 12.00 
Cincinnati 12.95 11.95 10.70% 2.50* | Atlanta 15.00 15.00 . 40. 00 
Denver 20.00 20.00 cam 15.00t | Los Angeles 12. 50 12.50 7.00 
Montreal ” 00 15. 00t Montreal 15.00 eee! owen 80.00 
Winnipe 16.35 .45 (bu.) 2.40 Winnipeg 12.00 
*'200-lb barrels. + Per 180-Ib. barrel. ¢ Per ton. : _* Hard brick, $i4. t Salmon is $10 in Denver. i ssnamaptitesiaiesscneiei es 
NOTE—Refund of 10c. per barrel ___. | HOLLOW TILE—Price per block in carload lots for hollow building tile 
NATURAL CEMENT—Price to dealers for 500 bbl. or over, f.0.b., exclusive — —— ; Sin rain 
= oe: . vow Chi- St. Fran- Amboy 
en hae s to Re i * = Curren cago Louis cisco Dallas N J 
New Orleans... | tana... sot so: Aoi3s 90-88, 96-08, 90-1125 90-1012 
ep aereelir natura eaetinioespanioetrtbeeaceceehaepeeeepeeiboaiaalnae chante ead ea ain ee eee wee” MEER 460.6 1 7 5 ; . 1474 1512 
PORTLAND CEMENT—Current prices are for barrels in coead lots, without eenaeas: sues 22048 pore i” ie 54 aos 4 Lae 
begs, to contractors: x MeBcceess sesecsoces eee ee -1OD «UTD cecee ° °& 2208 
Current One Month Ago One Year Ago O2eb2et2...... ose ee ene seseece . 208 208 ...... 3082 2916 
Without Bags With Bags *Delivered below 72nd St. 
OO era $2.30 $2.30 $2.59 4x12x12 8x12x12 V2x12x12 
Jersey City. cater crt ak 227 2.27 2.50 Boston arian ahaa aha an ee . $0.25 $0 30 
Boston. . eee ay 2.42 2.42 2.81 St. Paul. ....... 0. sees eee e eee 056 "I 162 
Chicago 2.00 2.00 2.45 et. - - eee inees bitty Kea Resa oses 7s a 
5534 srk obs 5 2.05 2.05 2.45 ansas City. . ws ecsees . 205 
Cleveland 2.32 2.32 2.62 eis ckciciaghag anwkns owe .125 18 25 
Detroit 2 08 2.08 2.68 eetthe. ... 6.0. Peewee iin .09 175 30 
Indianapolis............... 2.27 2.27 2.62 Atlanta Fatigues tite Paccese kes .10 3 21 
eae hor 212 212 2 62 | Los Angeles... eeecuels . 082 . 154 236 
Milwaukee 2.11 2.11 2.56 | New Orleans...... 165 .22 325 
IR kins keen 2.10 2.10 2.60 STRUCTURAL MATERIAL— Following are base prices f.o.b. mill, Pittsburgh, 
roca. mare se : : i: : 2 together with quotations per 100 > om warehouses at places named 
jar Napt suits o0 ; i ew Yor San 
Davenport \asenkens 2.14 2.14 2.64 Pitts- Cur- 1 ae a. Chi- Fran- 
St. Louis ae dat : 2.20 2.20 2.68 burgh rent Ago Louis cago cisco Dallas 
San Francisco 2.40 2.40 2.80 Beams, 3 to 15in............. $2.45 $3.47 $4. at §3 $3. 7 * 47 $4.45 $4 50 
New Orleans 2.36 2.44 ase Channels, 3 to 15 in. 2.45 3.47 4.24 47 5.45 4.50 
St. Paul. . 2.20 2.20 2.68 Angles, 3 to 6in., tin. t thick.. 2.45 3.47 4.24 5 3a 3 47 4.45 4,50 
Denver. 57 2.67 2.99 Tees, 3 in. and larger.. 2.45 33 4.244 3.54 3.47 4.70 4.50 
Kansas City 2.26 2.26 2.62 Plates ee 2 ,. 66 3. = a ~ 3.54 3.67 4 90 4 70 
Seattle. . : 4 $-35 ee RIVETS—The following quotat one 8 are 
Atlanta 260 260 os sTRvctUnaL Rd eeaitstimcnweses 
Cincinnati 2.90 a oe 2.41 —New York—— San 
ie —— : 3 $-¢8 2.30 _ Mill Current One Chie St. Fran- 
ae 3 40 as ; Pittsburgh Yr. Ago cago Louis cisco Dallas 
"NOTE Bag charge is generally 15e. each 2 in. and larger........ “ a 4,22, 86, 1AT $4.72 $4.79 86.05 $5.90 
TRI E MESH—P 100 — ft. load lot in. and iene. aloes) 4.82 6.24) 4.82 4.89 6.15 5.00 
—_— PLAIN: GINCH x 4INCH MESH and eee. oc, ‘ 43 £97 6.39) 4.97 5.04 6.30 613 
Sectional A s an 5.22 6.74 6 sin 
Style am Pitte- St. aa Lengths shorter than | in. take an extra of 50c. Lengths ee 1 in. and 2in 
Number per Ft. Width pong New York Chicago __Louis Dallas cisco | take an extra of 25c be 
032 0.032 $1.16 $0.98 $0.99 13 $1.32 | PREPARED ROOFINGS—Standard grade rubbered surface, complete 
a4 .- ae eo et oe “ee . 3 Bo with nails and cement, costs per square as follows in New York, St. Louis, Chicago 
. and San Francisco: ~— I- simi, ge ae teas, : pe Sly 
093 0.093 1.85 2.39 1.97 2.00 2.41 2.65 el. ‘el. el el. el Le. 
126 0.126 2.28 3.02 2.43 2.47 2.92 3.28 | No. t grade......... $1.45 $1.70 $1.80 $2.05 $2 15 $2.40 
153 0.153 2.72 3.59 2.90 2.95 3.48 3.93 | No. 2 grade. 1.30 55 1.60 1 85 1.90 2.15 
180 0.180 3.12 4.13 3.33 3.39 3.99 Sea Asbestos asphalt-saturated Felt (14 Ib. per gacare costs $156 per 100 Ib 
245 0.245 4.12 5 44 4.40 4.47 5.27 : Slate-surfaced roofing (red and green) in rolls of 108 sq.ft. costs $2.00 per roll 
267 0.287 4.76 6.29 5.08 5.16 6.10 6.86 | in carload lots and $2.25 for smaller quantities. os 
336 0.336 5.52 7.30 5.89 5.99 7.06 Shin red and green slate finish, cost $5.00 per square in carloads; $5 2510 
395 0.395 6.40 8.45 6.83 6.94 8.19 smaller quantities, in Philadelphia. 
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MATERIALS—Prices per ton f.o.b. New York and Chicago: 
3s lan 
Carload Lots 


R00FING 
Carload Lots 


N.Y.’ Chicago N.Y. Chicago 
felt (14 Ib. per square of 100 sq-ft.)... .00 $60.50 $61.00 $61 50 
Tar fhe (in 400-Ib. bbl.) 21.00 18.00 22.00 19.00 
i pitch (in barrels).. 34 eo 34 oe 37 50 37 4 
nhalt felt tt 63.00 63.00 67.50 __67.5 
TS Quotations are in cents per pound in various cities from warehouse 
See he base quotations from mill: F % : 
” Lar San —New York— 
Mill Lote St. a Fran- o ¥ One 
eale Pittsburgh Louis nicago cisco urrent Yr. Ago 
eed Ute OS 4.57 5.495 
a (3600 4.69 4625.75 4.02 5.545 
age 3.65 4.74 4.67 5.90 4.67 5.595 
Nea, 18.and 20 4.15 5.24 5.17 6.75 5.17 6.295 
*Nos, 22 and 24 4.20 5.29 5.22 6.80 5.22 6.345 
ae. 4.25 5.34 5.27 6.95 5.27 6.395 
tNo 28 4.35 5.44 3:37 7.05 5.37 6.595 
Seer 4.70 5.79 5.72 si 5.50 6.845 
wo 12 4.80 5.89 5.82 7/30 5.55 6.945 
No. 4 480 '5.89 582 7.30 5.60 6.945 
Nog 18 and 20 5.20 6.19 6.12 7.60 5.90 7.245 
Nog. 22 and 24 5.25 6.34 6.25 2a 6.05 7.295 
#No. 26 5.40 6.49 6.42 7.90 6.20 7 445 
*No 28 5.70 6.79 6.72 8.20 6.50 7.745 


2 
*For painted corrugated sheets add 30c. per 1000 Ib. for 25 to 28 gage: 25c. for 
19to 24 gages; for galvanized corrugated sheets add | 5c., all gages. _ 


LINSEED OIL—These prices are per gallon: 











— New York —— —— Cleveland —— —— Chicago —— 
One One One 
Current Year Ago Current Year Ago Current Year Ago 
Raw in barrel $1.90 $1.61 $2.00 $1.70 $2 10 $1 66 
S-gal. cans 2.03 1.71 2.25 1.85 2 30 1. 86 
WHITE AND RED LEAD—Base price per pound: oa 
— ed ——__—___—— ——White 
Current 1 Year Ago Current | Yr. Ago 
Dry Dry 
and and 
Dry In Oil Dry In Oil In Oil In Oil 
100-Ib. keg 13.00 14.50 11.25 11.00 13 00 10 50 
Band 50-Ib. kegs...13. 25 14.75 11.50 11.25 13.25 10.75 
124-lb. keg 13.50 15.00 11.75 11.50 13.50 11.00 
$-lb. cans 15 00 16.50 13.25 13.00 15.00 13.00 
I-Ib. cans 16.00 17.50 13.25 13.00 16.00 13.00 
500 Ib. lote less 10% discount; 2000 Ib. lots less 10-24% discount 





“LUMBER 


San Francisco—Prices of rough Douglas fir No. | common, in more than 
carload lots 
Lumber Prices in Yards at San Francisco 


6-8-12 and 10-16-18 and 
14 Ft. 20 Ft. 25 to 32 
ix3.and 4 $29.50 $30.00 $33.00 
3x6 and 8 30.50 31.00 34.00 
4x4-6 and 8 31.00 32.00 35.00 
3x10 and 12 31.00 32.00 35.00 
3x14 31.50 32.50 35.50 
4x10 and 12 31.00 32.00 35.00 
4xl4 . 32.00 33.09 36.00 
24 Ft. and Under 25 to 32 Ft. 33 to 40 Ft. 
6x10 $30.50 $32.50 $33.50 
6xl4 32.00 34.09 35.00 
8x10 30.50 32.50 35.50 
oxl4 32.00 34.00 35.00 





New York, Chicago and St. Lovis 
—-———— Southern Pine— Yellow Pine 
New York* -——- Chicago -——.  ——St. Louis——. 





20 Ft. 22-24 20 Ft. 22- 20 Ft 22- 

and Under Ft. and Under 24Ft. and Under 24 Fi. 

3x 4to 8x 8 . $43.00 00 $41.00 $42.00 $37.00 $39.00 
3x10 to 10x10 : 47.00 42.50 43.50 40.50 42.00 

F 3x12to 12x12 49.00 50.00 47.00 48.00 42.00 43.50 
3x14 to 14x14 52.00 53.00 52.00 53.00 47.00 49.00 
3xI6 to 16x16 59 00 60.00 55.00 56.00 50.00 52.00 
3x18 to 18x18 64.00 65.00 59.00 60.00 54.00 55.00 


- 74.00 75. 65.00 66.00 eat, 
-Add $1 for each additional 2 ft. in length up to 40 ft. for sizes 


Over 24 ft 


_ 12x 12 and under; for sizes over 12 x12 add $2. For merchantable add $2 to sizes 


10x !0and under. For prime add $2 to the price of merchantable for all sizes. 





Other Cities 

















12x 12-In. 

- 8 x 8-In. x 20-Ft. and Under 20 Ft. and Under 

; Fir Hemlock Spruce ig Fir 
$50.00 $49.00 $48 00 8.00 $50.00 $50.00 
40.00 45.00 eee” ee 46.00 43.00 
42.50 45.25 45.25 45.25 47.50 46.25 
21.50 21.50 21.50 21.50 21.50 21.50 
alow Orleans... @RUME |) cacavn ” Sice'ume 1.4 ida @ok’s WMP oun ea: 
B St. Paul 50.00 53.00 46.00 46.00 57.00 55.00 
5 Denver 42.00 4200 4200 ...... 43.00 
at anta 48.00 53.00 48.00 58.00 58.00 63.00 
slontreal ar ea ake oa ee ..... B.C.65.00 
innipeg 38.00 SU on tents 38.00 39.00 39.00 
1-In. Rough, 10 In. x 16 Ft. 2-In. T. and Gr. 

and Under 10 In. x 16 Ft. 

ap . i Hemlock P. Fir 
B Borton $50.00 $50.00 $48.00 $50.00 $50.00 
ate ti 41.00 43.00 41.00 39.00 41.00 
Kansas City 58.75 62.75 62.75 60.75 69.00 
Beattie 21.50 «621.50 21.50 21.50 = 21.50 
New Orleans a |, Se oe ..... 
De ran 51.00 47.00 40.00 51.00 46.00 
ve 43.50 oo ae ae 40.00 
bey .. 37.50 See ieee ay 45.00 55.00 
gee Angeles. es isus i Geen ES RE saan ne 
wlontre 60.00 5800 44.00 60.00 «:.... 

Innipeg . fe 105.00 105.00 ee creme) oe eeae.s 

Dallas Yellow pine. Price per M: Tees 
epee ge LO eRe ae ere ee $45.00 
epee a SC BAS geoapees opeanpedie seme aang sah 47.50 
prt te Beh b RE ins fcc cciedisicaktsaeessccbesdcess 50 00 
Wh tah, Goll, cr reer toe See tenet 52 50 
8x10, 10x10 and 3x10... .. 50.50 
QgN2 and 3ab2. ee ert ttt e eee e eee eee e eee ~.< 
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NAILS—The following quotations are per keg from warehouse 
Mill 


San 
Pittsburgh St. Louis Chicago Francisco Dallas 
Wire $3 25 $3.90 $3.90 :5.00 $5 00 
Cut 4.25 » 40 5. 50 6 40 6 40 





oe FREIGHT RATES © 


On finished steel products in the Pittsburgh district, including plates, strue- 
tural shapes, merchant steel, bars, pipe fittings, plain and galvanized wire nails, 
rivets, spikes, bolts, flat sheets (except planished), chains, ete, the following 
freight rates are effective in cents per 100 Ib 





Boston $0. 30 New Orleans $0 58 
Buffalo 17 New York 27 
Chicago 27 Pacific Coast (all rail) 1.25 
Cincinnati 23 *hiladelphia 24 
Cleveland 17 St. Louis 24 
Denver 99 St. Paul 49 
Kansas City 59 


Note—Add 3% transportation tax. * Minimum carload, 80,000 Ib 





Contractors’ Miscellaneous Supplies 
STEEL SHEET PILING—The following price is base per 100 Ib. fo I 
Pittsburgh, with a comparison of a month and a year ago 
Current One Month Ago One Year Ago 
$2.55 $2.55 $4 





WIRE ROPE —Discounts from list price on regular grades of bright anc 
galvanized are as follows: 

New York and St. Loui 
Galvanized iron rigging oe + 124% 


Galvanized cast steel ngging. 74% 
Bright plow steel 7 35! 
Bright cast steel................ 224% 
Bright iron and iron tiller. ...........0.:ce0es 5 


San Francisco: Galvanized, less 5%, bright, less 25% off 
Chicago, +5 on galvanized, 30-2} off on bright. 








MANILA ROPE-—-For rope smaller than j-in. the price is 4 to 2c. extra; while 


for quantities amounting to less than 600 ft. there is an extra charge of le. The 
number of feet per pound for the various sizes is as follows: — » ¥&., Fin » 6; 
.d-in., 44; I-in., 3); If-in., 2 ft. 10in.; 1}-in.,, 2 ft. 4in. Following is price per 
pound for j-in. and larger, in 1200-ft. coils 
Boston $0 26 Kansas City $0 28 
New York 27 New Orleans 27} 
Cincinnati 29 Los Angeles 26 
yhicago 264 Seattle 27) 
St. Paul 28 St. Louis 26 
San Francisco 26 Montreal 30 
Atlanta... 94 Winnipeg 394 
Denver . 29) 





EXPLOSIVES—Price per pound of dynamite in small lots and price per 25 Ib 
keg for black powder. 


Low Freezing —— Gelatin -—— Black 
0 % 60° 80% Powder 
New York ; $0.27) $0.30 $2.40 
Boston. $.2225 2425 2675 $.3100 2.40 
Cincinnati 18 75 21.25 « 23.25 . 2.35 
Kansas City 19 2375 . 2625 .30 2.45 
New Orleans 223 23} a 2" . 
Seattle 1425 :1850 25 31 1.90 
Chicago... 1875 .2425 2559 . 2975 2.15 
St. Paul. 19 2375 2675 ; 2.45 
St. Louis 19 234 253 30 2.35 
Denver 1775 22 245 2875 2.45 
Dallas 189 225 288 342 2.75 
Atlanta....... 20 25 245 2.45 





POLES—For plain pine poles, delivered New York, the price is as follows: 


10-in. butts, 5-in. tops, length 20-30 ft $9.00 
12-in. butts, 6-in. tops, length 30-40 ft. . 11.50 
12-in. butts, 6-in. tops, length 41-50 ft. .. 12.50 
14-in. butts, 6-in. tops, length 51-60 ft 21.00 
14-in. butts, 6-in. tops, length 61-71 ft 23.50 


Note—At the present time it is almost impossible to give accurate prices on 


poles. The above are only nominal. on 
allas 
iE S5s bahncs cis gua etees $4.60 
I 6s anise ts <daowbekwe aks 6 ce ane 7.10 
itn ot a Riocikes aenGUlacasvawehaeeeeib anes 8.45 
i Se pcidecliinn hihi vated aoa i. dele aie oa sr 10.38 


OLD MATERIAL—The prices following are per gross ton paid to dealers and 
producers in New York. In Chicago and St. Louis the quotations are per net 
ton and cover delivery at the buyer's works, including freight transfer — 

New Y Chicago st. L 








No. 1! railroad wrought. $19.50 $17 $18.50 
IN 6 0x0 @ 2100.0 15.50 17,00 17.00 
No. |! machinery cast... 1.50 21. 50 23.50 
Machine shop turnings 9.00 6.65 00 
Cast borings........... 9 50 9 50 9.00 
Railroad malleable cast. . 14.00 10.00 15.50 
SHIP SPIKES—Current prices per 100 Ib 
In. San Francisco Seattle 
Galv. Black Black 
Fee $10.50 $8.50 $8.55 
i ; 9.85 7.85 8.25 
9.70 7.70 8.30 





Pittsburgh base, $3.85 per 100 Ib. 


COMMON LABOR IN UNITED STATES AND CANADA 


Cents per Hour Remarks 
De 35 Plentiful / 
Baltimore......... 30-40 Building construction 
Baltimore......... 45 Shipyards — 
pe Se 45-50 voy plentiful 
Chicago........ 70 Strike just settled 
Montreal. .... 35 Plentiful; strikes prevalent 
New Orleans. . : 30 Plentiful 
IIS Ss dene 0's S56 6 00:54:00 50 Concrete laborers 
a. aca cwe cone kdee ea 574 Masons’ helpers 
I andes bc cckedcentetes 60} Plasterers’ helpers 
Wavindebess secceveasqaene 50 Plentiful; strikes prevalent 
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following the Construction 
WATERWORKS 
See Eng. 
News-Record 
Brainerd, Minn June 26 
Price, Utah ...... .. July 
Mt. Pleasant. Utah ..July 3 
Denton, Mont June 19 
Milwaukee, Wis June 26 
Decorah, la : June 12 
Adv. June 12 and 19 
Akron, 0. .. July 3 
Adv. July 3 
Litchfield, Minn July 3 
SEWERS 
Muskegon, Mich. ...... July 3 
Adv. July 8 
St. Paul, Minn 
Clayton, Mo. July 3 
Leesburg, Fla July 3 
Dearborn, Mich June 26 
Adv. June 26 
Marysville, Kan July 3 
Milwaukee, Wis ; June 26 
North Mankota, Minn .June 19 
Adv. June 19 
Newman Grove, Neb . July 3 
Minn June 19 
City, Mo July $3 
July 3 
BRIDGES 
McAlester, Okla oa ves eee 19 
Adv. June 12 and 19 
Monroe, Ga ...June 19 
Camden, N. J June 26 
Adv. June 26 
Adna, Wash June ° 
Walnut Cove, N.C June 26 
Miles City, Mont June H 
Duluth, Minn June 26 
Reading, Pa .June 26 
Ady. June 26 
Adrian, Mich June 26 
Ady. June 26 
Riparius, N. Y .June 19 
Adv. June 19 
Princeton, Minn. ........4¢ June Ag 
Annapolis Royal, N. S July 3 
Brookston, Minn ..June 26 
Cedar Rapids, Mich.......June 19 
Adv. June 1% 
Elmira N. Y¥ ..June 19 
Adv. June 19 
Jacksonville, Fla July 3 
Littl Rock, Ark July 3 
Statesboro, Ga July 3 
Swainsboro, Ga. July $ 


STREETS AND ROADS 


Omaha, Neb 
Brunswick, Ga 
Adv. June 5 
Ford, Mich 
Montreal, Que 
Port Angeles, 
Alexandria, Pa 
Indianapolis. Ind 
Leesburg, Fila 
Sanford, Fla 
Albert Lea, Minn 
Woodstown, N. J 
Adv. June 19 
Riverside, Cal 
Oakland, Cal 
Coffeeville, Miss 
Ortonville. Minn 
Poteau, Okla 
Elisworth, Kan 
Washington 
Bay City, Mich 
Adv. July 3 
Harrisbure, Pa 
Pleasant Hill, } 
Abeeville, S. C 
Louisiana 
Fairfield, Tex. 
Bronson, Fla 
Nashville, N. C 
Adv. June 26 
Jersey City, N. J 
Fayetteville, Ark 
Omaha, Neb 
St. Louis, Mo 
Pipestone, Minn 
Harrisonville, W. Va.. 
Kingston, N. C 
Elkins, Va 
Adv. June 12 and 19 


and 12 


Wash 


June 
June 


June 
June 
June < 
.June 2 
June 5 
June 
. June 
June 
June 


June 
June 
June 
June 36 
June 26 


June 26 
June 26 
July 3 


July 3 
July 3 
July 3 


°F 
.June 26 
June 26 
June 26 
.June 26 
» 26 
..June 19 
.June 19 
.June 19 

June 12 


ENGINEERING NEWS-RECORD 


Bids See Eng. 
Close News-Record 
Saty, Bi Gomera, I. Ti. os ccccsaes July 3 
Adv. July 3. 
July 9 Mantorville, Minn. ....... July 3 
a: 2 eee OR, so bs esa< 0s 00 et July 3 
eg ee eee July 3 
July 9 Florida es eee July 3 
July 9 Delaware sa ..-June 19 
July 9 New Jersey : ee fF 
July 9% Springfield, Il! ..June 26 
July 9 Palmerton, Pa June 26 
Adv. June 26 
July 9 Illinois ...June 26 
July 10 Tennessee ; .. June 26 
Adv. June 26 
July 10 Georgetown, Del. July 3 
July 10 Indianola, Miss ..July 3 
July 10 Port Huron, Mich. .July 3 
July 10 Logan, Utah July 3 
(Cn Ses be pawn & July 3 
July 10 Excelsior Springs, Mo July 3 
July 11 Ohio ; Pee oa July 3 
July 11 New Jersey June 26 
July 11 Appleton. Minn June 26 
July 12 Racine, Wis ne June 26 
July 12 Jamestown, N. D. ........: July 3 
July 12 Windsor, Ont. July 3 
July 13 Galt, Ont mth July 3 
July 14 Grand Rapids, Minn June 26 
July 14 Fayetteville, W. Va June 26 
July 14 Ivanhoe. Minn June 26 
July 14 Cambridge, Minn. June 26 
July 14 Worthington, Minn June 26 
July 14 Ebensburg, Pa. ...... July 3 
Adv. June 26 and July 3. 
July 14 Hollidaysburg, Pa. ; July 3 
Adv. July 3 
July 14 Washington July 3 
July 15 St. Louis, Mo June 26 
July 15 Vermont . . July 3 
July 15 Huntington, W. Va. July 3 
July 15 Rochester, Minn. July 3 
July 16 Faribault, Minn. July 3 
Adv. July 3. 
July 16 Indianapolis, Ind. ........ July 3 
July 16 Springfield. O. June 19 
July 17 Red Wing, Minn. .......-. July 3 
July 17 Boston, Mass. July 3 
July 17 Pittsburgh, Pa 
July 19 Brainerd, Minn. ........-- July 3 
July 20 Litchfield, Minn. July 3 
July 22 Rome, Ge. ....cccosess July 3 
July 25 St. Lou's, Mo June 26 
July 25 Kent, O. ..... ese July 3 
Adv. July 3 
July 30 California .....------- June 19 
EXCAVATION AND DREDGING 
July 10 Provo, Utah July 3 
July 15 Wapello, fa. ..June 26 
Adv. June 26 
July 15 Marshalltown, Ta .June 26 
Ady. June 26 
Aug. 6 Kenton, O July 3 
INDUSTRIAL WORKS 
July 7 Sheboygan, Wis. ..July 3 
July 7 New York, N. Y. July 3 
July 8 Fond du lac, Wis July 3 
July 9 Los Angeles, Ca! .June 19 
July 15 Flushing, N. « June 19 
July 15 London, Ont........ «2-08 July 3 
July 20 Omaha, Neb... .....--e00 July 3 
Aug. 1 Duluth, Minn. ........-sed June 26 
Aug. 1 Hastings, Minn. .......... May 15 
RUTLDINGS 
July 4 West Bethlehem, Pa.......J June 12 
July 5 Mountain Lake, Minn. June 19 
July 7 Brooklyn, N. Y June 26 
July 7 Sanitorium. N. C June 26 
CP ee a OT eee July 3 
July 7 New York, N. Y July 3 
Tuly 7 Woodbury, N. J July 3 
July 7 San Diego, Cal. July 3 
July 7 Brooktyn, N. Y. .... July 3 
July 7 Fredericksburg, Va. July 3 
July 8 Montclair, N. J. . July 3 
Adv. July 3. 
July 8 Wichita, Kan. . July 3 
July & Philadelphia, Pa 
July 8 Palatka, Fla. ..June 26 
July & Wellington, Kan ..June 26 
July 9 Duluth, Minn. . — .June 26 
July 9 Three Rivers. Que ..June 26 
July 10 Port Jervis, N. Y.........June 26 
July 10 Blooming Prairie, Minn. ..June 19 
July 10 Watertown, Conn. July 3 
July 11 Merced, Cal. ............ June 26 
July 11 Gunnison, Colo. July 3 
July 14 Decatur, Mich. ..........«¢ July 3 
July 15 Crookston, Minn. July 3 
July 15 Fraserville, Que. ..... June 12 
July 15 Greybull, Wyo. ........ June 26 
July 15 Brainerd, Minn. ......---- June 26 
July 17 Malone, N. Y........-.--- June 26 
July 17 Thiells, N. Y. ...-ee00-.-July 3 
Adv. July 3. 
July 18 Ivanhoe, Minn. ..........July 3 
July 23 Montmatre, Sask. ........July 3 
July 23 Lorain. O. ..eeeeeees ° une 26 


Bids 
Close 


July 
July 
July 
July 
July 


July 
Aug 
Aug 
Aug. 
Aug. 
Aug. 
Aug. 


Mechanicsburg, 0 
Winona, Minn. .. 
Minneapolis, Min: 
Bemidji, Minn. 
Utica, N. Y. 
Adv. June 26 hy 
Austin, Minn. reine 
Gastonia, N. © ae 
Kenosha, Wis 
Virginia, Minn ae 
Duluth, Minn. 
Willmar, Minn. Thy 
St. Paul, Minn Ty) 


FEDERAL GOVERNMENT \y ORK 


July 
July 


July 


July 


July 


July 
July 
July 
July 
July 


July 
July 


July 
July 2 


July 2 


July 


July £ 


July 
July 
July 


July 2 


July 


July 


July 
July 


July 


Aug. 


July 
July 
July 
July 
July 
July 


July 


July 
July 


July 
July 


July 


July 
July 
July 


July 
July 


‘uly 


~~) 


~a 


~) 


~~ ee 


1 
1 
1 


1 
1 


9 


co 0 lOO HI43 


oe eo 


4 
5 
5 


5 
6 


4 


5 School 


Steel—Philadelphi Jur 
Adv. June 5, 1 19. 
Paving Material tor 
Tex soneta Tur 
Locks and Dam—Pitts. 
burgh, Pa Jur 
Ady. June 12 and 19 a 


Gas Mains 


Li 


y cee 

Ady. June 19 
Gate—Operating Machinery 
—Cincinnati, O Tur 

Ady. June 12 and 19 : 
Post Office Pittsburg 
Tex 
Post 
Minn 

Adv. June 5, 12 and 19 
Post Office—Vintor In Tune } 
Officers Quarters—W ashing 7 
ton, Db. C Tune 
Officers Quarters 
ton, N 


: Jun 
Office — Mont: video 
. Tune 


Wilming 
led Jur 
-Rapid City. S 


Silt Diversion Wor} -los 
Angeles, Cal Jur 
Adv. June 19 
Dredging—New York, N. Y.Ju 
Adv. June 26 
Dredging—Savannah, Ga. Jur 
Adv. June 26 
Dredging—RBaltimore. Md. J 
Adv. June 26 
Dredging—-Sault Ste Marie 
Mich Jur 
Adv. June 26 
Post Office Andatusia 
Ala Tune 
Cottage Sorrento, Idaho... June ° 
Bridges—Leupp, Ariz —June 
Removing Wreck - New 
Torx. N. ¥ ; June 
Adv. June 26 
Jetty—Jacksonville, Fla...June ? 
Ady. June 26 
Coal—Jacksonville, Fla Jun 
Adv. June 26 
Dredging Philadelphia 
Pa mona June ? 
Adv. June 26 
Stone—Cincinnati, O July 


Adv. July 3. 
Dredging and Filling—San 


Juan, P. RB ..: July 
Adv. July 3 

Storehouse Wilmington 

Del ; : July 
\dyv. July 3. 

Dredging——Honolulu, H. T June % 
Adv. June 26 


MISCELLANEOUS 


Lighthouse Tower—Ottawa ; 
| See June 








Incinerator—Sedalia, Mo 
Revetment—Toledo, © , 
Cast Iron Pipe—Providencr 

Me is Gackt hneen, 6 Jul 
Cast Iron Pipe—JJer ( Y, 
Masons’ Materials—Jersey 
City, N. J. ; Jun 
Water Gate-Boxes and Cov- 
ers and Sewer Manhol 
Furnaces and Boxes, Jersey) | 
City, N. J. July 
Wharf—Naramata, B. C. Jun 
Lift Gates—Los Angeles 
San: \e shaw aes: ; Jun 
Wharf—Thessalon, Ont Jur 
Copper Cable, ete. Winn- | 
peg, Man, July 
Road Gravel—Cambridge 
Mass. June 2 


Adv. June 12 and 19 
Fishway—Lewrence, Mass.Juls 
Adv. July 3. 


Wharf — Connaught Sta m 
TGs iw haces ctcse July 

Freight and Trailers. ete. — ‘ 
New York. N. Y¥ June © 
Wharf—Ottawa, Ort. June ? 
Pumping Engine—Miwau- . 
oe he ee eee fe 
Wharf—Berthier, Que July ? 
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name of official fs not given, 


Where ‘ 
inquirie hould be addressed to ty 
Ire ounty Clerk or corresponding 
official. 


Waterworks 


PROPOSED WORK 
Center 


,ltimore — Brooklyn Co., 


si teen y Blidg., having plans prepared 
i guuo ft. 6 and 8 in. ci. pipe in 
aT exiyn (city’s new annex), to connect 
a ity water system. About $8000. J. 
© Howard, 12 East Lexington St., engr. 
“' (., Batesburg—City election July 11 
., vote on $60,000 bonds to extend water- 
works system. Engineer not selected. 
<s €., Orangeburg—City plans election 
. vote on $100,000 bonds to lay 4.1 mi. 
water mains in various streets. ds Ws 


Hawes, city engr. : 

Royston—City having plans pre- 
pared building waterworks and sewerage 
Metems. About $45,000. J. B. McCrary 
(9, 3rd Natl. Bank Bldg., Atlanta, engrs. 

Fla., Ft. Myers—City election in August 
to vote on $45,000 bonds to extend water 
mains 

Fla., Marianna—See “Streets and Roads. 

La., Ebenezer—City plans to build water- 
works system. About $50,008. 

Neb,, Lineoln—City having plans pre- 
pared by G. W. Bates, city engr., for rein.- 
con. reservoir, 2,000,000 gal. capacity 
\bout $35,000. 

Okla., Okmulgee—City having plang. pre- 
pared by Burns & McDonald, engrs., Inter- 
state Bldg., Kansas City, Mo., improving 
waterworks including ccnstruction of dam 
ind installation of equipment. 

Ont., Acton—Town engaged James, Lou- 
don & Hertzberg, eners., 36 Toronto St., 
oronto, to make surveys and submit pre- 
liminary report for complete new water- 
works system. About $90,000. 


Ga., 


BIDS DESIRED 


x. ¥., Thiells—See ‘Buildings. 
0., Akron—Until July 25, by H. S. Morse, 
dir. pub. serv., Delaware Bldg., building ele- 
vated concrete water tank, 156,000 gal. ca- 
pacity, supported by tower 70 ft. high to 
low water lineg bids will be received on 
alternate designs shown on plans as fol- 
ows: “A” monolithic tower and tank of 
con., “B”’ steel tower and tank en- 
closed in rein.-con. shell. H. H. Frost, supt. 
water works; advertised in this issue. 

Minn., Litehfield—Until Aug. 1, by City 
Council, building addition to waterworks 
system and sewers. About $55,000. L. P. 
Wolff, 1001 Guardian Life Bldg., St. Paul, 
ner 

Utah, Mt. Pleasant—Until July 14, by 
A. Millson, city reedr., furnishing and lay- 
ing 17,500 ft. 5 in, cement pipe, 16,000 ft. 
6 in. wooden pipe and 33,000 lin.ft. trench- 
ing. Caldwell & Richards, Vermont Bidg., 
Salt Lake City, engrs. 

Utah, Price—Until July 7 by M. Gilmer, 
city reedr., furnishing and laying 24.5 mi. 
cement, wood and c i. water pipes. Jones 
& Olson, Price, engrs. Noted May 22. 


o 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*N. Y., New York—N. J. Hayes, comr. 
water supply, gas and electricity, Municipal 
Bidg., let contract furnishing, delivering 
and laying watermains and appurtenances 
‘n Riverside Dr., West 134th and West 
142nd Sts., Manhattan Boro., and in East 
147th, East 170th, Amethyst, Emmett and 
Rosewood Sts., and in Matthews, Newton, 
Olinville and Rhinelander Aves. and in 
Crotona Parkway, Elsmere Pl. and Union- 
port Rd., Bronx Boro., to C. Del Blasio, 
$28,300. Noted June 19. 


*N. Y., Ossining—See “Buildings.” 


_*N. Y., Schenectady—Bd. Contr. & Sup- 

ply let contract laying watermains in vari- 
Streets, to E,. B. Edgar, 737 Brandy- 
Ave., $14,925. 


*0., Akron—Coventry Land & Impvt. Ca 

contract furnishing and laying 217 tong 

f nd 8 in. ci. water pipe and specials 

irestone Park, to T. E. McShaffrey 
nstr. Co., 173 South Forge St. 


‘ 0., Bellevue—City received lowest 3 bids 
ou ding impounding reservoir, involving 
"0 cu.yd. earth execav. and embank- 


ment, 20 x 26 ft. low service pumping sta- 
tion and 1500 to 3000 ft. 18 in. vitr. tile 
pipe, from F. R. Jones Co.. Wayside Rd., 


Cleveland, $105,159, Gist 
$105,840, Harrington Bros., 3959 Flad Ave. 
St. Louis, Mo., $108,000; furnishing and 
erecting 2 gas engine driven centrifugal 
pumping units, from Baker-Dunbar-Allen 
Co., 1900 Euclid Bldg., Cleveland, $7600, 
Standard Mfg. Co, $8157, J. L. Skeldon 
Eng. Co., 242 Water St., Toledo, $13 260; 
furnishing and delivering chlorinator, from 
Wallace & Tiernan Co., $424, Baker-Dun- 
bar-Allen Co., $500, R. E. Carey Co., $600 
Noted May 22. 


*0O., 


Bros., Bellevue, 


Toledo—Comrs. Lucas Co. let con- 
tract to S. L. Cothrel, 341 Ohio Bldg., lay- 
ing water line No. 7 in Norwood Dist., 
cost $39,421; water line No. 8 in North 
Collingwood Park, $43,491; water line No. 
10 in Forest, Hickory and Upton Aves., 
$12,278. Noted June 5. 
Minn., St. Paul—See “Streets & Roads.” 


Idaho, BuhIl—City received bids improv- 
ing waterworks system from Methesen Co., 


Buhl, steel pipe, $47,902; Snyder & Me- 
Garry, Buhl, iron pipe, $50,707 
Sewers 
PROPOSED WORK 
N. Y¥., Binghamton—Common Council 
plans to install sanitary sewer in Emma 
St. About $18,400. J. Giles, comr. pub. 
wks. 
Md., Baltimore — Brooklyn Center Co., 
1025 Munsey Bldg., having plans prepared 


laying 5600 ft. 8-18 in. double strength 
terra cotta pipe, involving 9000 yd. grad- 
ing, in Brooklyn (city’s new annex), to 
connect with municipal sewerage system. 


Cost between $12,000 and $18,000. J. S. 
Howard, 12 East Lexington St., engr. 

W. Va., Clarksburg—See “Streets and 
Roads.” 

8. C., Batesburg—City election July 11, 


bonds to build 3 mk 
rincipal business and 
Ongineer not selected. 


to vote on $40,¢00 
sewerage system in 
residential streets. 


S. C., Orangeburg—City plans election to 


vote on $75,000 bonds to lay 4.4 mi. sani- 
tary sewers and 1.7 mi. storm sewers in 
various streets, etc. J. W. Hawes, city 


ener. 

Ga., Royston—See ‘‘Waterworks.” 

0., Cincinnati—City plans election § in 
August to vote on $1,015,000 bonds to im- 
prove sewerage syetem. 


. 


0., Bayton—See “Streets and Roads.’ 


0., Lakewood—City plans to build cir- 
cular brick sewers in Edgewater Dr. from 
Nicholson Rd. to Webb Rd. E. A. Fisher, 


city ener. 


Mich., Detroit—Dept. Pub. Wks. soon re- 
ceives bids builing vitr. crock lateral sewers 
with standard brick manholes in alley No 
3070 in blocks bounded by Yosemite, Yel- 
lowstone, Joy and Elmhurst Aves., No. 3158 
in Charlevoix Ave., from Connors Ave. to 
Connors Creek, No. 3159 in Waterloo Ave. 
from Connors Ave. to Connors Creek, No. 
3160 bounded by Wilkemere, Linwood, 
Highland and Leslie Aves., No. 3161 bound- 
ed by Dexter, Lawton, Highland and Les- 
lie Aves., No. 3162 bounded by Fairview 
and Lillibridge Aves., north of Warren 
Ave., No. 3163 bounded ‘by Lillibridge, Beni- 
teau, Warren and Shoemaker Aves., No. 
3164 bounded by Philip, Alter and Mack 
Aves. and north line Lodge sub-division, 
No. 3167 bounded by Martin St., Tarnow 
and Vernor Aves., and South line Harrah’s 
Western Sub-division, No. 3168 bounded by 
Dexter, Lawton, Leslie and Buena Vista 
Aves., No. 3169 bounded by Wilkemere, 
Linwood, Leslie and Buena Vista Aves.. No. 
3068 bounded by Ohio, Tireman and Mac- 
kenzie Aves. and Detroit Terminal R. R., 
No. 3170 bounded by Richard and Cabot 


Sts. north of Woodmere Ave. 

Minn., Hinckley —City voted $10,000 
bonds to build sewerage system. dhe 
Hunt, clk. 

Neb Madison—City plans to lay 3400 
ft. 30 in. storm sewer in 8rd St. About 
$15,000. W.D. J. Steckelberg, city engr. 

8S. D., Brookings—City voted $48 000 
bonds to build storm sewers in various 
streets. 

WN. D., Grand Forks—See “Streets and 


Roads.” 
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Wash., Yakima—City plans election soon 
to vote on $350,000 bonds to extend trunk 
sewerage system Cc. F. Wilson, city engr 


Cal, South San Francisco—City voted 
$35,000 bonds to build sewerage system. 


Ont., Acton—Town engaged James, Lou- 
don & Hertzberg, engrs., 36 Toronto St 
Toronto, to prepare preliminary surveys 
and submit report for building complet: 
new sanitary sewerage system About 
360,000. 


Ont., Comber—Twp. plans to expend $60 


600 to build drainage system. S. T. An- 
derson, clk. J. J. Newman, Davis Blk 
Windsor, engr. 

BIDS DESIRED 

N. ¥., Thiells—See “Buildings.” 

Fla., Leesburg—Until July 8 by city 
building sewers in various streets. About 
$56,000. J. B. McCrary Co., 3rd Natl 
Bank Bldg., Atlanta, Ga., engrs. 


Mich., Muskegon—Until July 7, by B. H. 
Tellman, city recdr., furnishing labor an@ 
material for building main and latera) 
sewer in Sewer Dist. No. 29, to be known 
as Highland Park Sewer Dist. No. 29, in- 
volving 1144 ft. 20 in. and 6588 ft. 8 in 
sewer, etc. ; advertised in this issue. 


Minr., Litchfleld—See “Waterworks”. 


Minn., St, Paul—Until July 7, by H. W. 
Austin, purch. agt., City Hall, building 
storm water sewer in section Fairview 
Ave., also building sewers in Ross, Griggs 
and Juno Sts., Dudley, Byard and Hamline 
Aves. 


Kan., Marysville—Until July 10, by City 
Clk., Mying 60,050 ft. 12-6@ in. vitr. pipe, 
13 manholes and 21 catch basins. C. Mc- 
Crea, Republic Blig., Kansas City. Mo 
engrs. 


Neb., Newman Grove—Until July 15, by 
city, building sanita sewers in various 
streets involving 16,420 ft. 8 in., 2380 ft. 
10 in., 2120 ft. 12 in., and 1060 ft. 15 in. 
vitr. pipe. W. E. Staadeven, 141 Bee Bidg., 
Omaha, ener. 


Mo., Clayton—Until July 8, by C. #, 
Holekamp, chn., Sewer Comn. of St. Louis 
Co., Joint Sanitary Sewer Dist. No. 1, at 
office of €o. Clk., building joint district 
sewers in St. Louis Co, Cc. Diatzko, spe- 
cial sewer engr.; advertised in this issue. 


City—Until Aug. 19, by 
City _ building Tur- 
Work involves 2 sewer 
pumping stations, 124 mi. rein.-con. sewer 
and 34 mi. concrete, segment and clays 
pipe. Cost between $1,500,000 and $1,750 
000. <A. D. Ludlow, City Hall, engr of 
sewers; advertised in this issue. 





Mo., Kansas 
Bd. Pub. Wks., 
key Creek Sewer. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Conn., Hartford—City let contract build- 
ing 500 ft. 48 in. concrete or block sewers 
in Nook Farm, to N. C. Casciano & Co.. 
208 Front St., $11,623. Noted June 26. 


*N. Y., Binghamton—Schenectady Sew- 
age Disposal Co., foot of Anthony St., 
Schenectady, sub-let contract completing 
Sect. 1 Binghamton Intercepting Sew>=r, to 
W. UL. Fitzgerald, Binghamton About 
$60,000, 

*N. Y., Utica—Bd. Contr. & Supply let 
eontract building sanitary sewer beginning 
at Eagle and St. Vincents Sts. and extend- 
ing to Brookside Park PI. and storm sewers 
in Mortimer, Leah, Eagle and St. Vincent 
Sts. and Conkling, Taylor, Brinckerhoff, 
Dudley and Seymour Aves. to F. M. John 


son, $15,355 and $29,568, respectively 
Noted May 16. 
*0., Akron—Dir. Pub. Serv. let con- 


tract building 2850 lin.ft. Wolf Ledge Run 
Storm Sewer, from Sherman to Kling Sts., 
involving 1480 lin.ft. 8-10 in. brick or rein - 
con. sewer and 1370 lin.ft. 18-24 in. vitr 
pipe, to J. Duff Constr. Co., Marshall Bldg 
Cleveland, $98,602 


0., Cleveland—City received bids build 
ing 1510 ft. 2 ft. 6 in., 4 ft. brick sewers 
and 480 ft. 12-24 in. vitr. pipe, in Euchie 
Ave. from Ivanhoe Rd. to Reyburn Ave. 
from River Constr. Co., 12109 Mayfield Rd.. 
$25,198: Manson Co., The Arcade, $27,225: 


W. P. Gibbons, 340 Leader-News Bldg 
$29,184. 
*0., Toledo—Comrs. Lucas Co. let con- 


tract building 30,300 ft. sewer in North 
Collingwood Park, involving 29,307 ft. 6-12 
in. vitr. pipe, 1100 branches, 74 manholes, 
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Sewers (Continued) 


1000 ft. 6 in. ci. force main, 200 gal. cen- 
trifugal pump and concrete sewage lift, to 
S. 


N. Bick, 601 Nasby Bldg, $58,996; 
1737 ft. 6-15 in. vitr. sewr pipe, ete, in 
Harris St., to T. J. Kelly, 626 Avondale 
St., $6401. Noted June 5 


Pub. Wks. 
13-18 ft. 


let 
con- 


*Mich., Detroit—Dept. 
contracts building 10,513 ft. 


crete arch sewer in Wetherby Ave., Sects 
1 and 2, to Nash Bros., 10 South La Salle 
St., Chicago, $990,479 ; 1251 ft. 5 ft. cylinder 


brick sewer in Harper Ave., Sects. A and 
IB, to C. H. Bennett, 1008 Ford Blidg., $54.- 
042; 8604 ft. 9-10 ft. cylinder concrete 


sewer in Lynch Rd., Sects. 3 and 4, to J. 
Connelly Constr. Co., Dime Bank Bldg., 
$438,700; 6000 ft. 10 ft. 6 in. cylinder 


conerete block sewer in Six Mile Rd., Sect. 
1, to O'Rourke Eng. & Contg. Co. and Hoag 
& Dall, Commercial Bank Bldg., Cleveland, 


$379,560; 6709 ft. 10 ft. 6 in. cylinder con- 
crete segmental block sewer on Six Mile 
Rd., Sect. 2, to Brandon & Hanna, 1624 


Dime Bank Bldg., $422,000. Noted June 12. 
*Minn., Duluth—City let contract build- 
ing sanitary sewer in Wallace Ave. from 
5th to Luther Sts., to C. R. McClean & Son, 
Duluth. About $47,000. Noted June 19. 
Paul—See “Streets & Roads.” 


Minn., St. 


Okla., Oklahoma—City let contract build- 


ing 4800 ft. sewers ete, in North High- 
land Park, to Municipal Execav. Co., 200 
East Main St. About $21,000. 

Cal., San Francisco—See “Streets and 
toads.” 





Bridges 


PROPOSED WORK 


N. Y., Watertown—City voted $66,000 
ponds to build rein.-con. bridge over Black 
River on Pearl St. Concrete Steel Eng. 
(o., engrs., 21 Park Row, New York City, 
will design and supervise engineering. 
Noted Mar. 


N. J.. Rahway—Bd. Freeholders Union 
Co. (Elizabeth) soon lets contract building 


93 ft. concrete and steel bridge over Rah- 
way River, on Monroe St., 60 ft. wide. 
About $35,000. J. L. Baur, 120 Bway., 


Elizabeth, engr. Noted Apr. 3. 

Fla., Miami—City having plans prepared 
buitding lift bridge over Miami_ River, on 
\ve. “G.” About $70,000. C. W. Murray, 
city engr. 


Wis., Sheboygan—Sheboygan Co 
to build 330 ft. rein.-con. bridge 
arches, 40 ft. wide, over Waldo Cascade, 
conerete flooring, creosote block pavement 
and concrete foundation. About $25,000 
G. Ubbelohde, Court House, engr. 


plans 
with 7 


Mont., Columbus—Stillwater Co. election 
Sept. 2 to vote on $12,000 bonds to build 
bridges. G. N. Cardoza, Columbus, engr 


Thompson Falls—Sanders Co 
election Sept. 2 to vote on $75,000 bonds to 
build bridges. TT. Johnston and A. M 
Johnson, Thompson Falls, engrs. 


Mont., 


Newmarket — Town having plans 
prepared by James, Loudon & Hertzberg, 
engrs., 36 Toronto St., Toronto, building 
8 concrete slab and girder bridges, 28 to 40 


Ont., 


ft. spans. About $40,000. 
Roumania—Roumanian Bridge Comn.. 
Hotel Cumberland, 54th St. and Bway. 


New York City, will consider proposals for 
submittal to Roumanian Government for 
furnishing and erecting all or part of 
bridges destroyed during war. Total 
amount of steel required is about 25,000 
tons, largest bridge to be across Borcea 
branch of Danube River; advertised in this 
issue. 


BIDS DESIRED 


Ga., Statesboro—Until Aug. 12 (change 
of date), by Comrs. Bulloch Co., building 


7 rein.-con. bridgeS on Dixie-Overland 
Highway. Total cost, $40,000. J. B. Me- 
Crary Co., 3rd Natl. Bank Bldg., Atlanta, 
engrs. Noted May 15. 

Ga., Swainsboro—Until Aug. 20, by 
Comrs. Emanuel Co., building rein.-con. 
bridge over Big Ohoopee River. About 


$40,000. J. B. McCrary Co., 3rd Natl Bank 
Bldg., Atlanta, engrs. 


Fla., Jacksonville—Until July 29, by F 
Brown, clk., Duval Co., building 2100 ft. 
bridge over St. Johns River. Noted Apr. 17. 


Minn,, Red Wing—See “Streets & Roads.” 


Neb., Lincoln—Until July 7, (change of 
date) by clk. Lancaster Co. building 100 ft 
rein-con. bridge over Oak Creek, on 14th 


St. About $16,000. A. H. Edgren, co. engr. 
Noted June 26 

N. D., Jamestown—Until July 12, by A. 
Blewett, aud. Stutsman Co., building 12 


wood and concrete bridges. 


Ark,, Litle Rock—Until Aug. 4, by Bridge 
Comrs., 213 West 2nd St., building 1450 ft. 
rein.-con. bridge over Arkansas River, on 
Main St., 40 ft. wide between curbs, 8 ft. 
sidewalks on each side, 300 lin.ft. rein.con. 
approaches, 9 main piers extending from 
spring of arches to depth of from 10-80 ft. 


bedrock; also one 1091 ft. rein.-con. bridge 
over Arkansas River, on Bway. St. 40 
ft. wide between curbs, 8 ft. sidewalk on 


each side, 1700 lin.ft. rein.-con. approaches, 
6 principal piers extending from spring of 
arches to depth of from 40-63 ft. bedrock, 
each span 195 ft. long. Hedrick & Hed- 
rick, Kansas City, Mo., bridge engrs.; ad- 
vertised in this issue. 


N. S., Annapolis Royal—Until 
by Provincial Highways Bd., Halifax, 
building 1360 ft. bridge, 28 ft. 6 in. wide, 
over Annapolis River, involving 710 cu.yd. 
concrete, 1100 cu.yd. stone and 6870 cu.yd. 
earth approach and fill. About $34,220. J 
W. Roland, c/o Highway Bd., Halifax, 
engr. 


July 14, 


PRICES AND CONTRACTS AWARDED 


(x Indicates award of contract) 


Pa., Harrisburg—State Highway Dept. 
received bids building bridges in counties 
as follows: (a) Adams Co., (1) 30 ft. span 
in Franklin Twp., (2) two 28 ft. spans, 
Franklin Twp., (3) 30 ft. Cumberland Twp., 
(4) 14 ft., Cumberland Twp., (5) 20 ft., 
Mt. Joy Twp.; (b) Clinton Co., (1) 10 ft 
Beach Creek Twp., (2) 18 ft., Beach Creek 
Twp.; (c) Cumberland Co., 8 ft., Middle- 
sex Twp. : (d) Dauphin Co., (1) 10 ft., 
Mifflin Twp., (2) 6 ft.. Upper Paxton Twp.; 
(e) Juniata Co., (1) 8 ft., Fermanagh Twp., 
(2) 24 ft., Delaware Twp., (3) 20 ft., Dela- 
ware Twp., (4) 20 ft., Delaware Twp., (5) 


20 ft., Monroe Twp., (6) 30 ft., Fayette 
Twp,. (7) 30 ft.. Delaware Twp.; (f) Lan- 
easter Co., (1) 12 ft., Sadsbury Twp. (2) 
12 ft.. Earl Twp.: (g¢) Lebanon Co., (1) 
5 ft.. Union Twp., (2) 24 ft., South Lon- 
donderry Twp., (3) 8 ft., South Annville 
Twp., (4) 16 ft.. East Hanover Twp., (5) 


10 ft., Bethel Twp., (6) 12 ft. Bethel Twp., 


(7) 12 ft., Bethel Twp., (7) 12 ft., Bethel 
Twp.; (h) 24 ft., Carrol Twp., Perry Co.; 
(i) Snyder Co., (1) 12 ft.. Washington 
Twp., (2) 12 ft., Perry Twp., (3) 12 ft., 
Spring Twp., (4) 12 ft., Beaver Twp., (5) 
12 ft., Spring Twp., (6) 16 ft. Washington 
Twp., (7) 16 ft.. Washington Twp., (8) 
8 ft., Washington Twp., (9) 8 ft., Wash- 
ington Twp., from W. H. Murphy & Sons. 
Harrisburg, (al) $4060, (a2) $9654, (a3) 
$4957; G. W. Ensign, Inc., Harrisbure 
Bank Bidz. (a1) $3850. (a2) $7959 
(a3) $4701, (a4) $1800, (c) $1323, 
(d1) $2248, (d2) $2161, (e1) $1811, (e5) 
$3707, (e6) $6198, (f1) $4573, (f2) $3941 
(z1) 1531, (23) 1897, (24) $2783, (25) 
$2361, (26) $2361, (27) $2526, (i1) $1986, 
(i2) $2189, (i6) $2325, (i8) $1343, (i9) 


$1345; S. W. Shoemaker & Son, 1545 North 
6th St., (al) $4504, (24) $2961, (25) $2278, 
(26) $1635, (27) $1785, (h) $5667; G. L. 
Shore & Son, Keswick, Va., (a2) $9077, 
(a5) $2797, (e1) $2064, (e5) $3802. (e6) 
$7137; O. B. S. Co., Phila., (a3) $5223, (e2) 


$3690; W. H. Drawbaugh, Dover, (a4) 
$1671, (a5) $2777. (c) $1730, (f1) $2242, 
(f2) $2409; J. W. Hartley, York, (a4) 
$1827, (a5) $2569; T. Leete, Coudersport, 
(b1) $1297, (b2) $2248: F. M. Shadel, 
Williamsport, (d1) $2064; J. H. Forney, 
Berrysburg, (d1) $1641, (42) $1637: M. F. 
Wilt. Millersburg, (a2) $2296; Trimpey & 
Whipkey, Casselman, (e1) $1578, (e2) 
$3434, (e383) $2823, (e4) $2823, (e5) $3487, 
(e6) $6536, (e7) $4216, (i1) $1582, (13) 
$1867, (i4) $1867, (i5) $1787, (i6) $2076, 
(i7) $2176, (i8) $1309, (i9) $1309: M. J. 
McHale (trading as McHale & Co.), Nor- 


wood, (e2) $3239, (e3) 2$755, (e4) $2755, 
(e7) $4090; H. F. Mackey, East Strouds- 
burg, (e3) $2871, (e4) $2871, (e7) $4356, 


(i7) $2350* A. R. Kreider, Lancaster, (f1) 
$1753, (f2) $1728: W. Swanger & Son, 
Lebanon, (g1) $1290, (22) $2730, (23) 


$1549, (24 oo (25) $1715, (26) $1733, 


(27) $2035; E eener, Colebrook, (g2) 
$3348: J. M. Eshleman, Landisville, (g2) 
$3082, (23) $1867: A. Fauver, Laurelton, 


(i1) $1683, (i6) $1942, (i7) $1942, (i8) 

















$1157, (i9) $1157; L. E Ss ! 
town, (i3) $1724, (i4) $17 ‘eve 
Noted May 29. 
*Ga., Metter—Comrs. © 
eontract building rein.-co 
culverts, to Kreis & Wa Pe 
Tenn. About $26,000 an 
*Ga., Swainsboro—Com; 
let contract building 7 rein ride 
Dixie-Overland Highway, t . tk 
drep, Knoxville, Tenn ‘ 
Noted June 5 


*Ga., Valdosta—Lownd: 
2 rein.-con. slag bridges 
and 400 ft. long, respective) \} 
000. Work will be done by } 
*¥Mich., Flint—City let 
256 ft. steel truss bridge o 
on Texas Ave., 50 ft. w 





walk on either side, to [| Renal ce 
1623 Monadnock BIk., © aoa 
$90,000. si 
*Minn., Elk River—Comrs  ghon 
Co. let contract building RB; No 3 
four 55 ft. rein.-con. girder spans ons 
roadway, to W. S. Hewett, 52) Metron, 
tan Life Bldg., Minneapolis. 44.975." 
*Ariz., Cottonwood — Ss: Hie 
Comn., Phoenix, and Yavap le 


tract building 280 ft. Luton areh poi, 
bridge over Verde River. / 
Clarksdale, to Topeka Bride: 
Stormont Bldg., Topeka, Kar 
000. Noted June 12. 

*Cal,, King City—State Highway Con 
515 Forum Bldg., Sacramento. let eontran 
building bridge over Salinas’ River ho 
Monterey Co., to Healy-Tibb Co. 4 
Main St., San Francisco. Noted June 5 


& Iron Co 





*Man., Carman—Municipa! Council 
contract building rein.-con. bridge on Port. 
age Ave., to P. O. Petersen, 196 Johnet, 


St., Winnipeg. About $17,290 


Reinforced Concrete 
PROPOSED WORK 





N. Y., Buffalo—See “Industrial Works 

N. J., Rahway—See “Bridges.” 

M., Chieago—See “Buildings.” 

Neb., Lincoln—See “Waterworks.” 

Cal., Sacramento — See “Indust 
Works.” 

Ont., Toronto—See ‘Industrial Works 


BIDS DESIRED 
Ga., Stateshoro—See “Bridges” 
Ga., Swainsboro—Scee “Bridges” 
Minn, Red Wing—See “Streets 
Roads.” 
Ark., Little Rock—See “Bride: 


PRICES AND CONTRACTS AWARDED 

(xIndicates award of contract) 

*Ga., Metter—See “Bridges.” 

*Ga., Swainsboro—See “Bridges.” 

*Ga., Valdosta—See “Bridges.” 

Minn.,, Elk River—See “Bridges.” 

*Ariz., Cottonwood—See “Bridges.” 

*Man., Carman—See “Bridges.” 


Streets and Roads 


PROPOSED WORK 


Mass., Malden (Boston P. 0.) 
ing plans prepared building 6-10 ft. gr 
lithic walks in various sections. About $1 
000. H. W. Esty, city ener. 

Pa., Dormont (Pittsburgh P. 0.)—Poro 
Council soon lets contract grading, paving 
and curbing Pinehurst Ave. from Peermont 
to Biltmore Aves., Latonia Ave. from P 


-Citv hav- 








mont Ave. to Scott Rd., grading Ordnar 
Ave. from Bway to Ocean Ave Woek 
involves 2980 sq.yd. vitr. brick, 2539 lin ft 





concrete curbing and 
cu.yd. earth excav. Douglass & McKnight 
Columbia Bank Bldg., Pittsburgh, engrs 
Pa., Pittsburgh—City soon lets contr 
grading, paving and curbing Montooth * 
from Climax St. to Taff Ave.. Beltzhoover 


guttering and 29% 


Ave. from end of present pavement 
Charles St., Dilworth St. from Gray 
Cowan Sts., widening Main St. at its inter 


section with Liberty St.; paving and cur 
ing Marshall Ave. from Linwood Ave ‘ 
Brighton Rd. and regrading, repairing an‘ 
recurbing Sylvania Ave. from Taff to Gear 
ing Aves. and Taff Ave. from Montooth 
to point 350 ft. north. N. S. Sprague, ct! 
ener. 

Pa., Washington—Washington Co. soo 
receives bids building roads. Ponds for 
$1,000,000 voted for project. Noted May | 
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streets and Roads (Continued) 

Ww. Va., Charleston—Kanawha Co., Elk 
Dist. plans election soon to vote on $400,000 
bonds to improve roads. F. C. Burdette, 
ongr 
Ww. Va. Clarksburg—City election July 
) on $900,000 bond issue for street 


15 to vote t ; 
. improvements and other work. 


and sewer 


w. Va. Clarksburg—Comrs. Harrison 
ee eae eed a es 

‘o having plans prepare d and soon 
alee bids building 2.5 mi. Fairmont- 


Work involves 23,315 sq 
concrete founda- 
R. Wilson, Clarks- 


Clarksburg Pike. 
yd. brick pavement on 
tion. About $88,000. J. 
burg, ener. 

W. Va., Elkins—Randolph Co. plans elec- 
tian soon to vote on $150,000 bonds to im- 
wove roads in Beverly Dist., and $90,000 
bonds to improve roads in Montrose Dist. 
F. A. Parsons, Elkins, co. engr. 

W. Va., Fayetteville—Fayette Co. soon 
receives bids building 2.63 mi. Fayette Rd., 
bituminous macadam About $35,000 J. 
K. McGrath, co. engr. 

W. Va., Fayetteville—Fayette Co. voted 
$194,000, bonds to improve roads in Quin- 
nimont Dist. J. K. MeGrath, co. engr. Noted 
May 29 

North Carolina—State Highway Comn., 
Raleigh, plans to gravel 14 mi. road from 
Yanceyville to state line, Caswell Co., cost 
$40,000; 20 mi, 9 ft. wide, in Avery and 
Watauga Counties, $100,000; 54 mi. from 
Buffaloe Mills to Gaston Co. line, $13,750, 
§ mi. from No. 6 Twp. line to Burke Co. 
ine. $25,000, both in Cleveland Co.; 9 mi. 
Wicksville-Salisbury Rd., 3 mi. Yadkinville 
Rd. and one 6 mi. stretch, all in Davie Co. ; 
hard surface 154 mi. Asheville-Marion Rd., 





18 ft. wide, $240,000, and 43 mi. other 
roads, 16 ft. wide, $50,000, both in Bun- 
combe Co.; 2} mi. from Kings Mt. to Gas- 


ton Co. line, Cleveland Co., $68,000; 6 mi. 
township roads, 16 ft. wide, Anson Co., 
$40,000; 23 mi. Old Causeway, 18 ft. wide, 
Brunswick Co.; 1} mi. Greensboro-Winston 
Rd., Guilford Co.; 12 mi. Haysville-Bris- 
ton Rd., Clay Co.; 7 mi. Atlanta-Asheville 
Highway, Cherokee Co.; 50 mi, Boardman- 
Wilmington Rd., Columbus Co.; also im- 
prove 6 mi. Winston-High Point Rd., 
Davidson Co., and 7 mi. Concord-Abbeville 
Rd., Cabarrus Co. W. S. Fallis, engr. 


N. ¢., Albemarle—Comrs. Stanley Co. 
plan to gravel 10 mi. Sanford-Albemarle 
Rd., 16-18 ft. wide. About $30,000. W. S. 
Fallis, c/o State Highway Dept., Raleigh, 
ener., $30,000. 


N. C., Bayboro—Comrs. Pamlico Co. plan 
to top soil 22 mi. Oriental Bayboro Rd., 
16-18 ft. wide. About $77,000. W. S. Fal- 
lis, ¢/o State Highway Dept., Raleigh, engr. 


N. C., Bryson City—Comrs. Swain Co. 
lan to gravel 4 mi. various roads, 16-18 
t. wide. About $10,000. W. S Fallis, 
‘/o State Highway Dept., Raleigh, ener. 
N. C., Carthage—Comrs. Moore Co. plan 
to gravel 28 mi. Sanford-Albemarle Rd., 
16-18 ft. wide. About $84,000. WwW. 8. 
Fallis, c/o State Highway Dept., Raleigh, 
engr 

N. C., Charlotte—Comrs. Mecklenburg Co. 
plan to hard surface 14 mi. Charlotte-Mon- 
roe Rd., 18-20 ft. wide. W. S. Fallis, 
c/o State Highway Dept., Raleigh, ener. 


N. C., Clinton—Comrs. Simpson Co. plan 
to gravel 24 mi. Clinton-Dunn Rd., 16-18 
ft. wide About $48,000. S. W. Fallis, 
Raleigh, engr. 

N. C., Danbury—Comrs. Surrey Co. plan 
to gravel 22 mi. Danbury-Dobson Rd., 16- 
18 ft. wide, cost $55,000; 20 mi. Mt. Airy- 
Winston Rd., 16-18 ft. wide, $50,000. W. S. 
Fallis, c/o State Higway Dept., Raleigh, 
engr. 

N. C., Elizabeth—Comrs. Pasquotank Co. 
soon let contract hard surfacing 25 mi. 
roads, 9-18 ft. wide, vitr. asphalt or con- 
crete. T. L. Higgs, 336 Hinton Bldg., engr. 


N. C., Franklin—Comrs. Macon Co. plan 
to gravel 11 mi. Bryson City-Franklin Rd. 
W. S. Fallis, c/o State Highway Dept., 
Raleigh, engr. 


N. C., Goldsboro—Comrs. Wayne Co. plan 
to gravel 15.6 mi. Goldsboro-Duplin Rd., 
16-18 ft. wide. About $35,000. W. S. 
a c/o State Highway Dept., Raleigh, 

N. C., Greensboro—Comrs. Guilford Co 
plan to hard surface 1.5 mi. Asheboro Rd., 
20 ft. wide; 1.5 mi. Greensboro-Charlotte 
Rd., and 1_ mi. Stokesdale Rd., and 2 mi. 
Stokesdale-Rockingham Rd. W. §S. Fallis, 
c/o State Highway Dept., Raleigh, engr. 


N. C., Henderson—City rejected bids re- 
ceived June 17, for 55,000 sq.yd. of as- 
phalt, bitulithie, concrete, brick, or other 
pavement, 7000 lin.ft. of granite or concrete 


Y 
f 
I 

¢ 


curb, 7000 lin.ft. of concrete gutter, 9000 
sq.yd. of sidewalk, 18,000 cu.yd. grading, 
ete. Work indefinitely postponed. G. C. 
White, Durham, engr. Noted May 29. 

N. C., Kinston—Comrs. Lenoir Co. plan 
to hard surface 19 mi. Goldsboro-New_ Bern 


Rd W. Fallis, c/o State Highway Dept., 
Raleigh, eng. 
N. C., Monroe—Comrs. Union Co. plan to 


Monroe-Charlotte 
$10,230. WwW. S 
Dept., Raleigh 


gravel or top soil 6 mi 
Rad., 16 ft. wide. About 
Fallis, c/o State Highway 
engr 

N. C., Nashville—City plans to pave 
1} mi. Washington Ave. and Depot St.. 
30 ft. wide. About $50,000. 

N. C., Raleigh—Comrs. Wake Co. plan to 
hard surface 6.8 mi. Raleigh-Carey Rd., 
18-20 ft. wide. About $200,000 w. § 
Fallis, c/o State Highway Dept., Raleigh, 
engr. 

N. C., Sanford—Comrs. Lee Co. plan 
to gravel 10 mi. Sanford-Albemarle Rd., 
18 ft. wide. About $30,000. W. S. Fallis, 
c/o State Highway Dept., Raleigh, engr. 

N. C., Smithfield—Comrs. Johnston Co 
plan to gravel & mi. Fayetteville Rd., 16 or 
18 ft. wide About $16,000 W. S. Fallis. 
c/o State Highway Dept., Raleigh, engr 

N. C., Tarboro—City soon lets contract 
paving 30,000 sqyd. Main St. WwW. M. 
Piatt, Durham, engr. 

N. C., Troy—Comrs. 
plan to gravel 25 mi. Sanford-Albemarle 
Rd., 16-18 ft. wide. About $75,000. W. 
S. Fallis, c/o State Highway Dept., Raleigh, 
ener. 

N. C., Washington—Comrs 
receive bids about Aug. 1 paving 


Montgomery Co 


Beaufort Co 
various 


roads. About $1,000,000. G. C. White, Dur- 
ham, engr. 
N. C., Waynesville-—Comrs Haywood 


Co. soon let contract improving 8 mi 
Waynesville-Conton Highway, 30 ft. wide, 
sand clay or gravel surface. W. S. Fallis, 
c/o State Highway Dept., Raleigh, engr. 

N. C., Waynesville—Comrs. Haywood Co. 
plan to gravel 6.7 mi. Waynesville-Ashe- 
ville Rd. W. S. Fallis, c/o State Highway 
Dept., Raleigh, engr. 

N. C. Webster—Comrs. Jackson Co. plan 
to gravel 12 mi. Sylva Rd. to Haywood Co 


line, 20 ft. wide About $120,000. W. S 
Fallis, c/o State Highway Dept., Raleigh, 
engr. 


s. C., Allendale—Comrs. Allendale Co 
plan to relocate grade, drain and surface 
15 mi. Augusta-Beaufort Highway from 
here to Millette 30 ft. wide. About $45,000. 
J. R. Pennell, c/o State Highway Dept., 
Columbus, engr. 

Ss. C., Batesburg—City election July 11, 
to vote on $30,000 bonds to pave 1.5 mi. 


streets in business section, 40-50 ft wide. 
Engineer not selected 
Ss. C., Bennettsville— Comrs, Marlboro 


Co. plan to relocate, grade, drain and sur- 
face 20 mi. road from Cheraw Bridge on 
Chesterfield Co. line to Dillon Co. line, via 
Bennettsville and Clio, 30 ft. wide. About 
$56,000. J. R. Pennell, c/o State Highway 
Dept., Columbia, engr. 


Ss. C., Darlington—Comrs. 
Co. plan to relocate, grade 
surface with local materials, 
from Darlington to 
Hartsville, 30 ft. wide. 
J. R. Penell, c/o State 
Columbia, engr. 


S. C., Greenwood—Greenwood Co. soon 
lets contract relocating, grading, draining 
and topsoiling 7.3/mi. road, from here to 
Hodges, 30 ft. wide, involving 55 cu.yd. con- 
crete, 22.857 cu.yd. earth excav. and 20,272 
cu.yd. topsoil. B. R. Cowherd, Jr., Green- 
wood, engr. Noted June 26. 


8. C., Orangeburg—City plans election to 
vote on $450,000 bonds to pave 9 mi. vari- 
ous streets, 30-50 ft. wide; lay 20.8 mi. ce- 
ment sidewalks, 25 mi. granite curbing, etc. 
J. H. Hawes, city engr. 

Ga., Folkston—Charlton Co. receives bids 
in about 60 days building 20 mi. Dixie 
Highway. Estimated cost $300,000. J. B. 
McCrary Co., 3rd Natl Bank Blidg., At- 
lanta, engrs. 

Fla., Ft. Myers—City election in August 
to vote on $50,000 bonds to pave various 
streets. 


Fla., Lake City—Comrs 
plan to build road. 
Government will 
J. A. Leslie, chn. 


Fla., Marianna—City having surveys 
made and plans prepared paving various 
streets and improving waterworks. About 
$75,000. J. B. McCrary Co., 3rd Nati. Bank 
Bidg., Atlanta, Ga., engrs. 


Darlington 
drain and 
19 mi. roads 
Chesterfield, via 
About $40,000. 
Highway Dept., 


Columbia Co. 
About $50,000. Federal 
appropriate toward cost. 


Ala., Mobile—Comrs. Mobile Co. voted to 
issue $100,000 bonds to improve roads 
Federal Government may appropriate lik« 
amount 

Miss., Holly Springs—Bd. Superv. Mar 
shall Co. soon lets contract building 8 mi 
sand and clay road, in Cayce Separate Rd 
Dist. W. Db. Heddleston, engr 


La., Morgan City—City Council plans to 
issue $62,000 bonds to build roads in List 
No. 1. and $63,000 bonds to build ana re 
pair streets within corporate limits of city 


T. T. Thorgeson, city engr 
Ky... Newpert—Campbell Co soon sre 
ceives bids improving 4 mi. River Rd. from 


Ross to Ten Mile, 
A. Thornton, engr. 

Ohio—State Highway Comn., 
plans to grade, build bridges and culverts 


waterbound macadam 


Columbu 


and pave .76 mi., Sect. “O" Columbus 
Sandusky Rd., 24 ft. wide, brick; .72 mi 
Sect. “M” Columbus-Sandusky Rd., 24 ft 
wide, brick, Franklin Co 


O., Cincinnati—City election in August to 
vote on $2,267,100 bonds to improve streets 


0., Dayton—Dayton View Land Co. ac 
quires 250 acre tract north and east of 
Salem Ave. and plans to build streets, 
sidewalks and sewers 


Mich., Coleman—R. A. Turrel, city elk 
soon lets contract grading, draining and 
surfacing with gravel Railway St., from 4th 
St., S. E., to city limits and from 7th St 
N. W., to city limits; 6th St. from Railway 
to Monroe Sts.; Gladwin Rd. from Monrose 
St. to north city limits; 4th St. from Was! 
ington to Adams Sts.; Adams St. from 4tl 
to 2nd Sts.; 2nd St. from Adams St. to Sec- 
tion Line Rd.; Section Line Rd. from 2nd 
St. to east city limits. R. W. Roberts 
Federal and Franklin Sts., Saginaw, engr 


Mich., Detroit—Dept Pub. Wks. soo 
lets contract paving with sheet asphalt on 
6 in. concrete foundation, Berea, Medin: 
or Amherst curbstone, Kulick Ave. from 
Junction Ave. to Pere Marquette KR 
Konkel Ave. from Junction to Wessen 
Aves., Kopernik Ave. from Lockwood Av: 
to Pere Marquette R.R., all 26 ft. wide 
with asphaltic concrete on 6 in concrete 
foundation, Canfield Ave. from Crane to 
Rohns Aves., Fairview Ave. from: Charle 
voix to Mack Aves., Gladstone Ave. from 


Wilson to 12th Sts, Hurlbut Ave. from 
Warren to Shoemaker Aves., all 26 ft. wide, 
Griffin Ave. from Elmwood Ave. to easterly 
terminus of 48th St., 24 ft. wide, Harper 


Ave., Sect. 2, from Montclair to Connors 
Aves., 30 ft. wide; with brick on 6 in. con 
crete foundation Platt St. from west end 


of street to west line Moran St., 26 ft. wide 
involving 23.091 cu.yd. excav., 25,713 lin ft 
curbstone, 40,362 sq.yd. paving, ete. CW 
Hubbell, city ener. 


Mich., Detroit—Dept. Pub. Wks. soon re 
ceives bids paving with asphaltic concrete 
on 6 in. concrete foundation, Berea, Medina 
or Amherst curbstone, Green Ave. from 
Fort St. to Chatfield Ave, $32,190; North- 
field Ave. from Warren to Tireman Aves., 
$40,660; Granger Ave. from Baldwin to 
Van Dyke Aves., $7830; Louis Ave. from 
Holcomb to Belvidere Aves., $4130; Sprin- 
gle Ave. from Kercheval to Charlevoix 
Aves., $22,870; Pingree Ave. from Linwood 
Ave. to Dexter Bivd., $35,819, all 26 ft 
wide. C. W. Hubbell, city engr. 


Ml., Chicago—Bd. Local Impvts. rejected 
bids received June 4, paving (a) alley be- 
tween Harrison arfd Flournoy Sts., Spauld- 
ing and Homan Aves.; (b) alley between 
Van Buren and Congress Sts.. Washtenaw 
and California Aves.; (a) alley between 


Blackhawk and Division Sts, Holt and 
Dickson Aves.; (d) alley between Wa- 
bausia and North Aves. and Kedzie and 


Sawyer Aves.; (e) alley between Montrose 
and Cullom Aves., Ashland Ave. and Pau- 
lina St., also West 18th St. from Central 
Park Ave. to Ist alley west and alley be- 
tween West 16th St., Ogden Ave., Central 
Park and Millard Aves. Noted June 19 


Tll., East St. Louis—Chamber of 
merce plans to build 5 mi. concrete 
from here to Madison, 100 ft. wide. 
Fining, secy. 

Hil., Rock Island—City Counci! plans to 
pave 37th Ave. from 12th to 18th Aves 
12th Ave. from 37th to 38th Sts., involving 
§820 sq.yd. asphaltic concrete and 2460 
cu.yd. excav About $23,530 W. Treich- 
ler, city engr. 

Wis., Sheboygan—City soon lets contract 
grading and paving 2.9 mi. St. Clair Ave 
and North 11th St., 20 ft wide, involving 


Com 
road 
J. N 


10,000 sq.yd. 2 course concrete and 4500 
lin. ft. concrete curb and gutter. About 
$30,000. C. U. Boley, city engr. Noted 


June 19. 
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Streets and Roads (Continued) 
Minn., Duluth—J. A. Farrell, city comr., 


soon lets contract paving 1600 ft. House 
St. from Commonwealth to 105th Aves., 
W., 18 ft. wide, 1 course concrete. About 


$14,958 Work involves 2688 sq.yd. con- 
crete, 2250 cu.yd. excav. and 2738 ft. 3 in 
drain tile, ete EF. Coe, Engr.’s Office, 
City Hall, engr. 


Minn., Duluth—J. A. Farrell, city comr.. 
soon lets contract paving 8300 ft. East 3rd 


St., from Lake to 18th Aves. 24-26 ft. 
wide, asphalt. About $139,638 Work in- 
volves 69,166 sq.yd. asphalt, 16,600 lin.ft. 


concrete curbing, etc. 


Kan., Eureka—Greenwood Co. soon re- 
ceives bids building 144 mi. Fort Scott- 
Wichita Rd. from Eureka to Butler Co. line, 
18 ft. wide, gravel and concrete F. E 
Ross, Eureka, engr. 


Kan., Lyons—Rice. Co. soon receives bids 
building 10 mi. brick road west of here, 
near Sterling, 18 ft. wide. S. Ainsworth, 
Lyons, engr. 


Kan., Marysville—Marshall Co. plans to 
build 33 mi. White Highway from Nemaha 
Co. lire to Washington Co. line through 
Vermillion and Blue Rapids, 18 ft. wide, 
concrete. P. F. Gallup, Marysville, engr. 


~ Kan., Paola—Miami Co. plans to build 
30 mi. Jefferson Highway from Linn Co. 
line to Johnson Co., through Osawatomie, 18 
ft. wide, bituminous macadam H. Stock- 
well, Paola, engr. 


Kan,, Salina—Saline Co. having plans pre- 
pared building 7§ mi. highway, 18 ft wide, 
concrete, brick or bituminous macadam. 
Southwestern Eng. Co., Hutchinson, engrs. 


Kan., Tepeka—Shawnee Co. having plans 
prepared building 9 mi. Central Ave. ; 
from Topeka to Jackson Co. line, 18 ft. 
wide, concrete, briek, bituminous macadam 
or grayel. J. E. Williams, 1311 Clay St., 
engr. 

N. D., Grand Forks—City plans to pave 
and build sewers in Chestnut, Walnut and 
Cottonwood Sts., Paving Dist. No. 15; also 
5th, 6th, 7th, &th, 9th and 10th Aves., Pav- 
ing Dist. No. 20. About $125,000. C. S. 
Giles, Grand Forks, engr 


N. D., Grand Forks—City rejected bids 
received June 20, paving, curbing, grad- 
ing amd draining 47,358 sq.yd. in Paving 
Dists. No. 10 and 16, 20-30 ft. wide, Port- 
land cement concrete. Noted June 26 


Mont., Anaconda—Deer Lodee Co. elec- 
tion Sept. 2 to vote on $150.000 bonds to 
build roads. E. Cralle, Anaconda, engr. 


Mont., Lewistown—Fereus Co. + lection 
Sept. 2, to vote on $700,000 bonds to build 
roads. H. C. Tilzey, Lewistown, engr. 


Mont., 
tion Sept. 


Townsend—Broadwater Co. elec- 
2 to vote on $100,000 bonds to 
build roads. L. K. Pool, Townsend, engr. 


Mo., Benton—Scott Co. soon receives 
bids building 27.5 mi. road from Sikes- 
ton to south line of Cape Girardeau 
Co., 16 ft. wide, local bank gravel; 7 mi. 
road from north line of New Madrid Co. 
to west line of Mississippi Co., 16 ft. wide, 
local bank gravel. M. S. Murray, Sikeston, 
engr. 

Mo., Benton—Scott Co. soon receives bids 
building 7 mi. Poplar Bluff-Cairo Rd., 16 
ft. wide, gravel. About $59,000 M. S. 
Murray, Benton, engr. 

Mo., St. Louis—B1. Pub. Serv. having 
plans prepared widening 2 mi. Palm St. and 
Natural Rd., cost, $1.000,000; widening 2 
mi. Gravois St. from Grand to Geyer Aves., 
and Geyer Ave. to 12th Sts., from 60-100 
ft., $1,500,000. H. Bartholomew, city engr 


Mo., Shelby—Shelbina Co. election July 
12, to vote on $1,000,000 bonds to build 
roads. B. Hewitt, Shelbina, engr. 


Tex., Angleton—Comrs 
to clear, grub and grade (about 6400 ft.), 
shell surface, and build pile trestles, tim- 
ber and concrete slab bridges, on 9.47 mi. 
highway from Jones Creek throucth Free- 
port to Quintana, 16 ft. wide. About $140,- 
000. W. A. Randle, Angleton, engr. 


Tex., Comanche—Comrs. Comanche Co. 
plan to rock and gravel surface, also pave 
with concrete, and build drainage structures, 
on 28.31 mj. Highway No. 10 from Brown 
Co. line to FErath Co. line, 16 ft. wide. 
About $250,000. W. E. Dickerson, Co- 
manche, engr 

Tex., Corpus Christi—Comrs. Court of 
Mueces Co. plans election July 26, to vote 
on $2,000,000 bonds to build roads 


Tex., Farmersville—City 
bonds to pave various streets 


Brazoria Co. plan 


voted $10,000 


Tex., Madisonville—Comrs. Madison Co. 
plan to clear, grub, grade, gravel and sur- 
face with stone, also build concrete drain- 
age structures on 20.5 mi. State Highway 
No. 32 from Leon Co, line, southeast to 
Walker Co. line, 16 ft. wide. About $177,- 
000. BP. A. MeCarthy, Lufkin, engr. 


Tex., Marble Falls—Burnet Co. 
July 12 to vote on $55,000 
prove roads in Dist. No. 2. 


election 
bonds to im- 


Tex., Quitman—Comrs. Wood Co. plan 
to improve, grade, haul and place iron ore 
gravel surface and build drainage struc- 
tures, on 11.55 mi. Highway No. 37, known 
as Jim Hogg Highway, to here from Mirie- 


ola, 16 ft. wide. About $83,000. Hess & 
Skinner, Southwestern Life Bldg., Dallas, 
engrs. 


Tex., Quitman—Comrs. Wood Co. plan to 
grade, haul and place iron ore gravel sur- 
face and build drainage structures on 21.68 


mi. Highway No. 15, (Dixie Highway) 
east from Mineola, 16 ft. wide About 
$127,000. Hess & Skinner, Southwestern 


Life Bldg., 


Okla., Sapulpa—Creek Co. soon receives 
bids paving 28 blocks various streets and 
laying 25 blocks sidewalks. 


Dallas, engrs 





Idaho, Cottonwood—Comprs. Idaho Co. 
plan to improve and complete North and 
South Highway and other county roads. 
Bonds for $90,000 sold for work. 

Idaho, Harrison—Latah Co. Lakeside 
Dist., voted $75,000 bonds to grade and 
xravel Lakeside Highway. D. FP. Olson, 
c/o State Highway Dept., Boise, engr. 

Idaho, Moscow—Troy Dist. voted $125,- 


(00 bonds, Bovill Dist., $175,000 and Deary 


Dist., $120,000 to improve roads in Latah 
Co. D. Olson, c/o State Highway Dept. 
Boise, engr. 

Idaho, Sandpoint—City plans to pave 


various streets, involving 285,000 sq.ft. con- 
erete. About $60,000. 


Idaho, Spirit Lake—H. A. Sewell, engr., 
-2anhandle Highway Dist., Bank of Spirit 
Lake Bldg., soon let contract grading, 
gravel surfacing, clearing, curbing and 
building culverts and drainage structure on 
Seasons-Spirit Lake Rd. 


Utah, American Fork—City having sur- 
veys made paving 3000 ft. Main St. from 
2nd N. to 3rd S. Sts., 32 ft. wide. Huddle- 
stone & Fiero, McIntyre Bldg., Salt Lake 
City, engrs. 


Utah, Brigham—City plans to pave 1.5 
mi. Main St., 18-40 ft. wide. About $65,300. 
«c. O. Raskelly, city engr 


Wash., Prescott—City yans to grade and 


pave 12 blocks A St., 20 ft. wide, 12 ft. 
macadam. 
Wash., Seattle—City rejected bids re- 


ceived June 20, grading and paving Em- 
pire Way, et al., involving 44,000 sq.yd. 6 
in. concrete, 20,100 lin.ft. concrete curb- 
ing, 17,600 cu.yd. earth excav. and 4350 lin. 
ft. 8 in. sewer. About $329,962. Work will 
be readvertised. A. H. Dimock, city engr. 


Wash., Vancouver—City plans to improve 
22nd St. from Main to Reserve Sts., cost 
$30,000; 29th St. from Main St. to Kauff- 
man Ave., also hard surface, build con- 
crete curbs and sidewalks on H St. from 
22nd to 26th Sts. W. S. Schwarz, city engr 


Wash., Walla Walla—City plans to 
pave, curb and build sidewalks on Clin- 
ton, Madison, 6th and 4th Sts., concrete 
Cost to exceed $10,000. H. H. Crampton, 
supt. streets. 


Ore., Bend—Deschutes Co. having plans 
and estimates made by G. I. Stebbins, ener.., 
c/o State Highway Comn., Portland, build- 
ing Bend-Sisters-Trail Crossing Rd. About 
$100,000. County will appropriate $60,000 
and state balance of cost. 


and 
19th 


grade 
from 


Eugene—City plans to 
surface Lawrence St 


Ore., 
gravel 


Ave. to 17th St. About $10,000. G. 
Stearns, recdr. 

Ore., Portland—City soon lets contract 
building artificial stone or asphaltic con- 


crete sidewalks on concrete foundation not 
less than 3 in. deep, on East 71st St. from 
Thorburn Ave. to East Glisan St., East 
70th St. from Fast Davis to Eact Glisan 
Sts.. East Flanders St. from Jonesmore to 
East 71st Sts. East 69th St. from Thor- 
burn Ave. to East Davis St., East Everett 
St. from Fast 70th to East 72nd Sts., East 
70th St. from Thorburn Ave. to East Davis 
St., East Davis St. from Jonesmore to East 
7ist St.. paving with concrete No. 1 or 2, 
Cable St. from Terrace Rd. to Mill St., 
with crushed rock or gravel macadam, 


es 


Vernon Ave, from Alberta St. to Kjj)j 
worth Ave., with asphaltic concret, 
or 2 on crushed rock base, Minnes 
from Emerson St. to Killingswort) 4 
and East 62nd St. m Sandy Bivd 4, 
Fremont St. O. Laurgaard, city e¢,, 


Cal, San Diego—A. H. Wright, ¢):, 
soon lets contract grading, paving ang 
proving Garnet St, Grand and py); 
Aves., involving 4569 cu.yd. excay., 477) 
yd. embankment, 238,064 sq.ft. 14 bituli: 
wearing surface on 4 in. concrete jy 
building 62 lin.ft. cement curbing, 26 jp ¢ 
24 in. double strength cement pipe culver 
F. A. Rhodes, city engr. 


N. B., Shediac—Town soon lets contrac: 
building 2 mi. Main St., bituminous mua, 
adam, 40 ft. wide. About $12,000 J. 
Queen, Shediac, clk. Noted June 5 


Que., Laprairie—J. A. Sicotte, sec, 
lets contract paving with bituminous 
adam 14 mi. roads of St. Francis 
Range and Lamont de la Tertue, St. [mp 











Range. About $35,000. M. Henr: 
Dept. Rds., Quebec, engr. 
Que., Montreal—City voted $21.7 


law to pave 4 mi. Redpath St., 40 f; 
A. i8. Daucet, city engr. 


Ont., Bridgeburg — Town having yan, 
prepared by C. Miller, engr., building 
phaltic pavements om various streets 
$50,000. 








Ont., Casselman—Town voted $14,: hy 
law for building 24 mi. bituminous 7 
adam streets, 35-40 ft. wide. J. Marti 
engr. 


Ont,, Pembroke—Town had plans jr 
pared by W. A. Moore, engr., for 10,000 
yd. asphaltic pavement on concrete has 
20 ft. wide. About $38,000. 


BIDS DESIRED 


Vermont—Until July 15, by State Hig! 
way Comn., Montpelier,. building 9.6 mj 
gravel roads, Irasburg, Williston, Sher 
burne and Marlboro Twps., 2.4 bituminous 
macadam road, Fairlee Twp. S. B. Bates 


state highway engr.; advertised in this 
issue. 
Mass., Boston—Until July 17, by 





Comn., 33 Beacon St., grading and buil 
drives and walks in park and player ] 
About $12,000. Former bids rejected. C 
E. Putnam, 33 Beacon St., engr. Noted 
May 22. 


N. Y., Geneva—Until July & (change of 
date), by Bd. Pub. Wks., paving Hich, 
West and Brook Sts., involving 5400 ecu.yd 
execayv., 8750 lin. ft. curbing and guttering 
175 lin. ft. header, 8750 lin. ft. 3 in. drair 
tile, 3000 lin. ft. vitr. pipe, 16,000 sqvd 
brick or rein.-con. H. K. Seyboldt, suit 
advertised in this issue. Noted June 12 





N. J., Hoboken—Until July 8, by city 
improving Jackson, Jefferson, Grand and 
Clinton Sts., asphalt. J. O. Whittemor 


city engr. Noted June 12. 


N. d., Jersey City—Until July §, by cit 
repaving Grand St. from Mile Creek 
Communipaw Ave., Communipaw Ave. fro: 
Morris Canal Bridge to westerly block | 
of Grand St. and south side of Commu: 
paw Ave. to westerly block line of Pa 


St. granite block. About $50,000 Noted 
May 15. 

N. Jd., Jersey City—Until July 1 
Comr Essex Co., repairing roadway «! 


Lincoln Highway between here and 
ark. About $11,000. Noted June 26 


Pa., Ebensburg — Until July 14,_ by 
Supervs. Croyel Twp., c/o Controller Cam- 


bria Co., rebuildjng 104 mi. highway 1 
Croyle Twp, with 16-ft. roadway of vitt 
brick paving block on combination b 


and curb. Work is to be let in 3 contracts 
as follows: Contr. No. 1, Jackson Rd., from 
Summerhill Boro. line to Cambria Twp. lint 
Frankstown 


3.35 mi. long; Contr. No. 2, ’ 
Rd., from Lambs Bridge to Summer! 


Contr. No. 3, Perkins Hil 


Twp. line, 4 mi.; 
Rd. from Village of Lovett to Sumn 
Twp. line, 2.9 mi. long. Bids will also!» 
received separately for about 1,200,000 No 
1 repressed vitr. paving block, delivere 

f.o.b. cars Lambs Bridge and Summert 

1,500,000 No. 1 repressed vitr. paving blocks, 
delivered f.o.b. cars Lambs Bridge i 
Summerhill, and 1,050,000 No. 1 
f.o.b. cars, Lovett O. P. Thomas, ! 
Bldg., Johnstown, engr.; advertised i! 
issue 


Pa., Harrisburg—Until July 7, by W. # 
Lynch, supt. streets and pub. impvts., ©0!"- 
monwealth Trust, Bldg, paving sect 
of Elizabeth, Orange and Brensinger A 


repressed 
Lea ler 
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Streets and Roads—(Continued) 

wiliside Rd., Walnut, Oxford, Oak, Sprague, 
Hil/s\inger, Emerald, Bailey, Cameron, 
ioe Home, David, Helen, Kunkel, York, 
— ind Chestnut Sts., involving 17,881 
Ethe et asphalt, 1450 sq.yd. bituminous 


gq.yd. she 
concrete 


paving and 10,617 lin.ft. curbing. 


Holidaysburg—Until July 14, by 


Pa., i a 
‘oro *( sil, ving 5300 sq.yd. with 
ner ) course eein.-con. or vitr. brick on 
“onereté base, 3200 lin.ft._ concrete curb 


9500 cu.yd. excav. J. L. Henry, boro. 


and <9". L. Stutz, chn, street comn. ; ad- 
vertised in this issue. 

q., Pittsburgh—Until July 17, by Alle- 
pas Co. Controller, building’ 2800 ft. 
eter Hill Ra., Mt. Lebanon Twp., 24 ft. 
wide vitr. brick and asphaltic concrete, 
i 15.350 ft, Gibsonia Rd., Richland and 
MeCand 16 ft. wide, rein.-con. 


McCandless Twps., 
_ Warren, Court House, engr. 


R.V 

Del., Georgetown—Until July 10, by Sus- 
sex Co. Highway Impvt. Comn., building 
13.5 mi, highways, sand asphalt surface 
with slag foundation. C. M. Upham, c/o 
State Highway Dept., Dover, ch. engr.; ad- 
vertised in this issue. 

W. Va., Harrisville—Until July 7. by 
Ritehie Co. building 5 mi. road from Ellen- 
horo to Pennsboro. About $112,000. R. O. 


Renshaw, Huntington, engr. Noted May 8. 


W. Va., Huntington—Until July 15, by 
Co., grading, draining and paving 
No. 1 brick block on concrete base, 
iso building concrete curb and culverts 
on 1 mi. Wayne Rd. Olive & Maupin Eng. 
Co,, City Hall, engrs. 

s. C., Abbeville—Until July 7, by city, 


Cabell 
with 


paving Main St., involving 50,000 sq.yd. 
paving, 8000 cu.yd. excav., 20,000 lin.ft. 
carb. and gutter, 5000 lin.ft. gutter and 
5000 sq.yd. sidewalk. About $175,000. W. 
A. Sanders, Abbeville, engr. 

s. €., Bamberg—Until July 7, by City 


Council, paving Main St., invelving 50®@ sq. 
yd. asphalt or concrete, 2451 lin. ft. curb- 
ing and 2178 lin.ft. concrete sidewalk. 
About $18,000. G. D. Ryan, Bamberg, engr. 


Ga., Rome—July 22, by Comrs. Floyd Co. 
grading and top-soiling roads. About $30,- 
008. J. B. MeCrary, 3rd Natl. Bank Bldg., 
Atlanta, engr. 


Florida—Until July 9 by State Highway 


Comn., Tallkahassee, paving and draining, 

18 mi. road, 18 ft. wide. About $400,000. 
Miss., Indianola—Until July 10, by W. 

Rk. French, city clk., for 25,000 sq.yd. con- 


crete or asphaltic concrete pavement. J. N. 


Harbert Eng. Co., engrs. 


Louisiana—Until July 7, by State High- 
vay Dept., Room 736 Maison Blanche An- 
nex, New Orleans, paving 1.42 mi. Shreve- 
port-Greenwood Highway in Caddo Par- 
sh and building 12.56 mi. Hammond-Mis- 
sippi Highway, Tangiphoa Parish. D. 
», State Highway, ener. 

Ohio—Until July 11, by State Highway 
Comn., Columbus, building roads in fol- 
owing counties: 

\shtabula Co., Sect. “C’ Youngstown- 
Conneaut Rd., 5 mi., grading, constructing 
bridges and culverts and paving with 





B 





monolithie brick or concrete. Estimated 
cost, $155,601. 

_Columbiana Co. Sect. “E” Cleveland- 
East Liverpool Rd., 3 mi., grading, con- 
structing bridges and culverts and pav- 
ing with conerete or waterbound mac- 
idam, $84,774. 

Sect. “E-1" Lisbon-Canton Rd., 51 mi., 


er ding, constructing bridges and culverts 
ind paving with waterbound macadam, 


Sect. “J” Salem-Alliance Hd., 4.12 mi., 
bracing, constructing bridges and culverts 
and paving with brick, $146,408. 

_Crawford Co., Sect. “M-1" Bucyrus 

on Rd., 1.74 mi., grading, constructing 
iges and culverts and paving with bitu- 
n nous macadam or semi-monolithic brick, 

_Sect “M-2" Bucyrus-Galion Rd., 2.75 mi., 

ericing, constructing bridges and culverts 
‘aving with bituminous macadam or 
‘emi-monolithic brick, $110,314. 

«Nance Co., Sect. “E” Hicksville-De- 

ance td., 3.21 mi., grading, constructing 

ges and culverts and paving with rein.- 
$84,489 

Sect. F" Hicksville-Defiance Rd., 2.04 
srading, constructing bridges and cul- 
8 and paving with rein.-con., $53,300. 
‘“laware Co., Section ‘“L” Columbus-San- 
sky Rd., 6.18 mi., grading, constructing 

ges and culverts and paving with bitu- 
nous macadam or rein.-con., $192,606. 
ayette Co., Sect. “A” Columbus-Wash- 

on ©. H. Ra., 5.01 mi.. grading. con- 


ee 
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structing bridges and culverts and paving 
with waterbound macadam or bituminous 
macadam, 113,534 

Sect. “B” Columbus-Washington C. H. 
Rd., 3.68 mi., grading, constructing bridges 
and culverts and paving with waterbound 
macadam or bituminous macadam, $84,754. 

Sect. “C" Columbus-Washington C. H. 
Rd., 4.11 mi., grading, constructing bridges 
and culverts and paving with waterbound 
macadam or bituminous macadam, $95,664. 

Geauga Co., Sect. “J” Cleveland-Mead- 
ville Rd., 2.30 mi., grading, constructing 
bridges and culverts and paving with con- 
crete, $43,404. 

Guernsey Co., Sect. “I-1" Cambridge- 
Caldwell Rd., 1.26 mi. grading, constructing 
bridges and culverts and paving with con- 
crete, $359,128. 

Sect. “I-2” Cambridge-Caldwell Rd., 3.13 
mi., grading, constructing bridges and cul- 
verts and paving with concrete, $115,410 

Hancock Co., Sect. “D" Lima-Sandusky 
Rd., 6.05 mi., grading, constructing bridges 
and culverts and paving with concrete, 
bituminous macadam or brick, $238,654. 

Hancock Co., Sect. “D, E, C-2, A-1 and 
C-1" of the county roads, bituminous sur- 
face treatment, $12,335 





Harrison Co., Sect. “N-1" Cadiz-Carroll- 
ton Rd., 2.40 mi., grading, constructing 
bridges and culverts and paving with 


macadam, $50,816. 

Sect. “‘N-2"" Cadiz-Carrollton Rdd., 4&8 mi., 
grading, constructing bridges and culverts 
and paving with waterbound macadam, 
$9,579. 

Henry Co., 
Rad., 2.4 mi., 
and culverts and paving with 
macadam, $55,118. 

Sect. “D-1" Bryan-Napoleon Rd., .90 mi., 
grading, constructing bridges and culverts 
and paving with waterbound macadam, 

26,825. 

Sect. “A” Ottawa-Napoleon Rd., 3.01 mi., 
grading, constructing bridges and culverts 
and paving with macadam, $66,482. 

Knox Co., Sect. “P’” Columbus-Wooster 
Rd., 5.08 mi., grading, constructing bridges 
and culverts and paving with concrete, 
$170,817. 

Lake Co., Sect. “J'’ Chardon-Madison Rd., 
2.33 mi., grading, constructing bridges and 
culverts agd paving with rein.-con. $58,742. 

Logan Co., Sect. “C” Bellefontaine-Lima 
Rd., 1.27 mi., grading, constructing bridges 
ane culverts and paving with rein.-con., 

39,271. 

Sect. “E” Bellefontaine-Wapakoneta Rd., 
3.22 mi., grading, constructing bridges and 
culverts and paving with rein.-con., $142,749. 

Sect. “F” Bellefontaine-Wapakoneta Rd., 
3.05 mi., grading, constructing bridges and 
culverts and paving with rein.-con., 
$118,629. 

Sect. “G” Bellefontaine-Wapakoneta Rd., 
3.69 mi., grading, constructing bridges and 
culverts and paving with rein.-con., $119,170. 

Madison Co., Sect. “D-1"" National Rd., 
2.47 mi., grading, constructing bridges and 
culverts and paving with bituminous mac- 
adam, $49,837. 

Sect. ““A-2” Natl. Rd., 5.92 mi., grading, 
constructing bridges and culverts and pav- 
ing with bituminous macadam, $157,944. 

Mahoning Co., Sect. “P"’ Unity-Salem Rd., 
2.15 mi., grading, constructing bridges and 
culverts and paving with brick, $93,510. 

Montgomery Co., Sect. “N”’ Dayton-Indian- 
apolis Rd., in 2 contracts, 2.67 mi., and .38 
mi., grading, constructing bridges and cul- 


“cr 


Sect. Bryan-Napoleon 
grading, constructing bridges 
waterbound 


verts and paving with rein.-con., $98,535, 
and $25,550. 
Morgan Co., Sect. “H" McConnellsville- 


New Lexington Rd., 3.26 mi., grading, con- 
structing bridges and ,culverts and paving 
with waterbound macadam, $79,645. 

Seneca Co., Sect. “Q” Lima-Sandusky Rd., 
1.22 mi., grading and paving with bitu- 
minous macadam, $15.641. 

Sect. “G’and H” Upper Sandusky-Tiffin 
Rd., 4.28 mi., grading, constructing bridges 
and culverts and paving with bituminous 
concrete, brick, concrete or bituminous mac- 
adam, $163,812. 

Trumbull Co., Sect. “N-1" Youngstown 
Conneaut 'Rd., 1.93 mi., grading, construct- 
ing bridges and cuiverts and paving with 
bituminous macadam, 33,903. 

Sect. “A” Warren-Burton Rd., 1.16 mi., 
grading, constructing bridges and culverts 
and paving with bituminous macadam, 


$33,469. 
Sect. “B” Warren-Burton Rd., 3.51 mi., 
grading, constructing bridges and culverts 
with bituminous macadam, 


and paving 
Warren-Burton Rd., 2.21 mi., 


$102,017. 
Sect. “C” 
grading, constructing bridges and culverts 


sis97h with bituminous macadam, 
3,974. 
Sect. “D” Warren-Burton Rd., 3 mi., 


grading, constructing bridges and culverts 
and paving with bituminous macadam, 
$115,536 
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O., Cleveland—City receiving bids paving 
Scranton Rd. from Seymour to Clark Aves., 


involving 25,700 sq.ft. 5 in. brick paving 
on 6 in. concrete base and 2500 ft. 5 in 
stone curbing; West 30th St. from Broad- 


view Rd. to Cotburn Ave., 18,000 sq.ft. 4 in 


brick on 6 in. concrete base and 1550 ft. 5 
in. stone curbing; West 59th St from 
Storer to Gilbert Rds., 14,000 sa.ft. 4 in 
brick on 6 in. concrete base and 1190 ft 
5 in. stone curbing; Fidelity Ave. from 
West 101st St. to West Blvd., 14,500 sqft 
4 in. brick on 6 in. concrete base, and 1100 
ft. 5 in. stone curbing; Franklin Ave. from 
Franklin Circle to West 65th St.. 5600 sq 
ft. Medina block, 900 sq.ft. 6 in. concrete 
base, 22,100 sq.yd. asphalt and 1000 ft. 5 in 
stone curbing; Loretta Ave. from West 
Bivd. to West 101st St., 28,750 sq.ft. 4 in 
briek on 6 in. concrete foundation and 2246 
ft. 5 in. stone curbing; West 19th St.. from 
Dennison to Kenneth Aves., 15,400 sq.ft. 4 
in. brick on 6 in. concrete base, and 1420 
ft. 5 in. stone curbing; Scranton Rd. from 
Parafine to Howard Aves., 25,500 sqft. 5 
in. brick on 6 in. concrete base, and 2006 
ft. 5 in. stone curbing; Scranton Rd. from 
Howard Ave. to Auburn Rd., 25,500 s «ft 
5 in. brick on 6 in. concrete base and 2000 
ft. 5 in. stone curbing; Scranton Rd. from 
Auburn Rd. to Seymour Ave., 25,400 sq.ft 
5 in. brick on 6 in. concrete base and 2000 
ft. 5 in. stone curbing R. Hoffman, city 
engr 

0., Kent—Until July 25, by W. W. Reed, 


village clk., gradine, draining, curbing and 


paving 8500 sq.ft. Lake St. Cc. Harvey, 
engr.; advertised in this issue 

Ind., Indianapolis—Unti| July 16, by 
Comrs. Marion Co., grading, paving and 
building culverts on 7996 ft. road, be- 
ginning at 30th St. southerly to Craw- 
fordsville Rd., 50 ft. wide, bituminous con- 
crete; 14,873 ft. Allisonville Rd. north 
from intersection of White River, 50 ft 
wide, concrete; 3600 ft. Keystone Ave. be- 
ginning at intersection of Allisonvilie Rd 
south to J. W. Roberts Rd., 50 ft. wide 
About $71,850, $105.5335 and $33,242, re- 
spectively. J. J. Griffith, Indianapolis, engr 

Ind., Indianapolis — Until July 18. by 
Comrs. Marion Co. grading and paving 


8724 ft. road from Andy Smith Gravel Rd 
to north line of Marion Co., 20 ft. wide, 
concrete, cost $84,826; also 26,218 ft 


Pendleton Pike, 20 ft. wide, rein-con J 
J. Griffith, ce. engr. 
Mich., Bay Citv—Until July 7. by eity, 


building 24,500 yd. pavement, asphalt, con- 
erete and brick. W. H. Reid, compt ad- 
vertised in this issue 


Mich., Port Huron—Until July 10, by D 
D. Worcester, co. rd. megr., Coulpty Bldg., 
grading, surfacing and building drainage 
structures on 24 mi. Assessment Dist. Rd. 
No. 20, Lynn Twp., St. Clair Co. 16 ft. 
wide. D. Belyea, co. engr. 


Wisconsin—Until July 9, by Wisconsin 
Highway Comn., Div. No. 5, La Crosse, im- 
proving Voriqua-Sparta Rd., Monroe Co., 
Federal Aid Project No. 67, involving 6 
acres clearing and grubbing, 30,901 cu.yd 
earth, 2040 cu.yd. earth (Creek channel), 
2051 cu.yd. rock and 9 cu.yd. borrow excay 


285.79 cu.yd. Class “A” concrete, etc.; 
Prairie du Chien-Viroqua Rd., Crawford 
Co., Federal Aid Project No. 83, 1 acre 


clearing and grubbing, 29,250 cu.yd. earth, 
2620 cu.yd. rock, and 311 cu.yd. borrow 
excav., 271 cu.yd. Class “A” concrete and 
44 cu.yd. Class “B” concrete; La Crosse- 
Sparta Rd., La Crosse Co., Federal Aid 
Project No. 29, 29,183 sq.yd. bituminous 
macadam or 31,129 sq.yd. concrete surfac- 


ing. Noted Jan. 30 

Wisconsin—Until July 8, by Wisconsin 
Highway Comn., Madison, improving lun- 
barton-Darlington Rd., Lafayette Co., Fed- 


eral Aid Project No. 86, involving 1.48 acres 
clearing and grubbing, 17,604 cu.yd. earth, 
2139 cu.yd. rock and 272 cu.yd. borrow 
excav., 234 cu.yd, Class “A” concrete, 2042 
sq.yd. concrete surfacing, 35,949 Ibs. struc- 
tural steel, 138 sq_yd. Class “A” bridge pay 

ing, etc.; Wonewoc-La Valle Rd., Sauk Co 

Federal Aid Project No. 97, 14,813 cu.yd 
earth, 496 cu.yd. rock and 23 cu.yd. borrow 
excav., 239 cu.yd. Class “A” concrete, 30,- 
892 sq.yd. gravel surfacing, etc. 


Minn., Brainerd—Urtil July 19, by aud 
Crow Wing Co., grading, graveling and 
surfacing 23 mi. Federal Aid Project No 
51, 24 ft. wide, surfacing 18 ft. wide. About 
$125,000. Cc. Mott, Brainerd, engr. 
Former bids rejected. Noted May 22. 


















Streets and Roads—(Continued) Wash., Seattle—Until July 14, by Comrs 
Minn., Faribault—Until July 16, by Aud. Bellevue-Newport 


Federal Aid Project 


King Co., building 4 
gravel surfacing, 30,000 cu.yd. earth excavy., 
creosoted pile trestle 
S. J. Humes, co. engr. 


and building 


is i r 
furnishing About $68,000. 


stalling culverts, 
Cal, San Diego—Until July 
improving 
California 
Diego Ave., 
in all, involving 2456 cu.yd. excav., 
(Warren- 


pavement, 
Chapman, 


Faribault, advertised 


Litchfield 20, by City 
Council, paving 22 blocks of streets 

5 1001 Guardian Life 
A. Rhodes, city engr. Noted Mar. 27 
5 ean Halifax—Until 
Mantorville—Until Doane, city engr., paving streets 
bituminous 
concrete curbing and guttering, and 133,000 


bituminous 


Galt—Until 
Fairchild, city engr., pav- 


About $60.0! macadam 


Red Wing—Until 


oni « ‘ »_ Cc ore > , * 95 . 
Meyer, aud. Goodhue Co., graveling 21 Noted June 


Wallaceburg—Town 
paving and repairing various streets 
Red Wing, engr 

Minn,, Rochester—Until July 





building concrete and curbs 


MacDougal 


pavements 
sand rock Dickinson, acting engr. 
Rochester, 


D., Bottineau—Until July 8, by Botti- PRICES AND CONTRACTS AWARDED 


Aid Project No (*xIndicates award of contract) 


Robinson, c/o State Highway Comn., Massachusetts—State 
Falmouth 
Mo., Excelsior Springs—Until July 10, by macadam 

Thomas & Murphy, 
wide, involving 1200 sq.yd 
vertical fibre brick with asphalt filler on old 
Shockley, 
Bldg., Kansas City, engrs. 


Spring St., < 


37 Colony St., Meri- 
& Blanchi, 


from Lane Constr. Co., 
Menaguali 
Barrington, 


Mo., Pleasant Hill—Until July 7, __ Bi t 
Springfield, 


West, city clk., paving 5400 ft 


involving 9000 sq.yd. bituminous 


waterbound 
and 1300 cu. 


embankment adam, 660 cu.yd. earth excav 


macadam 
Shockley Eng 


Bank Bldg., Brockton, 


7 Loud Co., Quincy, $9093. Noted 


Fairfield—Until 
Freestone * Massachusetts—State 
let contract building 
West Springfield Twp., to Mid- 
dlesex Constr. Co., Medford, $20,499. 
involves 1420 
tar macadam and 2000 cu.yd. excav. 


Robinson, 


stone Co. line to Teague, 24 ft. wide 
7 grubbing, 
and placing gravel mac 
and building concrete drainage 


About $150,000. Noted June 26. 


structures. 
. i »s —Comr. 
Seymour—Until Boston 

Baylor Co., 
Seymour to 


School St., 
paving Tremont St., involving 21,740 sq.yd. 


sidewalk, cost 


7000 sq ft 
46 Wait St., 


reshaping, 
‘A.” and 70 cu.yd. Class “B” concrete, 
reinforcing 


McCourt Co., 
line, Summer St., 7570 sq.yd. granite block, 
1100 lin.ft stone curbing and 700 sq.yd. con- 
crete sidewalk, 


Boston—Comr 
Cambridge 


Utah—Until ; 
Salt Lake City, paving 38 mi 
from Logan to Garden 


to Central 


7200 sq.yd. granite block, 592 lin. 
1500 cu.yd stone curbing, and 2000 lin.ft. brick side- 


74,000 cu.vd : 
corrugated iron 


ble masonry and 5000 lin.ft 


* Connecticut — State 
Hartford, 
bituminous 


improving 
Utah, Logan—Until July 10 by city clk macadam 

paving sidewalks in sidewalk Dist ‘ 
involving 82,000 sq.ft. erly Rd., Preston, Ledyard, North Stoning- 
Stonington 
Chambers, city engT bituminous 
macadam 
ton Rd., Pomfret Twp., to J. H. Grozier Co., 
721 Main St., Hartford, $40,000; 
native stone macadam on North Gran- 
by Rd., Granby Twp., to H. L. Immich Co., 


State St., Meriden, $20,000. 


Washington—Until 
) c 3000 lin.ft. 
draining and surfacing with gravel, 
Highway, 
Noted June 19. 
from Brady Grays Har- 

*Conn., Milfor€d—City let contract build- 
Beach Rd., from Devon R 
to Connecticut 


west from Hoquiam, Gray ing 10,000 ft 
to Walilnut_ Beach, 
Island Co., 


land Empire Highway from Walla Walla to 


*xN. Y., Brooklyn—E,. Riegelmann, 
. let contract regulating and laying ce- 
ment sidewalks on both sides of Bay Ridge 
Pl., to Grimm Constr. Co., $941; Bay 38th 
2314 Gravesend 
Ave., $2001; 64th and 76th Sts., to Brook- 


lyn Alcatraz 


land Empire Highway, Sunnvside, 
Vancouver to 
crete, Clarke Co. ; North Bank High- 
way from Ellsworth to Camas, 
Pacific Highway 
Castle Rock north, gravel, Cowlitz Co. 
Allen. state highway ener 


Hamburg 
and $911,158 respectively. 
Noted June 
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N. Y., Geneva—Bd. Pul 


bid paving various streets 
Co., Warsaw. 


Constr 


N. ¥., Long Island City 


pres. 


Queens Boro., 


ing and repaving (a) 13t} 


to 9th Aves., 


3rd Ward; (c) 


or 


(a) $37,652, (b) 


College 
(b) Main St. from Bway. to 
Jackson 
Plaza to Thompson Ave., 
Jackson Ave. from 
Ave., ist Ward; 
2nd Ave. to Old 
from Peace Bros., 20 Main 
$21,681, (c) 


Newtown 


$18,115, (e) $65,137; F 


$38,694, (b) $2 
$17,860, (e) $60,040. 


*¥N. Y., New 


Bronx Boro., let 
and repaving with sheet as; 
roadway of 


crete 


foundation, 


2.533, (c) 
Noted 


York—H 


contract 


from East 135th to East 


Union Paving 
$5674; 
crete 


June 19. 


foundation, 
from East 132nd 
Davis, 225 West 


Co., Bway 
repaving with granite | 
roadway of 
to East 13 


110th St., 


N. Y¥., New YVYork—F. L 


Manhattan Boro., 
regulating and repaving wit] 


received 


on concrete base, roadway 
ton Ave., (b) Lenox Ave 


(d) 119th St., 


phalt pavement 


Sicilian Asphalt 


(a) $55,126, (b) 
$27,183, (e) $21,783, (h) $17.4 
Asphalt Paving Co., 1 Bway 
(b) $193,421, (ce) 
$15,720; 
Co., 2197 Madison Ave., 
) $197,634. (ce) 
2,322, (f) $81,674, (g) 
‘eveland Trinidad 


$20,475. (h) 


(b 
$2 
( 
I 


4 I., (b) $182,73 
Davney Asphalt Paving Co., foot of 
Ave., (c) $27,643, 


(e) 121st_ 
Bway., (g) Moore St., (h) 


About 


received 
Point 
Ave 
Bridge 


(e) Jacks 














a 


St., 


in roalroad 


Paving Co 
$188,462, 


27,099, 


$28,201, 


M. J. O'Hara, (f) $81,236, 
Kerns, (f) $82,045, (2) $4872: 


(g) $8277; W. J. 


Fitzgerald, 


St., (f) $82,675, (2) $8374 


more, Rauber & Vicinus, 
$63,608; Thurston Rd., to 


St. from Genesee St. to 


$2800, (b) $2720, 
Main to Catharine Sts., 


(c) $8743; Whitesboro St. 
Seneca Sts., (a) $13,997, 


$12,773; Seneca 
(a) $10,035, 
$9171; Bway. from Columbia 
$11,982, 
to 
(c) $4125; 


Columbia St., 


(a), $12,406, 


(b) 
Arthur St. from Steuben 
$4376, (b) $4265, 


St. from 


Atlantic 


Contr. 


(c) $2620; 
(a) $9661 
from Gent 
(b) 
Eric 
(b) 
to Court 
(tv) 
West 


41 


(c) 


(a) 


Asp! 


(< 


(a) 
$8128 
Paving 
2, (d) $26,742 


“> 


Co 


(ad) $26,102, 


(gf) 


grote! 
Elmwood 
Ave 
79 
Rochester 
canite Paving Co., Exchange P|! 
949, all asphalt. 

N. Y., Utica—Bad. 
ceived bids, from H. W. 
sing St., resurfacing with (a) bitu 
sheet asphalt, (c) asphaltic concret: 
Park 


John 


& Su 


Roberts 


from Lafayette to Cooper Sts 


(b) $7420, (ce) 
Bleecker to Elizabeth 


$7119; 


$5423, (c) $5143. 


*N. Y., Watertown—City will | 
Massey St. from 
$10,000. 
Noted June 


City—Bd 


adam. About 
by day labor. 


*N. J, Jersey 
Hudson Co. let contract improving 


Sts., 


John 


Ives to City 
Work 


19 


Turnpike, to Hudson Contg. Co 


gomery St., 1074 per cent 
neers estimate). 

*N. J., Newark—City let contract 
McAl 


Noted June 


and curbing 12,023 lin. ft 
pont, Eeus, Paine, Nesbit, 
35 ft. wide, 


and Banta Sts., 
Irvington, $125,000. 
lin. ft. concrete 
phalt, 20,733 sq.yd. concrete and 21 
yd. earth excav. 

Pennsylvania—State 
Harrisburg, received bids June 24 bui 
roads in counties as follows: 


(a) Blair Co., 1269 lin. ft 


curbing, 


Work 


$8 


12 


Chestr 


InNnvOol\ 


11,600 


Highw 


rein 


(b) Columbia Co., (1) 9122 ft 


surface course 


(2) 12,725 ft. 


on concrete foundation 
10,870 ft. bituminous surface course on 
crete foundation and Hillside vit: 

(c) Dauphin Co., (1) 24,765 f' 
bituminous surf 


on concrete foundation or rein 
(d) Lancaster Co., 21,506 ft 


surface course on concrete 


rein.-con 


foundatior 








547 st 4 
Noted June 

*N. Y., Rochester—City let cont 
ing Mellville St., to F. W 
and B Bldg., $19,927; 
Holohan, $39,051; 
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Streets and Roads—(Continued) 
) McKean Co., 31,548 ft. rein.-con. on 
ne foundation or vitr. brick ; 
‘¢) Northumberland Co., (1) 25,698 ft. 
: and Hillside vitr. brick, (2) 9641 
bituminous surface course On con- 
foundation or rein.-con., from Stand- 
~i Conte. Co. Altoona Trust Bldg., Al- 
aan (a) $19,880; G. I. Thompson & Co., 
Clearfield, (a) $20,844; Boyle Constr. Co., 
Wilkes-Barre, (b) $84,630, (b2) $169,621; 
r [L. Evans Sons, Danville, (b1) $93,666, 
P. MeDonald Constr. Co., Phila., (bl) 
17.894, (b2) $156,345; Eastern Paving Co., 
( 1 Trust Bldg., Phila., (b2) $165,087, 
159.614; H. Nawn Contg. Co., Phila., 
$186,863, (c2) $143,812; Mason & 
rep Co. Ine., Chambersburg, (cl) 
» (f) $199,627; Hamilton-Kapnek 
Co., Phila., (cl) $192,313; J. Me- 
Co., Commercial Trust Bldg., Phila., 
£144,889; Claiborne-Johnston & Co., 
Ave and 6th St., Baltimore, (da) 
193, (f) $202,002; J. F. Shanley, Com- 
1 Trust Bldg., Phila., (d) $166,803 ; 
Constr. Co., 214 East Orange St., 
aneaster, (ad) $177,699; Lesher & Roess, 
“10 West Front St., Oil City, (e) $231,680; 
Love & Son, Cameron BIk., Corry, 
$263,154; E. A. Corson, 739 Asbury St., 
an City, N. J., (f) $207,680; Wertley 
& Houser, Pottsville, (2) $64,007; Gifford 
Constr. Co., Jamaica, N. Y., (g) $71,814; 
Warren Bros. Co., 142 Berkeley St., Boston, 
(g) $72,868. Noted June 12. 


*Pa., Canonsburg—Boro. let contract 
grading, curbing and paving with concrete, 
Van Eman, Chartiers, Hutchinson 
nd Hawthorne Sts., 14-24 ft. wide, to 

W. Wilson, Canonsburg, $13,046. Noted 


June 26. 


*xPa., Coatesville—City let contract_pav- 
ng various streets, to Dunleavy Bros., 
Coatesville, cost $92,204. Noted June 12. 


Pa., Pittsburgh—Allegheny Co. received 
bids improving 17,000 ft. Butler Pike, Shaler 
ind Hampton Twps., 20 ft. wide, involving 
25,000 sq.yd, Hillside vitr. brick, 12,000 
sq.yd. asphaltic concrete, 15,450 lin. ft. 
raised integral and concrete, curbing, etc., 

m MeDonald, McNeil Co., Pittsburgh, 

11,858, Booth & Flynn, 1942 Forbes St., 
$165,019, Columbus Asphalt & Paving Co., 
Keystone Bldg., $166,320; also 8000 ft. 
Bakerstown & Warrendale Rd., Pine 
Twp, 2950 sq.yd. Hillside vitr. brick, 12,- 
700 sq.yd. rein.-con., 22,000 cu.yd. earth 
exeay., 3300 sq.yd. conerete base and 
shoulders, ete. from T. Cronin Co., South 
ith and Muriel Sts., $84,163, J. MeQuaide 
& Sons, takewell Bldg., $100,245, T. 
MeNally, Oliver Bldg., $100,299. Noted 


June 5. 


¥Pa., 


(¢ 


s it 


Somerset—Town Council let con- 
tr paving South West St., concrete, to 
F. H. Ziegler, Somerset, cost $11,134. 


*Md., Chestertown—Comrs. Kent Co. let 

ontract resurfacing 5 mi. Betterton-Still 

md Ra. waterbound macadam, 34 in. 

ne been, to Sutton Contg. Co., 640 Heed 
*hila, 


*Va., Norton—City let contract for 20,- 
0 va. Trinidad Lake sheet asphalt paving 
n 6 concrete base, to J. J. Curley, 406 
hast Baker St., Richmond, $4.30 per sq.yd. 


W. Va., Winfleld—Putnam Co. received 
ids building 4 mi. Midland Trail Rd., from 
Cullonden toward St. Albans, involving 30,- 
cu.yd, exeav. and 37,000 sq.yd. con- 
from T. Pietro, Morgantown, $124,- 
+; Keeley Constr. Co., $133,683, and 
brown & Floyd, $135,839. 


*N. C., Gastonia—City let contract pav- 
1g 9 mi. Pleasant Ridge Rd., 18 ft. wide, 
) Simmons-Whitton Co., Charlotte. About 
P19,000, Noted May 22. 


} 


C.. Hillsboro—Orange Co. let con- 
grading, top-soiling and building cul- 
on 18 mi. road from Durham Co. line 
imance Co, line, 16-18 ft. wide, to W. 
« L. A. Crawford, Mebane, $33,813. Work 

lves 6 cu.yd. concrete, 13,500 cu.yd. 

_ excav., 60 lin.ft. standard vitr. pipe 

11.500 cu.yd. soil surfacing. 


.__ *S. C., Columbia—City let contract resur- 

cing Main St., from Gervais to Scott Sts., 

Jt. wide, involving 30,000 sayd. sheet 

4 etc, to R. M. Hudson Co., Union 
sank Bldg., $1.35 per sq.yd. 


Gan, Dublin—City let contract paving, 
: ng, curbing and guttering 40,000 


with bituminous concrete, 2 in. top, 


y Constr. Co., I é s 
nay Const zamar Bldg., Augusta. 


Noted June 5 


\! 


*Louisiana—State Highwa v 

onus ¢ y Dept., New 

ang, let contract building 1.66 or bitu- 
macadam highway branching from 
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Alexandria-Camp Beauregard Rd to 
United States Reconstruction Base Hos- 
pital, in Rapides Parish, to Southern Bitu- 
lithic Co., Weis Bldg., New Orleans. About 
$60,000. Noted June 12. 


0., Cleveland—City received bids paving 
Eichorn Ave. from West 45th to 54th Sts., 
from Roehl Bros., West 25th St. and Clark 
Ave., cost $25,013, Baldwin Bros., 4500 
Euclid Ave., $2 75, Rieley Bros., 357 The 
Areade, $26,454; Nordica Ave. from West 
73rd to 80th Sts., from M. P. Platten, 2013 
Columbus Rd., $12,931, Freshwater Constr. 
Co., 11,712 Detroit Ave., $11,605, Rieley 
Bros., 857 The Arcade, $11,644. Noted 
June 19. 


*0., Cleveland—City let contracts to 
Cleveland Trinidad Paving Co., The Areade, 
paving South Moreland Blvd. from Shaker 
Blvd. to Buckeye Rd., cost $14,786; South 
Moreland Blvd. from Shaker Blvd. to Drex- 
more Ave., $20,000; Ripley Ave. from 
Hampton Rd. to Ashwood Ave., $12,359; 
North Moreland Blvd. from Shaker Blvd. 
to Woodland Ave., $11,887; Ludlow Ave 
from East 132nd St. to city limits, $27,148; 
Livingston Rd. from East 152nd St. to 
Abell Ave., $32,086; Keswick Rd. from 
Hampton Rd. to _ city limits, $16,081; 
Hampton Rd. from East 132nd St. to Albion 
Ave., $32,851; Drexmore Rd. from South 
Moreland Blvd. to city limits, $14,134; 
Corby Rd. from Hampton to Ludlow Ras., 
$11,099; Becket Rd. from Hampton Rd. to 
city limits, $26.447; Albion Rd. from Hamp- 
ton Rd. to city limits, $15,153; East 132nd 
St. from Shaker Blvd. to Griffing Ave., 
$63,049; Chadbourne Ave. from Drexmore 
Ave. to city limits, $11,556; Ashwood Ave. 
from East 132nd St. to city limits $31,355. 
Noted June 19. 


*0., Toledo—Comrs. Lucas Co. let con- 
tracts, to M. P. Hannin, 30 Valentine 
Bldg., grading, draining, curbing and pav- 
ing 14 mi. Perkside roads and streets, 4 ft. 
wide, 3 in. vertical fibre vitr. brick, cost 
$107,729; 7966 ft. Yondota Rd., 16 ft. wide, 
waterbound macadam, $28,098; to R. A 
Garrigan, 434 Valentine Bldg., 4.39 mi 
Sylvania-Alexis Rd., 16 ft. wide, 6-8 in. 
concrete, $117,357; to Warner & McKechnie, 
320 Nasby Bldg., 1.87 mi. Key St., 16 ft. 
wide, 1-2-3 concrete, $40,579; to A. Lang- 
enderfer, 437 Spitzer Bldg., 6905 ft. Lyon 
Rd., 16 ft. wide, waterbound macadam, 
$25,391. Noted June 5. 


Ind., Indianapolis—City received bids re- 
surfacing over brick with Trinidad asphalt 
or brick, (a) Chesapeak St. from _ Illinois 
to Pennsylvania Sts., (b) Vermont St. from 
East to West Sts., with Trinidad lake as- 
phalt, (c) Henry St. from Meridian to 
Illinois Sts., (d) Alabama St. from Wash- 
nigton to Ohio Sts., (e) Alabama St. from 
Washington to Maryland Sts., improving 
(f) alley east of Ruckle St. between 20th 
and 21st Sts., paving (g) Blackford St. from 
Washington St. to tracks south of canal, 
(h) alley south of 15th St. from alley east 
of Hudson to Alabama Sts., (i) 44th St. 
from Bway. to Central Ave., (j) 36th St. 
from Central to College Aves., from Union 
Asphalt Constr. Co., 308 Amer. Central Life 
Bldg., (a) asphalt, $2.73 per lin. ft., (b) 
asphalt $7.14, (d) asphalt, $6.02, (e) as- 
phalt, $9.03; Columbia Constr. Co., Indian- 
apolis, (a) brick, $4.00, (f) brick, $3.00, con- 
crete $2.45, (gz) brick, $7.50 concrete, $5.90, 
(h) brick, $3.70, concrete $3.20; Amer. Constr. 
Co., 108 North Delaware St., (b) asphalt, 
$7.39, (g) asphalt, $7.30, (i) asphalt, $6.42, 
bituminous concrete, $6.08, (j) asphalt, 
$6.10, bituminous concrete, $5.70; Marion 
Co. Constr. Co., 367 South Tllinois St., (ce) 
asphalt, $6.40; Abl Bros., 402 Amer. Cen- 
tral Life Bldg., concréte, $2.45. 


Ind., Indianapolis—City received bids re- 
surfacing (a) 749 ft. North St. from Noble 
to Pine Sts., 27 ft. wide, Trinidad asphalt, 
(b) 420 ft. North St. from Meridian to 
Pennsylvania Sts. 40 ft. wide, Trinidad 
asphalt, (c) 2576 ft. Shelby St. from Ist 
alley south of Prospect Ave. to Pleasant 
view bridge, 40 ft. wide, asphalt, (d) 870 
ft. Ohio St. from Senate Ave. to West St., 
40 ft. wide, Trinidad asphalt, (e) Ohio 
St. from Capitol to Senate Aves., asphalt, 
from Premier Constr. Co., 1023 Lemcke 
Annex (a) $5.43 per lin. ft., (b) $5.55, 
(c) $3.25, (ad) $5.66, (e) $7.08; 
Asphalt Contg. Co., 308 Amer. Life Bldg., 
(a) $5.95, (b) $5.55, (c) $3.30, (d) 6.00, 
(e) $7.00; Marion Co. Constr. Co., 1600 
South West St., (c) $3.55. 


*Ind., Indianapolis—City let contract re- 
surfacing Michigan St. from East St. to 
Indiana Ave., to Premier Constr. Co., 1023 
Lemcke Bldg., $7.05 per lin.ft., total cost 
$51,635; Vermont St. from East te West 
Sts., to Union Asphalt Paving Co. 308 
Amer. Central Life Bldg., $7.19, total cost 
$57,632. Noted June 19. 
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*xInd., Indianapolis—City let contract, to 
Marion Constr. Co., 1600 South West St. 
resurfacing with asphalt, Maryland S* from 
Senate Ave to West St., $12,928, Kentucky 
Ave. from Illinois to Georgia Sts., $1 S7 
Senate Ave. from Washington St. to Wen 
tucky Ave., $11,087, Senate Ave from 
Washington St. to Indiana Ave., $28,140; 
Amer. Constr. Co., 108 North Delaware 
St., Washington St. to point 55 ft. west of 
Keisendorff St., $65,096 


Mich,, Detroit—Dept 
bids paving with sheet 
concrete on 6 in. concrete foundation, Am- 
herst or Berea curbstone, (a) Moran St 
(b) Arizona Ave., (c) Brandon Ave., (d) 
Garfield Ave. (e) Minnesota Ave (ft) 
Maxwell Ave., (g) Philadelphia Ave, (h) 
Richter St., (i) Solvay Ave., (j) Walbridge 
St.. from Detroit Asphalt Paving Co., 
McGraw Bldg., (a) $7280, (b)_ $8548 
$7376, (d) $57,376, (e) $22,985, (f) 

518, (2) $35,298, (Ch) $9591, Ci) $38,35 
(j) $7867; W. B. Brady Constr. Co 
Grand River Ave., (a) $7399, ; 
(ec) (d) $57,700, Ce) 
$12,046, (2) $35,068, ch) $9641, 
(j) $8239; Cleveland Trinidad 
2940 Woodward Ave., (a) $742! 395, 
$7813, (d) $68,338, (e) $22 te 
é g) $35,916, (h) $9943, (i) $39,781 
Noted May 22 and June 12 


Wks. received 
asphalt or asphaltic 


Pub 


contract 
1900 ft 


*Mich., Hamtramek—City let 
grading, widening and paving 
Joseph Campau Ave. from village limits 
to Grand Trunk Ry. crossing, 26-30 ft. wide, 
creosoted wood block on new 6 in. concrete 
foundation, to Lennance Bros., 809 Union 
Trust Bldg., Detroit. Noted Feb. 13. 


*Mich., Pontiac—City let contract, to 
Globe Constr. Co., Pontiac, paving with bit- 
ulithic macadam, Fairgrove Ave. 28 ft 
wide, cost, $13,231; West Huron St., double 
roadway, 18 ft. wide each, $16,824; Ottawa 
Dr., $39,640. 


*Ml., Chicago—Bd. Local 
contract paving (a) Archer Ave., (b) De- 
von Ave., (c) Hayne Ave., (d) Karlovy 
Ave., (e) Keating St., (f) Kolin St., (2) 
Lawrence Ave., (h) Leavitt St., (i) Long- 
wood Dr., (j) Morgan St, (k) Otto St 
(1) South Chicago Ave., (m) South Park 
Ave., (n) West 35th PL, (0) South Wa- 
bash Ave., (p) Windsor Ave. (q) Lafay- 
ette Ave., (r) North Claremont, Oakley and 
Irving Sts. and Rosemont, Highland and 
Thome Aves., (s) Cornelia, Rosecoe, 
Henderson, School, Melrose, Karlov, Ked- 
vale, Keeler and Lowel Aves., to Reidy & 
Callaghan, 133 West Washington St., (a) 
$66,452: Smith & Brown Co., 128 North 
La Salle St., (b) $19,569; R. F. Conway 
Co., 133 West Washington St., (c) $34,295, 
(e) $30,806, (n) $14,642, (p) $11,888; 
Standard Paving Co., 29 South La Salle 
St.. (da) $35,007, (f) $11,455; Ryan Co. 
4500 West Division St.. (@) $99,267; Cen- 
tral Paving Co., 179 West Washington St., 
(h) $5250; Amer. Asphalt Paving Co., 133 
West Washington St., (i) $39.758, (j) $£19,- 
148, (k) $14,812, (q) $59,261; Calumet 
Coal & Teaming Co., 9022 Commercial Ave., 
(1) $57.046; Farr Bros. Co., 356 West 
111th St., (m) $76,378, (0) $5494; J. A 
McGarry & Co., 189 West Madison St., (r) 
$61,381; White Paving Co.; 17 North La 
Salle St., (s) $110,149. Noted June 19. 


Til., Chicago—Bad. Local Impvts. received 
bids June 26, paving (a) alley between 
Lake St., Park Ave., Paulina and Hermit 
age Sts.. involving 590 sq.yd. 7 in. cement, 
226 cu.yd. grading; 

(hb) alley between Washington 
Madison and Kilpatrick Sts. and 
Ave., 584 cu.yd. grading, 1320 sq.yd. 7 in 
cement, 240 ft. 10 in. tile sewer, 1 brick 
catch basin, ete.; 

(c) alley between Colorado Ave., Jack- 
son Blvd., Whipple St. and Albany Ave. 
1729 ft. cement curbing, 450 cu.yd. excav., 
1360 sq.yd. 7 in. cement paving; 

(d) alley between East 65th St., Mar- 
quette Rd., Maryland and Cottage Grove 
Aves., 220 cu.yd. grading, 890 sq.vd. 7 in 
cement pavement, 2 brick catch basins; 

(e) alley between West 86th PL, West 
87th St.. Vincennes Ave. and Sangamon 
St., 225 cu.yd. grading, 1140 sq.yd. 7 in 
cement pavement; 

(f) Augusta St., from Kedzie to Grand 
Aves., 1060 ft. concrete curbing, 831 cu.yd 
grading, 1620 sq.yd. asphalt pavement on 6 
in. concrete base, etc.; 

(gz) Belmont St., from Bway. to Sheridan 
Rd., 2540 ft. cement curb, 2000 cu.yd. 
excav., 5200 sq.vyd. asphalt pavement on 6 
in. concrete base, etc. ; 

(h) Besley Court from West North Ave. 
to Wabansia St., 1600 ft. sandstone curb- 
ing, 1475 cu.yd. grading, 2660 sq.yd. vitr. 
brick on 6 in. concrete base, etc. ; 


Impvts. let 


Bivd 


Cicero 
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Streets and Roads—(Continued) A. Sackley & Co., 179 West Washing- ss Mair 
c , to A. N. Nelson, 1014 East 6t} 











73rd to Kast 
‘ore East 8th and 9th St 


810; 3500 ft. 
9144 East Ist 


Clough & Co., 
Noted June 


(i) Clyde Ave. apm Kast 


Farr Bros 356 West 111th St., 


cu.yd. grading, 3600, asphalt pave- 
ment on © in. Rock Island—City received only bid 
2nd to 13th Sts., i 
asphaltic concrete, 7 
Cruksensuch, 


Minneapolis—Comrs 
contract grading 4 
Medina Twp., , YY 
Kasota Bldg., $19, eee 


Wood to Lincoln Sts., 
i 910 cu.yd. grad- 
pavement on i 


paving 5th Ave. 
volving 9668 sq.yd. 


Rock Island, $37,001 


*& Wisconsin—State 
y, let contract grading and concrete 
Appleton-Dale Medina Rd., 
to Greunke 
Jet.-Oconto F 


from West 
Highway Comn., 
cu.yd. grading, 
ment on 6 in. concrete base, etc. ; 
North Racine 
point 395 ft 
1200 cu.yd. ; 
with 8 in. blast furnace 
i grading or traprock; 

from West 59th to West 
concrete curbing, 600 cu.yd. 
asphalt pavement 


facing 4 mi. 


. Outagamie and building water 


and sewer conr: 

cement curbing Woodlawn ’ 
eo : t i i Fairmo 

1400 sq.yd. nount 


slag or limestone i. Green Bay-Appleton 


Stiles, $25,000; 5 


Fairmount 
i i & Shepley, 
» job $105,900, 


(m) Shields St. 
58th Sts., 890 ft. 
1430 sq.yd. 
. concrete base, 


*% Wis., Chilton—City let contract grs 
7 i ivisi and Main Sts., 
. involving 19,000 sq.yd. sheet as- 
and 8500 lin.ft. 


Loe and paving, 
from West i , for water connections $60 
5 . concrete curbing, 
2760 sq.yd. vi i 


point 631 ft. s phalt on concrete base 


1000 cu.yd. 
pavement on 6 
12 in. tile sewer, etc.; 

Union Ave. 
to West 102nd Sts., 
ing, 800 cu.yd. grading, 
ment with 8 in. blast furnace 
stone on 2% in. granite or traprock; 


*Kan., Junction City—Geary 


Milwaukee, , to Ziegler & 


Milwaukee—Bad. 8th St. Rd,, 


. concrete curb- 
2000 sq.yd. 
slag or lime- Noted May 22 
Pratt—City 
vitr. brick pavement 
> gutte r and curb to W 


Clinton Sts., 
. from Blodgett, 
204 Grand Ave., 
» 97 Wisconsin St., 


Kinnickinnic 
Constr. Co., 
ger Constr. 





Chicago, Milwaukee & St. Paul R.R 
7120 ft. concrete curbing, 
11,420 sq.yd. asphalt pavement 
210 ft. 10 in. tile sewer, 


4700 cu.yd. grad- Work involves 10,176 cu.yd. 
1136 ft. cement and 1204 ’ Madison—Ci ity let contract paving 
19,450 sq.yd. 
hard sandstone 
Noted June 2 


in, concrete base, cement sidewalks, 


Abert Constr. 318- 19 Tarm inal 


(a) West Walton St. from Keeler Ave. to 
: Lincoln, $53,101. 


6400 sq.yd. 
concrete base, 


Saunders Co 
Contractors 


uyd. gradi i 

paranannt on & S ae Wahoo—Comrs. 
(r) Wolfram St 

Paulina St.. 

cu.yd. grading, 

ment on 6 in. 


*Wis., Milwaukee—City let contract pav- 





1300 ft. concrete curbing, 900 
2000 sq.yd. r 
concrete base ; 
(s) Fast 71st and East 72nd Sts 
Dr. to point 122 ft. east, 
2200 cu.yd. grading, 
asphalt pavement on 6 in. con- 


Constr. Co., 97 a 
from Poplar to Walnut 
asphalt 1 oo 
MecGucken, ‘ 


Sheth Winnebago 
grading and 
Appleton-Menasha Rd., 
Oconlo, about $38,- 


yd. grading, 60e per yard. 


Manager & 

South Shore 7. Casper—City 
concrete curbing, i i : 
Journal Bldg 


to Warren Constr. Co., 
< involves 606 


2410 8s”. vd. 


(t) South Richmond St. from West 63rd 
South Sacramento Ave. 
@3rd to West 67th Sts., 
64th and Wesf 66th Sts.. 
. to Francisco St., y 
curbing, 6000 cu.yd. grading. 
asphalt pavement on 6 in. concrete base, 


wide, to J. Young Bros., 


i. Oshkosh-Fond du Lac Rd., and 40,100 sq.yd. bitulithic concret: 


from Sacramento 

i. Oshkosh-Winneconne 
, to Manger & McGuken, 
Blk., Milwaukee, $111,000. 


332 Layton Louis—City 


21,250 sa.yd. 
: Noted June 5. 


mail service 
in Forest Park. 
be done by day labor. 


About $19,000 
. Plymouth—City 
bids grading and paving 5.8 mi. 
Selma Sts., 1 i i i 


from Hermit- 
from West 
Lincoln St 
Winchester 


(a) Sonth Marshfield Ave. 


age to Panlina Sts., Louis—City 


Eyermann Constr. 


‘ 
Weet 71st . 
from West 71st to West 74th Sts., 
West 72nd and West 78rd Sts. from 
to Robev St.. 
223.090 cu.vd. egradine, 59.260 
asphalt on 6 in. concrete base, etc. ; 
(v) Potomac Ave. from Homan Ave 
Chicaro Milwaukee & St. Paul RR. tracks, 
from Evergreen St 
2940 ft. concrete curbing, 4500 


> curb and gutter, 
Manitowoc, 
. Coughlin Co., 
.. Milwauket, $3.20; 
$3.25 and $3.02. 


13,000 lin.ft. 
Murphy Constr. Co., 
$2.23 per s1.yd.; F 
boldt and North §& 
Radloff, Main St., 


. granite curbing, cost toe ch 


Ashland Ave. 


crete enrhing. ; 

$15,547 | 
Wis. Racine—City Bircher to Thelka 
tomac Ave. . from Euclid St. to —— H x 
ev.vd. grading. § ; i i j 
ment on 6 in. concrete base, 110 ft. 10 in. 
tile sewer. 


cane” & Co.., 


7; Skrainka Ganete 


asphaltic concrete, 
gutter, $0.79 per lin.ft.; 
volving 8970 sq.yd. 
$3.22 brick, $249 


Armitage Ave.. Osborne Blvd. West Florissant to Lillian Sts., 3 


ee aiete concrete, Claxton St. 


'P J Vineton, 29 South La Salle St.. ; 
. brick, granite 


Maronette Constr. Co. 123 West Wash- curb and gutter. $0.82. Noted June 
(nm) $15,006: Racine—City Houston—Comrs 


I. Viton & 
to railroad 


179 West Washington 
1 Sat crushed or gravel surface 


sheet asphalt, 
. curb and gutter $0.84 
8400 sq.yd. 
and gutter, 


White Pavirne Co 17 North To Sele St 
$9919 (r) S755 


Pavine Co. 122 Wert 3634 sq.yd. 
Woachingtan St i P 

i) $16 129 
(p) $45.527. 


(t) $67,939, 


and Velasco Sts.., 


: "10.050 sq.yd. sheet asnhalt, 


(mm) $5372. . y. : 
, 628-9 Chronicle Bldg. Veonsten engrs 


12% West Washin-e- asphaltic macadam, 


2 (m) $5634. 
(t) $88,712. 
Central Paving Co., 


R F. Conwav & Co.. 
r Pennsylvania 
$3 16 ae ST eae ae 86 from_Western_to McKinley 
and gutter, $0.82; 
i Barr brick, $2.35, 


2766 lin. ft. 
4460 sq.yd. 
vertical fibre 
and gutter; } 
. brick $2.30, 


179 West Washing- 
, (a) $2724, (e) $3052, (1) $4904, respectively. 
McCormick & Co., Buhl—City 
(f) rete, (e) $20,545, 


(p)' $45,210, 
7 (v) $22,726; 
Conte. & Material Co., 10 South La S 


133 West Wash- 

i 17,700 sq.yd. , 
vertical fibre. from 14th to City Hotel. 
7 ! i crossing to city 
brick, $2.86, t Warren Constr. Co., « 


brick $3.16, 


Barr brick $3.16, vertical fibre 


3850 sq.yd. 
*Utah—State Highway Comn 














vertical fibre brick $2.86, 
let contract paving 6.3 ™ 





r, $0.82. Note 
ih Cine 128 North La Salle St, and gutter, $6.52. Noted June ors Coen Gk eae: 











(h) $16,026, (n) $15 , Duluth—J. A. Farrell, city comr., involving 66, 














Standard Paving ao let contract paving 4520 ft. Cooke St. from 
Fit Blag., salt 























(p) $45,976, to Superior St., 





mi. state road from Prevo't to Sp: anish 











: A. 
(t) $68,751, (v) $22,348; Bodin & Son! 408 Columbia Bldg., $59,996; 


Sr a tad Sitesi aac tn ae rogers 














a 





July Z. 1919 


noads—(Continued) 
Provo Co., to J. W. 
Bldg., Salt Lake City, $120,- 
.13 mi. state road from Logan to 
Wellsville, 18 ft. wide, Cache Co., involving 
» sq.yd 6-8 in. concrete and 6000 cu 
vrading, to O. Nelson, Logan, $190,904. 


Prove—City let contract paving 
from ist E to 7th E 
Wasateh Grading Co., 
Lake City, $56,418. 


und 


wide, 
rium 


Meelen, 


yd 
*Utah, - 
. ft. Center St. 
wide, to 
Salt 


Sta, 36 ft 
Dooly Bldg., _ 
Noted April 17. 


Utah, Salt Lake City—Comrs. Salt Lake 
received bids improving 6 mi. Bingham 
lichway from State St. to Welby, 18 ft., 
i involving 64,800 sq.yd. 2 in. bitumi- 
irface, from Clifton Applegate Toole 
ings, Mont., $177,933; J. W. Mellen, 
\uditorium Bldg., $222,557; Strange & Me 
Guire, Utah Savings & Trust Bldg. $207,959. 





\ i Jnue o. 

*xUtah, Salt Lake City—Comrs Salt 
ake Co. let contract paving 6 mi. state 
tad from 33rd St. to Bingham Highway, 


IS ft. wide, involving 63,600 sq.yd. 6-8 in. 


rete and 9000 cu.yd. grading, to Ry- 
> Bros., Atlas Blk., $147,595 
Enumclaw—City let contract 


*Wash., ° 
vrading and hard surfacing with concrete, 

Impvt. Dist. No. 7, to Larson Constr. 
“o.. Perkins Bldg., Tacoma, $64,068. Noted 
June 12, 


*xWash., Wenatchee—City let contract 
aving 1.2 mi. Wenatchee Ave., concrete, 
to Burke & Singfelder, 1321 9th Ave., Spo- 


é 
ine, $34,900 


Kan 


Noted May 22. 


*California—State Highway Comn., Forum 
building 


Bidg., Sacramento, let contract 
Sect. D, Route 10, Div. 6, state highway 
between Coalinga and Oil King School, 
Fresno Co., to J. G. Donovan, 2202 South 
Westmoreland St, Los Angeles, $128,997. 
Noted June 19, 

*xCal.,, San Francisco—City let contract 


nproving Howth St., to Raisch Impvt. Co., 
16 Kearny St., $24,821. Work involves 
grading, brick and asphalt paving, concrete 
urbs, artificial stone sidewalks, brick catch 
hasins and 8-12 in, vitr. pipe sewers. 


*N.S., Halifax—Provincial Highway Bd. 

et contract building 4 mi. bitulithic mac- 
lam highway, 16 ft. wide, from here to- 
ward Bedford, to Barrett Co., Ltd., Hali- 
fax About $72,000. 


*Que., Frampton—City 
St. Malachie-Frampton Rd 
fone by day labor. 


*xOnt., Ford City—City let contract build- 
ng sidewalks, to C, Desgardin, Main St. 
\bout $30,000. 


*xOnt., Toronto—City will pave Coleman, 
Cortleigh, Crescent, Dartwell, Delaware 
and McLean Aves., concrete. About 
$15,000. Work will be done by day labor. 


build 7 mi. 
will be 


will 
Work 


Railways 
PROPOSED WORK 


Oregon—St. Helens Dock & Terminal 
‘‘o., St. Helens, recently incorporated with 
$200,000 capital, plans to build 1.5 mi. rail- 
road to connect Milton Creek Logging Co. 
with Spokane, Portland & Seattle R.R., cost 
$60,000; also build 2500 ft. loading dock 
on slough at Sauvies Island, first unit 500 
ft \ddress H. F. McCormick, c/o St. 
Helens Lumber Co., St. Helens, vice pres. 


Excavation and Dredging 


PROPOSED WORK 


Mich., Detroit—Excavation—See “Streets 
nd Roads.” 


Cat, Bakersfield—Irrigation—A. L. Fel- 
ws, federal irrigation engr., reported pro- 
‘ect to irrigate lands in Kern River Delta 
ist. feasible, and interested parties have 
‘ppointed committee headed by H. T. Mil- 
er, Bakersfield, to perfect organization of 
tigation district under state law. Engi- 

‘r recommended acquisition of water 
gehts and distributing systems in district, 
/nstruction of drainage ditches, pumping 
‘ants, storage facilities for more than 
00,000 acre ft., development of power, 
c. District will comprise 684,160 acres 
nd will probably be known as Kern River 
elta Irrigation Dist. Noted Mar. 20. 


_,.N. B., Cape Tormentine—Dredging—C. B. 
'rown, Moncton, engr. Canadian Natl. 


Rys 


» Montreal, Que., soon lets contract 


fredeing at ferry terminal here. 


About 
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BIDS DESIRED 


0., Kenton—Excavation—Until Aug. 6, 
by Bd. Dir. of Upper Scioto Drainage and 
Conservancy Dist., improving channel and 
building levee along Scioto River through 
here. Work involves 2,036,400 yd. dipper 
dredgwork, 6290 yd. submarine rock execay., 
13,713 cuyd. leveling waste bank and 
12,736 cu.yd. removing waste bank About 
$400,000. Morgan Eng. Co., City Natl 
Bank Bldg., Dayton, engr. Noted May 22 


0., Toledo—Dredging—See ‘“‘Miscellan- 
eous.” 

Mich., Port Huron — Drainage See 
“Streets & Roads.” 

Utah, Provo—Canal—Until July 10, by 
A. Badsgauard, secy., North Lake Shore 
D. D., building canal, involving 35,000 iin 
ft. 12-36 in. drain tile, 35.000 ft. trench- 
ing and refilling, 9000 cu.yd. open canal 
work and 1500 cu.yd. levee or fi | Cald- 
well & Richards, Vermont Bldg. Salt Lake 


City, engrs. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 

*¥N. C., Greenville—Excavation—Pitt Co. 
let contract excavating 30 mi., involving 
2,000,000 cu.yd. floating dredgework to drain 
about 35,000 acres, to Wilson Constr. Co., 
Wilson, $0.113 per cu.yd 

*Ga., Gainesville — Dredging Comrs 
Hall Co. D. D. No. 1, let contract for 5 mi 
drainage ditches. involving 193,748 cu.yd 
dredge work, to W. W. Williams, Monroe ; 
$.0109 per cu.yd. 

*La., Thornwell—Canal—Thornwell }). 





No. 1, Lake Charles, let contract building 
drainage canal involving 190,000 cu.yd. ex 
ecav., to Lake Arthur Dredging Co., Lake 


Arthur; $0.164 per cu.yd. Noted June 12 


Industrial Works 


PROPOSED WORK 


T. White soon lets 
About $50,000. 
Langdon, 


London, 


RK. 1. Riverpoint—H. 
contract building mill. 

R. L., Westerly—Bilderbeck & 
Inc., engrs., Barrows Bldg., New 
Conn., receives bids about July 20 build- 
ing 1 story, 130 x 300 ft. factory and 1 
story, 30 x 40 ft. power house, brick and 
concrete, rein.-con. flooring, concrete foun- 
dation, for Rhode Island Silk Co., Westerly. 
About $120,000. 

Conn., Bridgeport—City plans to con- 
struct 2 story brick building at Seaside 
Park to include stables, garage, ete. About 
$50,000. kK. G. Southey, 983 Broad St., 
archt. 

Conn., Hartford—W. T. 
36 Pearl St., preparing plans for 1 story, 
50 x 150 ft. factory and 2 story, 37 x 75 
ft. office, brick and mill construction, con- 
crete foundation. About $40,000. Owner's 
name withheld. 

Conn., New Haven—R. W. Foote, archt., 
185 Church St., soon receives bids building 
1 story, 60 x 220 ft. brick and steel garage, 
salesroom and service station, rein.-con 
flooring, concrete foundation, on Bway., for 
N. B. Whitfield, 296 Elm St. About $50,000 

Conn., New Haven—M. Massari, 142 
Bradley St., soon receives bids building 1 
story, 55 x 8&6 ft. garage, with two 16 x 48 
ft. ells, brick and concrete, rein.-con. floor- 
ing, concrete foundation, on Bradley St. 
About $25,000. R. W. Fabian, archt. 

Conn., New Haven—P. Sellers, engr., 207 
Orange St., soon receives bids building 2 
story, 60 x 94 ft. brick and steel factory, 
concrete foundation, on Kensington St., for 
J. G. Missirian, 102 Kensington St. About 
$30,000. 

Conn., Waterbury—City having plans 
prepared by C. Gilbert, archt., 244 Madi- 
son Ave., New York City, for 1 story el- 
shaped, brick and concrete garage for Bd. 
Contg. & Supply. About $60,000. Noted 
Apr. 24. 

Conn., Waterbury—F. A. Webster, engr., 
51 West Main St., soon receives bids build- 
ing 1 and 2 story, 40 x 166 ft. brick and 
mill construction factory, concrete founda- 
tion, on Madison Ave. and Baldwin St., for 
Simonsville Mfg. Co., Pearl Lake Rd. 
About $30,000. 

N. Y., Albany—P. J. Gleason plans to 
build 2 story brick and concrete garage at 
257 Hudson Ave. About $36,000. 


N. Y., Buffalo—Atterbury Motor Car Co. 
had plans prevared by Colson & Hudson, 
archts., Dun Bldg., for extensive additions 
to plant on Elmwood and Hertel Aves. Plans 
include 100 x 540 ft. brick assembly build- 
ing. Cost between $175,000 and $200,000. 
Address J. R. Spraker, genl. mer 


Marchant, archt., 
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Forward 
to build 8% 
ware house, 
foundation 
Selected 


N. Y., Buffalo—Fast Freight 
ing Co., Brisbane Bldg., plans 
story, 100 x 200 ft. rein.-con 
rein.-con. flooring, concrete 
About $500,000. Architect not 


N. Y., Buffalo—Stewart 
East Delaware Ave purchased Old Cy 
phers Incubator Plant, on Dewey Ave., and 
plans to alter and build additions to same 
Cost between $150,000 and $175,000 Ad 
dress R. P. Lentz, secy 


N. Y., Long Island 
archt. and engr., 10 East 
York City, soon lets contract building 6 
story. 132 x 200 ft. rein.-con. and steel 
factory, rein.-con. flooring, concrete founda- 
tion, on Nott, Manby, Anable and Mount 
Sts., here, for S. Blickman, 199 Lafayette 
St.. New York City. About $400,000. Noted 
May 22. 


N. Y., New YVork—Cudahy Packing Co., 454 
West 14th St.. having plans prepared alter- 


Motor Co., 425 


City H Balcom 
‘7th St New 


ing and building 2 story rein.-con. and 
steel addition to packing plant, rein.-con 
flooring, concrete foundation, at 611 West 
34th St About $50.000 Private plans 

N. Y., New York—J. Hoffman Brewing 
Co., 211 East 55th St having plans pre- 
pared by A. Baylies, archt., 33 Bible Hous: 
converting 3 and 4 story brick and steel 
brewing plant, rein.-con. flooring, at 215 
West 54th St., into garage About $50,000 

N. Y., Ogdensburg—Massey Automobhil: 
Co. purchased Continental Bldg. and plans 
to alter and build addition to same Cost 
$50,000, Address H. A. Massey, Ogdens- 
burg 

N. Y., Syracuse—Onondaga Milk Pro- 
ducers’ Co-operative Assn. soon receives 
hids building concrete and steel milk con- 


densary and distributing plant. About $250.- 


000 Address C. L. Amos, 1204 James St 
Noted Feb. 27. 

N. J., Paterson—F. J. Schwarz. archt 
Colt Bldg., soon lets contract building 3 
story, 52 x 64 ft., brick and mill construc- 
tion factory, on Park St., for United Reed 

Harness Co., 243 Franklin St About 


& 
e: 





000, 


Pa., Williamsport—J. K. Mosser Tannery 


Co., Newberry, soon receives bids building 
6 story, 150 x 196 x 202 ft. rein.-con. and 
brick tannery, on Arch St., here. Archi- 
tect not selected. 

Md., Monkton—Monkton toler Mills 
had plans revised for building 8& story, 40 
x 140 ft. concrete flour mill, cost $90,000, 
and grain elevator, $55,000 O. E. MeCoy, 


Mt. Washington, pres. 


N. C., Clinton—Sampson Oi) & Fertilizer 
Co. plans to build fertilizer factory. About 
$75,000. Amer. Machine & Mfg. Co., Green- 
ville, S. C., archts. 


N. C., Greensboro—Texas Oil 
to build rein.-con. and_ brick 
and fire wall. About $75,000. 


8S. C,, Orangeburg—City plans election to 
vote on $70,000 bonds to enlarge and add 


Co. plans 
warehouses 


machinery to electric power plant. J. W 
Hawes, Orangeburg, engr. 

Fla., Jacksonville—Atlantic Coast Line 
R.R., Atlantic Coast Line Bldg., Wilming- 


ton, N. C., plans to build repair shop at 
Moncrieff yards here About $100,000. J 
E. Willoughby, ch. engr. 


La., Baton Rouge—Aluminum Ore Co., 
East St. Louis, IL, purchased 227-acre site 


near here and plans to build refinery. Cost 
to exceed $1,000,000. C. FE. Rudisill, c/o 
owner, engr. 

La., New Orleans—C. B. Fox, Hibernia 


Bank Bldg., having plans prepared by C. 


W. Keenan, archt., building 5 story, 120 
x 120 ft. mill on Baronne St 

0., Cincinnati—S. P. Nelson & Co., 202 
West 4th St., receives bids about July 7, 


building 6 story, 50 x 92 ft., concrete and 


brick factory, on 4th and Elm Sts About 
$50,000. G. C. Burroughs, 1302 Union 
Trust Bldg., archt. 

0., Cleveland—Advertype Co., 1823 East 


23rd St., plans to build 2 story, 80 x 115 ft 
concrete, steel and brick publishing house 
About $50,000. Architect not selected 


0., Cleveland—Apollo Tire & Rubber Co., 
3962 East 93rd St.. plans to build story, 
80 x 128 ft., concrete, steel and brick fac- 


tory. About $30,000. 

0., Cleveland—M. A. Bradley. Marion 
Bldg., plans to construct 6 story, 150 x 
200 fi » concrete steel and brick manufac- 


turing building, on Ontario and Fountain 
Sts. About $100,000. Architect not se- 
lected 
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Industrial Works (Continued) 

O., Clevelond—Chester Realty Co., Wil- 
liamson Bldg., plans to build 2 story, 55 x 
120 ft., concrete, steel and brick garage, 
rein.-con. flooring, on East 65th St. and 
Carnegie Ave. About $50,000 Architect 
not selected. 

0., Cleveland—Cleveland Metal 
(‘o., 1141 Ivanhoe Rd., plans to build 1 
story, 12 x 29 x 54 ft. storage building, 
cost $60,000; 1 story, 120 x 300 ft. addi- 
tion to foundry, $75,000; 3 story, 72 x 266 
ft. addition to machine shop, $75,000; 3 
story, 60 x 90 ft. addition to assembling 
room, $120,000; all rein.-con., steel and 
brick. Architect not selected. 

0., Cleveland—Crucible Steel Castings 
Co., Canel Rd. and Champlain Ave., plans 
to build 2 story, 125 x 300 ft., rein.-con., 
steel and brick factory, on Almira and 
Denison Aves About $100,000. Architect 
not selected 

6. 


Products 


Cleveland—Grabler Mfg. Co., 6565 
Bway. Ave., having plans prepared by 
Christian Schwartenberg & Gaede, archts., 
1900 Euclid Ave., for 4 story, 89 x 110 ft., 
concrete, steel and brick addition to ma- 
chine shop. About $80,000. Noted June 26. 

0., Cleveland—H. E. Hedges, 428 Guar- 
dian Bldg., plans to build 1 story, 50 x 
250 ft., concrete, steel and brick garage at 
2040 East 105th St. About $60,000. Archi- 
tect not selected. 

0., Cleveland—lIdeal Tire & Rubber Co., 
East 17th St. and Euclid Ave., plans to 
build 3 story, 100 x 200 ft., rein.-con., steel 
and brick addition to factory on Warner 
Rd. About $125,000. Architect not se- 
lected. 


0., Cleveland—Peerless Motor 
East 93rd St. and Quincy Ave., plans to 
build 1 story, 45 x 160 ft. addition to ma- 
chine shop; 5 story, 40 x 120 ft. addition 
to assembly room; both concrete, stee] and 
brick. About $25,000 and $40,000, re- 
spectively. Architect not selected. 


0., Cleveland—Sixth City Realty 
Guardian Bldg, plans to build 4 
167 x 370 ft., concrete, steel and brick 
garage, on East 6th St. and St. Clair Ave. 
About $1,300,000. Architect not selected. 


0., Cleveland—Templin, Crockett, Brad- 
ley Co., 5700 Detroit Ave., soon receives 
bids building 3 story, 60 x 76 ft., rein- 
con., steel and brick addition to factory. 
About $50,000. 

0., Cleveland—Theunor Norton Provision 
Co., West 63rd St. and Stock Ave., plans 
to build 3 story, 32 x 50 ft., concrete, steel 
and brick addition to factory. About $30,- 
000. Architect not selected. 


0., Cleveland—United Motors’ Service 
Co., East 40th St. and Prospect Ave., plans 
to construct 2 story, 100 x 200 ft., rein.- 
con., steel and brick service and sales 
building. About $200,000. 


Car Co., 


Co., 
story, 


0., Cleveland—Vitreous Enameling Co., 
6800 Grant Ave., had plans prepared build- 
ing 1 story, 90 x 120 ft., concrete, steel and 
brick factory, on East 7list St. and Grant 
Ave. About $35,000. S. Weil, pres. 


0., Loudenville—Schenk & Williams, 
archts., Mutual Home Bldg., Dayton, soon 
receive bids building 2 story, 50 x 200 ft., 
rein.-con. and steel factory, rein.-con. floor- 
ing, concrete foundation, for Flexible Side 
Car Co. About $25,000. 


0., Steubenville—Hartje 
Wood St., Pittsburgh, 
prepared for 2 story, 
engine room, rein.-con 
foundation, here. About $50,000. 


0., Toledo—B. R. Bldg. Co. plans to con- 
struct 3 story, 60 x 100 ft. service and auto 
display building on Adams and 10th Sts. 
About $75,000. TT. Davies, 225 Ohio Bidg., 
secy. Architect not selected. 


Mich., Detroit—Fisher Body Co., Oak- 
land and Piquette Aves., plans to build 
6 story, 165 x 338 ft., rein.-con. and brick 
factory, rein.-con. flooring. concrete founda- 
tion, on Theodore and Riopelle Sts. L. 
Kamper, Book Bldg., archt. 


Mich., Detroit—A. Kahn, archt., Mar- 
quette Blidg., soon lets contract building 1 
story, 241 x 446 ft. addition and 3 story, 
80 x 225 ft. extension to factory, rein.-con. 
and steel, rein.-con., metal tile and wood 
block flooring. concrete foundation, on 
Bellevue and Concord Aves., for Packard 
Motor Car. Co., West Grand Blvd. 


Mich., Detroit—Solomon Bros., c/o W. H. 
Adams, engr., Vinton Bldg., having plans 
prepared for 6 story, rein.-con. terminal 
warehouse, covering 500,000 sq.ft. floor 
space, rein.-con. flooring, concrete founda- 
tion on Fort St., W., and Ferdinand St. 


Paper Co., 
Pa., having plans 
rein.-con. and steel 
flooring, concrete 


113 


Hil., Chicago—lIlg Electric Ventilating Co., 
154 Whiting St.. having preliminary plans 
prepared by A. S. Alschuler, archt., 28 East 
Jackson St., for factory, main building to be 
4 story, rein.-con., rein.-con. flooring, con- 
crete foundation, with several smaller 
buildings on Crawford Ave. and George 
St. About $750,000. Noted Feb. 13. 


Ill, Chiecago—Mid City Cold Storage Co., 
c/o A. A. Salzman Eng. Co., engrs., 30 
North La Salle St., plans to build 5 story, 
rein.-con. cold storage plant with 50,000 
sq.ft. floor space. About $1,000,000. 


Ill., Moline—Natl, 
Ave., soon receives 


Licorice Co., 2334 4th 
bids building 1 story, 
116 x 136 ft. mill construction addition to 
mill, on 4th Ave. and 23rd St. About $30,- 
000. Whitsitt & Schulzki, 619 Peoples 
Bank Bldg., archts. 


Wis., Sheboygan — Commercial Engriav- 
ing Co., 101 North 8th St., plans to build 
3 story, 60 x 170 ft. brick shop, brick foun- 
dation, on 8th St About $150,000. Archi- 
tect not selected. 


Wis., Sheboygan — R. R. Jahn, 
Betsy Ross Bldg., soon lets contract 
ing 2 story, 50 x 110 ft., brick, rein.-con. 
and steel garage, rein.-con. flooring, brick 
foundation, on 8th and Niagara Sts., for 
Sell Bros., c/o C. Sell, 901-907 North 8th 
St. About $60,000. Noted June 19. 


Minn., Minneapolis——G N. Crawford 
archt., 649 Plymouth Bldg., preparing plans 
for 3 story, 60 x 135 ft.. stone and mill 
construction factory and warehouse. About 
$50,000. Owner’s name withheld. 


Mo,, St. Joseph—Grant Motor Co., Fred- 
erick Ave., soon lets contract building 2 
story, 120 x 140 ft., rein.-con., steel and 
brick garage, rein.-con. flooring, concrete 
foundation, on 10th and Edmond Sts. About 
$55,000. R. Meier, Lincoln Bldg., archt. 


Tex., Dallas—Lockwood, Green & Co., 
eners., Healey Bldg., Atlanta, Ga., soon lets 
contract building cotton mill for Miller Mfg. 
Co., 5112 Swiss Ave. About $200,000. Noted 
Mar. 6. 


Ore., Marshfield—Eastern investors pur- 
chased site on Coos Bay, and having plans 
prepared for two 2 story, 60 x 200 ft. 
veneer plants, concrete or frame and con- 
crete. About $30,000. B. Ostlind, Marsh- 
field, acting representative. 


Ore., Scofield—( Buxton P. O.)—Standard 
Box & Lumber Co. plans to rebuild sawmill 
at Tillamook branch of Southern Pacific R. 
R. to replace.one recently destroyed by 
fire. Loss $225,000. S. B. Cobb, mer. 


Ore., Toledo—Fischer-Scordy Lumber Co. 
plans to rebuild mill recently destroyed by 
fire. About $50,000. Address A. Fischer, 
Corvallis, stockholder. 


Cal, Long Beach—Long Beach Transfer 
& Warehouse Co. having plans prepared 
by W. H. Austin, archt., 222 lst Natl Bank 
Bldg., for 4 story, 60 x 118 ft., rein.-con. 
and steel storage building and 1 story brick 
garage, on 15th St. and California Ave. 


archt., 
build- 


Cal., Los Angeles—International Harves- 
ter Co., 606 South Michigan Ave., Chicago, 
purchased site here and plans to build 6 
story, rein.-con. warehouse and assembling 
plant. About $250,000. 


Cal., Modesto—M. Maddox had plans pre- 
pared by A. Mauzerette, archt., Home 
Realty Bldg., for 2 story, rein. con. garage 
and shop, concrete foundation, on 10th and 
G Sts. About $50,000. 


..Cal., Sacramento—Bd. 
mento Co. having plans 
A. Harold, archt., Forum Bldg., for 2 
story, rein-con. and hollow tile service 
building and rein.-con. power house, con- 
crete foundation, on County Hospital 
grounds. About $100,000. 


Cal., Sacramento—California Rice Mill- 
ing Co., 1st Natl Bank Bldg.. San Fran- 
cisco, having plans prepared for 3 story, 
rein.-con. warehouse, here. About $100,000. 


Cal., Sacramento—G. Stam plans to build 
320 x 340 ft. warehouse near wharf on Y St. 


Supervs. Sacra- 
prepared by R. 


Cal., San Diego—See “Miscellaneous.” 


Cal., San Diego—San Diego Ice & Cold 
Storage Co., 110 9th St., having plans pre- 
pared for 4 story, rein.-con. cold storage 
plant to be erected on 100 x 200 ft. site 
3 om St. and Imperial Ave. About $25,- 
000. 

Cal., San Francisco—C. Winters having 
plans prepared by MacDonald & McKahn, 
archts., Rialto Bldg., for 5 story, rein- 
con. grocery building on Snear_ and 
Folsom Sts. About $200,000. Hass Bros., 
Sacramento and Davis Sts., lessee. 
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N. S., Sydney—C. R. Brown £ 
ton, soon receives bids building 
plant and sand house here, for 
Natl Rys., Ottawa. About $8 


Ont., Oshawa—-Gen. Motors ¢; 
ada, Walkerville, plans to build 
80 x 400 ft. rein.-con. and brick ¢ 
concrete foundation on Wir St 
About $175,000. R. S. McLaugh 
kKerville, engr. 

Ont., Strathroy—R. Pincombs 
build brick flour mill, here. Abou 
Owner preparing plans. 

Ont., Toronto—Northern Alumi: 
158 Sterling Rd., plans to build s 
x 280 ft. rein.-con. factory, concrete foyn. 
dation. About $450,000. C. A. P. Turns, 
38 South Dearborn St., Chicago, e: 


BIDS DESIRED 


R. L., Providence—N. Hickey, 246 T 
bers Ave., receiving bids building 
50 x 200 ft. mill construction ar 
garage and service station, concret: 
ing, concrete foundation, on 
Ave. and Eddy St. About $30,000 
plans 


N. ¥., New York—Until July 7, 
McCabe, archt., 96 5th Ave., b 
story, 99 x 188 ft. brick_and ste« gs 
rein.-con, flooring, concrete foundatio; 
388-394 11th Ave., for H. S. Coffin 
St. About $100,000. Noted May 


N. ¥., Thiells—See 


Pa., Pittsburgh—T. 
Oliver Ave., receiving 
story, 50 x 120 ft., rein.-con. and jy 
garage, rein.-con. flooring, concrete four 
tion, on Baum Blvd., for A. W. Mella: 
be occupied by Keystone Buick Co. A 
$35,000. 

Wis., Fond du Lac—Until July & by H 
J. Esser, archt.. Camp Bldg... Milwaukee 
building 4 story, 55 x 275 ft. brie} ! 
mill construction factory. for Nunn, Bus 
& Weldon Shoe Co., 1110 5th St., Milwauke: 
About $150,000. Noted June 19 


Wis., Milwaukee—Pawling & 
feger, 38th St. and National Ave. and 
Kirchhoff & Rose, archts., 221 Grand Ave 
receiving bids building 1 story, brick and 
steel factory addition, concrete foundatior 
About $100,000. 


Wis., Sheboygan—Until July 7. by Ju 
& Smith, archts., Imig. Bldg., building 
story, 60 x 150 ft., brick, rein.-con. a 
steel factory, rein.-con. flooring, brick foun- 
dation on 14th St. and Kentucky Ave. for 
Natl. Box & Novelty Co., Pennsylvania Ave 
About $60,000. Noted June 19. 


Kan., Wichita—Until July 8, by 0. J 
Motor Co., building 5 story, 64 x 136 ft, 
rein.-con., steel and brick warehouse, rein.- 
con. flooring, concrete foundation About 
$110,000. L. Schmidt, 121 North Market 
St., Wichita, archt., and H. Noble, Kansas 
City, Mo., engr. 

Neb., Omaha—Until July 20, by J. Laten- 
ser & Sons, archts., 632 Bee Bldg., for 1 
story, 44 x 110 ft. rein.-con. and brick 
boiler house, on 42nd St. and Dewey Ave 
About $75,000. 

Ont., London—Until July 15, by Cana. 
dian Oil Co., 2 Strachan Ave., Toronto. 
building 3 story, 40 x 100 ft., steel and 
brick warehouse, concrete foundation, on 
Main St., here. About $50,000. 


“Buildings.” 


Pringle, archt { 
building 


bids 


Harnisch- 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Me., Sanford—Sanford Mills Co. let con- 
tract building 1 story, 122 x 270 ft. rein- 
con. addition to weave shed, rein.-con 
flooring, concrete foundation, to Turner 
Constr. Co., 45 Milk St., Boston, Mass 


*Mass.. Boston—A. S. Knight, et al, 3 
Sears Bldg., let contract building 1 story 
90 x 233 ft. rein.-con. garage and service 
station, rein.-con. flooring, concrete founda- 
tion, on West Dedham St. to Adams Pond 
Co., Dorchester. About $75,000. 


*Mass., Fall River—D. J. Dennis, 362 
5th St., let contract building 1 story, 89 x 
115 ft., brick and mill construction garage. 
rein.-con. flooring, on 6th St., to J. H. Don- 
nelly, Worthington St. About $25,000. 


*Mass., Gardner—Lee & Hewett. archts 
and engrs., 1123 Bway., New York City 
let contract, to W. F. Kearns Co., Cam- 
bridgeport. building two 4 story, brick addi- 
tions to factory, concrete foundation, for 
Heywood Bros. and Wakefield Co., 206 “en- 
tral St. Noted May_ 22. 
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(Continued) New York— 


Bellingham— Bellingham brick and steel machine shop, 
flooring, concrete foundation 
About $25,000 
be done by day 


construction 
Private plans. 


Woonsocket, 
l1d—A. H. Phillips, Inc. Vanderbilt Ave., 
ld 2 story rein.-con. and 

warehouse, 
foundation. 


foundation, 
River Terrace 
Work will be done by day labor 


*#N. Y., New York—F. P. Vacarelli, 1475 
155 ft 


About $25,- 
Work will be done by 


“private plans. 


Springfield—J. Weisenberg, 112 
let contract building 1 story, 105 
brick, concrete and steel garage, 
foundation, 
_to P. T. Curtis, 117 Jefferson 


and steel garage, 
foundation. 


done by day labor. 
Central Falls (Pawtucket P. O.)— Bway., will build 1 story, 


crete foundation. 
About $155,000. 
by day labor. 


+ building 2 story, 38 x 153 ft. and 2 
25 x 48 ft. el-shaped factory, 1 story, - 
forge shop, brick and timber, 
lation, on Clay St., to Humes 
Dorrance St., 


Work will be done 


: Potsdam—FEducation 
dam Normal School, received bids June 26, 
building boiler house, general contract from 
H. M. Weed. New York City, 
ran & Swarthout. Rochester, $43.085. heat- 
ing, from H. J. Brandeles Co., 435 Lafay- 
ette St., Utica, $36,000. 
Oneida St., 


Providence. 


, Olneyville—Paragon Worsted Co. 
t contract building 2 story, 60 x 8&5 
construction 
86 Weybosset 
About $25,000. 


«xR. L., Providence—Atlantic Refining Co., 
let contract 
g 1 story, 40 x 100 ft. storehouse, 1 story, 
x 40 garage and 14 x 14 ft. service sta- 


Utica, $47,500, W 
dorf & Co., 470 Court St., Rochester, $41,- 
Noted June 


Y.. S. LL, Pert Richmond—V 
275 Morningstar Rd., will build 1 story, 50 
and steel garage. 
con. flooring, concrete foundation, on Pros- 
pect St. and Morningstar Rd 
Work will be done by day labor. 


ri concrete foundation, on Elmwood 
to Metzger & Fisher Co., Otis Bldg., 
About $25,000. 


. Providence—Texas Cc., 
. will build 4 story 91 x 97 ft. 36 x 61 

37. z brick, steel and rein.- 
flooring, con- 
Work will be done by 


About $25,- 








Yonkers—Federa!l 


contract building rein.-con. and steel ware- 
house, rein.-con. flooring, concrete 
to Westinghouse, 
37 Wall St.. 
Cost plus percentage basis. 


About $200,- 
London — Bilderbeck & 
N. Elizabeth—Singer 
Elizabethport, let contract building 3 and 
4 story, 176 x 258 ft 
Constr. Co., 


. let contract to J. H. Grozier Co., 
Hartford, building 


244 Madison Ave, New York 


foundation. 
. Avery, 176 Main St. 
Noted Apr. 10. 


(Norwalk P. 
South Norwalk, 
. t contract building 1 story, 60 x 465 ft., 
> | story, 90 x 300 ft. and 1 story, 40 x 60 ft. 
» brick, steel and concrete factory, rein.-con. 
0 concrete foundation, to Austin Co 
Bway., New York City. About $200,000. 


Scranton—Lockwooa, 
Co., archts., 101 Park Ave.. New York City, 
let contract to Turner Constr. 
Madison Ave.. 
story, 72 x 140 ft 


__*Conn., Winnepauk 


York City, building 3 
and steel fac- 
flooring, concrete founda- 
tion, for Scranton Lace Co., 
About $80,000. 


*W. Wa., Huntineton—Empire Furniture 
Co. let contract building 3 story, 60 x 180 
ft. brick addition to factory, to C. H. Smith, 
Robson-Prichard Bldg. 


*0., Cleveland — 
Guardian Bldg.. 
100 x 1123 ft., 
brick warehouse, at 2900 Chester Ave., to 
Cc. Curtiss Co., 


Glenn and 


Meyler Sts. Noted June 8. 





Maré y Ave., let contract building 2 story 

< and steel factory, rein.-con. flooring, 
on Gerry and Wall- 
to P. Guthy, 926 Bway., New 
About $80,000. 


*N. Y., Brooklyn—A. Paolello, 810 4th 
, Will build 1 story, 22 x 41 x 76 x 102 
brick and steel garage, rein.-con. floor- 
foundation. on 27th St. 
About $45,000. 
done by day labor. 


About $40,000. 


Euclid Chester Co.. 
let contract building 


foundation, 


Noted May 8. 


Guerdian Bhldg. 
Noted June 26. 


Cleveland — Foster 


a, will be 3556 East 


Noted Mar. 
. Brooklvn—W. H. Reid, 21 Wil- 


Mchy. Co., 
tract building 2 story, 77 x 123 ft., concrete, 
steel and brick factory, to McMillan Co., 
1794 East 55th St. About $40,000. 
and steel warehouse and sales- 
concrete founda- 
near Willoughby Ave. 
Work will be done 


aim rein.-con. flooring, Cleveland—Nat! 
Genl. Electric Co., Nela Park, let contract 
building 4 story, 
steel and brick addition to factory, to S. W. 
Emerson, 1900 Euclid Ave., cost $250,000; 
1 story, 63 x 194 ft., concrete, steel and 
at 1141 East 152nd St., 
Furnace S&t., 
Noted May 1. 


*0., Dayton—Borchers Automobile Co.. 
6th and Canal Sts., let contract building 4 
salesroom, 
rein.-con. flooring, concrete foundation, on 
South Main and Warren Sts., 
Hill Smith Co., 
$175,000. Noted May 15. 


*0., Dayton—Jennings Auto Sales Co., 
let contract building 3 
story, 115 x 120 ft., rein.-con. garage and 
salesroom, 
foundation, on Main and Apple Sts., to vc. 
Hoolihan, 524 River St. 


*0., Dayton—Stomps Auto Sales Co., 
let contract building 4 
story, 60 x 150 ft., rein.-con. garage and 
salesroom, rein.-con. flooring, concrete foun- 
dation, to Industrial Bldg. Co., 757 Reibold 
Bldg About $60,000. Noted June 26 under 
“Builuings.” 


Lamp Assn. 
1723 = 306 tt, 
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brick garage, 





r r Bldg., for 6 story, 
190 ft. rein.-con. warehouse, rein.-con. 
piling foundation, 
151 West Montauk 
Noted May 29. 


Youngstown, 


ertson Cataract Co. 
About $80,000. 


a *N. Y.. York — Anheuser-Busch 
rewing Co., 9th and Pestalozzi Sts. St 
: altering 5 story 

, concrete and steel warehouse. rein.- 
hooring, on lith Ave. and 36th St., 
C. A. Cowan, 30 East 42nd St. 


let contract East 3rd St 


32 West 2nd St., 
*N. Y., New York—C. Bianci. 54 Mt 
ll alter 3 story brick 


u -con. flooring. About 
Work will be done by day labor. 


ae 5 West, wi 
5.000. Wok en ‘About $85,000. 


ork—C. Dahlen. 341 Eact 
will build 2 story, 50 x 95 ft. 
ind steel garage, rein 

foundation. 


Work will be done by day 


South Main St., 
con. flooring, 





*0O., Springtield—Crowell Publishing Co 
High and Wittenberg Sts, let contract 
building 5 story, 66 x 180 ft., rein.-con. and 
steel printing plant, rein-con. flooring, cor 


crete foundation, on West High St to 
Frank Hill Smith Co., Ine... West 3rd $8 
Dayton About $100,000 Noted June 19 
*0O., Springfield—.J. Leffel & Co... Lagond 
Ave., let contract building 1 story, 85 x 
1920 ft. machine shop. 60 x 110 ft. four 
dry, 60 x 140 ft. pattern shop, 50 x 140 ft 
pattern storage  buildire oo x 105 ft 
power plant and 50 x 1) ft. coal bunkers 
all rein.-con., steel and brick, wood block 
flooring, concrete foundation, on East St, 
to Concrete Steel Constr. Co., 415 Mitchell 


Bldg. Cost, including equipment, $500,000 


wind... Indiananolis—Nordyke & Marn 

Co., 250 North Meridian St., let contract 
building 5 story, 80 x 600 ft. rein.-con 
factory, West Morris St. to Bedford, Stone 
& Constr. Co., 810 Fletcher Savings & Trust 
Bldg.; 1 story, 100 x 800 ft. rein.-con. and 
steel factory, Morris St.. to H. J. Ferguson 
Co., 6523 Euclid Ave., Cleveland 


*Mich., Detroit—Cuyahoga Spring Co... 
Berea Rd., let contract building 2 story, 


80 x 146 ft. factory. to Austin Co., 16,112 
Euclid Ave., Cleveland, $57,000. 


*&Mich., Detroit—Detroit Seamless Steel 
Tube Co.. 841 West Jefferson Ave., let con- 
tract building 2 units of factory, each 1 
story, 90 x 550 ft.; also 70 x 100 ft. heating 
plant. concrete. brick and steel, concrete 
foundation, on Wyoming and Warren Aves 
to A. A. Albrecht & Co., 1130 Penobscot 
Bldg. About $1,700,000. Noted Apr. 17 


*Mich., Mt. Pleasant—Transport Truc’ 
Co. let contract building 1 story, 160 x 3320 
ft., brick and steel assembling plant. con- 
crete foundation, to Stoolman Constr. Co. 
Champaign, Ill About $175,000 Noted 
May 22 


; Ml... Chieago—Anderson Bros. Storage 
Co., 3131 Sheffield Ave., let contract build 
ing 5 story, 45 x 115 ft. rein.-con. and 
brick warehouse, rein.con. flooring, con- 
crete foundation, at 3135 Sheffield Ave 
to O. W. Rosenthal Co., 80 East Jackson 
Blvd About $50,000. 


*Minn., St. Paul—Griggs, Cooper & Co 
3rd St. and Bway., let contract building 5 
story. 150 x 220 ft. factory, to C. Skooglum. 
502 Rvan Annex Cost between $350,000 
and $500,000. 


*Mo., Kansas City—Natl. Cloak and 
Suit Co., 24th St.. New York City, let 
contract building 12 story, 190 x 200 ft. and 
120 x 300 ft. rein.-con. and steel factory. 
rein.-con flooring, concrete foundation 
here, to Wells Bros.. 914 Monadnock Bldg 
Chicago. About $2,500,000 


*Mo., St. Louis—St. Louis Mfg. Corp. 
5401 Bulwer St.. let contract building 2 
story, 96 x 150 ft.. concrete and _ brick 
power house, concrete foundation, at 5405- 
11 Natural Bridge Ave., to A. H. Haeseler 
Bldg. and Constr. Co., Wainwright Bldg 
About $125,000. 


*Colo., Denver—Spray Tea & Coffee Co., 
639 15th St., let contract building 1 story, 
50 x 125 ft. rein-con., factory, rein.-con 
floor and foundation, to C. S. Lambie Co., 
312 Tramway Bldg. About $28,000. 


*Cal., Hanford—California Peach Grow- 
ers Inc., Malaga St., Fresno, let contract 
building 2 story, 90 x 250 ft., rein. con 
packing plant, concrete foundation, to R 
Pedersen, 446 Clark St., Fresno. Cost, 
including equipment, $190,000. Noted 
Apr. 24. 


*Cal., Lemon—G. C. Power let contract 
building 1 story, 140 x 250 ft., concrete and 
frame packing house, to include boiler 
house, workmen's quarters, etc, to W 
Slater Co., 2314 Santa Fe Ave., Los Angeles 
About $70,000, cost plus percentage basis 


*Cal., San Franciseo—Sharon Estate Co., 
Sharon Bldg., will build 1 story, 150 x 200 
ft.. brick foundry and machine shop, on 
4th and Bryant Sts. About $40900. Krenz 
Cooper & Brass Wks.. c/o G. W. Kelham 
archt., Sharon Bldg., lessee. Work will be 
done by day labor. 


*Cal., Vernon—California Provision Co 
let contract constructing 2 story, 88 x 142 ft. 
acking house and refrigeration building 
0 x 32 ft. boiler house, 32 x 32 ft. office. 
loading docks, etc., all timber, concrete 
foundations, to C. B. Harp, 1102 Baker- 
Detwiler Bldg., Los Angeles. About $50,000. 


*Que., Sherbrooke—Dominion Carriage 
Co., Ltd., let contract building 3 story, 6° 
x 75 ft. brick, steel and concrete factory. 
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Y., New York—Theatre 
way., having plans prepared by G 
5th Ave., for 1 story, 
brick and steel, brick founda- 


shall Bldg., for 5 story, 15: 





Industrial Works (Continued) 
foundation, 
Graize Chauvin, 98 Darling St., 
Noted May 
*xQue., Three Rivers—Three Rivers Cold 
let contract 
cold storage 
Plamondon, 


Agnes St., 
and Fairchild Ave. 
“ew cara 
About $120,000. Cleveland Iflice 
Memorial—City plans to 
construct memorial building to soldiers and 
sailors of late war. 


tion, at 4023 Bway. 
N. J., Bayonne 





About $50,000. 

Cleveland—Oltice 
West 117th 
to build 1 
and brick 


James St, About $500,000. 
? Hackettstown 
I. Lovatt, archt., 416 Walnut St., Phila., 
soon lets contract building 2 story, 22 x 30 
for Church 


Prince Kupert “Miscellane- 


Buildings 
> -OSED « ‘ Phila.—Bank—Union j 
ee ee having plans prepared plans to build 
and Wade 


cher St., building 2 story, 50 x 2 
Benes, 4500 


having plans prepared by 
Richardson, 
for rein.-con 
foundation, 


Richardson, 
a S , 
a ce Cleveland—Theatre 


Hippodrome 


N. J., Paterson—School 
build school on Park 
Stephens & 


1 $800,000 
and Washington Sts About § ‘ : 


Springfleld—Synagogue — Congre- 


Pa., Phila.—Sales and Supply—C About $400,000, Architect not 


story stone and brick Morris Bldg., soon 


About $50,000 


. = receives bids 
Dickinson St to build 2 story, 50 x 8&0 ft 
3318 North 
lumbus, archt. 

Middletown—Hote! 
organized 





. Bridgeport 





Lexington— Alumni 
ginia Military Institute Alumni Assn 
university 
About $100,000 


Bridgeport—Schoo! 
Architect not selected. 


secy. and treas charge of preliminary orgat 
Va., Richmond—Bank—First Natl. Bank 
Richmond, j 


plans to build fireproof school on Wells St 


Lynch, pastor Springfield—Schoo! 


to build 3 story, rein.-con. ar 
flooring, concrete found 


About $75,000€ 


Bridgeport ag 
& Methodius York ity, 


congregation, 


plans to build foundation. Springfield, 
Hammond—Theatre 


Charlotte—Store—J. ‘/o Rapp & kh 


Gumbiner 
State-Lake ne 
prepared for 6 story, 150 x 210 ft 
rein.-con., 
foundation, on 


not selected 
Conn,, Bristol—bLPusiness- Courthouse—Nash 


2 story brick on Washington 


Volkenheim, Nashville- 


plans to build Homan and St 


‘ x nits aptis Detroit — Mercantil 
brick and concrete, brick and concrete foun- Columbia—Hospital—Baptist : 
dation, on Main St., here 


Hartford—Oftice—See 


soon lets contract building 4 st 
ft. brick and steel addition 
Varney & Varney, 307 Palmer Bldg 


About $50,000, 
“Industrial Whitesides. 
not selected 





Conn., Middletown—School—City plans to Columbia — Memorial — Memorial Detroit—Service 


to build campus of University 


About $500,000. x 70 ft., concrete 


s C: ina. building 3 story, 3! 
supt. schools. Architect not selected. of South a - 


Norwalk—Hotel—G 


connection 
Marquette 


foundation, 


4 Ss. C., Columbia—Theater—Capitol Thea- 
converting 2 
About $100,000. Detroit—Theatre 
foundation, Orangeburg — Memorial — State Dime Bank Bldg.. soon let contract buil 
campus of State 
Wilkerson, 


Noted Feb. orial building on 


Waterbury—Bank—Citizens Natl. 
purchased About $250,000. 

Mich., Flint—Church 
gregation plans to build 1 
and brick. 


School—Bad. 
plans to build 2 story, 50 x 80 ft., fireproof 
. Rusk, Brunson Bldg., 


Leavenworth Alexandria- 


plans to build new bank. About $60,000, 
» - Co bus, 
Brooklyn—Exchange—McKenzie. lumbu 
Voorhees & Gmelin, archts Buecyrus—Schools—Bad. 
to build one 3 story, 
x 200 ft., 


and enegrs., 


and brick. 
McLaughlin & Huls- 
ken, Savings Bldg., Lima, archts. 





W yandotte—Theatr 
Cc. Wetzel & 
Bank Bldg., 


foundation, 
Telephone 


York City. Detroit, preparing plans for 


story. brick and steel, concrete foundat 
About $180,000 


Cincinnati—Theatre 
220 South State St., 
Newhouse, 


on Biddle 

name withheld. 

Chicago—Hotel—Bryn 
V Ahlschlager, 


“ Ascher Bros., 
Buffalo—Theatre—H plans prepared 


. Mutual Life Bldg., soon receives bids 


flooring, concrete Washington 


foundation, 
pared for 9 story, 


2228 Seneca 
Mawr and 
$1,250,000. 


Moline — Church — Sacred 
Parish, 419 East 11th St., 


Malone—Gymnasium— Village Cleveland—Bank—Cleveland 


receives bids building 
gymnasium, 
Whipple, secy. 

! Manlius—Parracks—St. 
School, recently incorporated with $650,000 
capital stock, soon receives bids construct- 
barrack building 
Hitchcock, 


receives bids building > 
ft., steel and brick addition, on East 105th 
About $50,000 
1199 Schofield Van Buren St., Chicago, for 1 
140 ft. brick and steel, concrete foundation 
About $75,000. 


Noted May 


Cleveland—Bank Noted May 1. 


Minn., Austin—High School—Independent 
School Dist. No. 29 voted $450,000 bonds 
Grippen, secy 


Office-—Volea 


having plans prepared by F. Hronek, archt., 
3655 East 31st St.. for 2 story, 40 x 96 ft., 
on Bway. 


build high 
Minn., Minneapolis—Bank and Office 
Crawford, archt., 649 Plymouth Bide. 
preparing plans for ot 
About $225,000. 


Minneapolis—Bank ce 
G. N. Crawford, archt., 649 Plymouth Bids 
preparing plans for 3 story, 50 x 6) ™ 
Owners nam 


VYork—Chureh—5th 
Baptist congregation having plans prepared 
Pelton & Allen & 
35 West 39th St., for 3 story, 
80 x 98 ft. brick and steel, brick foundation, 
on 64th St. and Park Ave. 
° . York—Nurses’ 
Mary’s Free Hospital, 407 West 34th St., 
soon receives bids building 5 story, 45 x 50 
x 100 ft. brick and steel, brick foundation. 


Noted Apr. 10. 


Portage Aves. 


Cleveland—Club 
nasium—Ohio Athletic Assn., 819 Guardian 
Bldg., plans to build 3-8 story, 200 x 400 ft., 
, Steel and brick. 
Architect not selected. 


Cleveland — Commercial — Huron 
East 12th St. and Huron Rd., 
plans to build 6 story, 100 x 240 ft., con- 
About $150,000. 


Owner's name 
About $400,000 


Home—St. About $500,000. 


Minn., Northfield—Hall—St. 
had plans prepared by N. E [ 
596 Endicott Bldg., St. Paul, for 
76 x 200 ft., science hall, rein.-con., 


Bway., archt. and ener. 

N. ¥., New York—Office—E. Margolies, 
19 East 33rd St., having plans prepared by 
H. J. Krapp, archt., 114 East 16th St., for 
16 story. 56 x 150 ft.. brick and steel, at 
309-211 Sth Ave 


and brick. 
Architect not selected. 


Cleveland—Hospital—Cuyahoga 
Memorial Assn., Court House, having plans 
Lougee, archt., 500 Mar- 


foundation, on campus. 


prepared by W Noted Apr. 24. 
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Owatonna—Club—Country Club, 


a jacobson & Jacobson, archts., Owa- 
tonna, having preliminary plans prepared 


for 1 story, 60 x 140 ft. About $62,000. 
F. Tustison, Auditorium Bldg., Minneapolis, 
engr. 

Kan., Eldorado—School—Bd. Educ. hav- 
ing plans prepared by W. H. Simon, archt, 
Eldorado, for 2 story, 100 x 170 ft., rein.- 


eon. and brick, rein.-con. flooring, concrete 
foundation. About $175,000. 
Kan., Leavenworth — City Hall — City 


election July 16, to vote on $400,000 bonds 
to build city hall and convention auditorium. 
Architect not selected. 


Kan., Marysville—Theatre—Turner Thea- 
tre Co. soon receives bids building 2 story, 
-) x 132 ft. brick and stone, rein.-con. 
fooring, concrete foundation. About $53,- 
i00. G Boller & Bro., Kansas City, Mo., 
archts- 


Kan., Salina—Temple—F. & A. M. Lodge 
plans to build 3 story temple. About 
$750,000. W. T. Schmidt, Oklahoma, Okla., 
archt. 


Kan., Wichita—Academy—Sisters of St. 
Joseph having plans prepared by E. Fors- 
blom, archt., 501 Michigan Bldg., for 3 
story, rein.-con. and brick addition to Mt. 


Carmel Academy, rein.-con. flooring, con- 
crete foundation. About $75,000. 
Kan., Wichita—School—Bd. Educ. hav- 


ing plans prepared by L. Schmidt, archt., 
121 North Market St., building .2 story, 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, to be known as Roosevelt 
Intermediate School. About $180,000. 


Mont., Choteau—High School—Teton Co. 
election Sept. 2 to vote on $100,000 bonds 
to build high school. M. A. O'Neil, co. clk. 


Mo., Fayette—Hospital—Howard Co. 
election Sept. 20, to vote on $75,000 bonds 
to build here. I. T. St. Clair, co. clk. 


Mo., Kirksville—Temple—C. Banks, chn. 
bldg. comn., receives bids in July or August 
building 3 story, on Harrison and High 
Sts. for Masonic Assn. About $80,000. 


Tex., Farmersville—High School—City 
voted $80,000 bonds to build high school. 


Tex., Ft. Worth—Bank and Office—Far- 
mers & Mechanics Natl. Bank, 712-14 Main 
St., receives bids about Sept. 1, building 
24 story, 95 x 100 ft. brick, rein.-con. and 
steel, rein.-con, flooring, rock foundation. 
About $1,500,000. J. W. Spencer, pres. 
Sanguinett & Staats, 1st Natl. Bank Bldg., 
Ft. Worth and Mauren-Russell-Crowell, 


Chemical Bldg., St. Louis, Mo., archts. 
Noted Dec. 5. 
Tex., St. Jo—High School—Bd. Educ. 


plans to build 2 sto 
000. Page Bros. an 
Wichita Falls, archts. 


Okla., Tulsa—Office—P. C. Alexander, 
244 Robinson Bldg., plans to build 5 story, 
at 410 South Main St. About $500,000. En- 
gineer and architect not selected. 


Okla., Tulsa — School — Catholic Paro- 
chial School Assn., 9th and Boulder Sts., 


school. About $50,- 
Voelcker & Dickson, 


pnae to build 3 story, 104 x 125 ft. About 
Colo., Denver— Office—See ‘Miscel- 
laneous,.” 
Colo., Greeley—Auditorium—Cit soon 


receives bids building 1 story, 120 x 190 
ft., rein.-con., rein.-con. flooring and founda- 
tion. About $150,000. W. N. Bowman, 
Central Savings Bank Bldg., Denver, archt. 


Colo., Montrose—Court House—City and 
Montrose Co. soon receive bids building 3 
story, 65 x 130 ft., stone and steel, rein.-con. 
foundation. About $125,000. W. N. Bow- 
—_ Central Savings Bank Bldg., Denver, 
are ° 


Idaho, Caldwell—Hotel—Caldwell Citi- 
zens and Commercial Club plan to build 3 
Story, 100 x 150 ft. hotel. About $150,000. 


\ddress B. M. Holt, Caldwell. Architect 
not selected. 


, Utah, Salt Lake City—High Schools— 
Pd. Edue. having tentative plans prepared 
DY Scott & Welch, archts., Dooley Bide, 
uilding Junior High School on west side, 
‘bout $125,000, also one on south side, 
rbout $120,000. 


Utah, Salt Lake City—Schools—School 
Bd having plans prepared by F. D. Ruth- 
*rford, archt., Vermont Bldg., for 5 story 
addition to East Junior Hi School, 13th 
":, E. cost $150,000, also addition to 
rving Junior High School, 22th St., E. 
ind 21st St., $150,000. 


Utah, Salt Lake City—Schools—School 
Bd. having preliminary plans prepared by 
Cannon & Fetzer, archts., Templeton Blidg., 
for high school and technical school on 4th 
St. W., and list St., N. About $1,100,000. 

Utah, Salt Lake City—School—School 
Bd. having plans prepared by Pope & Bur- 
ton, archts., Newhouse Bldg., for addition 
to Grant School at 625 South Ist West 


St.; also 4 story addition to Hamilton 
School on 8th East and 8th South Sts. 


About $65,000 each. 


Utah, Salt Lake City— School—School 
Bd. having plans prepared by Ware & Tre- 
ganza, archts., Utah Saving & Trust Bidg., 
for 3 story addition to Franklin School, 2nd 
and 7th Sts., cost $65,000, also 4 story addi- 
tion to West Junior High School, 3rd St., 
W., $100,000. 


Ariz., Morenci—School—School Trustees 
rejected bids received June 17, building 1, 
2 and 3 story, rein.-con., concrete founda- 





tion. About $135,000 available. C. L. Wil- 
son, Monrovia, archt. Noted June 5. 

Wash., Spokane — Hospital — Scandia 
Hospital Assn. plans to build brick or 
granite hospital. About $400,000. Cc. E. 
Fogelquist, c/o Swedish Amer. League, 
pres. 

Wash., Spokane — Sanapractorium — 


Washinston Associates of Drugless Physi- 


cians plan to build sanapractorium. About 
$1,000,000, including equipment. 

Cal, Anaheim—Clubhouse—B. P. O. E. 
plans to build clubhouse here. About $70,- 


000. Address H. Stern, chn. bldg. com. 


Cal., Berkeley—Schools—Bd. Educ. plans 
to build high school to cost $92,000, also 
grade schools. Bonds for $2,321,000 voted 
to build schools. W. C. Hays, list Natl 
—— Bldg., San Francisco, official school 
archt. 


Cal., Claremont—Hall—Pomona Cottage 
plans to build chemistry hall; $100,000 
donated for same. 

Cal., Hollister—School—City _ election 


soon to vote on $140,000 bonds to build 
school. W. H. Weeks, 75 Post St., San 
Francisco, archt. 


Cal., Santa Ana—Bank and Office—First 
Natl. Bank plans to build 5 or 6 story bank 
and office on 4th and Main Sts. Address 
W. A. Huff, c/o owner. Architect not 
selected. 


Cal., South San Francisco—Hall—City 
having plans prepared by C. Warner, 
Phelan Bldg. and A. O. Coffey, Humboldt 
Bank Bidg., San Francisco, archts., for 
brick and steel. Bonds for $84,000 voted 
for project. 


Cal. Turlock—Theatre—W. H. Weeks, 
archt., 75 Post St., San Francisco, prepar- 
ing plans for theatre on Main St. About 
$100,000. Owner’s name withheld. Turner 
& Dahnken, 134 Golden Gate St. San 
Francisco, lessee. 


Que., Donnacona—Community — Deslisle 
& Floyd soon lets contract building 3 
story, 75 x 80 ft. steel and brick, concrete 
foundation. About $50,000. 


Ont., Hamilton—Postal a ae 
Pub. Wks., Ottawa, soon lets contract build- 
ing 3 story, 50 x 75 ft. concrete, steel and 


brick, concrete foundation, on Main St. 
here. About $100,000. 
Ont., London—Collegiate Institute—Bd. 


Educ. election in January to vote on $100,- 
000 by-law to build brick collegiate insti- 
tute. Watt & Blackwell, Bank of Toronto 
Bldg., archts. 


Ont., Toronto—Astronomical Observatory 
—Royal Astronomical Society plans to 
build 2 story, brick and stone, on Bathurst 
St. and St. Clair Ave. About $150,000. Site 
for same has been donated by city. Archi- 
tect not selected. 


BIDS DESIRED 


Conn., Watertown—Schoc!l — Until July 
10, by School Bd., building 2 story brick, 
concrete and steel addition, rein.-con, floor- 
ing, concrete foundation, on Oakville St. 
About $50,000. L. Asheim, 211 State St., 
Bridgeport, archt. Noted Mar. 20. 


N. Y., Brooklyn—School—Until July 7, 
by C. B. J. Snyder, supt. school bidgs., Mu- 
nicipal Bldg., New York City, building ad- 
dition to P. S. 73, McDougal St. and Rock- 
away Ave. 

N. ¥., New York—Office and Loft—Until 
July 7, (change of date) by R. H. Almiroty, 
archt., 220 5th Ave., building 6 story, 27 x 
100 ft. brick and steel, brick foundation, at 
31 West 57th St., for Sohmer & Co., 315 5th 
Ave. About $75,000. Noted June 5. 


N. Y¥., Thiells—Cottage, ete.—Until July 
17, by F. A. Vanderlip, pres. bd. mers., 
Letchworth Village, 7 Wall St., New York 


City, building eight 1 story, 34 x 150 ft 
steel cottages, with 36 x 46 ft. wing, con 
crete foundation, cost $350,000; 1. story, 
40 x 80 ft. steel industrial building, con- 
erete foundation, $115,000; 1 story, 49 x 
145 ft. service building, with 64 x 100 ft 
wing, concrete foundation, $40,000; under- 
ground tunnel and conduit, hot water and 
steam connections, distributing equipment, 
underground sewer, water connections and 


electric service, $130,000 L. F. Pilcher. 
Capitol, Albany, State archt.; advertised 
in this issue. Noted Jan. 30. 

N. Y., Utica—Hospital—Until July 29, 
by State Hospital Comn., Capitol, Albany, 
building 3 story, 40 x 206 ft. hospital, with 
3 wings 35 x 58 ft., cost $350,000, and 3 
story hospital, with 3 wings, 41 x 83 ft., both 
brick and _ rein.-con., cost $400,000, for 
Utica State Hospital, Marcy Div. E. §S 
Elw@d, secy. state hospital comn.; ad- 
vertised in this issue. 

N. J., Montelair—School—Until July 8, 


by L. L. Jackson, secy. bd. educ., 22 Valle? 
Rd., for alterations to Watchung School. 
Starrett & Van Vleck, 8 West 40th St, 
New York City. archts. Noted June 26; 
advertised in this issue. 


N. J., Woodbury—Bank—Until July 7, 
by C. R. Peddle, archt., 136 South 4th St., 
building 1 story, 35 x 106 ft., brick, for 
1st Natl. Bank, Woodbury. About $125,000, 


Noted June 12. 

Pa., Phila.—Bank—Second Natl. Bank, 
4350 Frankfort Ave., receiving bids for 
1 story, 72 x 100 ft., rein.-con., steel and 


brick. About $50,000. 
Schmidt, 
Oct. 24. 

Pa., Phila.—Stations—Until July 8, by 
Dept. City Transit, 1211 Chestnut St., build- 
ing two 40 x 40 ft. and two 20 x 50 ft. 
concrete and steel stations on Front St. at 
York and Daphin Sts. and on Girard Ave., 
for Frankfort Ave. Elevated Ry.; also en- 
trance closures for stations at Ruan and 
Church Sts. and at Margaret and Orthodox 
Sts. C. T. Biswanger, c/o Dept. City Tran- 
sit, engr. Noted June 19. 


Pa., Phila.—Sunday School — Bethany 
Temple Presbyterian congregation, Spruce 
St., receiving bids building 3 story, 84 x 
120 ft., concrete and stone. About $50,000. 
G. E. Savage, 1321 Walnut St., archt. 


Va., Fredericksburg—School—Until July 
7, by City Council and Bd. Educ., building 
3 story, 78 x 125 ft., brick, concrete founda- 
tion, on Potters Field. About $125,000 
P. N.Stern, Fredericksburg, archt. 


0., Canton—Rest House—Pennsylvania 
Lines West of Pittsburgh, receiving bids 
building 4 story, 55 x 240 ft., brick, con- 
crete foundation, here. T. Rodd, Pitts- 
burgh, ch. engr. 


0., Mechanicsburg--School—Until July 
23, by R. C. Gotwald, archt., Gotwald Bldg., 
Springfield, building 3 story, 60 x 120 ft., 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, for Bd. Educ. About 
$75,000. 

Ind., Hammond—Synagogue—H. C. New- 
house, archt, 4630 Prairie Ave., Chicago, 
receiving bids for 2 story, 55 x 115 ft. 
brick and timber, rock foundation, at 305 
Sibley St. for Anshe Aneseth Israel con- 
gregation. About $50,000. 


Mich., Decatur—School—Until July 14, 
by Bd. Educ., building 2 story, rein.-con. 
and brick. About $135,000. R. A. LeRoy, 
122 Pratt Blk., Kalamazoo, archt. 


Tll., Chicago—Convent—F. B. Byrne, 
archt., 104 South Michigan Ave., receiving 
bids for 3 story, 50 x 100 ft. brick and tim- 
ber, concrete foundation, at 1220 East 55th 
St., for St. Thomas the Apostle congrega- 
tion, c/o archt. About $65,000. 


Ill., Chicago—Sales— Foltz & Brand, 
archts., 111 West Washington St., receiv- 
ing bids for 3 story, 110 x 150 ft. rein.-con., 
rein.-con. flooring, concrete foundation, on 
22nd St. and Union Ave., for H. F. Du- 
Pont, c/o archt. About $125,000. 


Til, Chicago—Theatre, Stores and Office 
—N. Thomasson, 4813 North Kedzie Ave., 
receiving bids for 3 story, 125 x 175 ft. 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, on Kedzie Ave. and Ain- 
slie St. About $375.00. Foltz & Brand, 
111 West Washington St., archts. 


Wis., Chetek—School—Until July 7, by 
Bd. Educ. building 2 story, 60 x 100 ft 
rein.-con. and brick high and grade school. 
About $50,000. W. L. Alban, 247 Endicott 
Bldg., St. Paul, Minn., engr. Noted June 5. 


Minn.. Bemidji—Dormitory—Until Jul 
24. bv State Bd. Control. Capitol, St. Paul, 
building 3 story, 42 x 120 x 120 ft, rein.- 


Stearns, Woodnut & 
21 South 12th St. archts. Noted 
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econ. and brick, brick foundation, at Nor- 
man School here. About $100,000. C. H. 
Johnston, Capital Bank Blidg., St. Paul, 
archt. Noted June 12. 


Minn., Crookston—Dining Hall—Until 
July 15, by C. H. Johnston, archt., 715 
Capital Bank Bldg., St. Paul, building 3 
story, 50 x 130 ft., brick with wing 40 x 
40 ft., at State Experimental Farm, here, 
for University of Minnesota. About $85,- 
000. Noted June 19. 


Minn., Duluth——-Church—Until Aug. 1, by 
N. F. Russell, chn. com. Lakeside Presby- 
terian church, building 1 story, 60 x 140 ft., 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, on 45th Ave., E, 
and McCulloch St. About $60,000. P. M. 
Olsen, Sellwood Bidg., archt. and engr. 


Minn., Ivanhoe—Courthouse—Until July 
18, by A. L. Swenson, aud. Lincoln Co., 
building 2 story, 60 x 108 ft., brick and 
stone. About $125,000. H. C. Parsons, 
600 Builders’ Exch., Minneapolis, archt. 
Noted June 12. 


Minn., Minneapolis—Business, etc.—Un- 
til July 24, by State Bd. Control, Capitol, 


St. Paul, building 6 story, 120 x 180 ft. 
rein.-con., brick and steel business building 
and storehouse, rein.-con. flooring, brick 
foundation. About $125,000. C. H. John- 
ston, 715 Capitol Bank Bldg., St. Paul, 
archt. Noted June 19. 


Minn., Rochester—Hotel and Cafeteria— 
Cc. Grassie, 110 South Bway. St., receiving 
bids for 5 story, 80 x 88 ft., brick. About 
$175,000. A. Rose. 632 Bliders. Exch., Min- 
neapolis, archt. and engr. 


Minn., St. Paul—Hotel and Theatre— 
Until Aug. 24, by Toltz, King & Day, archts. 
and engrs., 1410 Pioneer Bldg., for 16 
story, rein.-con. and brick, rein.-con. floor- 
ing, rock foundation, on St. Peter St., for 
Ramm, Ruben & Finkelstein, Palace Thea- 
tre, Minneapolis. About $1,000,000. 


Minn., Sauk Center—Cottages—State Bd 
Control, Capitol, St. Paul, receiving bids for 
two 2 story, 35 x 80 ft. frame cottages at 
State iiome for Girls, here. About $25.00 
each. C. H. Johnston, 715 Capital Bank 
PBidg., St. Paul, archt. 


Minn., Willmar—Service—Until Aug. 5, 
by State Bd. Control, Capitol, St. Paul, 
building 2 story, 45 x 120 ft., rein.-con. 
and brick, brick foundation, at State Asy- 


lum here. About $85,600. C. H. Johnston, 
715 Capitol Bank Bidg., St. Paul, archt. 
Noted June 12. 

Minn., Winona—School—Until July 24, 
by State Bd. Control, Capitol, St. Paul, 
building, 3 story, 42 x_120 ft., rein.-con. 


and brick, normal school. About $100,000. 
«. H. Johnston, 715 Capitol Bank Blidg., St. 
Paul, archt. 

S. D., Redfield—Service—State Bd. Con- 
trol, St. Paul, Minn., receiving bids for 
» story, brick and tile, at State Feeble 
Minded School, here. About $85,000. C. H. 
Johnston, 715 Capital Bank Bldg., St. Paul, 
archt. 

Colo., Gunnison — High School — Until 
July 11 by High School Comn. Gunnison 
Co. building high school. About $50,000. 


W. B. Itther, Educatinal Bldg., St. Louis, 
Mo., archt. 

Sask., Montmartre—College—Until July 
23, by A. Fortin, archt., Gravelbourg 


building 3 story, steel and brick, concrete 
foundation, for Congregation of Our Lady. 
About $100,000. 


PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


*Mass., Clinton—Bank—First Natl. Bank 
let contract building 2 story brick and con- 


ci vonerete foundation, to G. A. Fuller 
crete, conc nous 


Co., 710 Bd. Trade Bide., Boston, 
$75,000. 
Mass., New Bedford—School—City re- 


ceived only bid building 3 story, grammer 
school, from Corrigan & Hoag Constr. Co., 
23 Rodman St., Fall River. About $261,000. 
4 &Mass., Springfield — School—Bd. Educ. 
let masonry, carpentry and painting con- 
tract building 2 story, 12 room brick, con- 
crete and steel addition to Homer St. 
school, rein.-con. flooring, concrete founda- 
tion, to include assembly and_ auditorium, 
to E. J. Pinney, 264 Main St., $91,955. 
Noted Feb. 13. 

*N. Y., Albany—School—Bd. Educ. let 
contract building P. S. 19, 3 story, 41 x 160 


ft.. brick and rein.-con., concrete founda- 
tion. on New Scotland Ave., to Bame & 
Cardell, 176 Warren St. About $135,000. 


Noted May 15. 
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Y., Brooklyn—Salesroom—See “In- 


*N. 
dustrial Works.” 


*N. Y., Brooklyn—Theatre—M. L. B. 
Constr. Co., 438 Ashforth St., will build 
1 story, 80 x 200 ft. brick and steel, brick 
foundation, on Chester St. and Pitkin Ave. 
oat $75,000. Work will be done by day 
abor. 


*N. Y., Buffalo—Store and Office—T. and 
E. Dickinson Co., Inc., Main St. let con- 
tract building 3 story, 40 x 112 ft. steel 
and concrete, rein.-con. flooring, to C. Ever- 
itt, Auburn Ave. About $60,000. Cost 
plus percentage basis. 


*N. Y., New York—Auditorium and Office 
—Metropolitan Life Insurance Co., 1 Madi- 
son Ave., let contract building 16 story, 75 
x 150 ft., brick and steel, brick founda- 
tion, at 11-15 Madison Ave., to A. A. Volk 
Constr. Co., 550 West 20th St. About $800,- 
000, cost plus percentage basis. Noted 
June 26. 


*N. Y., New York — Exchange — Mc- 
Kenzie, Voorhees & Gmellin, archts. and 
engrs., 1123 Bway., let contract to H. H. 
Oddie, 12 East 44th St., building 4 story. 
103 x 115 ft. brick and steel, brick founda- 


tion, 167th St. and Grand View PIL, for 
New York Telephone Co., 15 Dey St. About 
$391,000. Noted June 5. 

*N. Y., New York—Store and Office— 
Buckley-Newhall Co., 125th St. and Sth 
Ave., let contract building 12 story, 100 x 


125 ft. brick, stone and steel, rock founda- 
tion, on 41st St. and 6th Ave., to Cauldwell 
Wingate Co., 381 4th Ave. Noted June 12. 


*N. Y., New York—Theatre—Selwyn & 
Co., 229 West 42nd St., let contract building 
two 3 story, 100 x 200 ft. brick and steel, 
brick foundation, at Times Sq., to O’Day 
Constr. Co., 234 West 5lst St., cost plus 
Percentage basis. 


N. Y., Ossining—Hall, etc.—C. F. Ratti- 
gan, supt. state prisons, Hall Records Blidg., 
New York City, received bids June 24, 
building mess hall and kitchen No. 4, de- 
tention No. 5, outside cell No. 7, clinic No. 
8, pumphouse, reservoir, also sanitary, 
heating and electric work on same, from 
P. J. Carlin Constr. Co., 1123 Bway., New 
York City, $956,780, P. Keeler, 425 Orange 
St., Albany, $1,083,777, A. F. Stevens Co., 
New York City, $1,157,000. Noted June 12. 


N. Y., Rochester—Bathhouse—Ba, Contr. 
& Supply received bids building new bath- 
house, masonry, from A. Freidericks Sons 
Co., $85,575; marble and tile work, from 
Nell Bros. & Kern, $48,150; carpentry, from 
J. Luthers Sons Co., 176 North St., $24,416. 


*N. J., Asbury Park—Church—Methodist 
Episcopal congregation let contract bv ild- 
ing 2 story, 70 x 190 ft.. brick and steel, 
brick foundation. to H. H. Moore, Spring 
Lake. About $150,000. Noted Jan. 9. 


*Pa., Phila.—Art Museum—City let con- 
tract building 1 story, 425 x 550 ft., con- 
crete, at Fairmount Park, to F. W. Mark 
Constr. Co., Inc., Finance Bldg., $425,550. 


*Va., Richmond—Bank—Federal Reserve 
Bank, 1109 East Main St., let contract 
building 5 story, 120 x 130 ft., concrete 
and steel, rein.-con. flooring, concrete foun- 
dation, on 9th and Franklin Sts., to J. T. 
poh opw Co., Inc., Mutual Bldg. About $1,- 


*Fia., West Palm Beach—Stores and 
Offices—F. Sheen let contract building 2 
story addition, to E. A. Fonda, West Palm 
Beach. About $300,000. 


*0., Cleveland—Commercial—C. Graber, 
15703 Detroit Ave., let contract building 3 
story, 67 x 94 ft., concrete, steel and brick, 
to E. Kline, 26 Warren Rd. About $100,000. 
Noted June 26. 


*0., Dayton—Bank and Ofiice—Winters 
Natl. Bank, 2nd and Main Sts., let con- 
tract building 5 story, 72 x 80 ft., rein.- 
con., steel and brick, rein.-con. flooring, 
concrete foundation, to Frank Hill Smith 
Co., Inc., West 3rd. St. About $250,000. 
Noted June 12. 

0., Dayton — Salesroom — See “In- 
dustrial.” 

*0., Pitsburg—School—Bd. Educ. let 


contract building 2 story, brick addition, to 
L. S. Foltz & Son, Columbus, $83,100. 


*Mich., Royal Oak—School—Bd. Educ. 
let contract building 2 story, 84 x 97 ft., 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, on Berkley Ave., to States 
Eng. Co.. 514 Free Press Bldg., Detroit. 
About $130,000. Noted May 29. 











Wis., Milwaukee — Schoo] — } 
Dirs., 10th and Prairie Sts... re, 
building rein.-con. and bric} 
flooring, concrete foundation, on (> 
between 27th and 28th Sts. f; 
Kiesslich, 456 40th St., $98,000: \ 
holz, 615 1st Ave., $80,625: H’ 
Chestnut St., $34,600. 


*Minn., 


S hoo] 
1 bids 
d Ave 
E. p 
Buch. 
Noted Ju ye ats 
Duluth—School—Ra_ | 
contract building 1 story, 115 x 
rein.-con., brick and steel, rein..; 
ing, concrete foundation, on Minn: 
to G. H. Lounsberry, 322 East Super 
$106,364. Noted June 12. ’ 


*Minn., St. Cloud—Hotel—cra; te Cir 
Investment Co. will build 5 story. yo, > 
200 ft., rein.-con., brick and steel, in coo. 
flooring, concrete foundation, on Sth bin 
vin te eek Soom $300,000 Work 
w e done by day labor under superyic; 
of H. Brien. Noted May 8. ae 


*Mo., St. Louis—Exchange—f,-}) Te 
phone Co., Bway. and Olive Sts 
tract building 1 story, 50 x 160 ft 
con., steel and brick addition, 1 
flooring, on 10th and Olive Sts. 
Bros., Constr. Co., Ry. Exch. 
$50,000, 


*Tex., Amarillo—High 
pendent School Dist. let contrac: 
65 x 132 ft. brick and frame 
to W. Rice Constr. Co. 
Noted Apr. 10. 


*Tex., Ft. Worth—Temple—Car). nter’s 
Local Union No. 208 let contract building 
100 x 115 ft. rein.-con. labor temple on 3rd 
and Calhoun Sts., to B. F. and Cc. M 
Reynolds Bldg. About $80,000. 
Jan. 2. 

*Idaho, Boise—School—City let contract 
building 2 story, concrete and brick, con- 
crete foundation, to O. W. Allen, 2310 Ada 
St. About $60,000. 


xIdaho, Lewiston—Administration—Stat, 
Bd. Educ. let contract building 24 story. 
60 x 140 ft., rein.-con., terra cotta and 
brick, concrete foundation, on campus of 
State Normal School, here, to Roth Constr 
Co., Lewiston, $136,312. Noted June 6. 

Cal., Downey — Psychopathic — Ra 
Supervs. Los Angeles Co., received bids 
building 1 story, 60 x 269 ft., timber, rein.- 
con. flooring, concrete foundation, from G 


iuc. jet 
260 ft 
floor. 


le. 
let con. 
» Tein.. 
In.-con 
to Murch 
Bldg About 


School—Inde. 


building 
high schoo} 
About $70,000 


Davis, 
Noted 


F. Barber, 4342 Flower St., $61,590; Wil- 
lard-Brent  Co., Baker-Detwiler Bldg. 
$68,947; J. F. Atkinson, Story Bldg., $71,- 


000, contractors all of Los Angeles. 

*Cal., Long Beach—Church—First Chris- 
tian Church let contract building brick and 
stone, concrete foundation, on 5th St. and 
Locust Ave., to J. D. Sherer, 1466 West 1st 
St. _ About 5" 25.008, cost plus percentage 
basis. Noted Mar. 27. 


Cal., Los Angeles—School—RBd. Educ. re- 
ceived bids building 2 story, 132 x 220 ft, 
on East "th St., (a) brick walls, (b) hol- 
low tile walls, from J. V. MeNeil, H. W. 
Hellman Bldg., (a) $103,300, (b) $101,000; 
M. N. Yesberg, 1650 Morton Ave., (a) 
$104,800, (b) $103,800; J. F. Atkinson, 
Story Bldg., (a) $ or (b) $105,887. Noted 
May 29. 

*Cal., San Francisco—Office—R. Dollar 
Co. let contract building 5 story, concrete 
addition on California and Battery Sts., to 
Dinwiddie Constr. Co., Crocker Bldg., $213,- 

ov. 


Cal., 
Works.” 


*Ont., London—Store—T. F. Kingsmill. 
130 Dundas St., let contract building 3 
story, 37 x 59 ft., rein.-con., steel and 
brick, concrete foundation, on Dundas St, 
to R. G. Wilson, Dundas St. About $50,- 
000. Noted June 5. 


Federal Government Work 


PROPOSED WORK 


Conn., New London—Distributing System 
—Bureau Yards & Docks, Navy Dept. 
Wash., D. C., plans to install, here; Spec 
3989. About $275,000. 

Pa., Phila.—Wet Pi System—Bureau 
Yards & Docks, Navy Boot. Wash., D. C., 
received no bids June 25, installing wet 
pipe system for automatic sprinkler in 
Building No. 7; Spec. 3957. Noted June 19. 

Va., Hampton Roads — Bridge — Bureau 
Yards and Docks, Navy Dept., Wash., D. C.. 
rejected bids received June 18, building 
transfer bridge at Operation Base, here; 
Spec. 3907. Noted June 26. 

La., New Orleans—Coaling Wharf— U. S. 
Naval Sta. Eng. Dept., plans to extend and 
increase acity of coaling wharf and 
plant. A t $90,000. 


Vernon—Office—See ‘Industrial 
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Federal Government Work (Continued) 


La., New Orleans—Power House—U. S. 

Naval Sta., having plans prepared for steel 
sower house, rein.-con. flooring, concrete 
youndation, near Mississippi River. About 
120,000. 
; IL, Great Lakes—Sewage Disposal Plant 
—Bureau Yards & Docks, Navy Dept., 
Wash, D. C., plans to alter and build addi- 
tion to sewage disposal plant, here; Spec. 
3995. Bids will be received at local yard. 


Mo., St. Louis—Levee Work—Secy. Mis- 
sissippi_ River Comn., | 1311 International 
Life Bldg., rejected bids received June 19, 
for 200,000 cu.yd. earthwork by hydraulic 
method in Muscatine—Luisa Island Levee 
Dist. Ia. Noted May 22. 

Cal., Ft. Bidwell—School—Comr. Indian 
Affairs, Dept. Interior, Wash., D. C.,_re- 
jected only bid received May 27, building 
school, here. Noted June 5. 


Cal, Mare Island—Torpedo Storage and 
Compressor Building—Bureau Yards 
Docks, Navy Dept., Wash., D. C., plans to 
build; Spec. 3991. About $60,000. 

Pp. R., Cayey—Radio Buildings—Bureau 
Yards and Docks, Navy Dept., Wash., D. C., 
rejected bids building addition to operators 
quarters and 2 cottages at High Power 
Radio Sta, here; Spec. 3902. Noted June 


26. 
BIDS DESIRED 


Del., Wilmington — Storehouse — Until 


ly 31, by U. S. Engr. Office, Wilmington, 
euilaing here; advertised in this issue. 

0., Cincinnati — Stone — Until July 28, 
by U. S. Engr. Office, Customhouse, fur- 
nishing and delivering stone at Dam No. 39, 
Ohio River; advertised in this issue. 


P. R., San Juan—Dredging and Filling— 
Until July 28, by U. S. Engr. office, 39 
Whitehall Bldg., New_York City and U. 
S. Engr. office, San Juan, dredging San 
Juan Harbor and filling adjacent swamp 
lands with material dredged; advertised in 
this issue. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Mass., Boston—Addition to Shipfitters’ 
Shop—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., received bids June 25, build- 
ing addition to shipfitters’ shop at struc- 
tural shop, here, (1) work complete from 

Levering & Garrigues, 552 West 23rd St., 
New York City, (1) $412,699, (165 days) ; 
(2) add $65, deduct $15; (3) add $2, deduct 
$0.50; (4) $3; (5) add $21, deduct $10; 
(6) add $0.80; deduct $0.10. 

F. G. Fearon Co., 280 Madison Ave., 
New York City, (1) $418,056, (165 days) ; 
(2) add $50, deduct $15; (3) add $200, 
deduct $0.50; (4) $23,000; (5) add $35, de- 
duct $10; (6) add $1; deduct $0.25. 

G. A. Fuller Co., 131 State St., 
(1) $424,861 (165 days); (2) add 
$47, deduct $18; (3) add $1.50, deduct 
$0.60; (4) add $9254; (5) $20.50, deduct 
$10; (6) $0.95, deduct $0.10. Noted June 19. 


Mass., Hingham—Officers’ Quarters— 
Bureau Yards & Docks, Navy Dept., Wash., 
Dp. C., received bids June 28, building 2 
buildings for officers’ quarters, at Naval 
Ammunition Depot, here, from C. S. Cun- 
ningham & Sons Constr. Co., 80 Boylston 
St., Boston, $33,959, (120 days); J. Miles 
& Sons Co., 393 Main St., Worcester, $34,- 
164, (150 days) ; H. S. Roberts, 1123 Bway., 
New = City, $34,750, (150 days). Noted 
June 26. 

R. L, Coaster’s Madther--Sxtending, and 
altering Fire Alarm System—Bureau Yards 
& Docks, Navy Dept., Wash., D. C., received 
bid June 25, extending and altering at 
Naval Training Sta., here, from Gamswell 
Fire Alarm Telegram Co., 70 East 45th St., 
New ro City, $19,062, (90 days). Noted 
June . 


_ KR. L, Coddington Point—Extending and 
\ltering Fire Alarm System—Bureau Yards 
« Docks, Navy Dept., Wash., D. C., re- 


ceived bid June 25, extending and alter- 
ing at Naval Training Sta., here, from 
Gamswell Fire Alarm Telegram Co., 70 
Mast 45th St, New York City, $19,062, 
(90 days). Noted June 19. 


RK. L, Coddington Point—Tank and Tower 
--Bureau Yards & Docks, Navy Dept., 
Wash., D. C., received bids June 18, erect- 
ing tank and tower at U. S. Naval Camp, 
ere, from Pittsburgh Des Moines Steel 
“o., 959 Munsey Bldg., Wash., D. C., $8500, 


(120 days). Noted June 12. 
.*R. L, Melville—Steel Pipe—Bureau 
rards & Docks, Navy Dept., Wash., D 


let contract furnishing steel pipe, to Pole 
& Tube .» Ave. D and Murray S&t., 
Newark, N, J., $1700,-(30 days). 


R._L., Newport—Extending and Alter- 
ing Fire Alarm System—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., received 
bid June 25, extending and altering at 
Naval Training Sta., here, from Gamswell 
Fire Alarm Telegram Co., 70 East 45th 
St.. New York City, $19,062, (90 days). 
Noted June. 19. 


*N. Y., Brooklyn—Fire Protection Lines 
—Loca)] Navy Yard let contract installing 
fire protection lines, here, to J. Burns, 103 
East 125th St. New York City, $25,900, 
(90 days). 


*N. Y., Brooklyn—Pipe Line and Tunnel 
—Local Navy Yard let contract building 
tunnel and service pipe line, here, to Aus- 
tin Heating Co., 121 West 42nd St. New 
York City, $12,775, (60 days). 


*N. Y., Brooklyn—Repairs to Boiler Fur- 
naces—Local Navy Yard let contract re- 
pairing boiler furnaces, here, to G. Allen 


& Son, 1511 3rd Ave., New York City, 
$15,935, (86 days). 
N. Y., Montauk—Power House—Bureau 


Yards & Docks, Navy Dept., Wash., D. C., 
received bids June 25, building at Naval 
Air Sta., here, from Fanning & Quinn, 
105 West 40th St., New York City, 8495, 
(60 days); King Lumber Co., Charlottes- 
_ a $11,400, (75 days). Noted 
une ; 


N. Y¥., Montauk—Sewers—Bureau Yards 
and Docks, Navy Dept., Wash. D. C., 
received bids building additional sewers, 
here, from Gargord & Co., Inc., 503 5th 
Ave., New York City, $9499, (30 days); 
E. F. Monahan, 195 Hastings St., Man- 
hattan Beach, $11,322, (30 days); C. Meads 
& Co., 38 Park Row, New York City, $11,- 
640, (time as specified). Noted June 19. 


N. Y., New York—Crane Runaway—Bu- 
reau Yards & Docks, Navy Dept,, Wash., 
D. C., received bids June 25, furnishing 
crane runaways for Shipbuilding Slip No. 1 
and for Bulkhead Handling and Storage, 
here, (1) work complete, from McClintic 
Marshall Co., 715 Munsey Bldg., Wash., 
D. C., (1) $403,936, (200 days); Bethle- 
hem Steel Bridge Corp., 3rd St., Bethlehem, 
Pa., $427,000, (200 days); Amer. Bridge 
Co., Wilkins Bldg., Wash., D. C., $449,000, 
(180 days). Noted June 19. 


N. Y.,. New _York—Elevators—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
received bids June 25, building 2 electric 
freight elevators and _ shipping ways 
No. 1, here, (1) work complete, from Albro 


Clem Elevator Co., D St. and Erie Ave., 
Phila., Pa., (1) $15,785, (120 days); Otis 
(1) $16,386 


Elevator Co., 220 Bway., 
(120 days), (2) $14,996, (120 days) ; War- 
ner Elevator Manufacturing Co., 113 War- 
ren St., (1) $17,000. Noted June 5. 


N. Y., New York—Rebuilding Shipbuild- 
ing Ways—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids June 25, 
rebuilding Shipbuilding Ways No. 1, here, 
(1) work complete from Underpinning & 
Foundation Co., 290 Bwev., $697,897, (2) 
$30, (3) $10; Snare & Triest, 8 West 40th 
St., $817,000, (270 days), (2) $30, (3) 
$15; Jarrett & Chambers Co., 30 East 
_ g. (1) $859,275, (270 days). Noted 
une 5. 


N. Y., Rockaway — Electric Light and 
Power Distributing System—Bureau Yards 


& Docks, Navy Dept., Wash., D. + Te- 
ceived bids June 25, installing at Naval 
Air Sta., from Hamilton Electric Co., 357 


3rd St., Brooklyn, $43,143, (80 days), $41,- 
975, (75 days), $41,000, (75 days); Hatzel 
& Bender, 3734 4th Ave., New York City, 
$51,000, (90 days); United Electric Contg. 
Co., 1727 Samson St., Phila., $51,750, (90 
days). Noted June 19. 


N. Y., Rockaway—Extension to Steam 
Heating System—Bureau Yards & Docks, 
Navy Dept., received bids June 28, ex- 
tnding steam heating system at Air Sta., 
here, (1) work complete, from 

Rutzler Co., 404 East 49th St., New York 
City, (1) $10,740, (50 days); (2) $269; 
(3) $284; (4) $140; (5) $287. 

T. B. Connelly, 339 Thames St., Newport 
News, Va., (1) $18,700, (60 days); (2) 
$200; (3) $550; (4) $50; (5) $400. 

Raisler Heating Co., 129 Amsterdam 
Ave., New York City, (1) $19,500, (60 
days); (2) $480; (3) $490; (4) $340; (5) 
$495. Noted June 26. 


N. Y., Rockaway—Latrine and Wash- 
room—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., received bids June 28, build- 
ing at Air Sta., here, from Rangley Constr. 
Co., 405 Lexington Ave., New York City, 
$9400, (40 days); H. S. Roberts, 1123 
Bway., New York City, $11425, (40 days); 
T. B. Thomas, 125 5th Ave., Bay Shore, 
$16,675, (40 days). Noted June 26. 


N. Y., South Brooklyn—Storage Build- 
ing—Bureau Yards & Docks, Navy Dept.. 
Wash., D. C., received bids June 25, con- 
structing compass storage building on roof 
of Building S-2, at Fleet Supply Base. 
here, from Barney-Ahlers Constr. Co., 110 
West 40th St., New York City, $13,110, (60 


days); Rangeley Constr. Co., 405 Lexing- 
ton Ave., New York City, $13,600, (6° 
days); B. Diamond, 12 Bergen St., Brook- 


lyn, $13,750, (75 days). Noted June 19. 


N. J., Cape May—Cell House—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
received bids June 25, building cell house 
at Naval Training Camp, Wissahickon Bar- 
racks, here, from Pauly 7 Bldg. Co., 215 
Dekalb St., St. Louis, Mo., $9450, (40 
days); Eaton, Brown & Simpson, 90 West 
St.. New York City, $19,177; alternate 
$13,377, (60 days). Noted June 19. 


N. J., Ca May—Flood Lighting System 
—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., received bids June 25, in- 
stalling in Wissahickon Barracks, " 
from Carroll Electric Co., 714 12th St., 
N. W., Wash., D. C., $4450, (45 days); 
Blumethal-Kahn Co., 505 North Eutaw St., 
Baltimore, Md., $5570, (time as specified) ; 
G. E. Eng. Co., 22 Laight St., New York 
City, $5864, (75 days). Noted June 19. 


*Pa., Ft. Mifflln—Cleaning, Repairing 
and Resurfacing Roads—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con- 
tract cleaning and repairing existing roads 
and resurfacing with bituminous dressing. 


to M. J. McCruden, 805 Franklin Trust 
Bldg., Phila.. (1) and (2), $1870, (15 
days). Noted June 19. 


Pa., Ft. Miffiin—Tank and Tower—Bu- 
reau Yards & Docks, Navy Dept., Wash.. 
D. C., received bids June 25, building 1 
elevated steel water tank and tower, here, 
for Delaware River water, (1) work com- 
plete, from Pittsburgh Des Moines Steel 
Co., 959 Munsey Bldg., Wash., D. C., (2a) 
$5500, (105 days); Chicago Bridge & Iron 
.. 30 Church St., New York City, (2) 
$5635, (120 days); A. Stang, 1220 Locust 
St., Phila., (2) $9500, (3) $8500, (60 days) 
Noted June 19. 

Pa., Phila.—Assembly Shop — Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
received bids June 25, building extension 
to assembly shop, at Naval Aircraft factory 
at Navy Yard, here, (1) work complete, 


from 

M. H. McClosky, Jr., 1620 Thompson 
St., (1) $632,861, (180 days); (2) add $30, 
deduct $11; (3) add $.60, deduct $.02 

Irwin & Leighton, 126 North 12 St.. (1) 
$654,000, (150 days); (2) add $29, deduct 
$19; (3) add $1, deduct $.10. 

Hughes Foulkrod, 1406 Commonwealth 
Bldg., (1) $664,043, (180 days), alternate 
$657,634; (2) add $33, deduct $20; (3) 
add $1.32, deduct $.10. Noted June 12 


Pa., Phila.—Fire Escape—Bureau Yards 
& Docks, Navy Dept., Wash., re- 
ceived bids June 25 constructing fire 
escape for Building No. 6, from J. Baizlex 
Iron Co., 514 Delaware Ave., S., $1650 (60 
days); Rich & Kemp, 2ist St. and Wash- 
ington Ave., $1900, (60 days); Gutleib & 
Scholl, 225 East 138th St., New York City, 
$1984, (60 days). Noted June 19. 


Pa., Phila.—Pattern Shop—Bureau Yards 

Docks, Navy Dept., Wash., re- 
ceived bids June 25, building, here, (1) 
work complete, from 

M. . McClosky, 1620 Thompson S 
Phila., Pa., (1) $262,262, (120 days), ( 
deduct $13,000; (3) deduct $34,556; ( 
deduct $37,010; (5) add $18, deduct $6; 
(6) add $0.60; deduct $0.2; (7) add $42, 
deduct $20; (8) add $1.60, deduct $0.60. 

T. Riley, 1616 Thompson St., Phila., Pa.. 
(1) $265,100, (120 days); (2) add $4; (3) 
deduct $34,600; (4) deduct $31,280; (5) 
add $12, deduct $9; (6) add $0.60; (7) 
add $34.35, deduct $21; (8) add $1.35, de- 
duct $0.85. 


Warren Moore Co., Colonial Trust Bldz., 
Phila., Pa., (1) $265,852, (time as speci- 
fied) ; (2) add $2036; (3) deduct $34,908; 
(4) deduct $33,243; (5) add $20, deduct $9; 
(6) add $1; deduct $0.10; (7) add $60, 
deduct $15; (8) add $2; deduct Noted 
June 5. 

Pa., Phila.—Paving and Resurfacing, etc.— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., received bids June 25, paving and 
resurfacin existing roads, ballasting rail- 
road tracks, extensions, alterations and 
drainage, from Curtis Bros., Longshore and 
Tulip Sts., Tacony, $102,000, (120 days) ; 
E. C. Fish Co., 704 Real Estate Trust 
Bidg., $106,780, (120 days). Noted June 19. 


Pa., Phila.—Pipe System of Automatic 
Sprinkler—Bureau Yards & Docks, Na 
Dept., Wash., D. C., received bids June 25, 
installing combination wet and dry pipe 
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PIER—PHILADELPHIA, PA. 


Bids were received by Department of Wharves, Docks & Ferries, June 23, for con- 
structing, with appurtenant work, Penn Treaty Recreation Pier No. 5, 
River, from (A) Simpson & Brown, 90 West St., New York City; (B) Snare & Triest 


gaqeral Government Work (Continued) 

” Newport Contg. & Eng. Co., Law Bldg. 
vewport News, Va, (1) $73,915 (120 
eet $70,915; (2) deduct $3000; (6) 


days j to $4: (7) add $0.31 to $3; deduct 


199 to $2.40. 

‘ aparieston Eng. & Constg. Co., 58 Broad 
“harieston, (1) $86,843, (120 days) ; 

9) $3300; (5) $83,543, (120 days); (6) 

S59 (7) $0.20 to $4. Noted June 19. 


Key West—Oil_ Burning Equipment 

Bureau Yards & Docks, Navy Dept., 
Wash., D. C., received bids June 25, fur- 
nishing oil burnin oo for boilers in 
central heating plant, from South Florida 
Contg. & Eng. Co., Key West, $5800, (120 
days); A. M. Lockett & Co., 533 Baronne 
<1 New Orleans, La., $5915, (70 days) ; 
“arroll Electric Co., 714 12th St, N. W., 





Fla., 
95 


«0, 


Wash. D. C., $6590, (120 days). Noted 
June 19. 
Fla., Key West—Power House, Electric 


Generator Equipment and Fire Protection 
System—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids June 25, 
building power house and installing elec- 
tric generator equipment and fire protec- 
tion system, from South Florida Contg. & 
Eng. Co., Key West, $97,000, (180 days) ; 
Newport Contg. & Eng. Co., Silsby Bldg., 
Newport News, Va., $112,140, (180 days). 
Noted June 19. 

Fla., Key West—Sewer—Bureau Yards 
& Docks, Navy Dept., Wash. D. C., re- 
ceived bids June 25, building intercepting 
sewer at Naval Air Sta., here, (1) work 
complete, from Carroll Electric Co., 714 
12th St.. N. W., Wash., D. C., (1) $9750, 
(120 days); Southern Florida Contg. & 
Eng. Co., Key West, (1) $14,000, (120 
days), (2) $6100. Noted June 19. 

Fla., Pensacola—War Heads and Detona- 
tor Storehouses—Bureau Yards Docks, 
Navy Dept., Wash., D. C., received bid 
June 25, building at Naval Air Sta., here, 
from C. H. Turner Co., 30 East Garden St., 
$5492, (80 days). Noted June 19. 


*0., Cincinnati — Boilers — Treas. Dept., 
Wash., D. C., let contract installing 2 boil- 
ers in Post Office and Custom House, here, 
to Heine Safety Boiler Co., 1432 Union 
Trust Bldg., $20,430. Noted June 19. 


*0., Cincinnati—Lock and Abutment— 
U. S. Engr. Office, Cincinnati, let contract 
building lock, abutment and esplanade for 
Dam 32, Ohio River, to Dravo Contg. Co., 
Diamond Bank Bldg., Pittsburgh, Pa., $1,- 
099,379. Noted Apr. 10. 

lll, Great Lakes — Drainage — Bureau 
Yards & Docks., Navy Dept., Wash., D. C., 
received bids draining at Naval Training 
Sta, Camp Paul Jones, (1) work complete, 


from 

H. D. Hallett, 132 Donner Pl:. Aurora, 
‘1) $13,378, (30 days); (2) $0.45 to 
$1.22; (3) $0.25; (4) $50; (5) $5; (6) 
$25; (7) $1.20. 

_J. A. Sackley, 133 West Washington St., 
Chicago (1) $18,658; (2) $0.82 to 
$2.98; (3) $0.41 to $2.98; (3) $0.41; (4) 


$116.84; (5) $10; (6) $41; (7) $3.05. 

©. E. Carson, 155 North Clark St., Chi- 
cago, (1) $38,348, (30 days). 

Amer. Sewer & Drain Constr. Co., 2816 
Washtenaw Ave., Chicago, Ill, (1) $21.- 
i. days); (2) $1.50 to $3.50; (3) 
_It., Great Lakes—Road Work—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
received bids June 25, improving roads at 
Naval Training Sta., here, (1) work com- 
plete, from 

Contg. & Material Co., 3219 Michi- 
gan Ave., Chicago, (1) $32,460, (50 days) ; 


(2) $2.30; (3) $1; (4) $2.50; (5) $2.50; (6) 
7e,0% ane $1; (7) $20; (8) $0.60 and $1 
“ A. Sackley, 123 West Washington St., 
hicago, (1) $35,000, (50 days); (2) $2.92; 
(GS) $1.25; (4) $2.25; (5) > (6) $0.90 
and 33.00% (7) $45; (8) $0.90 and $1.30; 


CE. Carson Co., 155 North Clark St., 
Chicago, (1) $58,000, (50 days). Noted 


June 


19. 


i. Mich., Houghton — Post Office —Treas. 
rept. Wash., D. C., received bids June 27, 
uilding post office, here, (a) limestone, 
oo) sandstone, from Northern Constr. Co., 
olby Abbott Bldg., Milwaukee, Wis., (a) 


$76,989, (b) $77,889; W. D. Lovell, 1415 
sth St, S. E., Minneapolis, Minn’, (a) 
221.000, A. W. Lane, 19 South La Salle 
Mey jticago, TL, (a) $90,456. Noted 


Laramie — Road Work — Dist. 
S. Forest Serv., Denver, Colo., 
ntract Fites 7 mi. Woods _ Creek 
t in edicine Bow Natl. Forest, 


 *Wyo., 


P e 


16 ft 


s 300 eee 15,200 cu.yd. earth 
L0,¢ -yd. rock excav., 2 5 
Cowdrey, Colo. TT to C. Baker. 





Co., Pennsylvania Bidg.; (C) Armstrong 
Terry & Co., 969 Drexel Bldg., $92,825: 


& Latta Co., 
(E) Latta & Roberts, 767 


874; (F) Arthur McMullen Co., 1309 Finance Bldg., $95,270; 


1415 Fidelity Bldg., Baltimore, $135,245. 
follows: 


Entire work (lump sum).... 

Removal of timber boat landing 

10,000 cu.yd. dock dredging. 

3,500 tons gravel or cobble filling 

500 hours mechanics with tov ls 

500 hours laborers with tools 
Unit prices for bulkhead «nd park work 

1,000 cu.yd. excavation 

40 piles, removal of piles 

54 piles, vertical or bearing piles 

20 shoes, pile shoes. . 

27,000 ft.b.m. new sawed timber 

3,500 lin.ft. tie and drag logs 

1 concrete inlet... .... 

750 cu.yd. filling....... 

800 sq.ft. bulkhead walkway 

3,200 sq.ft. park footwalks 

100 lin.ft. granolithic coping 

150 lin.ft. steel corner bar. 

4 cast steel cleats... .. Pari 


Extended totals. 


Unit prices for additional work 


Vertical or bearing piles. 
Inclined or spur piles 
EOS <x 65 4 0:00 ; 

New sawed timber (substr 

New sawed timber (superstra.) 
Bolts, nuts, washers, spikes, etc 
No. | concrete. . 

No. 2 concrete. . . 

Reinforcing steel. 

Hard cement finish . 


$ 


The unit bids of the lowest 


A 


52,105 
100 


1.38 


00 


o 


Land 


Title Bl 


ROAD WORK—SALT LAKE CITY, UTAH 


Bids were received by 


Commissioners of 


Salt Lake 


County 


North Delaware 


dg. ° 


(D) 
Drexel Bldg., $94,- 


(G) McLean Contg. Co., 
3 bidders were as 
B C 

$59,900 00 $63,677.00 
500.00 300.00 
40 37} 
1.20 1.40 
+90 1.49 
60 1.00 
3.30 3.00 
12.00 10.00 
25.00 24.00 
2.00 3.00 
150.00 156.00 
34 46 
80.00 100.00 
1.00 5 
50 95 

30 60 

60 1.00 

30 25 
30.00 50.00 
$82,225 $87,755 
$25.00 $30.00 
78.00 40.00 
2.00 3.00 
130.00 150.00 
110.00 160.00 
06 .10 
25.00 32.00 
15.00 20.00 
.05 .10 
.10 .25 
(lowest 5), for con- 


structing Bingham Highway from State St. to Redwood Rd. and from Redwood Rd. to 
(B) Strange & 


Welby, from (A) 
Paving Co., Utah Savings & Trust Bldg. ; 


Clifton, Applegate & Toole, Billings, Mont. ; 
(C) Heuser-Packard Co., 


J. W. Mellen, Auditorium Bldg.; (E) Owen H. Gray Co., Dooley Bldg. 


were as follows: 


8,526 cu.yd. excavation as per plans without classifi- 


cation...... OR a 

64,800 sq.yd. bituminous concrete pavement 2 in 
thick surface... Lveiatedecinarea 

3,168 cu.yd. gravel fill measured in wagons delivered 
on work, including spreading and rolling 

64,800 sq.yd. crushed stone #in. thick after com- 
pression asks ; 

64,800 sq.yd. concrete pavemen* as per plans 6 in. to 
8in. thick. Materials to be furnished by county 
64,800 sq.yd. steel mesh reinforcement in place to be 

furnished by county 

28,078 lb. in structures, twisted plain or deformed 
steel bars, bending and placing, to be furnished by 
county... ‘ ‘ ’ 

79,866 lb. in paving, twisted p/ain or deformed steel 
bars, bending and placing, to be furnished by 
county.. : ° : 

14,580 lin.ft. elastic or Sarco expansion joint filler in 
place. To be furnished by county ; 

10,800 cu.yd. crushed rock measured in wagons de- 
livered on work, including spreading and rolling. . . 

64,800 sq.yd. concrete base as per plans 4-in. to 6-in 
thick. Materials to be Reatebed by county....... 

192.16 cu.yd. concrete in structures, materials fur- 
nished by county price to include bending and 
placing reinforcing, class “A”... . . a sae dns 

164.38 cu.yd. concrete in structures, materials fur- 

nished by county, price to include bending and 

placing reinforcing, class ‘“B” 


87.26 cu.yd. excavation for concrete structures above 


water line....... ; a ae 
109. 26 cu.yd. excavation for concrete structure below 
WEE TEER. Ss op dalicckn wen oe) ; 
50 lin.ft. 18 in. vitrified pipe. Pipe to be furnished by 


to be furnished by county....... ; 
50 lin.ft. 18-in. galvanized corrugated 
furnished by county..... ‘ 
9.410 tons mixed black base or 
foundation. in airauk <0 ae 
900 cu.yd. extra excavation. 
5,132.9 eu.yd. road haul. . 
1,300 lin.ft. lineal feet 
piles” untreated. . 


iron pipe to be 


Extended totals bituminous surface on concrete 


rock base 
Extended totals bituminous pavement surface 
E on black base......... i aoa ans Sane 
xtended totals plain concrete pavement... .. ee 
Extended totals reinforced concrete pavement... 


$1.10 
54 
20 


30 


02 


015 


015 
02 
80 
70 


—e 
Nn 
“ 


$205,157 
160,135 
177,933 
189, 
205,707 


$1.t5 
65 
50 


29 


03 


03 


75 
65 


21.00 


21.00 
75 
6.50 
.60 
.70 
.40 
10 
75 


1.70 


-—> 


$214,540 


172,369 
207,959 


MeGuire 
Atlas Bldg. ; 


(D) 


The unit bids 





Cc D 
$1.20 $1.22 
75 80 
1.50 1.30 
30 36 
1.10 1.00 
03 025 
-O15 015 
015 015 
015 -02 
1.50 2.15 
80 77 
18.00 25.00 
18.00 22.00 
1.40 1.25 
4.00 3.25 
1.00 “a 
1.00 -60 
1.00 35 
5.00 5.25 
1.50 1.40 
1.00 .90 
1.00 1.25 
$231,281 $234,067 
179,132 188,333 
215,044 222,557 
212:506 206,463 


1.02 
.025 


015 


015 
.02 


00 


.00 
1.25 
00 
.50 
-50 
35 








Federal Government Work (Continued) 


*Mont., Kalispell—Road Work—Bureau 
Pub. Rds., Missoula, let contract building 
30 mi. North Fork National Forest Rd., 
Flathead Co., here, to Carlson, Norman & 
Co., Spokane, Wash., $126,000. Noted 
May 29. 

Cal, San Diego—Distributing System— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., received only bid June 25, building 
underground electric distributing and street 
lighting system at Naval Air Sta., here, 
from Carroll Electric Co., 714 12th St. N. 
W., Wash., D. C., $56,900. Noted June 5. 


Cal., Tiburon — Engine House — Navy 
Yard, Mare Island, received bids June 18, 
building engine house, here, (1) work _com- 
plete, from Gutleben Bros., New Call Bidg., 
(1) $17,691, (97 days), (2) $10,801, (35 
days), (3) $3531, (35 days) ; K. E. Parker 
Co., North 519 California St., (1) $18,187, 
(100 days), (2) $7770, (100 days), 
$4100; (100 days) ; Lindgren Co., 
Monadnock Bldg., (1) $20,593, (150 days), 
(2) $7969, (150 days), (3) $8422, (150 


days). All contractors of San Francisco. 
Miscellaneous 
PROPOSED WORK 
Transmission Line—Lowville, 


N. Y¥— 
Northern New York Utilities, Inc., Light 
and Power Bldg., Watertown, having sur- 
veys made for high tension steel tower 
transmission line from power house at Bel- 
fort to here, a distance of 20 mi. Ad- 
dress H. G. Davis, ch. engr. 


Bakery Ovens—Tarentum, Pa.—H. Reit- 
ner soon lets contract building 2 bakery 
ovens, brick. About $15,000. McCormick 
Co., Century Bldg., Pittsburgh, archts. 

Athletic Field—Lexington, Va.—Virginia 
Military Institute Alumni Assn. plans to 
build athletic field, including rein.-con. 
grand stand, on ground east of barracks. 
About $50,000. M. B. Coarse, secy. and 
treas. 

Park Amusements—Columbia, 8. C.— 
Victory Amusement Park, Inc., plans to 
build swimming pool, scenic railway, and 
similar devices at Victory Park, formerly 
(Hyott Park). About $30,000. B. H. Berk- 
man, pres. Engineer not selected. 

Lighting Fixtures—Orangeburg, s. C.— 
City plans election to vote on $30,000 
bonds to provide and install 1.5 mi. orna- 
mental lighting fixtures. J. H. Hawes, 
Orangeburg, ener. 

Car Barn—Massillon, 0.—Northern Ohio 
Traction & Light Co., Hamilton Bldg., Ak- 
ron, preparing plans for 1 story, 40 x 100 
ft., brick car barn, steel roof trusses, here. 

Sea Wall—Rockwood, Mich.—Port Mou- 
ille Shooting Club, Rockaway, soon lets con- 
tract building 750 ft. rein.-con. sea wall 
supported on wooden piles, at lake shore. 
About $20,000. W. H. Adams, Vinton Bldg., 
Detroit, engr. 

Breakwater—Racine, Wis.— Bd. Pub. 
Wks. soon receives bids building rubble 
mound breakwater, involving 2500 ft. lake- 
shore protection. About $225,000. P. bi 
Connolly, city engr. 

Steam Road Roller—Sheboygan, Wis.— 
City receives bids about July 1, delivering 
steam road roller, 15-20 ton capacity, f.o.b. 


Sheboygan. About $30,000. C. U. Boley, 
city ener. 
Bunkers, ete..—Madison, Minn.—School 


Ba. soon lets contract building new coal bunk- 
ers, 1000 bbl. cistern, new steam boilers 
and air washer for high school. H. A. Sull- 
wood, 639 Endicott Bldg., St. Paul, engr. 


Foundation—Denver, Colo.—State soon 
receives bids building foundation for 
story, 112 x 114 ft. office building to cost 
$500,000. W. N. Bowman, Central Sav- 
ings Bank Bldg., archt. 

Transmission Line—Sacatone, Ariz.— 
State plans to build 11,000 volt transmission 
line from here to State Penitentiary at 
Florence, 25 mi. About $50,000. T. Mad- 
dock, Phoenix, state ener. 


Dike—Woodland, Wash.—Bd. Supervs. 
Diking Impvt. Dist. No. 5 rejected only bid 
received June 10, building dike near here, 
involving 213,235 cu.yd. excav. Cost about 
$0.25 per cu.yd. Work will be readvertised. 

. J. Poysky, Kelso State Bank Bldg., 
Kelso., engr. Noted June 5 under “Exca- 
vation and Dredging. 

Pipe—Portland, Ore-—P. McIntosh, asst. 

urch. agt., City Hall, soon lets contract 


urnishing 40,000 Ibs. 2 in. galvanized pipe 
for Bur. aterworks. 
Tanks—Portland, Ore.—Pub. Docks 


Comn., foot Stark St., soon lets contract 
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furnishing, delivering, fabricating and 
erecting 6 steel tanks, 1000-5000 bbl. ca- 
pacity. About $48,000. G. B. Hegardt, 
c/o Dock Comn., engr. Noted June 12. 

Dock—St. Helens, Ore.—See “Railways.” 

Wharf — Sacramento, Cal.— City hav- 
ing plans prepared for rein.-con. wharf at 
foot of Y St. About $21,000. F. C. Miller, 
city engr. 

Pier—San Diego, 
build pier and warehouse. F. 
city engr. 

Fire Alarm System—South San Fran- 
cisco, Cal.—City voted $10,000 bonds for 
fire alarm system. 

Park and Electroliers—Tracy, Cal.—City 
election soon to vote on $10,000 bonds for 
park and $10,000 bonds for electroliers. 


Train Shed—Halifax, N. S.—C. B. Brown, 
engr., Moncton, soon lets contract building 
ocean terminals at new South Station for 
Canadian Natl. Rys., Montreal, Que. About 
$75,000. 

Freight Shed—Rothesay, N. B.—C. R. 
Brown, engr., Moncton, soon lets contract 
building 40 x 150 ft., concrete, steel and 
brick, concrete foundation, at railway ter- 
minals, here, for Canadian Natl. Rys., Ot- 
tawa, Ont. About $100,000. 


Hydro-Electric System—Teeswater, Ont., 
—Town Council having plans prepared in- 
stalling hydro-electric system for lighting 
and power distribution. A. Flint, 190 Uni- 
versity Ave., engr. Address J. A. Con- 
stantine, Teeswater. 


Hydro-Electric System—Wingham, Ont. 
—City Council plans to install hydro-elec- 
tric system for lighting and power dis- 
tribution. <A. Flint, 190 University_Ave., 
Toronto, engr. Address J. F. Groves, Wing- 


ham. 
BIDS DESIRED 

Fishway—Lawrence, Mass.—Until July 
14, by Comrs. Fisheries and Game, building 
rein.-con. fishway. W. C. Adams, chn.; ad- 
vertised in this issue, 

Cast Iron Pipe—Providence, R. 1.—Until 
July 7, by Bd. Contr. & Supply, furnishing 
91 ton ci. water pipe. 

Water Gate Boxes, Covers, etc.—dJdersey 
City, N. J.—Until July 8, by city, furnish- 
ing 20 tons water gate boxes and covers, 
and sewer manhole frames and covers. 


Repressed Vitrified Paving Blocks— 


Ebensburg, Pa.—See “Streets and Roads.” 

Revetment—Toledo, O.—Until July 7, 
by C. A. Benedict, dir. pub. welfare, build- 
ing timber revetment, involving two hun- 
dred and two 24 in. oak piles, 24 ft. long, 
89,316 ft. B. M. 3 in. oak piles, 13,332 ft. 
B. M. 6 x 8 in. pine walling, 10,500 Ib. iron 
bars, bolts and nuts and 28,800 cu.yd. 
hydraulic dredgwork, ete. About $125,- 
000. P. Wright, 311 Valentine Bldg., engr. 

Wharf—Berthier, Que.—Until July 24, by 
Dept. Pub. Wks., Ottawa, Ont., building 
and repairing wharf here. R. C. Des- 
rochers, secy. 

Wharf— Connaught Sta., Ont.— Until 
July 15, by R. C. Desrochers, secy. dept. 


Cal.—City plans _ to 
A. Rhodes, 


pub. wks., Ottawa, building timber pile- 
work wharf, here. 
Copper Cable, ete—Winnipeg, Man.— 


Until July 12, by Dept. Pub. Wks., fur- 
nishing copper cable and steel transmission 
towers for transmission line between here 
and Portage La Prairie, 30 mi. long. G. A. 
Greirson, engr. 

PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


*xCoal Pocket—Bridgeport, Conn.—S. & 
S. Coal Co., Housatonic Ave., let contract 
building 49 x 110 ft. timber coal pocket, to 
D. Schine & Son, 729 Union Ave. About 
$10,000. Noted Apr. 10 under “H. Schurr.” 


*Cast Iron Pipe—Brooklyn, N. Y.—N. J. 
Hayes, comr. water supply, gas and 
tricity, Municipal Bldg., New York City, let 
contract furnishing, delivering, unloading, 
stacking and storing c.i. pipe, to J. Fox & 
Co., 253 Bway., New York City. About 
$15,300. Noted June 19. 

*Bulkhead—Newark, N. J.—City let con- 
tract building bulkhead on Passaic River, 
to Linde & Griffith, foot 4th St, $16,500. 
Noted June 26 under “Hackensack.” 

*Pier — Phila., Pa. — Dept. Wharves, 
Docks and Ferries, Bourse Bldg., let con- 
tract building appurtenant work, Penn 
Treaty Recreation Pier, No. 57, North Dela- 
ware River, to Simpson & Brown, 90 West 
¥ New York City, $75,165. Noted June 


*Bakery Ovens—Lorain, 0.—Essig Bak- 
ing Co. let contract building 2 rein.-con., 
steel and brick ovens, rein.-con. flooring and 
concrete foundation, to M. T. Nuhn, Lorain. 
About $30,000. Noted June 5 
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*Castings, Pipe, ete.—Detroj i 
Dept. Purchases "& Supplics. yg eh — 
Courts Bldg., let contracts, to U. ¢. 
Iron Pipe & Foundry Co., East Burling: 
N. J., furnishing 500 tons castings an 
ving wee plain ci. pipe “Shen 
per ton; . lengths with lugs. $5 5) 
12, 16 and 20 in., ci. pipe, with wees 8 
spigot ends, from 9 ft. and less than 1‘n" 
$73.50; 8, 12, 16 and 20 ft., ai Pipe i 
than 9 ft. long, without lugs, $93.50. 3" 
16 and 20 in. special castings, with’ of iz, 
or flange ends, with or without)” 
$148.50; 4 in. Class “A” drain pipe 
bell_and spigot ends in 12 ft. lenpn 
$55.50; 4 in. Class “A” special cash ® 
Y's, T’s, crosses and taps with bel] 
spigot ends, $130.50, all f.0.b. cars Detran. 
Flower Valve Mfg. Co., Clayton and Pp... 
inson Aves., 58 gate valves as follows: 
$112 each; 12 in. $255; 16 in, saan. 
in., $670; A. P. Smith Mfg. ‘co. p.- 


Orange, N. J., furnishing hi East 
’ * gt ess fir, 
hydrants as required by fire jane io oa 


$175 each; Michigan Steel Castings’ 
248 Goin St. rough steel castings foo °: 
elbows, T’s and crosses as required. by - 
dept., $0.15 per Ib. Noted June 19)" 


Oo te Mich.—Pub 
. receive s buildi 7 

John R. and Chene Sts., Caen ntl an 
Kercheval and Junction Aves., involving ©, 
mi. 1 and 4 duct conduit, 175 manholes 174 
handholes and 350 lamp pole foundeia. 
from Contg. & Material Co., South Le Sal. 
St., Chicago, $213,583; F. Porath, 363 
Press Bldg., $217,729; J. A. Mercier. si, 
Hammond Bldg., $308,863. Noted June 


Lighting 


* Miscellaneous Supplies—Detroit, y 
Dept. Purchases & Supplies, aoe 
fourts Bldg., let contract, to Owen & 
iraham Co., 2845 East Grand Blvd fur 
nishing model 101 “GMC” truck with hori. 
zontal hydraulic hoist and equipment, 
$5305; to Flower Valve Mfg. Co., 107 Parl 
inson St., 400 double nozzle fire hydrants 
at $98.50 each total $39,400, four hundres 
6 in. gate valves, $27.30 each, total $10.9 
c.i. T’s sleeves and bends, $9.064 per tb 
to Fibre Conduit Co., Orangeburg, 15.096 
ft. 4 in. fibre conduit, 5 ft. lengths, } i 
wall, 5000 ft. 3 in. fiber conduit. ends pre. 
pared for tapered sleeve, four hundred 
in. bends, 90 degrees, one hundred 3 in. 45 
degree bends and 100 tapered sleeves for 
45 degree bends, $1834. CE 


*Dock—Wyandotte, Mich,.—City let con 
tract building 36 x 100 ft. rein.-con. dock 
with retaining walls on wood piling, filled 
with earth and cinder fill with concrete top 
old piles to be capped under water, to A. J 
Dupuis & Co., 1022 Ford Bldg., Detroit 
$16,000. Noted June 12, 2 yer 





*Hollow Tile and Brick—St. Paul, Minn, 
—H. W. Austin, city purch. agt., City Hall, 


let contract furnishing face and backing 
tile in various quantities for requirements 
this year, to Twin City Brick Co., Capital 
Bank Bldg., $13.20 to $70.00 per M; 215 
rough face brick, to Corning-Donohue Brick 


Co., 613 Ryan Bldg. > oted 
Sune 38. Idg., $31 per M. Noted 


* Water Meters—St. Paul, Minn.—H. W. 
Austin, purch. agt., City Hall, let contract 
furnishing 300 53 in. dise type water meters 
as required by Bureau of Water for 191! 
to Badger Meter Co., South Boston, Mass. 
$9.87 each. Noted June 12. 


*Clearing — Woodland, Wash. — Pi 
Supervs. Diking Impvt. Dist. No. 5, let 
contract clearing 160 acres of right of way 
for dikes, canals and drainage ditches, to 
Pacific Bridge Co., Salmon St., Portland 
Ore., at $135 per acre. Total cost, $21,60! 


*xCement — McMinnville, Ore. — State 
Highway Comn., Portland, let contract fur- 
nishing 23,000 bbls. cement, to H. Cowell 
Lime & Cement Co., Ry. Exch. Bldg., Port 
land, $2.69 per bbl. total cost, $61,87 


*Pipe—Anaheim, Cal.—City let contract 
to Pacific Pipe & Supply Co., 1002 Santa 
Fe Ave., Los Angeles, furnishing 135! f 
12-in. ci. pipe, at $66.80 per ton, 300 f 
4-in. ci. pipe, $71.80 per ton, specials and 
fittings, $123 f.0.b. Anaheim; to Krozh 
Hage Pd Mchy. Co., 206 North Los Angeles 
St s Angeles, furnishing pump, $21!! 
Bids for motors rejected, Noted May 15. 


*Pipe—Santa Monica, Cal.—City_ let 000. 
tract, to Pacific Pipe & Supply Co., 100: 
Santa Fe Ave., furnishing 7350 ft. Class 
“B,” c. i. bell and spigot pipe, 16 ft. lengths 
$11,287, fittings, $373; Amer. Cast Iron 
Pipe Co., Citizens Natl. Bank Pidg., 6” 
Ib. pig lead, $354, 200 Ib. oakum, $18; 
Allis-Chalmers Mfg. Co., Title Insurance 
Bldg., booster pump, $895; contractors 
of Los Angeles. Noted June 26 











a 


aly 10, 


Jt 


1919 


Asphalt Association Service 
Department 


Details of the service to be rendered 
to public officials by the service de- 
partment of the newly formed Asphalt 
\ssociation have just been announced. 
“The idea of the association is that 
by raising the standard of asphalt 
werk in all communities up to that 
attained by the most successful com- 
munities the interests of both the tax- 
payers and the asphalt indusiry will be 
materially benefited. 

The names of the engineers forming 
the preliminary organization were given 


of asphaltic roads; (4) collection and 
distribution of information of economic 
and statistical character. 


New Semi-Trailer Sprinkler and 
Flusher With Detachable Tank 


A new semi-trailer street sprinkler 
and flushing machine, as shown in the 
accompanying illustration, is being put 
upon the market by Charles Hvass & 
Co., of 511 E. 18th St., New York City. 
The avantages claimed for this appa- 
ratus are its extra tank capacity and 
the fact that the trailer may be de- 





SEMI-TRAILER STREET FLUSHER AS USED IN BUFFALO, N. Y. 


in the Engineering News-Record of 
June 26, p. 1286. They will work from 
the head office at 15 Maiden Lane, New 
York, and from branch offices in various 
parts of the country. Various lines of 
service have been proposed, among 
which may be named: (1) Codperation 
with colleges and other educational in- 
stitutions, through lectures and other- 
wise, to the end that the young engi- 
neer on graduation may have an ac- 
curate knowledge of the uses and limi- 
tations of asphalt; (2) a research de- 
partment to codperate with public offi- 
cials in the selection of asphalt and the 
types of construction; (3) codperation 
with officials in the proper construction 


tached and the truck used for other 
purposes. 

A five-ton Pierce-Arrow truck is used 
for the motive power and support of 
the various sprinkling nozzles. The 
tank holds 2000 gal. and is attached to 
the truck through a plate bearing with 
motion in two directions, thus giving 
great flexibility. All the nozzles, of 
which there are four flat nozzles for 
flushing and two round nozzle sprink- 
lers, are operated by levers from the 
driver’s seat. Buffalo, N. Y., has six 
of these machines in operation and nine 
more ordered. In the winter the tank 
is detached and the truck is used for 
other purposes. 











BUSINESS NOTES 





THE LAKEWOOD ENGINEER- 
ING Co., of Cleveland, Ohio, has en- 
gaged Lawrence L. Rogers, an experi- 
enced contractor, as plant service engi- 
neer, to render service and advice to 
contractors and public officials in solv- 
ing construction plant problems on 
highway work. Mr. Rogers was for- 
merly treasurer and field manager of 
Rogers Brothers Co., Los Angeles, Calif. 


THE BLaw-K Nox Co.,, of Pitts- 
burgh, Penn., announces that the sale 
of its plant located at Wheatland, 
Penn., is in line with its program to 
concentrate all of its manufacturing at 
Hoboken, Penn., where it is building a 
plant to take care of the work previ- 


ously handled at Wheatland. The new 
plant at Hoboken will be completed 
within the next few weeks. A welding 
plant, in which steel mill and chemical 
plant specialties will be manufactured, 
is also being built at Hoboken. 

THE ADVANCE MACHINERY 
Co., of 1234 Real Estate Trust Bldg., 
Philadelphia, Penn., announces that 
Alfred H. Wynkoop, formerly president 
of the. Ralph R. Lewis Co., of Phila- 
delphia, has severed his connection 
with that firm to become associated 
with the former company in a selling 
capacity. He will handle a complete 
line of contractors’ roadmaking and 
railway equipment. 

THE EDISON STORAGE BaArtT- 
TERY Co. announces the election of 
Maj. Charles E. Sholes as vice-presi- 
dent, director and general sales man- 
ager, succeeding Harrison G. Thomp- 
son, who has resigned to organize and 
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conduct the Transportation Engineer- 
ing Corporation of New York. Major 
Sholes has heretofore been identified 
with the construction, operation and 
management of chemical industries. 
He served in the war in the Ordnance 
Department, Chemical Branch, and is 
chairman of the Society of Chemical 
Industry. 


THE HARRISON SAFETY 
BoIrILER WORKS announces that it 
has acquired the “Monash” line of pres- 
sure-reducing valves and pump govern- 
ors formerly manufactured by the 
Monash-Younker Co., of New York, 
and will manufacture and market the 
valves under the trade name “Cochrane- 
Monash.” Repair parts for valves now 
in use will also be furnished. 





TRADE PUBLICATIONS 





The following companies have issued 
trade publications: 


THEACMEMOTORTRUCK Co. 
Cadillac, Mich.; folder, 9} x 113 in., 4 
pages, illustrated; gives testimonials 
and costs of handling coal by motor 
trucks, including a 5-mile haul from 
mine to city. 


THE THOMPSON-STARRETT 
Co., New York City; book, 54 x 8 in., 
boards, with linen back, illustrated; re- 
produces photographs of the Municipal, 
Woolworth, Equitable and other build- 
ings in New York City and elsewhere 
constructed by the company, together 
with a brief descriptive text. The book 
is handsomely made and includes a 
view of the sky-line of New York City, 
showing a number of buildings, power 
houses, industrial plants and United 
States government works executed by 
the company. 


THE INTERNATIONAL STEEL 
TIE Co., Cleveland, Ohio; folder, 84 
x 11 in., illustrated; describes the use 
of steel guards for edging for concrete 
paving. 


THE WALLACE & TIERNAN 
Co., INc., New York City; catalog, 
7x10 in., illustrated; the subject of the 
booklet is “Protecting the Water Sup- 
ply of Greater New York.” They have 
also issued a folder 84 x 114 in., 4 
pages, illustrated; entitled “How Much 
is Three Billion Gallons?” Both de- 
scribe sterilization of water by the use 
of liquid chlorine. 


THE GENERAL CONSTRUC- 
TION Co., of Chicago, Ill.; leaflet, 84 
x 11 in., one page, illustrated; describes 
a rivet forge. 


THE GEORGE C. ZIDETTO Ma- 
CHINERY Co., Pittsburgh, Pa.; 
folder, 9 x 12 in., 8 pages, illustrated; 
gives specifications and describes vari- 
ous kinds:of concrete and material- 
handling machinery. 
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Asphalt Association Service 
Department 


Details of the service to be rendered 
to public officials by the service de- 
partment of the newly formed Asphalt 
Association have just been announced. 

The idea of the association is that 
by raising the standard of asphalt 
werk in all communities up to that 
atteined by the most successful com- 
munities the interests of both the tax- 
payers and the asphalt indusiry will be 
materially benefited. 

The names of the engineers forming 
the preliminary organization were given 


of asphaltic roads; (4) collection and 
distribution of information of economic 
and statistical character. 


New Semi-Trailer Sprinkler and 
Flusher With Detachable Tank 


A new semi-trailer street sprinkler 
and flushing machine, as shown in the 
accompanying illustration, is being put 
upon the market by Charles Hvass & 
Co., of 511 E. 18th St., New York City. 
The avantages claimed for this appa- 
ratus are its extra tank capacity and 
the fact that the trailer may be de- 





SEMI-TRAILER STREET FLUSHER AS USED IN BUFFALO, N. Y. 


in the Engineering News-Record of 
June 26, p. 1286. They will work from 
the head office at 15 Maiden Lane, New 
York, and from branch offices in various 
parts of the country. Various lines of 
service have been proposed, among 
which may be named: (1) Codéperation 
with colleges and other educational in- 
stitutions, through lectures and other- 
wise, to the end that the young engi- 
neer on graduation may have an ac- 
curate knowledge of the uses and limi- 
tations of asphalt; (2) a research de- 
partment to codperate with public offi- 
cials in the selection of asphalt and the 
types of construction; (3) codperation 
with officials in the proper construction 


tached and the truck used for other 
purposes. 

A five-ton Pierce-Arrow truck is used 
for the motive power and support of 
the various sprinkling nozzles. The 
tank holds 2000 gal. and is attached to 
the truck through a plate bearing with 
motion in two directions, thus giving 
great flexibility. All the nozzles, of 
which there are four flat nozzles for 
flushing and two round nozzle sprink- 
lers, are operated by levers from the 
driver’s seat. Buffalo, N. Y., has six 
of these machines in operation and nine 
more ordered. In the winter the tank 
is detached and the truck is used for 
other purposes. 











BUSINESS NOTES 





THE LAKEWOOD ENGINEER- 
ING Co., of Cleveland, Ohio, has en- 
gaged Lawrence L. Rogers, an experi- 
enced contractor, as plant service engi- 
neer, to render service and advice to 
contractors and public officials in solv- 
ing construction plant problems on 
highway work. Mr. Rogers was for- 
merly treasurer and field manager of 
Rogers Brothers Co., Los Angeles, Calif. 


THE BLaw-KNox Co.,, of Pitts- 
burgh, Penn., announces that the sale 
of its plant located at Wheatland, 
Penn., is in line with its program to 
concentrate all of its manufacturing at 
Hoboken, Penn., where it is building a 
plant to take care of the work previ- 


ously handled at Wheatland. The new 
plant at Hoboken will be completed 
within the next few weeks. A welding 
plant, in which steel mill and chemical 
plant specialties will be manufactured, 
is also being built at Hoboken. 

THE ADVANCE MACHINERY 
Co., of 1234 Real Estate Trust Bldg., 
Philadelphia, Penn., announces that 
Alfred H. Wynkoop, formerly president 
of the. Ralph R. Lewis Co., of Phila- 
delphia, has severed his connection 
with that firm to become associated 
with the former company in a selling 
capacity. He will handle a complete 
line of contractors’ roadmaking and 
railway equipment. 

THE EDISON STORAGE BaArt- 
TERY Co. announces the election of 
Maj. Charles E. Sholes as vice-presi- 
dent, director and general sales man- 
ager, succeeding Harrison G. Thomp- 
son, who has resigned to organize and 


conduct the Transportation Engineer- 
ing Corporation of New York. Major 
Sholes has heretofore been identified 
with the construction, operation and 
management of chemical industries. 
He served in the war in the Ordnance 
Department, Chemical Branch, and is 
chairman of the Society of Chemical 
Industry. 


THE HARRISON SAFETY 
BoIrILER WORKS announces that it 
has acquired the “Monash” line of pres- 
sure-reducing valves and pump govern- 
ors formerly manufactured by the 
Monash-Younker Co., of New York, 
and will manufacture and market the 
valves under the trade name “Cochrane- 
Monash.” Repair parts for valves now 
in use will also be furnished. 








TRADE PUBLICATIONS 


The following companies have issued 
trade publications: 


THEACMEMOTORTRUCK Co., 
Cadillac, Mich.; folder, 9} x 113 in., 4 
pages, illustrated; gives testimonials 
and costs of handling coal by motor 
trucks, including a 5-mile haul from 
mine to city. 


THE THOMPSON-STARRETT 
Co., New York City; book, 54 x 8 in., 
boards, with linen back, illustrated; re- 
produces photographs of the Municipal, 
Woolworth, Equitable and other build- 
ings in New York City and elsewhere 
constructed by the company, together 
with a brief descriptive text. The book 
is handsomely made and includes a 
view of the sky-line of New York City, 
showing a number of buildings, power 
houses, industrial plants and United 
States government works executed by 
the company. 


THE INTERNATIONAL STEEL 
TIE Co., Cleveland, Ohio; folder, 84 
x 11 in., illustrated; describes the use 
of steel guards for edging for concrete 
paving. 


THE WALLACE & TIERNAN 
Co., INc., New York City; catalog, 
7x10 in., illustrated; the subject of the 
booklet is “Protecting the Water Sup- 
ply of Greater New York.” They have 
also issued a folder 84 x 11% in. 4 
pages, illustrated; entitled “How Much 
is Three Billion Gallons?” Both de- 
scribe sterilization of water by the use 
of liquid chlorine. 


THE GENERAL CONSTRUC- 
TION Co., of Chicago, IIl.; leaflet, 84 
x 11 in., one page, illustrated; describes 
a rivet forge. 


THE GEORGE C. ZIDETTO Ma- 
CHINERY Co., Pittsburgh, Pa.; 
folder, 9 x 12 in., 8 pages, illustrated; 
gives specifications and describes vari- 
ous kinds:of concrete and material- 
handling machinery. 
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sids See 
Close 

July 14 Mt. Pleasant, Utah . July 

July 15 Denton, Mont. ; June 

July 16 Milwaukee, Wis. ose ewee ee 

July 16 Decorah, Ia. ...... .. June 
Adv. June 12 and 1% 

July 19 Lincoln, Neb. ...... se ey 

July 21 Eagle Rock, Cal....... .July 

July 21 Hinckley, Minn. ..........- July 

ae EU ES ae res July 
Ady. July 10. 

pe ee July 
Ady. July 10 

ae OS BO OO vo as toe sees se ee 
Adv. July 3. 

Aug. 1 Litchfield, Minn. ......... July 

SEWERS 

July 14 North Mankota, Minn.....June 
Ady. June 19 

July 15 St. Cloud, Minn. ete atk July 

July 15 Newman Grove, Neb. .. July 

July 16 Milaca, Minn. ..... ...June 

Seip 426 Goldebore, B.C... 242200000 
Adv. July 19. 

July 22 Bradley, Il. : ; ‘ .July 

July 24 Harrison, Ont. 7 

July 25 Milan, Mo. y July 

Aug. 5 Wakefield, Neb. ....... 

Aug. 19 Kansas City, Mo. ........July 
Adv. July 3. 

BRIDGES 

July 10 Adrian, Mich. ...........Jume 
Ady. June 26 

July 10 Riparius,.N. Y re 
Adv. Juse 19 

July 14 Princeton, Minn. ...... . June 

July 14 Annapolis Royal, N. S.....July 

eee BS We By Bk 6 se ics cs cues July 

July 15 Crookston, Minn. ......... June 

July 15 Cedar Rapids, Mich... . June 
Adv. June 19 

July 17 Pilkington, Ont. .... July 

July 18 Punxsutawney, Pa. ...... July 

July 18 Summerville, Pa July 

July 18 Watertown, N. Y. .......d July 

July 21 Arkansas . aig July 

July 21 Phoenix, Ariz ee July 
Adv. July 19 

July 22 Walker, Minn. ... os oe sue 

aa ae eee ceases vaven July 

July 25 Livingston, Mont. ........d July 

July 25 Toston, Mont sects .July 

July 29 Jacksonville, Fla. ........ July 

Aug. 4 Little Rock, Ark. ges a tee 

Aug. 19 Statesboro, Ga. .......... July 

Aug. 20 Swainsboro, Ga. .......... July 

STREETS AND ROADS 

July 12 Kingston, Ont. ..ccccsece July 

July 12 Columbus, Miss : July 

ow a | a eee 


oww 


ee 


sids 
Close 


July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 


July 


July 
July 
July 
July 
July 
July 
July 
July 


July 
July 
July 
July 
July 
July 
July 


July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 


July 
July 
July 
July 
July 
July 


July 3 
July : 
July 
July 2: 
July 2: 


July 


July 


July 2 
July 2 


July : 
July : 
July ¢ 


July 


July 2 


July 
Aug. 


EXCAVATION AND DREDGING 


July 
July 


July 


July 
July 
July 
July 

Avg. 





ST Se ee ee he de ee de de ee oe de ee oe 


oe 


De fe ee teh eek tek tlh eh fh fh et tlh hp 


et 
Ot en 


— ee tt 
nr OW 3-3 1-3-1 


—~— es 
eons 


See Eng 


News-Record 
Grand Rapids, Minn. .....June 26 
Fayetteville, W. Va....... June 26 
Ivanhoe, Minn. ......... June 26 
Cambridge, Minn. .. June 26 
Worthington, Minn. June 26 
Ebensburg, Pa. .... .July 10 
Long Island, N. Y. .July 10 
Long Island City, N. Y....July 10 
St. Paul, Minn...... ' ...July 10 
Duluth, Minn. ....... .July 10 
OS) a Se <4 a 
Ebensburg, Pa. ..... wae = 
Adv. June 26 and July 3. 
Hollidaysburg, Pa. July 3 
Adv. July 3. 
Washington ..... oss 2 
Fayetteville, W. Va. ......J July 10 
Clintonville, Wis oaseee ae 2D 
Anacortes, Wash. ......../ July 10 
Se Sb a ESR KS hE deen .July 10 
I, Ss le cs. 0-siu.den July 10 
Huntington, W. Va.......< July 10 
a A rere. 
Adv. July 10. 
oe, See, BOP. 220... June 26 
Vermont ....... 5a: oe ee ae 
Huntington, W. Va. ....... July 3 
EIS | a 5'S o's wien’ inlet July 10 
Rochester, Minn. ......... July 3 
ED. ase Wecsas ie Tuly 10 
Faribault, Minn. July 3 
Adv. July 3. 
Indianapolis, Ind. July 3 
|!) A: June 19 
hf Doylestown, O ..July 10 
Brooklyn, N. Y.... .July 10 
Litchfield, Minn. .......... July 10 
Ebensburg, Pa. ............ July 10 
Fo ee ae ae svev ar 26 
eee Wie, “Ms kas ov eae July 3 
Boston, Mass. Jane oes cae 
Port Hurom, Mich. ........d July 10 
I ee on Cc ae ee aol July 10 
Pittsburgh, Pa. .. July 10 
Caledonia, Ont. ae. gk 
A@irtam, MGA. onc ikécices July 10 
Adv. July 10. 
RP cas wae wo eke via ae ce July 10 
ES ae Fe Te July 10 
Owen Sound, Ont. ...... July 10 
Brainerd, Minn. ....... July 3 
wear BEOWOM, TE. cc ccccs July 10 
Litchfield, Minn. July 3 
Arkansas ..... July 10 
Burbank, O. July 10 
Welland, Ont. July 10 
ie OS July 3 
os J. Oe July 10 
Bethany, Mo. :....... July 10 
Adv. July 18. 
Quebec eehes ‘ July 10 
St. Louis, Mo. wiatelwabers June 26 
a eer July 3 
Adv. July 3. 
Jersey City, N. J. Juiy 10 
St. Joseph, Mo. «sioe ON 10 
$s Junction City, Kan. ....... July 10 
Pennsylvania ............July 10 
Adv. July 10. 
NE Eo 5g 0h ae 0:010:0' 4:0 ee 
Adv. July 10. 
Tepe «as «cat ow be June 19 
Bemeet,; COhOs 6c iccwses dba July 10 


West Warren, Mass. ....... July 10 

S| hws 6 da'e% .June 26 
Adv. June 26. 

Marshalltown, Ia. ........ June 26 
Adv. June 26. 

Gwionee,. .. os0ic- 13. Sealy 10 

Sheboygan, Wis...........July 10 

Owen Sound, Ont. July 10 

Columbus, Mont. July 10 


2 eee eee 


3 


Bids 
Close 


July 


July 
July 


July 
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Aug. 


FEDERAL GOVERNMENT WORK 
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July 
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Dredging 


Dredging—Baltimore. 


INDUSTRIAL WORKS 


Ser 
News- 


12 Brooklyn, N. Y.. 
July 15 


Omaha, Neb. .... 
Flushing, N. Y..... 
London, Ont....... 
Omaha, Neb. ..... 
Duluth, Minn. ...... 
Hastings, Minn. .... 


BUILDINGS 


Sheboygan, Wis. 
Sault Ste Marie, Ont 
Toronto, Ont. ........ 
Halifax, N. S. 
Decatur, Mich. 
Crookston, Minn. 
Fraserville, Que. 
Greybull, Wyo. 
Ste. Annedes, Que 
Junction City, Kan. 
Brainerd, Minn. 
Detroit, Mich. 
Hamtramck, Mich.. 
Harlowton, Mont 
Helena, Mont. 
Hastings, Minn. .... 
Wahjamego, Mich. 
Oaklandon, Ind. 
Centerville, Minn 
memrome, MN. ¥...65.%. 
NG Ne Es hard se oie os 
Adv. July 3. 
Ivanhoe, Minn. ‘ 
Salt Lake City, Utah. 
Wellington, Kan. 


2 Detroit, Mich. 


Rock Hill, S. C. 
Montmatre, Sask. 
meee, Oks es 
Mechanicsburg, O. 
Winona, Minn. 
Minneapolis, Minn. 
Bemidji, Minn. 

Salt Lake City, Utah 
Murray, Utah ‘ 
Montreal, Que. ..... 
Shawenegan Falls, Que.. 
Woodstock, Ont. 

Cap de la Madeleine, Que 
Utica, N. Y. 


Omaha, Neb. 

Austin, Minn. ... 
ROUEN, MEO Sica estes 
ee ie 
Kenosha, Wis. 


Duluth, Minn. ..... ; : ; , ; y 


Virginia, Minn. 


Duluth, Minn. . . 4 5 i sal a 
ie er 


ae re 


New Bedford, Mass. ..... 
RRS BE 6 ¥4 0 t¥ 606098 


St. Paul, Minn. 


Officers Quarters—Washing- 
BO, a Gano ehekaeenhen ee J 


Officers Quarters—W ilming- 
ly ME Me 6 CAKE COKE Hs 
School—Rapid City, S. D..June 
Diversion Works—Los 


Angeles, Cal. 
Adv. June 19. 


Dredging—New York, N. Y.June 2 


Adv. June 26. 


Savannah, Ga. 
Adv. June 26. 
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Wwe 
» 92 Pos ce — Andalusia, 

July 22 Ie ger June 26 
, 23 Cottage—Sorrento, Idaho. . June 
i” 23 Bridges—Leupp, Ariz....—June 26 

July 23 Removing Wreck — New 

rar Work“, Me Wee ccccscctocss June 26 
Adv. June 26. 

July 24 Je tty—Jacksonville, Fla.. .June 26 

: Ady. June 26. 

July 24 Coal—Jacksonville, Fla....June 26 
Adv. June eas nena 
edging — adelphia, 

July 28 Pa 7 ~ Saw ka pes 6 ...June 26 
Adv. June 26. 

July 25 Post Office—Dawson, Ga...July 10 

July 25 Mechanical Equipment — 

, Stapleton, N. Y. ......-+++ July 10 

Adv. July 10. 

july 25 Kitchen and Mess Hall— 

cr Stapleton, N. Y. .....---- Juty 10 

July 28 Stone—Cincinnati, Oi ase 3 
a, July :. van si 

, 28 Dredging anc illiing— 
sats Juan, ‘ate helt stesveae 3 


Adv. July 3. 


july 29 Crib—Chicago, Ill. ........ July 10 
July 30 Heating Apparatus — St. 
, Augustine, Fla. .......... July 10 
July 30 Dredgnig—New York, N. Y.July 10 
4 Adv. July 10. 
July 31 Boat House, Wharf and 
Boat Basin — Galveston, 
Tex. reve pes ans ‘pee .July 10 
July 31 Remodeling Elevator—Prov- 
. ARM GRE od aie a 266.0098 July 10 
Adv. July 10. 
July 31 Storehouse — Wilmington, 
ri i eee eG ae t 88 July 3 
Adv. July 3. } 
July 31 Rubble Mound Protection, 
ete —Buffalo, N. Y........ July 16 
Aug. 1 Dredging, Wharf and Re- 
taining Wall — _ Boston, 
WEE fess cde cts neks July 10 
Aug. 1 Lock and Dam—Cincinnati, 
Dee 6 a. o ara ees hae ack 6 8b R; .July 10 
Aug. 2 Dredging and Rock e- 
. moval—Jacksonville, Fla..July 10 
Adv. July 10. 
Aug. 4 Sewers—Washington, D. C.July 10 
Adv. July. 10. 
Aug. 7 Dredging and Rock Removal 
—New York, N. Y..... ...duly 10 
Adv. July 10. 
Aug. 26 Dredging—Honolulu, H. T.June 26 
Ady. June i 
Sept. 2 Miscellaneous Equipment— 
Washington, D. a vaen wee ae 
Adv. July 10. 
MISCELLANEOUS 
July 14 Road Gravel—Cambridge, 
a Nea eracddarsee oae ane June 26 
Adv. June 12 and 19. 
July 14 Fishway—Lawrence, Mass.July «. 
Adv. July 3. 
July 14 Gas Mains—Duluth, Minn..July 10 
July 14 Paving Materials—Staten 
SUE ONC Woo ou bco pies sda 6 66 July 10 
July 15 Wharf — Connaught Sta., 
SR nr enone July 3 
July 15 Freight and Trailers, ete.— 
NOW Tere, MW. W... ssee ees June 19 
July 15 Wharf—Ottawa, Ont......June 26 
July 16 Pumping Engine—Milwau- 
I RE ca carue Sige cle ld ecb ...June 26 
July 20 Breakwaters — Port Col- 
ee a Ser ee cose eeu 20 
July 22 Furnishings, Apparatus and 
Equipment—Albany, N. Y.July 10 
Adv. July 10. 
July 22 Wharf—Cornwall, Ont.....July 10 
July 23 Wharf—St. Annede Beau- 
ES MMII 6a in canle ws 5-0 Atel t aed July 10 
July 24 Wharf—Berthier, Que. . July 3 
July 25 Wharf—Soaichton, B. C...July 10 
July 31 Wharf—Powell River, B. C.July 10 
July 31 Harbor Improvement—At- 
lantic City, N. J..........duly 10 


Adv. July 10. 













_ Where name of official is not given, 

inquiries should be addressed to Oity 

= County Clerk or corresponding 
cial, 
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Waterworks 
PROPOSED WORK 


Md., Baltimore—Bd. Awards rejected only 
bid received June 11, furnishing and erect- 
ing one 25 and one 15 k.w. turbo-generator 
set and switchboard for Mt. Royal Pump- 


ing Sta. W. E. Lee, 
Neted Mawes ee, City Hall, water engr. 


Fla., West Palm Beach—City having 
plans prepared by G. Simmons, Jr., c/o 
State Bd. Health, Jacksonville, building fil- 
tration plant. About $75,000 


0., Toledo—Standard Oil Co., E. O. Gas 
Bidg., Cleveland, having plans prepared for 
16,000,000 gal. pumping plant. distribution 
and fire pressure system, also sewerage 
system, in 800 acre tract on Bay, here, to 
be used in connection with proposed new 
oil refineries. R. W. Pratt, Hippodrome 
Bldg., Cleveland, engr. 

Minn., Wells—See “Industrial Works.” 

Kan., Phillipsburg—City voted $30,000 
bonds to improve waterworks’ system. 
Engineer not selected. 

Mo., Fairfax—City having plans prepared 
improving water and sewerage systems. 
About $40.000. Archer & Stevens, 609 New 
England Blidg., Kansas City, Mo., engrs. 

Cal., Red Bluff—City having plans pre- 
pared by Olmsted & Gillelen, engrs., 1112 
Hollingsworth Bldg. Los Angeles, for 
waterworks system. 

Cal, Tracy—City voted $15,000 bonds to 
build water and sewer extensions. Noted 
June 26. 

N. B., St. John Nashwaak Pulp & 
Paper Co. plans to lay 9 mi. 12 in. rein.- 
con. water mains from Manchester Cor- 
ners to Spruce Lake. 


Ont., Smiths Falls—Town plans to build 








extension to waterworks system. About 
$11,514. J. A. Lewis, clk. 
BIDS DESIRED 
Ky., Ashland—Until July 24, by Bd. 


Water Comrs., building pumping station 
and filtration plant. Alvord & Burdick, 8 
South Dearborn St., Chicago, IL, engrs.; 
advertised in this issue. 


0., Ashland—Until July 22. by R. A. 
Davis, dir. pub. serv., building filtration 
plant of 1,500,000 gal. capacity, and aux- 
iliary pumping station with pumping equip- 
ment and necessary appurtenances, Contr. 
No. 1; 3375 ft. 24 in. and 5900 ft. 16 in. 
c.i. or rein.-con. pipe line, Contr. No. 2; 
storage reservoir consisting of earth dam 


and dikes, involving 47,000 yd. grading, 
concrete core wall, overflow and outlet 
chambers, pipe lines, gate valves, sluice 
gates, etc., Contr. No. 3. R. W. Pratt, Hip- 
podrome Bldg., Cleveland, consult. engr.; 
advertised in this issue. 

Minn., Hinckley—Until July 21, by R. 


N. Pearson, village clk., building distribu- 
tion pipe system, involving 1880 lin.ft. 8 in. 
and 3390 lin.ft. 6 in. c i. pipe, 13 fire 
hydrants and 11 gate valves, also building 
100,000 gal. tank on 100 ft. tower. L. 5 
Wolff. 19000 Guardian Life Bldg., St. Paul, 
consult. engr. Noted June 19. 


Neb., LincolIn—Until July 19, by T. H. 
Berg, city clk., building 16 x 193 ft. rein.- 
con. reservoir, 2,100,000 gal capacity. Work 
involves 1241 cu.yd. rein.-con. and 12,174 
cu.yd. earth excav. About $33,000. GQ. 
W. Bates, city engr. 


Cal., Eagle Rock—Until July 21, by B. 
B. Martsolf, city clk., furnishing deep well 
turbine pump of centrifugal runner type 
to have capacity of 350 gal. per min. on 
125 ft. lift. 


* 
PRICES AND CONTRACTS AWARDED 


(*Indicates award of contract) 


*N. Y., Poughkeepsie—State Hospital 
Comn., Capitol, Albany, let contract build- 
ing additions and altering water supply 
system to include additional filter, chang- 
ing watermains, building reservoir, at Hud- 
son River State Hospital, here, to Baker- 
Dunbar-Allen Co., Stock Exch. Bldg., 
Phila., Pa. About $52,000. Noted June 12. 


N. J., Morris Plains—Dept. of Architec- 
ture, 142 West State St., Trenton, received 
only bid laying 6-10 in. water mains at 
State Hospital, here, from U. S. Cast Iron 
Pipe & Foundry Co., Morris Bldg., Phila., 
$10,000. Noted June 12. 


*Minn,, Bemidji—G. Stein, city aud., let 
contract extending and improving water- 
works system, to Phelps-Drake Co., Hib- 
bing, $30,852. Noted June 


*xWy>., Lusk—City let contract furnish- 
ing and installing 24,000 ft. 4-12 in. ci. 
ipes, to Gordon Constr. Co., 334 Century 
ate., Denver, Colo., $72,512. Noted June 
12. 


*Mont., Laurel—City let contract extend- 
ing water mains, 6 in. pipe, to Security 
Bridge & Constr. Co. 502 North 32nd St. 
Billings, $8841. 
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* Mont., Roundup—City let contract 
building water mains and hydrants’ in 
Impvt. Dist. No. 29, to Security Bridg: 


& Constr. Co., 502 North 32nd St., Billings 
$10,061 Noted May 8& 


Idaho, Caldwell—City received lowest 
bids replacing wooden water mains with 
c.i. mains, from Caldwell Plumbing & Heat 
ing Co., Caldwell, $27,958; Green Constr 
Co., Salt Lake City, Utah, $27,926; J. H 
Forbes Co., Caldwell, $28,069. Noted 
May 1. 


Sewers 


PROPOSED WORK 


R. 1L., Providence—City soon receives bids 
building sewers in Magnolia, Delaware, 
Reservoir and Laurel Aves. and Freeman 
Pkway. About $75,000. M. D. Bronson, 
City Hall, city engr. 


N. J., Morris Plains—Dept. of Architec- 
ture, 142 West State St., Trenton, rejected 
bids received June 26, building sewerage 
system at asylum here. About $10,000 
Work will be readvertised. F. H. Bent. 
142 West State St., Trenton, engr. 

N. J., Trenton—City plans to build sew- 
age disposal plant. About $500,000. J. BR 
Fell, 134 North Montgomery St., engr. 


0., Dayton—City plans to build sewers 
in sections of Bway., Bancroft, Frizell 
Reist, Summit and Frederick Sts., involv- 
ing 4000 ft., 12-10 in. vitr. pipe. F O 
Kichelberger, city. engr. 

0., Toledo—See “Waterworks” 


Mich., Pontiae—City soon lets contract 
furnishing labor and material for building 
lateral sewers in Howard, Adelade, Har- 
riet, Pingree, Francis, Ridge, Going, Edith, 


Elm and Osmum Sts., involving 12,212 ft 
8-12 in. pipe. C. W. Ham, city clk. 

Wis., Janesville—Bd. Pub. Wks. soon 
lets contract building sewers in Center 
Ave., Galena and Holmes Sts., Sewerage 
Dist. No. 3, Franklin St., Dist. No. 4 


Franklin St.. and alley south of West Side 
Sta., Dist. No. 5, Hickory and Glenn Sts, 
Dist. No. 10, 4th Ave., Yuba, Walker and 
Glenn Sts., Dist. No. 11, North Bluff St.,Dist 
Dist. No. 11, North Bluff St., Dist. No 
12, Garfield and Ruger Aves. Walker 
and Ringold Sts., Dist. No. 14, Racine St 
and Garfield Ave., Dist. No. 15, Vista Ave.. 
N., and Sharon, Fremont and Carrington 
Sts., Dist. No. 16. Work involves 18.12: 
lin.ft. 8-15 in. sewer pipe, 48 manholes, etc 
Cc. V. Kerch, city engr. 


Wis., Sheboygan — C. U. 
City Hall, soon lets 
and laying 21 mi. 


Boley, engr., 
contract excavating 
sewer in South 9th 
St. from Clara to Union Ave., involving 
3500 ft. 10-12 in. vitr. pipe, necessary wa- 
ter and gas connections, ete. About $22,- 


000. Work to be completed by Oct. 1. 
Ia., Strawberry Point—Town plans to 
build 1 mi. sanitary sewers and sewage 


disposal plant. H. R. 
Cedar Rapids, ener. 


Green, Union BIlk., 


Kan., Eldorado—City soon lets contract 
building sewers in Dists. 36 and 41. Work 
involves 22,400 ft. 8-12 in. vitr. pipe, 75 
manholes, 6 flush tanks and 1 small pump- 
ing station with sewage pump. L. E. Foley, 


elk. 

Wyo., Lusk—City voted $30,000 bonds 
to extend sewerage system. R. F. Gray, 
city engr. 

Mo., Fairfax—See ‘Waterworks.” 


Tex., San Antonio—City election July 26 
to vote on $500,000 bonds to build sewers. 
H. Helland, city engr. 


Ore., Portland—City Council plans to 
build vitr. or cement pipe sewers in East 
24th St., cost $3300, East 9th St., $2465, 
East 29th St., $1109; also plans to im- 
prove East 38th St., $1442, East Sherman 
St.. $1512. and Oak St., $1691. O. Laur- 
gaard, city ener. 


Cal., Oakland—City soon lets contract 
building sewers and drainage structures 
on 8216.7 ft. 10th, Cedar, Goss and Bay 


Sts. and right-of-way adjacent to 7th St. 


About $240,000. P. Brown, city engr 
Cal., Santa Barbara—See “Streets and 
Roads.” 


Cal., Tracy—See “Waterworks.” 


BIDS DESIRED 


N. C., Goldsboro—Until July 18, by I 
M. Cashell, city mgr., building 7 mi. pire 
sewers 8-12 in. diam., also furnishing sewer 
pipe ; advertised in this issue 
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Sewers (Continued) 


Ill, Bradley—Until July 22, by Bd. Local 
Impvts., laying 40,000 ft. 10-48-in. vitr. tile 
i and brick sewers, involving 24,000 
rock excav. About $70,000 Marr, 
& Co., 17 North La Salle St., Chi- 

cago, engrs.; advertised in this issue 


Minn,, St. Cloud—Until July 15, 
W. Buckman, city clk., laying 30 blocks 
48 in. and 10 blocks 72 in. double ring or 2 
piece vitr. segmental block sewers. 


by A. 


Minn., St. Paul—See “Streets and Roads.” 


Neb., Wakefield—Until Aug. 5, (change 
of date) by city clk., building 17,240 ft. 
of 8 in., 4943 ft. of 10 in., 3320 ft. of 12 in. 
and 1405 ft. 15 in. vitr. stone sewers in 
various streets. About $30,000. W. E. 
Standeven, 414 Bee Building., Omaha, engr. 


Mo., Albany—See “Streets and Roads.” 


Mo., Milan—Until July 25, by city, build- 
ing sanitary sewers and sewage disposal 
plant About $40.00 Archer & Stevens, 
609 New England Bldg., Kansas City, engrs. 


Ont., Harrison—Until July 24, by W. D 
McLellan, twp. clk., laying 17,932 ft. sewer. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Pa., Meadville—City let contract fur- 
nishing and laying 2 mi. 8 and 10: in. sani- 
tary sewers, to T. Trifolletti, Loraine, Ohio, 
cost $1.25 per ft. for 8 in. and $2.50 per ft. 
for 10 in. pipe; pump station and two 
200 gal. ejectors, to Keystone Constr. Co., 
Meadville. Noted May 15. ae 


*0O., Braberton—Dir. Pub. Serv. let con- 
tract building West End Sanitary Lateral 
Sewers to W. J. Irwin, Greenville. About 
$130,000 Noted June 19. 


*0O., Springfield — City let contract lay- 
ing 12-24 in. vitr. pipe sewers in North 
Limestone St. from North to Columbia Sts., 
to M. S. Cooney, Springfield, $4823; Warder 
Park Addition, to J. Doyle, 935 Avondale 
Ave., $9780; Clay, Catherine, Linden and 
Rose Sts., to P. Caffrey, 609 Linden Ave., 
$7703. Noted June 26 


*Mich., Birmingham—City let contracts 
to Gilles & Hosmer, Pontiac, laying 600 ft. 
$ in. and 238 ft. 6 in. sewer in Brown St., 
cost, $1198, 2130 ft. 8 in, 406 ft. 6 in. 
sewer, 40 ft. 8 in. ci. pipe in Maple Ave., 
$3396; C. Mike, Pontiac, 800 ft. 8 in. and 
369 ft. 6 in. sewer in Purdy St., $2177; C. 
Johnson, Pontiac, 1985 ft. 8 in. and 982 ft. 
6 in. sewer in Southfield Ave., $4539; T. 
Evanoff, Pontiac, 1470 ft. 8 in. and 644 ft. 
6 in. sewer in Pierce St, $3569. Noted 
June 26 


*Kan., Pratt—City let contract building 
sanitary sewers in Dist. No. 4, involving 
23,400 lin.ft. 8 in. pipe, to Burt & Tripp, 
Hutchinson, $32,919. Noted June 19. 


*Mo., Macon—City let contract building 
sewage disposal plant, to W. McClurken, 
3807 Westminister Ave., St. Louis. About 
$16,000 


*xQue., Montreal — City let contracts 


building sewers in Alexander and Girouard 
Aves., to De Keyser Wauters & Co., Mon- 
treal, $22,740; in Oxford Ave., to Federal 
Eng. & Contg. Co., Montreal, $10,785. 


x Ont., See 
Roads.” 


*xOnt., 


Ingersoll — “Streets and 


Mimico—See “Streets & Roads.” 


Bridges 
PROPOSED WORK 


Conn., Bristol—City plans to build 2 rein- 
con. bridges, one on ain St., and one on 
Laurel St. About $25,000. Sperry & Buell, 
Inc., 175 Main St., engrs. 


Va., Rectortown—Comrs. Fauquier Co. 
soon receive bids building 60 ft., cement 
concrete bridge over Goose Creek. Address 
D. D. Crenshaw. 


N. C., Goldsboro—Wayne Co. plans to 
build 175 ft. steel and concrete bridge, 16 
ft. wide. About $20,000 Ss. D. Scott, 
Goldsboro, engr 


Ga., 
Roads.’ 


Il., Chicago—D. R. Francis, comr. pub. 
wks., 401 City Hall, receives bids about 
Juty 15, for substructure of 2 leaf rein.- 
con. bascule bridge over Chicago River on 
Madison St. Bids for superstructure to be 
ealled for later. Total cost $800,000. T. 
G. Pihlfeldt, bridge engr. 


_ Chatsworth — See “Streets and 


ENGINEERING NEWS-RECORD 


Wis., Sheboygan—G. Ubbelohde, engr., 
Court House, soon lets contract building 
125 ft. steel bridge, 28 ft. wide, concrete 
abutements, in Herman Twp.,_ involv- 
ing 2900 lin.ft. wood piling and 3000- 
4000 cu.yd. earth approach and fill, cost 
$15,000; 490 ft. steel bridge, 30 ft. wide, 
in Mosel Twp., 4000 lin.ft. wood piling and 
56000-6000 cu.yd. approach and fill, cost 
between $19,000 and $29,000, 


N. D., Bismarck—Burleigh Co. plans to 
build bridge over Missouri River, here, to 
have three 400 ft. spans, filling and ap- 
proaches, totaling distance of 5 mi. About 
$750,000. Cc. A Turner, 627 Ist Ave., 
N., Minneapolis, Minn., engr. 

Tex., San Antonio—City election July 26 
to vote on $200,000 bonds to build bridges. 
H. Helland, city engr. 


Colo., Castle Rock — Comrs. Douglas Co. 
soon let contract building 16 ft. rein.-con. 
bridge near Tomah and 30 ft. rein.-con. 
bridge between Greenland and Larkspur, on 
Denver-Colorado Springs Rd. About $20,- 
000. D. Stewart, Castle Rock, engr. 

Wash., Richland—State Highway 
Olympia, rejected bids received June 
building 190 ft. steel span bridge 
Yakima River, near here, Benton 
Noted June 19. 


Wash., Spokane—City having plans pre- 
pared for 180 ft. concrete bridge over 
Hangman Creek, 35 ft. wide, with 5-6 ft. 
sidewalks. About $24,000. <A. D. Butler, 
city engr. 

N. B., Sackville—Canadian Natl. Rys. 
Ottawa, soon lets contract building sub- 
structure of double track bridge, with 
three 200 ft. spans, over Tantramar River, 
near here. About $125.000. 


Ont., Markham—Town having plans pre- 
pared by James Loudon & Hertzberg, 
engrs., 36 Toronto St., Toronto, for 9 con- 
crete beam culverts, 9 to 27 ft. spans 
About $30,000. 


Ont., Parry Sound—Town Council soon 
lets contract building Cascade Bridge, to 
have 2 steel spans, concrete abutments and 
center pier. About $15,000. 


BIDS DESIRED 


N. Y., Watertown—Until July 18, by city, 
building rein.-con. bridge over Black River 
on Pearl St. Concrete Steel Eng. Co., 21 
rom Row, New York City, engrs. Noted 

uly 3. 


Pa., Du Bois—Until July 
building 104 ft. bridge on Brady St, 46 
ft. wide. G. A. Flink, 301-303 Common- 
wealth Trust Bldg., Harrisburg, engr. 


Pa., Punxsutawney—Until July 18, by 
Jefferson Co., Brookville, building 48 x 148 
ft., rein.-con. bridge, here G. A. Flink, 
301 Commonwealth Trust Blidg., Harris- 
burg, engr. 


Pa., Summerville—Until July 18, by Jef- 
ferson Co., Brookville, building 48 x 182 
ft., rein.-con. bridge, here. G. A. Filink, 301 
Commonwealth Trust BJdg., Harrisburg, 
ener. 


Ss. C., Beaufort—Until July 24, by Comrs. 
Beaufort Co., setting 6 rein.-con. piers 
under 500 ft. steel girder bridge over Whale 
Branch, tearing out wooden piling and con- 
creting steel caisson turn pier, involving 550 
cu.yd. rein.-con. and,3.9 tons reinforcing 
steel. About $13,000. J. R. Pennell, c/o 
State Highway Dept., Columbia, engr. 


Minn., Walker—Until July 22, by C. D. 
Bacon, aud. Cass Co., building bridge No. 
3070 on Highway No. 24, 710 ft. long. About 
$15,000. A. W. Moulster, Pine River, engr. 


Mont., Huntley—Until July 25, by State 
Highway Comn., Helena, building 950 ft. 
bridge over Yellowstone River, Huntley 
Twp., Yellowstone Co., 16 ft. wide, con- 
sisting of five 190 ft. steel spans on con- 
crete piers and abutments. P. D. Pratt. 
state highway engr. Noted Mar. 
“Billings.” 


Mont., Livingston—Until July 25, by 
State Highway Comn., Helena, building 
Carter Bridge over Yellowstone River, near 
here, Park Co., 270 ft. long, 16 ft. wide, 
consisting of 3 span concrete arch. P. D 
Pratt, state highway engr. Noted Mar. 13. 


Mont., Toston—Until July 25, by State 
Highway Comn., Helena, building 529 ft. 
steel bridge over Missouri River, 16 ft. 
wide, Broadwater Co. P. D. Pratt, state 
highway ener. 


Arkansas—Until July 21, by Comrs. He- 
lena-Old Town Rd. Impvt. Assn., at office 
of State Highway Comn., Little Rock, build- 
ing one 30 ft. steel and one 645 ft. 
bridge, 30 ft. wide, in Phillips Co. J. M. 

Quarles, Helena, ener. 


Bd., 
23, 
over 
Co. 


14, by city, 


20 under 
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Ariz., Phoenix—Until July 21, | 
dock, state engr., building 120 { 
arch bridge over Queen Creek 
Superior Highway ; advertised | 
Ont., Pilkington—Until July 
Aitcheson, engr., Elora, buildin» 
bridge, 75 ft. long, over Grand {i); 
concrete abutment. 


PRICES AND CONTRACTS AW Anppy 
(kIndicates award of contract) 


*R. L, Washington—State Ba 
let contract building rein.-con 
Noose Neck Hill Rd., here, to 
Stoddard Co., Chelsea, Mass. About $1. 2 

Conn,, New Haven—City rec ved cA 
building bridge over West River on \\ — 
ington Ave., rein.-con., concrete, stee| sy 
stone, from C. W. Blakeslee & Sean th 
Waverly St., $66,941; C. W. Murdock ja: 
Church St., $67,040; C. A. Sibley” 9 
Chapel St., $77,808. ‘Noted May 1 

Conn., New Haven—City received big 
repairing Neck Bridge on State St. pa’ 
con. and steel, from C. W. Blakeslee s 
Sons, 58 Waverly St., $21,606: CA. Sniut 
902 Chapel St., $21,932; C.'W. Murdosg 
185 Church St., $23,881." Noted Feb 13°" 

*xPa., Leetsdale—Comrs. Allegheny ¢ 
(Pittsburgh) let contract building 1 rs 
stone and concrete bridge, with 37 « 
arch, over Sewickley Creek, between jis 
gheny and Beaver Counties, 50 ft. wide t, 
E. W. Falck, Leetsdale, $48,500. Work 2 
volves 9000 Ibs. dowels and reinforcen 
steel, 1100 cu.yd. earth approach an 
500 cu.yd. masonry in foundations and 1259 
cu.yd. masonry above foundations \.._, 
June 19. ae 

*Minn., Litchfield—Comrs. Meeker (5 
contract building Bridges Nos. 3116 anq 
3117 on State Rd. No. 6, Federal ia 
Project No. 40, to Guaranty Constr (, 
834 Palace Bldg., Minneapolis, ¢1» 04 
Noted June 12 under “Streets and Roads 

*Ont., Orangeville—Town let contr 
building 40 ft. rein.-con arch | , 
over Grand River, to J. Tilker, Harristor 
About $21,000. 

*Ont., Pickering—Provincial Govern. 
ment, Toronto, let contract building 15) f 
steel span bridge, here, to Dominion Pri 


ewe Life Bldg., Toronto. at 


T. Mai 
"Mesa 


Pub Rds 
bridge or 
Randal]. 


) 
) 


let 


Reinforced Concrete 


PROPOSED WORK 


Ont., Markham—See “Bridges.” 


BIDS DESIRED 


Pa., Pittsburgh—See “Industrial Works” 
Minn., Rochester—See “Buildings.” 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Pa., Johnstown—See ‘Industria! Works 
Minn., Russell—See “Buildings.” 
*Ont., Orangeville—See “Bridges” 


Streets and Roads 


PROPOSED WORK 


R. L., Providence—City soon receives bids 
paving Union, Pocasset and Kinsley _ Aves 
and Delaware St., asphalt. About $70,)00 
M. S. Bronson, City Hall, city engr. 


Conn., Wallingford—Town plans to im- 
ee State Rd., asphalt. About $2),00) 
. A. MacKenzie, engr. 


N. Y., Rochester—City Council plans 0 
grade and build walks on 13th St., cost 
$14,300, and Morrill St., $8700, pave Tryo 
Park. $32,750, Averill Ave., $23,400, Dart- 
mouth St., $18,600, De Neve St. $52,400 
Main St., E., from Culver to Winton Rds 
$133,000, Clifford Ave., $4700, all asphalt ; 
traprock resurfacing with Tarvia, Univer 
sity Ave., $10,600, —— walks on Gene- 
see St., $1460, also extending McArdle $ 
$1000, McGuckin St., $2500 and Handy St. 
$2500. C. A. Poole,. city engr. 


N. J., Bogota—City plans_to improve 
Cane St. from Leonia Ave. to Borough line 
About $10,000. 


N. J., Jersey City—City had plans pr 
pared paving Baldwin Ave., from Pavon 
to Newark Aves., asphalt, cost, $10,000; im 
proving Jackson Ave. from Fulton to’ , 
Adoo Aves., probably granite block 

Van Keuren, city engr. 


e- 
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: toads (Continued) 
aad tler—City rejected bids paving 
a “Oak St., 1365 sq.yd. Summit 
atte sy yd. Jefferson St., 1917 sq.yd. 
st St. and 4175 sq.yd. Center Ave. 
Noted May 22 
»¢. Clarksville—Boro. rejected bids re- 
sia “a 10 laying 1300 lin.ft. water- 
“ macadam and one course concrete 


und i 
vement. Noted Apr. 3. 

»4. Pittsburgh—Allegheny Co. Controller 
on contract building 2000 ft. Troy 
vy) Rd., Reserve Twp., 16 ft. wide, Telford 
macadam. A. V. Warren, co. engr. 


>a., Reading — City bids for 
4 . sq.yd. vitr. brick pavement. Work 
has been re-advertised and contract will 
soon be let. Noted June 12. 


Md., Baltimore—City Council considering 
onlinance providing for appropriation of 
ej:0 000 for enlargement of City Springs 
s, 250 x 400 ft., bounded by Spring, Caro- 
‘ne. Pratt and Lombard Sts. Buildings to be 
razed, lot regraded and cement paving 


rejected 





W. Va., Lewisburg — Comrs. Greenbrier 


Co. plan to grade 6 mi. Ft. Springs- 
Ronceverte Rd. About $45,000. F. Rader, 
Lewisburg, engr. 

W. Va., Lewisburg—Comrs. Greenbrier 


Co. plan to build 2 mi. road, from Lewis- 
burg to Frankford. bituminous macadam. 
\bout $35,000. R. B. Holt, co. engr. 


W. Va., Morgantown — Monongalia Co., 
Grant Dist., voted $325,000 bonds to build 
19 mi. roads, vitr. brick. L. Cox, Mor- 
gantown, engr. Noted June 12. 

W. Va., Pineville—Comrs. Wyoming Co. 
lan election soon to vote on $94,000 bonds 
to grade 4 mi. Elmore-Herndon Rd. 


W. Va., Spencer—Comrs. Roane Co. plan 
election soon to vote on $67,000 bonds to 
mprove 74 mi. roads in Ready Dist. H. R. 
Muldoon, Spencer, engr. 


VN. ¢., Durham — Durham and Orange 
Counties plan to build 8 mi. Durham- 
Chapel Ra. About $300,000. Five different 





inds of hard surface material will be 
used, plans being for an experimental 
roadway. State and Federal Government 
will appropriate toward cost. W. L. Fallis, 
co State Highway Comn., Raleigh, engr. 

N. C., Elizabeth City—Comrs. Pasquo- 
tank Co. rejected bids paving 9 mi. road 
from here to Weeksville Rd., 15 ft. wide. 
Noted July 3. 

N. C., Greensboro — City soon lets con- 
tract paving various roads, involving 80,- 
10) sq.yd. asphalt on concrete base and 
1/000 sq.yd. asphalt on macadam base. 
W. B. Bandy, city engr. 


N. C., Mocksville—Comrs. Davie Co. plan 
to build reads. Cost between $50,000 and 
310.000, 


Ga., Blairsville—Union Co. voted $60,000 
bonds to build roads. Federal Government 
will appropriate like amount 


_ Ga, Chatsworth—Murray Co. election 
uly 16 to vote on $100,000 bonds to build 
roads and bridges. 


_ Ga, Sylvester—Worth Co., voted $400,- 
$00 bonds to build roads. Noted May 22. 


Miss., Ashland—Benton Co voted $200,- 
10 bonds to build roads, 


,_Miss., Columbus—City voted $50,000 
bonds to pave streets in business section. 
R. M. Waters, city engr. 


, 0., Akron—Summit Co. soon lets contract 
uilding 3.89 mi. Arlington-Greensburg Rd., 
sect 1, A and B; 2.37 mi. North Spring- 
field Rd, and 3.01. mi. Brittain-Massillon 
Rd., Sect. A and B-1, brick, rein.-con. or 


yituminows concrete. C. J. Costigan, co. 


__0., Columbus—City plans to grade, curb, 
” a and lay water mains in alley north 
- Norwich Ave. from High St. to In- 
“lanola Ave. 1890 ft. long. 20 ft. wide, 
brick or asphalt, cost $17,237: also alley 
north of Menlo Pl. between Taylor and 
part wood Ave., 740 ft. long, 15 ft. wide, 

‘ck or asphalt. H. A. Maetzel, city engr. 


®.. Dayton—City plans to pave Carlisle 





nort} 


on from St. Charles to Demphle Sts., 30 
= v - involving 2700 sq.yd. waterbound 
1600 fn 8000 sq.ft. cement sidewalk and 
ani ce pcement curbing, cost $3527; (b) 
1708 i from west corporation line to point 
bloc: gee cSt, 36 wide, 6800 sq.yd. brick 
ve $53,017 ; (c) alley east of Main 


ee wide, 500 sq.yd. granite, durax 
a od biog, $1942. a O. Eichelberger, 
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0., Oakwood — City plans to pave 2000 
ft. Forrer Rd. from Far Hills to Oakwood 
Ave., 30 ft. wide, wood block, concrete or 
bituminous macadam. Cost between $25,- 
000 and $40,000 P. Seybold, 504 Ludlow 
Bidg., Dayton, engr. 


Ill., Chicago—Forest Preserve Comrs. of 
Cook Co. soon let contract grading and 
paving 4732 ft. Carpenter Rd. from Elston 
Ave. to city limits, 18 ft. wide About 
$30,000. W. D. Flavin, County Bldg., engr 


Wisconsin—State Comn., Div 
Office No. 6, lets contract 
improving Mondovi-Durand Rd Federal 
Aid Project No. 78, Pepin Co., involving 
.31 acres clearing and grubbing, 9540 cu.yd. 
earth and 740 cu.yd. borrow excav., 120 
cu.yd. class A concrete, 13,138 sq.yd. gravel 
surfacing etc. 


Highway 
Eau Claire, soon 


Wis., Kiel—City soon lets contract grad- 
ing and paving @ mi. Main St., 18 ft 
wide, 2 course rein.-con. Cost between 
$30,000 and $40,000. F. Muth, City Hall, 
engr Noted June 19. 


Ia., Strawberry Point— Town having 
plans prepared by H. R. Green, engr., Union 


Blk., Cedar Rapids, paving 24 mi. and 
curbing and guttering 44 mi. streets. 
Kan., Independence—Montgomery Co 


soon receives bids building 14 mi. South 
Coffeyville Rd., 44 mi. Coffeyville-Edna Rd., 
10 mi. Cherryville-Coffeyville Rd. and 10 mi 
Ozark Trail, 18 ft. wide, gravel or bitu- 
minous concrete, concrete curbing and gut- 


tering. H. K. Hibbard, Independence, engr. 
Kan., Kinsley—City soon lets contract 
for 18,800 sq.yd. vitr. brick paving, 8000 


and 8000 lin.ft. con- 
Ellis, Pratt, engr. 


lin.ft. conerete curbin 
crete guttering. G. W. 


Kan., Mound City—Linn Co. having plans 
prepared building 284 mi. Jefferson High- 
way, 18 ft. wide, concrete or waterbound 
macadam. J. M. Mumbell, Mound City, 
ener. 


Neb., Omaha—Douglas Co. plans to pave 
115 mi. roads throughout county, brick on 
6 in. concrete base. About $5,000,000; $3,- 
000,000 of which has already been voted, 
$1,000,000 to be received from state and 
$1,000,000 from Federal Government. First 
work will be paving of Lincoln Highway, 
Oo. L. D. Rd. south to Gretna and Wash- 
ington Highway north of Florence. L. A. 
Adams, Court House, engr. Noted May 22. 


Superior—L. L. Carpenter, city 
elk., soon lets contract paving 20 blocks 
streets, 25 ft. wide, involving 25,000 sq.yd. 
asphaltic concrete on 5 in. concrete base or 
alternate bids on 6 in. concrete, and 15,000 
lin.ft. concrete curb and _ gutter. About 
$75,000. A. A. Cummins, Superior, engr. 


Montana—State Highway Comn., Helena, 
rejected bids received May 14 for road 
work in Dawson and Carbon Counties. 


Neb., 


Montana—State Highway Comn., Helena, 
plans to pave 5.5 mi. Yellowstone Trail, 
Gallatin Co., cost $148,154, grade 23 mi. 
County Rd. No. 1, Meagher Co., $45,900; 
24 mi. Plains-Hot Springs Rd., Saunders 
Co., $20,000; 6 mi. Goose Hill Rd., Cho- 
teau Co., $10,000; 11 mi. Edwards-South 
Rd., Choteau Co., $10,000; 35 mi. Jordan- 
Miles Rd., $16,000, 6 mi. Sand Springs- 
Sumatra Rd., Garfield Co., $10,000; 23 mi. 
Horse Creek Rd., $20,000, 15 mi. Sand Creek 
Rd., McCone Co., $18,000; gravel surface 
10 mi. Avon-Finn Rd., Powell Co., $30,000; 
35 mi. Yellowstone Trail, Yellowstone Co., 
$150,000; 8 mi. Pumpkin Creek Rd., $20,- 
000, 6 mi. Miles-Ismay Rd., $20,000, 8 mi. 
Jordan Rd., $20,000, 10 mi. Yellowstone 
Trail, Custer Co., $30,000. Federal Gov- 
ernment asked to appropriate toward cost. 
P. D. Pratt, state highway engr. 


Mont., Big Timber—Sweetgrass Co. elec- 
tion Sept 2 to vote on $125,000 bonds to 
build roads. D. J. Walwoord, Big Timber, 
ener. 


Mont., Bozeman—City soon lets contract 
bithulithic . paving, curbin and grading, 
7200. sq.yd. 7th Ave. from Main to Lamme 
Sts. and Lamme St. from 5th to 7th Aves., 


also 3720 sq.yd. College St. from 8th to 
llth Sts. C Widener, city engr. Noted 
June 5. 

Mont., Broadus —— Powder River Co. 
election Sept 2 to vote on $150,000 bonds 
to build roads. F. L. Funkenbusch, 
Broadus, engr. 

Mont., Chinook — Blaine Co. election 


Sept. 2 to vote on $100,000 bonds to build 
roads. C. R. Hanke, Chinook, engr. 


Mont., Choteau—Teton Co. election Sept. 
2 to vote on $150,000 bonds to bvild roads. 
F. Daly, Choteau, 


ener. 








Columbus—Stillwater Co. electior 


Mont., 
to vote on $163,000 bonds te build 


Sept. 2 


roads. G. N. Cardoza, Columbus, engr 
Mont., Forsyth—Rosebud Co election 
Sept. 2 to vote on $100,000 bonds to build 
roads. P. D. Pratt, c/o State Highway 
Dept., Helena, engr. 
Mont., Harlowton — Wheatland Co. elec 


$200,000 bonds to 
Harlowton, engr 


vote on 
Jewell 


Mont., Harve—Hill Co. election Sept. 2 to 
vote on $150,000 bonds to build roads. J. E 
Peterson, Harve, engr. 


Mont., 
Sept. 2 
roads. 


Me 
Sept. 2 to vote on 
roads. <A. B. Cooley, 

Mont., Shelby—Toole Co. election Sept. 2 
to vote on $200,000 bonds to build roads 
H. B. Rawson, Shelby, engr. 


Mont., Thompson Falls—Sanders Co. elec- 
bonds to 


tion Sept. 2 to 
build roads. C. C 


election 
build 


Philipsburg—Granite Co 
to vote on $150,000 bonds to 
E. B. Patten, Philipsburg, engr 


t.. Red Lodge — Carbon Co. election 
$100,000 bonds to build 
Red Lodge, engr 





tion Sept. 2 to vote on $75,000 
build roads. T. Johnston, Thompson Falls. 
engr. 

Mont., Virginia City—Madison Co. elec- 
tion Sept. 2 to vote on $150,000 bonds to 
build roads. C. ©. Adams, Virginia City 
ener. 

Tex., De Leon—City election July 15 to 
vote on $750,000 bonds to build permanent 
roads. 

Tex., Ft. Worth—Tarrant Co. election 


July 26 to vote on $3,500,000 bonds to 
build highways. H. P. Hays, c/o Hess 
& Skinner, Southwestern Life Bldg., Dallas, 
eners. 


Tex., Hallettsville—lLavaca Co voted 
$200,000 bonds to build highway from 
Schulenburg to here and from Sweet Home 
to Yoakum. 


Tex., Linden—Comrs. Cass Co. plan to 
improve 13.23 mi. Highway No. 1-A_ from 
point near Queen City to Sulphur River 
16 ft. wide, including building iron ore 
gravel surfaced road and necessary drain 
age structures. About $75,000 Hess & 
Skinner, Southwestern Life Bldg., Dallas 
engrs. 

Tex., Montague—Montague Co. soon lets 
contract grading, gravel surfacing and 
building concrete bridges and culverts on 


9.84 mi. Meridian Highway, State Highway 
No. 2, 16 ft. wide, involving 9353 cu.yd 
earth, 1129 cu.yd. loose rock, and 45,482 
cu.yd. borrow excav., 16,363 Ibs. reinfore 
ing steel and 345 cu.yd. classes A, B, C, 
concrete. About $101,323. | a Hill. 
Bowie, engr. 





Noted May 22. 


Tex., San Antonio -—— City election July 
26 to vote on $950,000 bonds to widen and 


open streets, $900,000 to pave same and 
$50,000 to build sidewalks. H. Helland, 
city engr. 

Okla., Enid—City soon lets contract pav- 
ing 22,000 yd., concrete. B. Lewis, 
city engr. 

Colo., Denver—City soon lets contract 
surfacing 82,000 sq.yd. in North Denver 


Surfacing Dist. No. 5, slag, sand and loam; 
paving 9 blocks in 14th Ave. Paving Dist., 


asphalt; grading, curbing and building 
sidewalks in North Denver Impvt: Dist 
No. 30. Cost $40,000. $45,000 and $80?000 


respectively. J. B. Hunter, city engr. 


Idaho, Troy — City voted $125,000 bonds 
to build and improve roads here. 


City—Comrs. 
mi. Walker Lake 


Mineral Co 


Nev., Carson 
Rd 


plan to build 10 
About $148,000. 


Wash., Aberdeen—Bd. Pub. Wks. rejected 
bids received June 20, building concrete 
sidewalks on Grant, E, Market and Chicago 
Aves. Work will be readvertised. A. H 
Blood, city engr. 

Wash., Vancouver—City soon lets con- 


tract paving and building concrete curbing 
and sidewalks on 22nd St. from Main to 


Reserve Sts., 30 ft. wide, bitulithic con- 
crete or asphaltic concrete. W. Schwarz, 
city engr. oted July 3. 

Oregon—State Highway Comn., Port- 


land, soon lets contract grading and paving 


3.4 mi. Canyon Rd. from Beaverton to 
county line, Washington Co., involving 19.,- 
000 cu.yd. excav.; 13.1 mi. Dallas-Salem 


Rd., Polk Co., 40,000 cu.yd. excav., bitulithic 
or concrete; § mi. Seufert Sect. Columbia 
River Highway, Wasco Co., 6800 cu.yd 
excay. ; ing macadamizing 7.9 mi 
Yamhill-Gaston Yamhill Co., 29,004 
cu.yd. excav.; 700 ft. Comstock Overhea: 
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Streets and Roads (Continued) Que., Greenfield Park—-Town voted $2,- N. Y., Brooklyn—Until J 1¢ Jul 
000 by-law to build 84 mi. macadam roads Riegelmann, boro. pres., rv; ‘nk oe — 
Crossing, Douglas Co., 300 cu.yd. macadam, and ditch same, G. Reakes, St. Lambert, ing, curbing and laying side, ps 
173 cu.yd. concrete, 5750 cu.yd. excav.; = ener. 39th St. from Ave I to new Sa East Stre 
grading 6.3 mi; Oregon City-Oswego Kd., of Ave. I; 87th St. from 4th to -4t 20" 0 
Clackamas Co., 37,500 cu.yd. excav., pav- Ont., Exeter—Town Council plans to ex- regulating and paving with » wen con 
’ ing 4.2 mi. Salem-Brooks Sect. Pacific pend $25,000 to pave streets. J. Senio, clk. phalt pavement on 6 in. cor eas w 
Highway, Marton Co.; 10.5 mi. Clatskanie- tion East 39th St. from A yy \ 
Westport Sect. Columbia River Highway, Ont., Owen Sound—Town Council plans street nerth of Ave I. Pres oe ot i 
Columbia Co., bitulithic or asphaltic con- to expend $300,000 to build roads. D. H. Utiea to Rochester Aves oe t St. fror nd 
crete; 8 mi. Svensen-Rock Creek Sect. Co- Fleming, town engr. from Riverdale Ave. to New): ee ae i . 
lumbia River Highway, and 9.5 mi. Rock llth St. from Ave. S eas Port St, Wes, on 
Creek-Westport Rd., both Clatsop Co., con- Ont., Toronto — Bd. Wks. recommended gt. from Irving to Knickerbc. Woodbir i 
crete or bitulithic; macadamizing 2.5 mi. that Gilmour and Skipper Aves. and North- regulating and Seekartive wan de ver Ay 4 
Stage Rd. Pass Sect. Pacific Highway, cliffe Bivd be paved. Work involves rajlroad area removed oo tS Withir I 
Douglas Co., 5250 cu.yd. macadam. H 12,000 sq.yd. bitulithie pavement on 6 in. hpection with constructio Camaged in con- a 
Nunn, Salem, state highway engr. concrete base, concrete curbing and gutter- roadway of Ocean Ave eee yo ee in s 
Oregon—State Highway Comn., Port- ing. About $49,239. R. C. Harris, City Vj; regulating and repaving with to Ave gra 
land, soon lets contract paving 6.1 mi. Unit Hall, engr. granite pavement on present concret ~~~ nd 
1 and 6.1 mi. Unit 2, Eugene-Junction City a! . dation roadway of Washington vn — it 
Rd., Lane Co., bitulithic or concrete. H. Ont., Zoronto—City plans to build pave- president St. to Empire Blvd. on $14 
Nunn, Salem, state highway engr. Noted — on a 6 aves. : 
June 26 sinder St. anc feston Rd., involving 23,000 7 ow 1.3 
. a aa a 4 . : Sal a A N. WV. n 8 ‘ity—Unti) ee I 
Oregon—State Highway Comn.. Port- says, scope on S in. conc rene Saas. Atowt an he ee Steet bison Guill July 4 $2: 
land, soon lets contract grading and_mac- 75, 99U. - C. Harris, City tai, engr. Queens Subway Bldg., 68 Hosen; . 
adamizing 7.7 mi. _yoncalla Sect. Pacific B. C., Vancouver—City Council soon lets Ave., regulating and paving with perma - 
Highway, Douglas Co., involving 10,000 cu. . einidl aving Pacific St. f Granville ment asphalt on concrete foundat ort bot 
yd. excav. and 16,000 cu.yd. macadam. contract paving Pacific St. trom ranville ing and laying sidewalks a 10n, curb- $2: 
Noted June 26. to Broughton Sts, and various other nady laid ¢ Boyer gr here not al. ( 
; streets, 16 ft. wide, asphaltic concrete. ready laid to grade and in good condition) 
Oregon—State Highway Comn., Port- About $50,000. F. L. Fellowes, City Hall, in Edison PI. from Myrtle Ave. to Cypress a 
land, soon lets contract grading and grav-  engr. P Hills Cemetery, 2nd Ward; regulating an, mi 
eling 16.7 mi. Central Oregon Highway grading sidewalks where necessary on woe 
from Burns to Lawen, involving 95,000 BIDS DESIRED side 109ta St. from 101th St. to Liber ‘ 
cu.yd. earth and rock excav. and 15,400 ; Ave. and in intersections of 109th St. wit eo 
cu.yd. gravel; grading 4.4 mi. road from New York—Until July 22, by State High- 103rd Ave.; regulating, grading, curhine - 
Baker to Cornucopia, 59,000 cu.yd. earth Way Comn., Capitol, Albany, improving and paving with permanent asphalt on m 
and rock excav.; grading 49 mi. John Day roads in following counties: Cattaraugus in. concrete foundation, Lotus Ave. from 
Highway from Dayville to Fossil, 359,000 Co., 4.6 mi. Bradford-Carrolton, Part 1, Cypress Hills Rd. to Cooper Ave. as ce 
cu.yd, earth and rock excav. H. Nunn, Rd. No. 8007, concrete ; Harold to Gosman Aves., Silver St. fro; < 
Salem, state highway ener. Chautauqua Co., 4.29 mi. Fredonia-Silver Anthon Ave, to Buchman Ave., 2nd Ward a 
Ore., Marshfield—City Council received reek, Part 2, Rd. No. 8003, concrete ; a = from Wyckoff to Myrth Fi 
no bids June 25, paving and building side- Chenango Co., 4.78 mi. Rockwell Mills- Willow St t ao ee St. froy st 
walks on Vernon Ave. O. Laurgaard, city South New Berlin, Rd. No. 1497, bituminous illow St. to Van Alst Ave., Ist Ward wi 
ener. masetam 5.57 mi. Oxford, = 1, Rd. No. - 2. 4k ee. * : 
( *rete ; 5.87 i . < 2 N. » S. L, St. George—U July 15 ; £ 
ois ee yy Se ,blans = ha. Wa $002, comarete sa Te eee we w &. D. Van Name, eee” Dido . 
pave (a) Jerome Ave., ¢ t. wide, n. a o : z gi lated Boro., repairing wi bi ous concrete 
rock asphalt on 6 in. concrete base, (b) _Lewis Co., 4.74 mi, Barnes Cors-Copen- eaimuanent — , een cae aa R 
ith St., 26 ft. wide, 1% in. rock asphalt a, Part 2, Rd. No. 1442, bituminous 6)q stone Rd. from Blackford Ave. te o 
on 5 in. concrete base or 6 in. concrete, Macadam, Richmond Hill Rd. and Innis St. fron $1 
with parkway 5 ft. wide and 6 ft. concrete Onondaga Co., 27 mi. Solvay-State Fair- Morningstar Rd. to John St ees 
sidewalks. Total estimate on rock asphalt on Syracuse, Rd. No. 1353 A, concrete ; i 
Sem. ees concrete, $46,471 Rensselaer Co, 1.44 mi, Riders Mills- N. d., Jersey City—Until July 25, by 
7 gz Brainard, Rd. No. 1521, bituminous mac Blvd. Comn. Court House, repaving Hud- \ 
Ore., Ontario—City Council plans to pave adam ; son Co. Blvd. from Paterson Plank Rd. to 
3 mi. Oregon St. and side branches, and Suffolk Co., 3.85 mi. Smithtown-Fort Sa- Hackensack Plank Rd., bituminous pave- , 
California Ave. from Oregon St. to city longa, Part 1, Rd. No. 1048-A, concrete. ment on concrete surface. About $75.00 
limits, asphaltic concrete or bitulithic. Cost Completing roads in following counties: Noted June 26. V 
to excesd $10,000 Cayuga Co., 8 mi. Auburn-Weedsport, Ra. eat a Ste ba hwy S h 
7 aa9 . . OA ane tonne Mtintenll ‘ 6 ) —_ \ wd, ) state ? 
Ore., Portland—City soon lets contract No. 1317 >», 6.06 =. Fleming-Scipio, Part “' Highway Dept., Harrisburg, building roads 7 
cane ‘ee ae kon 4, Rd. No. 1327-A, bituminous macadam con- ; : ee & toad i 
paving 72nd, 61st, 77th, East 33rd, East mate? 6.46 ‘’ Venice C 1r-Genoa. Ra. in Adams, Beaver, Bradford, Chester, Dela- 
Madison and Ramona Sts. and Vernon Ave., rete: 14 : a enter-Genoa, Rd. ware, Crawford, Erie, Fayette, Jefferson 
asphaltic concrete on crushed rock base, NO. » concrete ; Lawrence, Mifflin, Montgomery Buel \ 
concrete Nos. 1 and 2, concrete curbing and Chautauqua Co., 3.9 mi. Fredonia-South Northampton, Susquehanna, Union, Wasb- | 
artificial stone or asphaltic concrete side- Dayton, Part 3, Rd. No. 1381, concrete ; ington and Westmoreland Counties ss I 
walks. Cost to exceed $160,000 O. Laur- Chenango Co., 7.12 mi. Afton-Coventry, Sadler, state highway comr.; advertised in ’ 
gaard, city engr Part 1. and Afton-Bettsburg, Rd., No. 1171, this issue. 
. . , hates peeled ' wan. Waterbound macadam; 7.9 mi._ Norwich- 
ume ae te ne eres <o.. South New Berlin, Part 2, and South New Pa., Ebensburg—Until July 14 





ac Mactric > ois ss’  Berlin-New Berlin, Part 1, Rd. No. 1394, Supervs. Allegheny Twp., c/o Controller of 
ae my ok oe aden waterbound macadam; 3.06 mi. Otselic- Cambria Co., improving 17,490 ft. Carroll- 
has been ‘questioned by property owners Smyrna, Part 1, Rd. No. 1473, bituminous town Rd., 17 ft. wide, vitr. brick on con- 
Noted June 5. ; : “-macadam ; crete base, involving 35,000 lin.ft. cement 


; Franklin Co., 10.36 mi. Malone-Chateau- curbing, etc. About $125,000. D. W. Dill- 
Cal., Oakland—City plans to improve’ gay, Rd. No. 5613, ieitneininns ienunone - man, 8081 Altoona Trust Bldg., Altoor 



















1000 ft. 38th Ave., involving 52,850 sq.ft _ = a . aa ener. 

grading, 2030 lin.ft concrete curbing, 6237 Niagara Co., 7.79 mi. Youngstown-Lock- 

sq.ft. concrete gutter, 3934 sq.yd. oil mac- Port, Part 1, Rd. No. 800, concrete ; Pa., Ebensburg—Until July 16, by Sp 
adam pavement and 107 lin.ft. 8-24 in. Oswego Co., 6.36 mi. Sandy Creek-Smart- gler Boro. Council, c/o Cambria Co. Cor 
corrugated iron and concrete culvert P. ville, Rd. No. 1428, bituminous macadam; troller, rebuilding 1800 ft. road from big! 
Brown, city engr. Saratoga Co., 6.1 mi. Rexford Flats-Wait Ave. to Barr Twp., Spangler Boro. About 


Cal., Oakland—City plans to grade, curb, Corners-Groom Corners, Rd. No. 1117, bitu- $20,000, L. J. Pfeister, boro. engr 


rutter and pave 23rd and 29th Aves. At minous macadam; 5.74 mi. Mechanicsville- i “er Sete tet ails 
$50,000 Work ao a7! _s — Clifton Park, Rd. No. 1345, bituminous Pa., Pittsburgh—Until July 17, by ot 

















7 x - arads > rheny Co., paving between tracks 254! 
crete curbing, 7594 sq.ft. brick gutter, 1442 macadam ; P cae aed West + Ras., in Homestea 
ft. 10-21 in. pipe conduit and 14,413 sq.yd Seneca Co.,_ 4.89 mi. Waterloo-Burns and Hays Boros., 14 ft. wide. with Lig 
asphalt paving. P. Brown. city engr Commete, Rd. No. —, concrete; 2.13 mi. nier Block edging and vitr. brick, concret 

Cal, San Jose—Comrs. Santa Clara Co persistency a "Eaiaaee amenie: base. R. V. Warren, Court House, eng 
had plans spared paving 3 mi. ¢ rrad- ape ade : es: Se 
ing 10 ooo es a ia Ra ~~ Allegheny, Steuben and Schuyler Counties, W. Va., Fayetteville—Until July 14 
co surv , ¢ 7 : * Rds. No. 5502, 1420, 742, 850, 904, 1000-A, Comrs. Fayette Co., grading ‘5 mi. Toa 
. : 1102, 1200, 5211, 5253, 5348, 5564, 5611, from Fayette to Lansing, involving 49." 
Cal., Santa Barbara—H. L. Hitchcock, Repair No. 1231; cu.yd. excav. J. K. McGrath, Fayettevil’ 
1919 De la Vina St., et al, plans to subdivide Oswego Co., Rds. No. 5251 and 5276, ener. 





350 acres between Riviera and Mountains Repair Contr. No. 1215; 
into residential lots and build gravel : ; y 
streets, concrete curbs and gutters, cement 
sidewalks and sewers. About $50,000. 






o y 74° : " W. Va., Huntington — Until July 15 
Suffolk Co., Rd, No. 743, Repair Contr. Cabell Co., building 1 mi. Hamlin-Hunting 


No. 1210; completing repair roads in fol- ton Ra.. vitr. brick. J. H. Sanborn, Hunt 
lowing counties: Chenango Co., Otselic- ington, engr. a 

Cal., Taft—City had estimates prepared South Otselic, Part 1, Rd. No. 664, Repair c : 
by E. M. Lynch, engr., Central Bldg... Los Contr. No. 1024; 










W. Va., Williamson — Until July 1% by 












Angeles, for 92,000 sq.ft. macadam paving Cortland Co.. State Rd.-Homer, Rad. No : s rm 
9 sae é «+ Ole oi . + svO. Ming ‘ rr . earth ros a fr 

1,220,000 sq.ft. grade, oiling and screen- 380, State Rd.-Scott, Ra. No. 381, Repair Mingo Co. building 4 mi. ea ; 

ing surfacing, 52,910 lin.ft. cement curbs (Contr. No. 1037. F. S. Green, comr. = ' o . . 

and 234,000 sq.ft. cement walks. About A “ee 
$230,000. New York — Until July 29, by State Fla., Sea Breeze—Until July 24) DY 0) 


. ates g : Highway Comn., Albany, improving roads paving 42,000 sq.yd. Main St., involving 2 
ee een eee Rar gg Aonseg 4 to in Chautauqua and Jefferson Counties, also 0 lin.ft. curbing 7000 cu.yd. excav., 
7 ze completing highways in Allegany, Cattarau- a 
Que., Chateauguay—Town soon receives gus, Cayuga, Dutchess, Franklin, Jeffer- Miss., Columbus—Until July 12, by High 
bids building 23 mi. macadam road from’ son, Livington, Monroe, Oneida, Onondaga, way Comrs. 4th Supervs. Dist., building 
New York Central R.R. Bridge to Chateau- Orange, Schuyler and Wayne Counties. F. 36 mi. road, all local gravel and long nau 
gcuay limits. About $10,000. E. Laberge. clk S. Greene, comr.: advertised in this issue. G. E. Hauser, Columbus, engr 
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greets and Roads (Continued) 








ohio—Until July 18, by State Highway 
mn, Columbus, building roads in fol- 
Ww ing counties : “pe W. : 
\shland Co., Sect B” Ashland- Wooster 
; i. 38 mi. grading, constructing bridzes 





j culverts and paving with concrete, cost 







5 Co, Sect. “B’ Oxford-Mill lle 
v“y.op mi. grading, constructing brit ses 
ait culverts and paving With mast. or 
onolithic brick, bituminous concrete or 
et asphatt, $155,417. 





§ t.t, - 

Snot. “C2” Oxford-Millville Rd., 3.60 mi 
rading, constructing bridges and culvert: 
anal with mastic or monolithic brick, 







; nd paving 
2 jtuminous concrete or sheet asphalt, 
ro in¢ 

$142,635. ; 

“Sect “42” Hamilton-Middl-town Rd., 





§ mi, paving with bituminous macadam, 
$22,834 


“Clinton Co., Sect. “B” Wilmington- 
Xenia Rd., 3.3 mi., resurfacing with water- 
ound macadam and repairing shoulders, 
$22,640. 

enacts Co., Sect. ““C-2”" Newark Coshoc- 
ton Rd. 2.04 mi. grading, constructing 
»ridges and culverts and paving with mono- 











lithic brick or rein.-con.. $77,784 cs 
Franklin Co. Sect. “M" Columbus-San- 
ducky Ra., 0.72 mi. grading, constructing 





irainage structures and paving with brick 
yn concrete base, $41,157. 

Sect. “O"” Columbus-Sandusky Rd., 0.76 
mi. grading, constructing drainage struc- 
tures and paving with brick on concrete 
base, $43,245. 

Geauga Co., Sect. “T, U, & V-1" Chagrin 
Falls-Greenville Rd., 8.17 mi. grading, con- 
structing bridges and culverts and paving 
with conerete, $305,175. 

Guernsey Co., Sect. “K” 
‘oshocton Rd., mi. grading 
with brick, $8400. 

Miami Co., Sect. “D” Dayton-Covington 
Rd, 3.59 mi. grading, constructing bridges 
ind culverts and paving with rein.-con., 
$100,623. 

Sect. “H” Piqua-Urbana Rd., 0.53 mi. 
grading and paving with rein.-con. $15,800. 

Summit Co., Sect. “A, B, C, D & E” 
\kron-Cleveland Rd., 16.70 mi. grading, 
onstructing bridges and culverts and vav- 
ng with brick or rein.-con. $881,622. 


0., Burbank—Until July 21, by Comrs. 
Wayne Co., Wooster, paving Wooster-Bur- 
hank Rd., bituminous macadam, cost $15,- 
757. L. Smith, co. clk.; advertised in this 












Cambridge- 
and paving 























vod 


issue. 







0., Doylestown—Until July 16, by Comrs. 
Wayne Co., Wooster, paving Doylestown 
Hill, cost $2787; Portage St., $49,359, both 







“ bituminous macadam. lL. Smith, co. clk.; 
n advertised in this issue. 








0., Lisbon—Until July 17, by Comrs. Co- 
lumbiana Co., grading, draining and mac- 
adamizing with waterbound macadam, 10- 
O78 ft. Lisbon-Salineville Pub. Rd., Wash- 
ington Twp., involving 22,165 cu.yd. excav., 
10,578 lin.ft. finishing bermes and ditches, 
16.455 sq.yd. waterbound macadam and 
bridges and culverts. About $43,664. C. E. 
Hamilton, clk. 











_0., Yorkville—Until Aug. 4, by Village 
Council, paving Pub. Rd. St. from Ohio 
Valley Turnpike to terminus on west cor- 
poration line, hard burnt vitr. brick set 
on edge, hard burnt vitr. block or concrete. 
J. A. Hagan, elk. 






















x Indiana—Until July 15, by State High- 

¥ way Comn., Indianapolis, building high- 

Ways in St. Joseph, Johnson and Marion, 

Putnam and Hendricks, Wayne, Marion, 

k Marion and Hamilton, St. Joseph and EIk- 

Bs sary = Jackson Counties; advertised in 

ee Ind., Shelbyville — Until July 23, by 

Com rs. Shelby Co., building 10,600 ft 

£z el road between Shelby and Hancock 

Co., also improving 10,600 ft. Marshall- 

‘iilburn Rd. between Shelby and Hancock 
‘ounties. F. W. Fagel, eo. aud. 

Mich., Adrian—Until July 18, by G. P. 





city clk., laying bituminous macadam 
ement, 30 ft. wide, curbing and gutter- 
where not at present laid, from north 
Seeley St. to north line Albert St., 
) from North line Albert St. to city line 
north; advertised in this issue. 









a Mich,, Port Huron—Until July 17, by 
: urs. St. Clair Co., County Bldg., grading, 
% laping, draining and building drainage 
. rts and surfacing 6% mi. road -known 

. ‘ynn-Mussey Rd. ‘in vicinity of Capac, 






SSessment Dist. Rd. No. 
we road known as H 





22; also 44 mi. 
m arris Rd. in vicin- 
«ake Shore, Assessment Dist. Rd. 
D. Belyea, co. engr. Noted May 8. 
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UL, Fair Haven—Until July 19, by J. F. Arkansas—Until July 21, by Comrs. Old 
Plumer, town clk., Chadwick, building 4.9 Town Rd. Impvt. Dist. of Phillips Co. at 
mi. Route “A,” Project No. 1, gravel or oftice of State Highway Comn., Little Rock 
macadam. building 15 mi. concrete highway J. M 

Wisconsin—Until July 16, by State — Helena, engr.; advertised in thi: 
Highway Comn., Div. No. 5, La Crosse, im as 
proving Fountain City-Winona Rd., Buffalo Tex., Bair€d—Until July 14. J. R. Black 
Co., Federal Aid Project No. 87, involving Judge” Callahan Co. surfacing with 
38,099 cu.yd earth, 2619 cu.yd rock, 149 orushed rock and gravel 34.85 mi. Highway 
ae, ae ees No. 1 from Eastland Co. line to Taylor Co. 
12) cu.yd Class “B concrete, 133 sq.yd line, 16 ft wide \bout $6000 per mi 
- (Aggy AB ges . , “we H. H. Fielder, Cisco, engr. Noted June 26 
concrete surfacing, ete 

Wisconsin—Until July 17, by State High- Colo., Denver—Until Aug. 24, by cits 
way Comn., Div. No. 4, Grand Rapids, im- P&@ving Alley Paving Dist. No. 50 and 51 
proving Portage-Stevens Pt. Rd., Marquette Concrete, About $25,589 and $22,505 rr 
Co., Federal Aid Project No. 93, involving SpPectively. J. B. Hunter, city engr. 
17.745 cu.yd. earth and 151 cu.yd. borrow . ; . J . 
excav., 138 cu.yd. Class “A’ concrete, 36,- New Mexico—Until July 15, by State 
881 sq.yd. gravel surfacing, ete. puwer —. — J e, = eer 

. < o State td. No ‘ “edera Al 

Wis., Clintonville—Until July 14, by L. Project No. 4, Valencia Co. L. A. Gillett, 
P. Pelishek, engr., City Hall, grading and state highway ener. 
paving 3 mi. Main and Elm Sts., 18 ft. 
wide. Noted June 12. ae July 15, by State Highway 

Se Comn.. Salt Lake City, paving 3.2 mi. stats 

_Minn., Duluth—Until July 14, by J wA road from Roy to Ogden, 18 ft. wide, 2 in 
Farrell, comr., laying 24 tt. concrete road- pituminous concrete over existing tarvia 
way and 6 ft. concrete walk on 1312 ft. base; also 3 mi. from North Ogden to 
64th Ave. W.. from Grand Aye. to Roose- Utah Hot Springs, 18 ft. wide, 1. R. Brown- 
velt St. About $22,408. Work involves jing, c/o State Highway Dept., Salt Lake 
2562 lin.ft. concrete curbing, 7130 lin.ft Gity, engr 
concrete sidewalk, 4175 cu.yd. earth and e P 


20 cu.yd. rock excav., 4175 sq.yd. concrete, 


1312 ft. 12-24 in. pipe, ete. 


Wash., Anacortes—Until July 15, by City 
Council, paving 8396 ft. 7th, 8th, 9th and K 


Minn., Duluth—W. H. Borgen, aud. St. Aves. 16 ft. wide, bitulithic concrete. About 
Louis Co., receiving bids improving 5 mi. $37,329. W. B. Short, city engr. 


road as follows: clearing and grubbing 13 . . 
mi. Walsh road, ditching and grading 13 es July 18, by Dept. Rds., 
mi. Goodell Rd., clearing and grubbing 1 Quebec. graveling 75 mi. Provincial Roads 
mi. Ralph Rd., clearing and grubbing por- 29.35 and 40 ft. wide, between Yamaska 
tion of Brown Rd., clearing, grubbing, grad- = ha += About $100,000. M. Henry, c/o 
ing, ditching, corduroying and_ installing jept. mds., engr. 


culverts on Graham Rd., grading, grubbing, 23, by Dept. Rds 
<u, ) =pt. : 


Quebec—Until July 


ditching and installing culverts on .Wood- abae ; * 
land Rd., clearing, grubbing, ditching, cor- Quebec. building 9 mi. waterbound mac 
duroying and installing culverts or Mason adam roads in town of St. Antoine. About 
Rd. and side ditching 3048 = v4., 1578 cu. $36,000. M. Henry, c/o Dept. Rds., engr 
yd. offtake ditch and 46 cu.yd. culverts . . ea ‘ 

trenches on Victor Rd. Separate bids will ae rs Johns—Town receiving bids 
be received on clearing and grubbing. R. DUilding mi. concrete roads and side- 
W. Acton, 115 8th Ave., E., engr walks. About $34,090. W. H. Bourassa 

. ae ; Town Hall, engr. 


Minn., Litchfield—Until July 16, by F. O 


Holm, village recdr., grading, paving and 18, by town, 


Ont., Caledonia—Until July 


curbing various streets, Sect. 1, involving building 22,700 sq.yd. 3 in, tar penetration 
5275 cu.yd. grading, 23.531 sq.yd. paving roads, on 6 in. stone base. Work involves 
and 7746 lin.ft. curbing; Sect. 2, 4668 cu. 14090 lin.ft. 6 in. curbing and 1500 cu.yd 
yd. grading, 15,343 sq.yd. paving and 3517 earth excav., tar penetration roads. J. W 
lin.ft. curbing. L. P. Wolff, Guardian Life Avery, clk 

3 ” = € yr 

Bldg., St. Paul, engr. Ont., Owen Sound—Until July 18, by D 


H. Fleming, engr., Owen Sound, resurfac 


Minn., St. Paul—Until July 14, by H. } a , c 
W. Austin, purch. agt., City Hall, paving ing 30,000 sq.yd. macadam with asphaltic 
Como Ave., between Rice St. and Great concrete, about half requiring concréte 
Northern R.R. bridge, involving 15.141 sq. base. also constructing 3 mi. curbs and 
yd. 34 in. southern pine creosoted wood utters. Noted June 19 
blocks, 2900 bbls. Portland cement, 1347 ite ‘ ; 
cu.yd. concrete sand, 2247 cu.yd. crushed Ont., Kingston—Until July 12, by city 
stone or gravel, 1809 cu.yd. cushion sand, for 800° it. pavement, 24 ft. wide, asphalt. 
105,987 Ibs. pitch filler, 1000 Ibs. asphalt @SPhaltic concrete, asphalt or bituminous 
filler, 2997 ft. B. M. ‘No. 1 rough pine Macadam or tarvia macadam, 10,500 ft 
lumber, 3x12 in., 625 lin.ft. 12 in. V. Cc. Combined curb and gutter, 6200 ft. con 
sewer pipe, 9200 sewer bricks, 139 lin-ft crete gutter and 25,000 sq.yd. 5 in. con 
20 ft., 212.7 lin.ft. 15 ft., 126 lin.ft. 2 ft. crete base. R. J. MeLelland, city engr. 


sandstone curb, etc. Ont., Welland—Until July 21, by Welland 


waterbound or bitu 


Kan., Junction City—Until July 28, by Co., building 10 mi. 
city, for 50,000 sq.yd. 3 in. vertical fibre minous penetration macadam and mi 
brick No. 1 brick block, concrete or asphaltic concrete roads, 22 ft. wide. About $150 
concrete pavement, 10,000 cu.yd. excav. and 600. G. Ross, Welland, engr. 
20,000 lin.ft. curb and gutter. J. N. Bridg- 
men, Cy peving ener. PRICES AND CONTRACTS AWARDED 
Neb., Lincoln—Until July 21, by T. H , ‘ : 
Berg. city clk., paving 19th, Park, 24th, (xIndicates award of contract) 
16th and Dudley Sts., 25 ft. wide, involving *K. L, Cranston—City let contract re- 


434 sq.yd. vertical fibre brick, 17,964 sq.yd. surfacing 22,858 sq.yd. Cranston St., sheet 


asphaltic concrete, 1335 sq.yd. concrete, 696 asphalt, to E. P. Tracy, 200 Olivia St 
lin.ft. concrete curbing, 13,676 lin.ft. curb- Derby, Conn., $1.52 per sq.yd., total cost 
ing and guttering, and 2339 cu.yd. earth $34,744. Noted April 17. 


excav. About $65,100. No bids received 
on former advertisement. G. W. Bates, city 
engr. Noted June 26. 


New York—State Highway Comn., Capi 
tol, Albany, received bids July 1, improv- 
ing roads in followins counties: (a) Albany 


Mo., Albany—Until July 15, by city. for . ae : aes sna_Ciatider - 
25,000 sq.yd. vertical fibre brick pavement, ante cae _a ee 
10,000 cu.yd. grading, 14.000 lin ft. com- (41) fierkimer Co., 5.84 mi. Vanhornes 
bined curb and gutter. 1500 linft. storm  vitie-Starkville Rd. No. 1362, (b2) 5.67, mi 
sewer, 16 catch basins and 7 manholes. pajnes Hollow-Stone House, Rd. No. 1363; 
Archer & Stevens, 609 New England Bldg., (c) Oneida Co., .45 mi. North Western- 


Kansas City, engrs. 
Mo., Bethany—Until July 23, by Harrison 


Boonville, Pt. 3, Rd. No. 1462; 
(d) Putnam Co., 3.33 mi. Westchester Co 
Line-Mahopac Falls, Rd. No. 1512; 


Co. Court, grading, paving with concrete , 

9 ft. wide, laying macadam shoulders, ete., (el) Saratoga Co., 9.06 mi. Schuylerville- 
on 9.4 mi. State Rd., Project No. 8 M. Gansevoort, Ra. ae. 1461, | (e2) | 1.52 mi 
g y 4 — ee , a ors-Lape . le . a $ 
G. Hall, Centerville, tn.. engr.; atvertions (fi) Selleik Co, 059 mi. Bridgchamp- 

sages ton-Devon, Pt. 1, Rd. No. 1495, (f2) 4.99 
Mo., St. Joseph—Until July 26, by Bu- mi. Bridgehampton-Devon, Pt. 2, Rd. No 


1524; completing roads in following coun- 


ties: 
(g) Cayuga Co., 6.98 mi. Port Byron- 
Solon-Gee 


echanan Co. Court, grading and paving 2.2 
mi. state road from St. Joseph to One 
Hundred and Two River. 24 in. asphaltic 
concrete, 18 ft. wide. J. D. Mohler, St. 
i special highway engr. -Noted June 


Weedsport, Rd. No. 5609; 
ch) Cortland Co., 6.07 mi. 
Brook, Pt. 1, Rd. No. 1435; 
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Streets and Roads (Continued) 


(i) Erie Co., 6.03 mi. Wales Center- 
Wales, Rd. No. 924-B; 

(j) Franklin Co., 1.99 mi. Main and Elm 
Sts., Malone Village, Rd. No. 5602; 

(k) Hamilton Co., 5.01 mi. Tupper Lake- 
Long Lake, Pt. 1, Rd. No. 1258; 

Qi) Jefferson Co., 4.05 mi. 
Antwerp, Pt. 4, Rd. No. 5618; 

(m) Niagara Co., 8 mi. Cambria-Wil- 
son, Rd. No. 1315; 

(n) Schenectady Co., 5.62 mi. Schenec- 
tady-Duanesburg, Pt. 2, Rd. No. 5545; 

(o) Wayne Co., 5.85 mi. Sodus-Alton, 
Rd. No. 5632; also repairing roads in foi- 
lowing counties: 

(p) Rensselaer Co., Rd. No. 490. Repair 
No. 1208; 

(q) Ulster Co., Rd. No. 16, Repair No. 
1224, from 

Veeder Contg. Co., Inc, Delevan, (a) 
$108,213, 

overe. Lowe & Parker, Schenectady, (a) 
$113,751, 

Latus & Hawkins, Albany, (a) $116,279, 

F. V. Brotsch Co., 1 and B Bidg., Roch- 
ester, (b1) $213,423, (b2) $193,112, (c) 
$28,964 ; 

Rosoff Eng. Co., 15 Park Row, New York 
City, (b1) $215,503; (k) $91,669, 

D. J. Phelan & Co., Utica, (c) $28,283. 

McCarthy & Rock, Winthrop, (c) $30,008, 

S. Beskin, Beacon, (d) $83,175. 

F. G. Fowler Constr. Co., Mt. Kisco, (4) 
$86,210, 

Hughes & Gardner, 
(d) $93,854, 

McArthur Bros., 120 Bway., New York 
City, (e1) $339,793, (f1) $306,435, (f2) 
$270,063, 

Harradine Bros. Co., Inc., Spencerport, 
(e2) $38,683, (0) $9305, 

Pearl Investing Co., Inc., Albany, (e2) 
$38.782, 

H. A. Schovee. Inc., Guilderland, (e2) 
$39,628, (n) $73,594, 

Good Rds. Eng. & Contg. Co., Inc., Port- 
chester, (f1) $242,205, (f2) $214,111, 

Cc. D. Schlemmer, Islip, (f1) $251,345, 
(f2) $221,362, 

Underpinning & Foundation Co. 290 
Rway., New York City, (f1) $258,580, (f2) 
$231,694, 

J. J. McDermott, Port Washington, (f1) 
$259,018, (f2) $226,522, 
ww Constr. Co., Albany, (g) $29.- 


Hendrickson-McCabe Constr. Co., Roches- 
ter. (2) $29,817, (0) $8518, 

I. M. Ludington Sons, Inc., Powers Bldg., 
Rochester. (g) $32,231, 

D. W. Robbins. Inc., Utica. (h) $111,470, 

T. Grady, Rochester, (h) $114,821, 

Felton Constr. Co., Buffalo, (i) $81,567. 
one F. McConville, Ogdensburg, (j) $25.- 
~~ ° 

J. M. Allen, Newark, N. J., (k) $93,578. 

A. J. Rockwood, Rochester, (k) $97.961, 

Dale Eng. Co. Mann Bldg., Utica, (1) 
$66,385, 

L. J. Devlin, Rensselaer, (m) $62,560. 

P. J. Mumm Contg. Co., Inc., Buffalo, (m) 
$129,755, 

O. M. Singer, Wilson, (m) $135,407, 

J. J. Malloy, Schenectady, (n) $66,450, 
mane & Sons, Brockport, (0) $18,- 
934, 

Troy Contg. Co., Troy, (p) $85,689. 

J. Fitzgerald, Hoosick Falls, (p) $87,090, 

J. F. Gallagher, Kingston, (q) $54,295, 

F. W. Hamilton, Rochester, (q) $57,857. 
Noted June 12. 


N. ¥., Long Island City—M. E. Connolly, 
pres. Queens Boro., received bids June 26, 
regulating, grading, curbing and laying 
sidewalks on (a) 93rd Ave., (b) Olmstead 
Pl. (c) 16th Ave., (dad) Hancock St., from 
R. A. Hess, Inc., (a) $2247; Scott & Kurth, 
(a) $2301, (b) $3309; Grimm Constr. Co., 
a) $2344, (b) $3182; C. Gallagher, (a) 
$2354. (b) $3037; Sicilian Asphalt Paving 
Co., 41 Park Row, New York City, (c) 
$5783, (d) $4955; Uvalde Asphalt Pav- 
ing Co., 1 Bway., New York City, (c) $5935, 
(d) $5249: Borough Asphalt Paving Co., 
1301 Metropolitan Ave., Brooklyn, (c) 
$6180, (d) $5411. Noted June 19. 


N. Y., Utiea—Bd. Contr. & Supply re- 
ceived only bid building parkway exten- 
sion, beginning at Welsh Bush Rd. and ex- 
tending along Thomas Proctor Park, to 
Rutgers St., from H. W. Roberts, 610 
Lansing St., bitulithic, $37,240, sheet as- 
phalt, $33,934, asphaltic concrete, $36,196. 


New Jersey—State Highway Comn., 
Broad St. Bank Bldg.. Trenton, received 
bids building State Highway Route No. 1, 
Sect. 3, Robbinsville to Windsor, Mercer 
Co., from Hugh Nawn Contg. Co., 1211 
Chestnut St., Phila., $149,562; H. Wilhelm 


Carthage- 


North Tarrytown, 


Sons, Ine., Elizabeth, $157,248; Harop & 
Shannon, Ince., Garfield, $159,991. 
June 19. 


Noted 
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*N. J., South Orange—Village let con- 
tract paving sidewalks andcurbing 15,000 ft. 
Irving Ave., to J. Sellitto, 163 Church St., 


$24,246 Work involves 2850 lin.ft. curb- 
ing, 11,500 lin.ft. sidewalk, 1400 cu.yd. 
excav. 


*Pennsylvania—State Highway Dept., 
Harrisburg, let contracts to H. Nawn 
Contg. Co., Phila., for 19,706 ft. rein.-con. 
pavement on Route No. 140 and 24,765 ft. 
on Route No. 199. Dauphen Co., cost 
$143,812 and $186,863 respectively; to 
Mason & Hanger, Inc., Chambersburg, for 
25,402 ft. rein.-con. and Hillside vitr. brick, 
on Route No. 161, Northumberland Co., 
$199,629; to Boyle Constr. Co., Wilkes- 
Barre, for 9148 ft. bituminous’ surface 
course on concrete foundation, Routes Nos. 
239 and 249, Columbia Co., $84,630; to W. 
P. McDonald Const. Co., Phila., for 10,802 
ft. bituminous surface course on concrete 
foundation, Routes Nos. 3 and 4, Columbia 
Co., $157,433; to Standard Contg. Co., Al- 
toona Trust Bidg., Altoona, 1269 ft. rein.- 
con., Route 260, Blair Co., $19,880; to Clai- 
borne-Johnston Co., 10th Ave. and 6th St., 
Baltimore, Md., for 21,506 ft. rein.-con., 
Route No. 136, Lancaster Co., $162,093. 
Noted July 3. 


* Pennsylvania — State Highway Dept., 
Harrisburg, let contract building roads in 
counties as follows: 

Blair Co., 890 ft. rein.-con., Gaysport 
Boro., to Standard Contg. Co., Altoona 
Trust Bldg., Altoona, $5872; 23,075 ft. re- 
pair work, Logan Twp., to Eastern Paving 
Co., Colonial Trust Bldg., Phila., $27,200. 

Bradford Co., 6640 ft. concrete, Athens 
Twp., to Valley Constr. Co., Athens, $38,540. 

Cambria Co., 32,180 ft. rein.-con. and 
Hillside vitr. brick, Jackson Twp., to Ni- 
cola Bldg. Co., Penn and Denniston Aves., 
Pittsburgh, $259,956. 

Centre Co., 27,940 ft. bituminous surface 
ocurse or rein.-con. Boggs Twp., to 
Vipond Constr. Co., 2222 Beale Ave., Al- 
toona, $215,711. 

Chester Co., 2932 ft., bituminous surface 
course or rein.-con., Oxford Boro., to 
Juniata Co., Empire Bldg., Phila., $21,602. 

Cumberland Co., 24,275 ft. rein.-con. and 
Hillside vitr. brick, Upper Allen Twp., to 
Langthorne Co., New York City, $181,605. 

Crawford Co., 9067 ft. rein.-con., Wood- 
cock and Hayfield Twps., to Keystone 
Constr. Co., Meadville, $62,627. 

Erie Co., 4854 ft. bituminous surface 
course on concrete foundation and Hillside 
vitr. brick, Girard Boro. and Twp., to 
Mayer Bros. Constr. Co., Commerce Bldg., 
Erie, $86,634; 20,200 ft. rein.-con., Wayne 
Twp., Highway Constr. Co., Erie, $136,532; 
27,409 ft. bituminous surface course and 
Hillside vitr. brick on concrete foundation, 
Mill Creek and _ Fairview Twps.,_ to 
Campbell Bros. Co., Stambaugh Bldg., 
Youngstown, O., $237,684. 

Lancaster Co., 37,684 ft. bituminous sur- 
face or rein.-con., East and West Hemp- 
field Twps., to Freeland Constr. Co., Free- 
land, $247,273. 

Lycoming Co., 39,319 ft. rein.-con., Platt 
and Woodward Twps., to W. J. Gephart, 
Pittsburgh, $322,931. 

Mercer Co., 3678 ft. bituminous surface 
course or rein.-con., on concrete foundation. 
Grove City Boro., to Brackenridge Sand 
& Gravel Co., Brackenridge, $44,169. 

Potter Co., 26,400 ft., bituminous surface 
course or rein.-con. on concrete foundation, 
Eulalia and Roulette Twps., to Horn & 
Devling, Main St., Galeton, $215,048. 

Warren Co., 6544 ft. rein.-con., Youngs- 
ville Boro., to J. McCormick & Bros., Erie, 
$39,907. 

York Co., 40,712 ft. bituminous surface 
course on concrete foundation and Hillside 
vitr. brick, or rein.-con. and Hillside vitr. 
brick, Carroll and Franklin Twps.,_ to 
Langthorne Co., New York City, $297,908. 
Noted June 26. 


*Pa., Clairton—Boro. let contract grad- 
ing, paving, curbing and sewering section of 
Miller Ave., to C. Donatella, 1313 Collier 
St., Pittsburgh. About $54,000. Noted 
June 19. 


*Pa., Crafton (Pittsburgh P. O.)—Boro. 
let contract grading, paving and curbing 
Barr St. from Keever to Williard Sts. ana 
Harris Ave. from Barr to Clearview Sts., 
to J. Creary. About $8000 and $20,000 re- 
spectively Noted May 22. 


*Pa., Dormont (Pittsburgh P. O.)—Boro. 
let contract grading, paving and curbing 
Pinehurst and Latonia Aves., to J. P. Gary, 
Kensington House, New Kensington. About 
$17,782. Noted July 3. 


*Pa., Greensburg—Westmoreland Co. let 
contracts building 3.10 mi. Greensburg- 
Scottdale Rd., to Corrado & Galiardi, cost 









$140,436 brick, $125,931 concre: 
road in Ligonier Twp. to J). WW 
$96,010 brick, $75,734 coner 
June 5 


*Pa., Pittsburgh—Allegheny 


tract building 5700 ft. Painte, a Dr 
in Bridgeville Boro., to T. Cronin, gon 
17th and Muriel Sts., $53,137. \Wor 
volves 625 sq.yd. vitr. brick, 7515 sqyq 
concrete, 1000 sq.yd. paved gutie: ta te 


cu.yd. earth excav. and 3100 ft. 6 in, vit 
pipe drain. Noted Apr. 24. So 


*xPa., Pittsburgh—Allezheny Co. let co 
tract grading, paving and curbing 2059 ft 
Main St., in Baldwin Twp., from Libram 
Rd. to Carrick Boro. line, 24 ft. roadway 
to M. Ott & Co., 414 Warrington Ave. $34 
135. Noted June 5. eS 


*Pa., Pittsburgh—Allegheny Co. let cop 
tracts improving 5280 ft. McCoy Ra. 18 ¢; 
wide, to J. H. McQuaide & Sons Co., Bak: 
well Bidg., $46,040; 3 mi. Bull Creek Rq 
16 ft. wide, concrete base and asphaltic 
concrete surface, to Booth & Flynn, 194) 
Forbes St., $104,254. Noted June 26, ~~ 


*Pa., Reading—City lei contract for 10. 
000 sq.yd. sheet asphalt pavement, to Dewey 
Cement Gun Constr. Co., 836 Hamilton St 
Allentown. Noted June 12. 


*Pa., Washington—Washington Co. |e 
contracts improving 5400 ft. Beallsville. 
Zollarsville Rd., 14 ft. wide, concrete, to 
Donora Constr. Co., 1st and 2nd Sts.. Don- 
ora, $32,424; 1400 ft. West Alexander-Mech- 
anic St. Rd., 24 ft. wide, rein.-con., to 
Tarentum Sand & Gravel So.. Tarentum 
$12,223; 6600 ft. Avella-Cross Creek Rd. 14 
ft. wide, concrete. to G. S. White & (Co 
Jenkins Arcade, Pittsburgh, $39,883: 9509 
ft. Midway-Primrose Rd., 16 ft. wide, rein - 
con., to McPherson Bros., 421 Chestnut s: 
Sewickley. $58.073; 8800 ft. Burgettstown- 
Bulger Rd., 16 ft. wide, rein.-con., to Fed- 
= + aoe Co., Pittsburgh, $56,135. Noted 

une 5. 


*Pa., Williamsport — City let contract 
paving sections of Cemetery, Race, May- 
nard, William and Locust Sts. and Park 
Ave., to Busch & Stewart, Trust Bldg 
About $10,000. 


*Md., Baltimore—Bd. of Awards let con- 
tracts to Arundel Constr. Co., 911 Eastern 
Ave., grading, curbing and paving Crooked 
Lane, involving 340 sq.yd. granite block 
relaid with 5 in. concrete base, and Wash 
ington Pl., 1540 sq.yd. Hillside vitr. brick 
block with cement filler on 5 in. concrete 
base, Contr. No. 164, cost $7547, also Brev- 
ard St. and 2 alleys running therefrom 
2910 sq.yd. 6 in. cement concrete, Contr 
No. 165, $7058; P. Reddington & Sons, 2? 
East Lexington St., Arch, Vine and Pierce 
Sts. and Penn Alley, involving 11,920 sq.yd 
6 in. cement concrete, Contr. No. 166, $33,- 
365. Noted June 


Virginia—State Highway Comn., Rich- 
mond, received bids building 2.69 mi. road 
from Ryans Mill to Coleen, waterbound 
macadam, Project No. 33, Nelson Co., from 
Royers & Shumway, Buchannon, $59,438 
and J. L. Chandler, Virgilina, $39,797; 4.27 
mi. road from Fairfield to Timber Church, 
waterbound macadam, Project No. 35 
Rockbridge Co., from W. Z. Johnson, Lex- 
ington, $64,500, and L. R. Colbert, Fred- 
ericksburg, $68,000. Noted June 12. 


*W. Va., Wheeling — Comrs. Ohio Co 
let contract building 1 mi. National Rd. to 
Valley Grove, to Cass & Otto, Wheeling 
About $35,056. 


*S. C., Spartanburg—Comrs. Spartan- 
burg Co. let contract relocating, grading, 
draining, building drainage structures ane 
surfacing with top soil, 6.7 mi. road from 
Reidville to Duncan, Federal Aid Proje 
No. 1213, 30 ft. wide, involving °5 cu yd 
concrete, 31,720 cu.yd. earth and 500 cuye 
rock excav., 570 lin. ft. vitr. pipe, ane 
23,628 cu.yd. top soil, to Cooley & Gilles- 
pie, Greenville, $31,510. 


*Ga., Washington — City let contract 
paving, draining and curbing 118,000 sav". 
main streets, to Ely Constr. Co. Lamar 
Bldg., Augusta. About $83,000. Noted 
June 26. 


*Fla., West Palm Beach—Comrs. Palm 
Beach Co, let contract grading and hard 
surfacing 16.5 mi. road from here to Lik 
Okeechobee, to Bryan & Snyder ©. 
Lauderdale, $129,975. 
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streets and Roads (Continued) 


Yeveland—City received bids paving 

Ow at 125th St. from Luke to Abell 
involving 18,200 sq.ft. 4 in. brick 

vg on 6 in. concrete base and 1520 ft. 
Mr. stone curbing, (b) East 63rd St. 
trom Francis to Watterman Aves., 28,000 
“ 4 in. brick on 6 in. concrete base and 
4) ft. 9 in. stone curbing, (c) East 55th 
= from Howard to Brew Aves., 19,000 
rt. 5 in. brick paving on 6 in. concrete 
oe and 1360 ft. 5 in. stone curbing, 
(a) East 4th St. from Huron to Bolivar 
Rds., 31,020 sq.ft. Medina block paving on 
§ in. concrete base and 1000 ft. 5 in. stone 
(e) East 4th St. from Huron Rd. 


es, 


rennet Ave., 13,000 sq.ft. 5 in. granite 
lock on 6 in. conerete base and 7170. Te. 
; in. curbing, from A. M. Pejsa, 2359 East 
Gard St., (2) $11,581, (b) $17,825. Baldwin 


Bros. 4500 Euclid Ave., (a) $11,659, (b) 
$17,407, (c) $13,251, (da) $25,952, (e) $12,- 
392: Rieley Bros., 357 The Arcade, (a) 
$11,867, (b) $17,282, (c) $13,187, (d) $25,- 
98. (e) $12,780; Cleveland Trinidad Pav- 
ing Co., The Arcade, (c) $10,223; R. P. 
Burnett, Society for Savings Bldg., (d) 
$25,004, (e) $12,582. 


*0., Dayton—City_let contract paving 
9000 ft. 3rd St. from Perry to St. Clair Sts., 
60 ft. wide, involving 13,400 sq.yd. oil A 
wood block, 4200 lin.ft. granite curbing, and 
2000 sq.ft. cement sidewalks, to E. D. Mur- 
ray, 10 Cambridge Ave., $93,304. Noted 


June 26. 


*0., Toledo—City_ let contract grading, 
draining, curbing and paving with rein.-con. 
1248 ft. Martha St., 24 ft. wide, involving 
1149 cu.yd. earth excav., to Peters Bros., 
237 Marion St., cost $16,132; 2581 ft. Oak- 
dale Ave., 26 ft. wide, rein.-con., involving 
5012 cu.yd. earth excav., to Russel & Jen- 
nison, 2463 Bway., $32,718. Noted June 26. 


*Mich,, Ford (Wyandotte P. O.)—Village 
let contract paving and curbing 3000 ft. 
Goddard Rd. from Biddle Ave. to west 
vilage limits, 30 ft. wide, and 1400 ft. 
Hudson St. from Middle Ave to Detroit, 
Toledo, & Ironton R.R., 24 ft. wide, to Rice 
Constr. Co., Wyandotte. Noted June 26. 


xIllinois—Dept. Pub. Wks. & Bldgs., Div. 
of Highways, Springfield, let contracts im- 
proving Sects. G, H, C, P-15d, and D, to J. 
Black Masonry & Constr. Co., 212 West 
Washington St., Chicago, $680,000; Sect. Al 
and A2, to Holm Page Co., 1604 4th Ave., 
Rockford, $118,300; Sects. E, F and L-15d, 
to W. F. Smith & Co., Renssalaer, Ind., 
$307,986. Noted June 19. 


xWis., Jefferson—Bd. Pub. Wks. let con- 
tract grading and paving 9000 sq.yd. C St., 
from Rock River to 1st Ave., etc., to Mc- 
Namara Constr. Co., Dubuque, Ia. $18,- 
180. Noted June 5. 


*Minn., Blue Earth—J. J. Herring, aud. 
Fairbault Co., let_ contract grading and 
graveling 20 mi. Federal Aid Project No. 


36, 24 ft. wide, to H. Enke, Tyler, $115,000. 
Noted June 12. 
*Minn., Litchfield—Comrs. Meeker Co. 


let contract improving 167.1 mi. State Rd. 
No. 6, Federal Aid Project No. 40, to S. 
J. Groves & Sons, 100 Kasota Bldg., Minne- 
apolis, $107,689. Noted June 12. 


*Minn., Marshall—R. D. Houdersheldt, 
aud. Lyon Co., let contract grading and 
graveling 9 mi. Federal Aid Project, State 
Rd. No. 6, to Spencer & Chambers, Mar- 


oan. a plus percentage basis. Noted 


*Minn., Morris—Comrs. Stevens Co. let 
contract paving 10 mi. State Rd. No. 2, 
Federal Aid Project No. 67, to Foley Bros., 


209 Gilfill 3 De 
Noted ua ae St. Paul, $280,167. 


*Kan, Mankato—City let contract paving, 
= ng and watering various streets, vitr. 
wrick on concrete base, to Central Brid 

©o., Mankato, $35,392. _ 


. *N eb., Ainsworth—Village let contract to 
Bauer & Johnson, 201 Farnam Bidg., 
maha, paving 19,340 sq.yd. with rein.con. 
at 32.90 per yd., 6520 ° lin.ft curb and 
cutter, $1.10 per ft. and 4800 ft. of soft 


Steel protection plates. 
Noted June Sa. plates. Total cost, $62,968. 
*Neb., Omaha—Douglas Co. let contract 


p = 6 blocks Gilmore Ave. from Railroad 
10 4 (o Harrison St., 30 ft. wide, involving 
) sq.yd. vitr. b 
hace = ao. vitr. brick on 6 in. concrete 
am ‘cna ae Grbing. and i cu.yd. 
excav., to Natl. Constr. \ 
24th St. $36,939. ~~ 


*Neb,, Stromsberg—Comrs. Polk Co. let 
contract to Hugh Murphy Constr. Co., 204 
Karbach Blk., Omaha, paving 19,926 sq.yd., 
with 3 in. brick blocks on 4 in. concrete 
base at $3.78 per yd., also 6900 ft. 24 in. 
combination and 1700 ft. 7 x 20 in. straight 


curbing and guttering, $1.123 per ft. Total 
cost about $86,000. 
*Montana — State Highway Comn., 


Helena, let contract gravel surfacing 2.02 
mi. Hardin-Custer Rd., 18 ft. wide, Big 
Horn Co., to A. Carlson, Columbus, $16,811. 
Noted May 1. 


*Moatana — State Highway Comn., 
Helena, let contract gravel surfacing 4 mi 
Tongue River Rd., Sec. No. 1, Custer Co., 
to Schlueter Bros., Miles City, $20,014 
Noted June 12. 


* Mont., Laurel—City let contract paving 
24 mi. streets, to F. G. Steinmetz, Laurel, 
$20,668. 


Tex., Bonham—Comrs. Fannin Co. re- 
ceived lowest 3 bids improving 7.121 mi. 
Bonham-Sherman Rd. from Ector to Gray- 
son Co. line, 14 ft.-16 ft. wide, from J. W. 
Rooks, McAlester, Okla., $59,237; Allhands 
& Davis, Wills Point, $75,368; Womack 
Constr. Co., Dallas, $79,755. Noted June 12. 


*Tex., Houston—Comrs. Harris Co. let 
contract building 9.213 mi. Highway No. 3 
A, known at Katy Rd., to Snyder Bros., Bay 
City, $16,525. Noted May 8. 


Tex., Jasper—Comrs. Jasper Co. received 
lowest 3 bids grading and gravel surfacing 
16.21 mi. Highway No. 7 from Jasper, west 
to county line, 12 ft. wide, from Smith Bros. 
& Bland, Jasper, $122,046; Allhand & 
Davis, Wills Point, $127,467, J. S. Moore, 
Lufkin, $131,077. Noted June 12. 


* New Mexico—State Highway Comn., 
Santa Fe, let contract building 12 mi, Fed- 
eral Aid Project No. 15, from Las Cruces 
to Mesquite, Dona Ana Co., to Lee Moor 
Constr. Co., 312 Two Republics Bldg., El 
Paso, Tex. About $300,009. 


*Ariz., Bisbee—City let contract for 40,- 
000 sa.yd. concrete paving, § in. thick with 
wearing surface, cement curbs and walks, 
to F. V. McPeak, 2415 Gramercy Park, Los 
Angeles, Cal. About $105.000. 


*xWashington—State Highway Comn., 
Olympia, let contract paving 8 mi. Pacific 
Highway from Mt. Vernon to Snohomish 
Co. line, concrete, to McAdam & Co., 
Seattle, cost $244,664; 3 mi. Olympic High- 
way from Montesano west, concrete, to 
Aberdeen Paving Co., Aberdeen, $80,333 ; 
3.2 mi. road from end of Montesano paving 
to east of golf links, 18 ft. wide, involving 
41,200 sq.yd. 1 course concrete, to Blake 
Contg. Co., Montesano, $80,000. Noted 
June 12. 


* Washington—State Highway Bd., Olym- 
pia, let contract paving 7 mi. Pacific High- 
way from Forest to Toledo, Post Rd. No. 
27, concrete, Lewis Co., to T. M. Morgan, 
Auburn, cost $221,644; 4.5 mi. Sunset High- 
way from Deep Creek west to county line, 
Project No. 22, concrete, to Standard As- 
phalt Paving Co., 517 Lincoln St., Spokane, 
$131,358. Noted June 12. 


* Washington—State Highway Bd., Olym- 
pia, let contract paving 3.9 mi, Sunset High- 
way east of Spokane Co., Spokane Co., to 
Clifton, Applegate & Toole, Hutton Bld 
Spokane, $116,895 : 2640 ft. Pacific Highway 
east of Everett, Snohomish Co., to J. * 
Hoover Co., Everett, $32,204; 5.5 mi. Pa- 
cific Highway from Woodland to Martins 
Bluff, Cowlitz Co., to D. A. Williams, Brad- 
ley Rd. and Prospect Hill, Tacoma, $34,038 ; 
clearing, grading, draining and surfacing 7 
mi. Pacific Highway from Olympia to Ter- 
non, Thurston Co.. to Alberton, Cornell & 
Simpson, Tacoma, $189,200: 7.8 mi. Chelan- 
Okanogan Highway from Tonasket to Oro- 
ville, Okanogan Co., to Anderson & McDow- 
ell, Molson, $51,325; 7.8 mi. Chelan-Okano- 
gan Highway from Brewster to Malott, 
Okanogan Co., to R. A. Sloane, Seattle, $56,- 
654: 49 mi. Sunset Highway east of Hart- 
line, Grant Co., to A. A. Proulx, Almira, 
$44,268. Noted June 19. 


*Wash., Aberdeen—City Council let con- 
tract building 45 blocks concrete sidewalk 
on Bway., G, H, I, K, L, Ist, 2nd, 3rd, 
4th, 5th and 8th Sts., 6 ft. wide, involving 
18,000 sq.yd. 4 in. concrete, to Haukeli, 
Hegg Co., Aberdeen, $19,953. Noted June 5. 


*Wash., Aberdeen—City Council let con- 
tract clearing, subgrading, paving, building 
sidewalks and drainage headers on Wish- 
kah St. from Washington to Division Sts., 
30 ft wide. involving 4256 sa.yd. concrete, 


2070 lin.ft. concrete curbing and 1410 sq.yd. 
6 in. concrete sidewalks, to Grays Harbor 
Constr. Co., Aberdeen, $18,363. Noted 
June 12. 


Wash., Bremerton—City received only bid 
paving Washington St., concrete, from Ba- 
diloto & Hulett, Seattle, $49,495. 


*Wash., Seattle—Bd. Pub. Wks. let con- 
tracts to John & bBressi, Seattle, paving 
32nd Ave. N. E., et al, involving 13,350 
sq.yd. 6 and 7 in. concrete, 6680 lin.ft. con- 
crete curbing and 3300 cu.yd. earth excav., 
cost $66,816, King St., et al, 30,300 sq yd. 
concrete, 11,000 lin.ft. concrete curbing and 
16,600 cu.yd. earth excav., $182,943; to F 
McLellan, Seattle, paving East 50th St., 
et al, 26,940 sq.yd. concrete, 18,500 lin-ft. 
concrete curbing and 9200 cu.yd. earth 
excayv., $101,079; to F. McHugh, Seattle, 
paving Rainier Ave., et al, 17,250 sq.yd. 
concrete on 6 in. concrete base, 7410 lin.ft. 
concrete curbing and 13,600 cu.yd. earth 
excav., $139,480. Noted June 12, 


*Wash., Vancouver—Comrs. Clarke Co., 
let contract paving 4.75 mi. Feleda-Hazel 
Dell Rd., gravel bitulithic, to Warren 
Constr. Co., Journal Bldg., Portland, Ore., 
$110,283. Noted May 29. 


*Ore., Beaverton — City let contract 
paving with bitulithic concrete, grading, 
draining and building concrete curbing on 
12 blocks, to Warren Constr. Co., Journal 
Bldg., Portland, $15,514. Noted June 19. 


Ore., Portland—City Council received 
bids grading and building sidewalks on 
East Flanders, East Davis, East Everett, 
East Burnside, East 69th, 70th and 7Ist 
Sts., from Alaska Plumbing and Heating 
Co., 413 East Morrison St., $12,552; M. 
Hansen & Co., $14,107; S. Simonsen, 841 
Kast 10th St., $14,190; paving and building 
sidewalks on Cable St. from Terrace Rd. 
to Mill St., concrete No. 1, from Cochran 
Bros., $7600; East 62nd St. from Sandy 
Blvd. to Fremont St., from Warren Constr 
Co., Journal Bldg., asphaltic concrete on 
crushed rock base, $9189; Cochran Bros., 
concrete No. 1, $9784; Minnesota Ave. 
from Emerson St. to Killingsworth Ave., 
from Cochran Bros., concrete No. 1, $3259. 


*Cal., Oakland—City let contract paving 
54th Ave., to Hutchinson Co., 444 17th St., 
$12,565. Work involves 2031 lin.ft. red- 
wood curbing, 5931 lin.ft. concrete gutter, 
9085 lin.ft. cement sidewalk and 19,788 
sq.ft. oil macadam pavement. 


*xQuaé, Ste. Anne de Bellevue—Dep'. 
Pub. Wks., Ottawa, let contract for 
grading and other road work at Military 
Hospital, here, to I. Kert & Son, Montreal. 
About $22,882. 


*Ont., Ingersoll—Town let contract to 
Frid Constr. Co., Sun Life Bldg., Hamil- 
ton, for concrete pavements at $2.15 per 
sq.yd., concrete curbing, $0.30 per lin.ft., 8 
in. sewer, $1 per lin.ft., 4 in. tile, $0.16 
er lin.ft. and catchbasins, $30 each. 
otal cost about $80,000. 


*Ont., Mimico — Town let contract 
building 14% mi. concrete pavement, 18 ft. 
wide, including curbing and sewering, to 
Archibald & Wright, Toronto. About $84,- 
000, and $5000 for rental of equipment 
plus $3000 profit. 


*Ont., St. Thomas—City let contract to 
Standard Paving Co., Central Chambers, 
Ottawa, paving 20,000 sq.yd. with asphalt 
on 6 in. concrete base, at $3.35 per sq.yd., 
10,000 lin.ft. concrete curbing and gutter- 
ing at $.864 per lin.ft. and paving between 
tracks at $3.73 per lin.ft. Total cost about 
$45,000. Noted June 5 


Railways 
PROPOSED WORK 
Louisiana—Pub. Belt. R.R., Cit Hall, 
New Orleans, plans to sell $600,000 bonds 


to extend line. A. F. Barclay, engr. 


California—E. F. Stahle, chn. com. trans- 
portation of chamber of commerce of La 
Jolla, has announced that arrangements 
have been made for financing construction 
of electric car line at La Jolla. It_is 
planned to take over present line of Bay 
Shore R. R. which connects with Point 
Loam Electric R. R. at Ocean Beach and 
runs through Mission Beach, and build new 
44 mi. line, using 60 Ib. rail, which is to be 
operated as an adjunct of San Diego Elec- 
tric Ry., now operating Point Loma line. 
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Railways (Continued) 


Nova Scotia—C. B. Brown, ch. engr. 
Canadian Natl. Rys., Moncton, N. B., soon 
lets contract grading 9.13 mi. for double- 
track line from Springhill to Maccan, about 
$180,000; also 7.57 mi. for additional main 
line from Truro to Belmont, about $249,000. 


New Brunswick—C. B. Brown, ch. engr., 
Canadian Natl Rys., Moncton, soon lets 
contract grading 3.35 mi. cut-off at Monc- 
ton Yards, involving about 150,000 cu.yd 
clay. About $75,000. 


Quebec—C. B. Brown, ch. engr., Cana- 
dian Natl. Rys., Moncton, N. B., soon lets 
contract grading 4.70 mi. for double-track 
diversion, between St Rosalie and Char- 
lotte. About $57,000. 


Ontario—W. F. Tye, engr., Montreal, 
submitted report to officials of Canadian 
Pacific Ry., Windsor St. Sta., Montreal, and 
Grand Trunk Ry., McGill St., Montreal, for 
interswitching tracks of two lines at Owen 
Sound, railway stations of which are on 
epposite sides of Sydenham River. About 
$100,550. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Ohio—Cuyahoga Co. let contract build- 
ing spur track in Cleveland to connect with 
Lake Shore R.R. tracks, to R. E. Carey 
Constr. Co., 1500 West 112th St., Cleveland. 
About $10,000. 


Excavation and Dredging 


PROPOSED WORK 


Tex., San Antonio—Channel—City elec- 
tion July 26 to vote on $200,000 bonds to 
build river channel. H. Helland, city engr. 


Colo., Las Animas—Dam—Whiting and 
Laird, archts., Exch. Bldg., Denver, soon 
let contract building Muddy Creek dam, 
25 mi. south of here, for Mutual Carey 
Irrigation Co., Exch. Bldg., Denver. Work 
involves 620,000 yd. fill, 50,000 yd. addi- 
tional earth work and 1330 cu.yd. con- 
crete. 

Ore., Bandon—Dredging—Port of Ban- 
don plans to remove rocks from jetty to 
include dredging, blasting, etc. About 
$127,000. Federal Government bear 
one-half cost. 


Cal., Berkeley — Dredging — See “Mis- 
cellaneous.” 


B. C., Vietoria—Canal—Provincial 
ernment soon lets contract building and 
completing 8&8 mi. irrigation canal from 
point of diversion on Okanagan River, with 
exeavations for structures as may be nec- 
essary. About $100,000. E. A. Cleveland, 
c/o Dept. Lands, Victoria, engr. 


will 


Gov- 


BIDS DESIRED 


N. @., Atlantic 
“Miscellaneous.” 


Duluth—Ditch—See 


City—Excavation—See 


Minn,, “Streets and 


Roads.” 


Mont., Columbus—Drainage—Until July 
20, by H. M. Ray, drain comr., Stillwater 
Co., building lake drain, involving 59,130 
cu.yd. open canal, 20,440 cu.yd. trenching 
and 3 mi. 20 in. tile. H. C. Rothwell, Co- 
lumbus, ener. 


B. C., New Westminster. — Dredging — 
Dept. Pub. Wks., Ottawa, Ont., receiving 
bids dredging north arm of Frazer River, 
between here and Marpole. 


B. C.. Powell River—Dredging—See “Mis- 
cellaneous.” 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract.) 


*Mo., Grant City—Drainage—Worth Co. 
Pr. PD. No. 1 let contract building 13 
mi. drainage ditches, involving 993,000 cu. 
yd. earth excav., to Reise Constr. Co. 320 
North 15th St., Kansas City. About $119,- 
000. Noted May 1. 


*Ore., Portland—Channel—Pub. Dock 
Com. let contract digging channel from 
Columbia Slough to Columbia River, to 
pacific Bridge Co., foot of Salmon S&t., 
309,450. Noted July 3. 


*xOnt., Cobourg — Dredging — Dominion 
Government, Ottawa, let contract for 57,000 
cu.vd. excav., here, to Ottawa Contractors, 
Ltd., Elein St... Ottawa, $15,390. 
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Industrial Works 


PROPOSED WORK 


Holyoke—Hall’s Dairy, Inc., 11 
Brooks Ave., plans to build 2 story 60 x 
75 ft, brick building, rein.-con. flooring, 
concrete foundation on Sargeant St. About 
$40,000. G. P. B. Alderman & Co., People’s 
Savings Bank Bidg., archts. 

Mass., Palmer—Clinton-Wright Wire Co., 
Hammond St., Worcester, plans to _ build 
1 story plant here. About $100,000. Archi- 
tect not selected. 


Mass., Turners Falls—Esleeck Mfg. Co 
plans to build 5 story brick addition to 
factory here. About $75,000. 


R. L, Westerly—Arnold Rudd Co., 318 
Bank St., New London, Conn., plans to 
build warehouse here. About $40,000. 


R. L., Woonsocket—McClintock & Craig, 
engrs., 33 Lyman St., Springfield, Mass., 
soon receives bids building 1 and 2 story 
60 x 120 ft. brick and concrete dyeing and 
finishing plant for Gold Mark Knitting Co., 
Water St About $300,000. 


Conn,, Bridgeport—Schwerdtle Stamp Co., 
41 Cannon St., plans to construct 3 story, 
30 x 60 ft. manufacturing building, brick 
and concrete, rein.-con. flooring, concrete 
foundation, on Cannon St. About $25,000. 
Private plans. 

Cenn., Middletown—New York, New 
Haven & Hartford R.R. plans to rebuild 
round house at freight yard here. About 
$25,000. E. Gagel, New Haven, ch. engr. 


Conn.,, New Haven—S. D. Woodruff & 
Sons, Orange, soon receive bids building 1 
story, 80 x 140 ft. garage with wing 40 x 
80 ft., concrete and brick, rein.-con. floor- 
ing, concrete foundation, on Whalley Ave., 
here. About $35,000. Shiner & Appel, 185 
Church St., archts. 

Conn,, New London—M. Rosoff, 90 Park 
St., soon receives bids building 1 story steel 
and brick garage, rein.-con. flooring, con- 
erete foundation, on College St. About 
$30,000. J. Weinstein, 6 Church St., New 
Haven, archt. 


N. Y., Brooklyn—I. Canry Mfg. Co., c/o 
W. T. McCarthy, archt., 16 Court St., soon 
receives bids building 3 story brick and 
steel factory, rein.-con. flooring, concrete 
foundation. on Belmont and Georgia Aves. 
About $200,000. 


N. Y., New York—H. O. Chapman, archt., 
334 5th Ave., receives bids about July 12, 
building 7 story, 50 x 100 ft. brick and 
steel publishing house, brick foundation, for 
Street & Smith, 161 West 15th St. About 
$125,000. 

N. J., Trenton—Freihofer Baking Co.. 
Indiana and 20th Sts., Phila., plans to build 
bakery, here. About $300,000. Architect 
not selected. 

Pa., Phila.—A. Finmore, 902 South 10th 
St., soon lets contract building 4 story, 30 
x 40 ft. brick, steel and timber warehouse. 
H. D. Dagit, 4527 Pine St., archt. 


Pa., Pittsburgh—Basic Mineral Co., 834 
Columbus Ave., having plans prepared by 
Leffler & Schubert, archts., North Side, 
building 2 story, 75 x 75 ft. rein.-con. and 
brick addition, rein.-con. flooring, concrete 
foundation, on Columbus Ave., to include 
storerooms, laboratory, mill and _ electric 
furnace. About $25,000. 


Md., Baltimore—W. B. Cassell & Co., 
1027 South Howard St., having plans pre- 
pared for 4 story, 35 x 145 ft., rein.-con. 
warehouse, rein.-con. flooring, concrete 
foundation, on Cross St. and Key Highway. 
About $60,000. H. F. Doelman, 507 North 
Charles St., engr. 


Md., Baltimore—Genl. Coffee & Tea Co., 
Light and Lee Sts., having plans propeset 
by G. R. Callis, Jr., archt., 55 nicker- 
bocker Bldg., for 5 story, 83 x 197 ft., 
rein.-con. and brick warehouse, concrete 
foundation. About $65,000. J. Posey, 925 
Fidelity Bldg., consult. engr. 


Md., Baltimore—W. Schluderberg & Son, 
4th and Bank Sts., having plans prepared 
by C. B. Comstock, archt. and engr., 110 
West 40th St.. New York City. for first 
unit of packing plant, to be 4 or 5 story, 
rein.-con., concrete foundation, on East Bal- 
timore St. between 5th and 7th Sts., About 
$250,000. Total cost $500,000. 


Md., Cumberland—Amer. Cellulose Mfg. 
Co. preparing plans for 1 and 2 story, con- 
crete, iron and steel additions to plant. 
About $1,000,000. 


Md,, Curtis Bay (Baltimore P. O.)—C. 
S. Walton Co., 3rd and Vine Sts., Phila., 
lans to build factory on 10 acre site at 
junction of Cabin Branch and Baltimore & 
weet here. Cost between $40,000 and 
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Chestnut St., Phila., archts. and engrs a 


La., New Orleans—Charity 
Tulane Ave., having plans 
A. W. Lewin, engr., c/o 
635 Common St. for 2 story, concrete. sta. 
and brick power house, on Tulane’ A; 
About $90,000. a 

0., Akron—Swirsky & 
Peoples joe & Savings 
contract building 3 story, 50 x 119 #. 
brick and_ steel factory and warchere: 
rein.-con. flooring, concrete foundation, fo: 
Akron Mattress Co., Railroad and Miam 
Sts. About $80,000. Bee 


0., Cleveland—Arjo Realty (Co, 24 
Williamson Bldg., plans to build 2 story 
80 x 109 and 100 x 405 ft., concrete steel 
and brick addition to factory, at 6545 by. 
oe ave. About $250,000. Architect not se. 
ected. 


0., Cleveland — Cleveland [lluminatj 
Co., Illuminating Bldg., soon lets contrat 
building 1 story, 70 x 167 ft., concrete 
steel and brick garage, at 6500 Cedar Ave 
About $60,000. P. H. Cobb, Illuminating 
Bldg., archt. 


0., Cleveland—Cleveland Metal Products 
Co., 1141 Ivanhoe Rd., having plans pre 
pared by G. S. Rider, archt., 612 Century 
Bldg., for 1 story, 29 x 54 x 12 ft. storage 
building, cost $60,000, and 3 story, 6) x 
90 ft. addition to assembling room, $120.- 
000; concrete, steel and brick. Noted 
July 3. 

0., Cleveland—H. E. Hedges, 428 Guar- 
dian Bldg., had plans prepared by C. § 
Griese, archt., 1321 West 85th St., for 1 
story, 50 x 250 ft. concrete, steel and brick 
garage, rein.-con. flooring, at 2040 East 
105th St. About $60,000. 

0., Cleveland—Gabriel Mfg. Co., 1407 
East 40th St., plans to build 2 story, 40 x 
151 ft., concrete, steel and brick addition 
to factory. About $30,000. Architect not 
selected. 


0., Cleveland—Peerless Motor Car Co, 
East 93rd St. and Quincy Ave., having 
plans prepared by W. J. Carter, archt., 
723 Illuminating Bldg., for 1 story, 45 x 160 
ft. addition to machine shop, cost $25,000, 
also 3 story, 40 x 120 ft., addition to 
assembling room, $40,000; both concrete, 
steel and brick. Noted July 3. 


0., Cleveland—Theuner Norton Provision 
Co., West 65th St. and Stock Ave. had 
plans prepared by F. J. Anders, archt. and 
engr., 430 Erie Bldg., for 3 story, 32 x 5% 
ft., concrete, steel and brick addition to 
factory. About $30,000. Noted Juiy 3. 


0., Columbus—Timken Roller Bearing 
Co., Dueber Ave., Canton, plans to build 
branch plant here, to cost between $1,(().- 
000 and $1,500,000. Main building to be 
300 x 500 ft., modern saw-tooth type con- 
struction. 


0., Dayton—Dayton Steel Co. purchased 
plant on Howell and Parker Sts., and plans 
to enlarge same for manufacture of fab- 
see tae structural steel and bridges. About 


0., Dayton—Dayton Eng. Laboratories 
Co., East 1st St., soon receives bids buili- 
ing € story, 200 x 200 ft., rein.-con. and 
brick addition to factory, rein.-con. floor 
ing, concrete foundation. About $250,00" 


0., Dayton—Gem City Auto Sales Co 
Monument and Stratford Sts., plans to 
build 2 story, 60 x 130 ft., rein.-con. an? 
brick garage and sales building, rein.-con 
flooring, on Monument St. About $100,)00 
Architect not selected. 


0., Dayton — Mitchell-Ite Explosive Co 
808 Dayton Savings and Trust Bldg., plans 
to build plant on tract south of here, e 
consist of several 1 story buildings. About 
$100,000. 


Mich., Detroit—Amer. Seed Co., Fort and 
21st Sts., having plans prepared by B. © 
Wetzel & Co. archts., 2317 Dime Bank 
Blidg.,_for 5 story, 40 x 60 ft., factory an’ 
2 story, 24 x 76 ft. garage, rein.-con., brick 
and steel, rein.-con. flooring, concrete four- 
dation. 


Mich., Detroit—Swedish Crucible Ste 
Co., Butler St. and Grand Trunk Ry., hav 
ing plans prepared by Raseman & Free! 
archts., 1302 Penobscot Bldg. for 1 stor’ 
240 x 240 ft., brick and steel factory. re'"- 
con. flooring, concrete foundation 
Conant Ave 


Hospital 
prepared by 
Assn. Commer 


Miller, archts 
Bldz., soon let 
























































No, 2 
aber 
0) Industrial Works (Continued) 
1 Ful i River Rouge—H. Ford & Son, 
del Wee uae, having plans prepared by A. 
1 Riven, areht., Marquette dg. Detroit, 
bri Kahn, cry, 260 x 1700 ft. and 3 story, 250 
four or oe ft. assembling plant, rein.-con. and 
S80 steel. 
5 hicago—G. C. Nimmons & Co.,, 
Ru od C23 South Michigan Ave., soon lets 
indy. amtract building 4 story, 100 x 120 ft. 
ge on construction addition to factory, con- 
oo ee foundation, on Ashland Ave. and 3uun 
ni Sts, for Stein-Hall & Co., 111 West Wasn- 
pital ington St. About $225,000. 
oy 
nerce Wis., Kenosha—Arneson Fdry. Co., 319 
Stee Exchange St., had plans prepared for 1 
Ave story, 70 X 200 ft. foundry. About $30,000. 
0. Arneson, pres. Private plans. 
chts - 
a s., Milwaukee—G. A. Dick, archt., 811 
n let an St. soon lets contract building 3 
ft ‘ory, 35. X 120 ft. rein.-con. and brick 
Olise addition to factory, for Janke Shoe Mfg. 
for n. 762 32nd St. About $25,000. Noted 
tami June 19. 
214 Wis., Milwaukee—Van Ryn & De Gelleke, 
tory archts.. 114 Grand Ave., soon let contract 
steel puilding 1 story, 70 x 250 ft. erecting shop, 
Eu. rein.-con., brick and_ steel, and 3. story, 
t se. 7) x 70 ft. office, for Koehring Machine Co., 
sist St. and Concordia Ave. About $65,000. 
iting Wis., Port Washington— City having 
ract plans prepared by Douglas & Cahill, engrs., 
rete 301 Gross Bldg., Milwaukee, building 1 
Ave story, 20 x 40 ft. concrete and brick power 
iting house addition. About $30,000. 
ete Wis., Sheboygan—H. C. Prange, 731 
ucts North 8th St., having plans prepared by 
pre- W. C. Weeks, archt., 730 Ontario Ave., 
tury for 2 story, 80 x 120 ft., brick, rein.-con. 
rage and steel garage, rein.-con. flooring, brick 
aa foundation, on Wisconsin Ave. About $60,- 
oted 000. Noted May 
Wis., Sheboygan—Wald Mfg. Co., 18th 
war- St. and Martin Ave., plans to build 3 story, 
i 80 x 115 ft., brick, rein.-con. and _ steel 
rl factory, brick foundation, on Martin Ave. 
rick About $30,000. E. Pawsat, pres. Architect 
bast not selected. 
407 Minn, Wells—City soon lets contract 
0x building power plant, electrical distribu- 
ion tion system and_concrete reservoir. About 
not $40,000. C. L, Pillsbury Co., Metropolitan 
Life Bldg., Minneapolis, engrs. Noted 
0 i June 26. 
ing Neb., Lincoln — Lincoln Paint & Color 
ht., Co, 811 M St., soon receives bids build- 
160 ing 2 story, 50 x 80 ft, brick and rein.- 
00, con. paint factory, on 7th and M Sts. About 
hg : $25,000. 

Pe Nebd., Lincoln — Nebraska Buick Auto 
ion a Co., 13th and P Sts., soon receives bids 
ad ‘J building 5 story, 142 x 150 ft. brick sales 
ind building and warehouse, rein.-con. flooring, 





r. 





on 13th and Q Sts. About $250,000. 
V. Hyland, Omaha, archt. 







: Neb., Omaha—Kimball Laundry Co., 1507 
s Jackson St., has purchased site and plans 
to build 7 story, 88 x 132 ft., rein.-con. 
Sean nde on 15th and Jones Sts. About 


on Oe, St. Louis—St. Louis Metalware Co., 
2507 North Bway, having sketches made 
for 250 x 450 ft. factory, on Natural 
Bridge Rd. and Belt St. About $200,000. 
R. L. Niedringhous, c/o owner, engr. Archi- 
; tect not selected. 










Tex., San Antonio—Magnolia Petroleum 
Co., Bedell Bldg., plans to build 2 story, 
80 x 120 ft. rein.-con. and brick ware- 
house, with garage and storage tanks, rein.- 
con flooring, concrete foundation, on West 
Caroline St. About $175,000. 


Ariz., Phoenix—Melezer Wholesale Groc- 
ery Co. plans to build 3 story, 187 x 150 
ft, rein.-con. building, on 4th Ave. and 
a St. About $200,000. L. Melczer, 


Wash., Kelso—Union Oil Co. of Cali- 
fornia, Mills Bldg., San Francisco, plans w 
uild oil distributing plant, here. Plans 

















d include warehouse, one 20,000 gal. distillate 
: nk, one 20,000 gal. gasolene tank, and 
k one 20,000 gal. coal oil tank, concrete foun- 
i dations. C. C. Treland and W. H. Stillman, 
c/o Union Oil Co., Kelso, representatives. 






Wash., Spokane—International Steel Co 
purchased pe acre site along Chicago, Mil- 
waukee & St. Paul R.R. and plans to build 
Steel rolling mill. About $100,000. L. L. 
Bair, Spokane, pres. 


Cal., Berkeley — See “Miscellaneous.” 
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Cal, Lindsay—City voted $85,000 bonds *xConn., New Haven — Larkin-Carey 
to build gas system. Olmsted & Gillelen, Realty Co., 166 Brewery St.. will build 2 
1112 Hollingsworth Bldg., Los Angeles, story, 60 x 165 ft. concrete and steel garage, 
engrs. rein.-con. flooring, concrete foundation 

Cal, Los Angeles—Goodyear Tire & Rub- — $40.006. Work will be done by day 

abor. 


ber Co., Market St., Akron, O., purchased 
320 acre site in southeastern part of city 
and plans to build group of buildings for 
factory. About $4,000,000. Pacific Coast 
Cotton Mill Co., will be incorporated as 
subsidiary company, and plans to build cot- 
ton mill on same site, to operate in con- 
junction with tire factory, cost, $1,500,000. 


*&Conn., Putnam—Nightingale Morse Mills, 
Inc., let contract building concrete hydro- 
electric plant, here, to H. Wales Lines Co., 
134 State St., Meriden. About $30,000 


*Conn., Torrington—Torrington Co. 59 
Field St., let contract building 2 story. 50 
x 300 ft., steel and brick addition to plant, 


e—Cali { - i 7. 
one ee aa wenn Se concrete foundation, on Laurel St., to Tor- 
About $250,000. Address C. L. Larimer, "ington Bldg. Co., 197 Water St. About 
supt. , —— $50,000. 


*&Conna., Waterbury—E. M. McGrath, 115 
Willow St., let contract building 1 story, 
70 x 80 ft. garage and 2 story, 32 x 80 ft 
showroom, concrete, steel and brick, rein. 
con. flooring, concrete foundation, to G. A 


Que., Pointe aux Trembles—National Ab- 
batoris Co., Ltd. plans to build 75 x 100 
ft. brick plant. About $95,000. Architect 
not selected. 


Ont., London—C. S. Hyman, Richmond Upham, West Main St. About $35,000. 
St., plans to build tannery. About $300,000. 
W. F. D. Jarvis, Mer., Architect not se- *N. Y., Brooklyn—B. & A. Realty Co., 
lected. oo oe Pes — build 1 story, 50 y Bo ft. 
y of - oxrick and steel garage, rein.-con, flooring, 
went sel ae ar ee —. Sonne. concrete foundation, on_3ist St. and 3rd 
eae ae Ave. About $30,000. Work will be done 


bridges Bay, and build steel rolling mills. 
About $3,090,000. Architect not selected. 


BIDS DESIRED 


by day labor. 


*N. Y., Brooklyn—Pirika Chocolate Co. 
972 Dean St., let contract building 3 story 


Mass., West Warren—Until July 14, by 78 x 120 ft., rein.-con. and steel factory, 
Warren Cotton Mills, building 3 story, 80 rein.-con flooring, concrete foundation, on 
x 135 ft. mill addition; 2 story, 130 x 335 Dean St. and Carlton Ave. to Turner 
ft. card room, and 1 story, 135 x 107 ft. Constr. Co. 244 Madison Ave., New York 
picker house, brick and mill commen, City. About $90,000. Noted Apr. 10. 
rein.-con. flooring, concrete oundation. » 

About $400,000, Leary & Walker, Pur- ._*N_Y¥., Brooklvn—Rockwood & Co., Park 
chase St., New Bedford, engrs. and Waverly Aves., let contract building 
° . 7 story factory at 37-39 Waverly Ave., to 

N. .. Brooklyn-—Until July 12, by W. L. & G. H. O'Shea, 29 Bway., New York 

Zipkes, Wolff & Kudroff, archts. and engrs., City. About $100,000. 


25 West 42nd St., New York City, for .« 
story, 100 x 125 ft. brick and ‘steel ware- 
house, rein.-con. flooring, concrete founda- 
tion, on North Portland Ave. About $75,- 
000. Owner’s name withheld. Noted June 26. 


*N. Y., Long Island City—Globe Thread 
Co., Pierce Ave., let contract building 50 x 
141 ft. brick and steel factory, rein.-con 
flooring, concrete foundation, on Pierce and 
7th Aves., to L Barth & Son, 32 Union 
Sq., New York City. About $100,000. 


= Pa., Se var Sune Co., 
age and Fontella Sts., North Side, re- : : 
ceiving bids building 4 story, 75 x 100 ft. ons a” peng ttont Cr ons 7 


foundation. 


factory, concrete 
Cen- 


Hunting-Davis Co., 


rein.-con. 
About $125.000. 
tury Bldg., archts. Noted Apr. 24 


Mich., Detroit—See “Buildings.” 


Mich., Hamtramck (Detroit P. O.)—See 
“Buildings.” 


T., Cuicago—Until July 15. by Holabird 
& Roche, archts., 104 South Michigan Ave., 
building two 2 story, 40 x &4 ft.. rein.-con. 
and brick sub-stations, (1) at 6806 Throop 
St., and other at 2644 Irving Park Blvd., for 
Commonwealth Edison Co., 120 West Adams 
St. About $175,000. 


Wis., Sheboygan—Until July 12, by 
Haack Motor Co., c/o C. Haack, Jr., building 
2 story, 43 x 120 ft. brick, rein.-con. and 
steel garage, rein.-con. flooring, concrete 
foundation on Indiana Ave. Cost between 
$50.000 and $60,000. Private plans. Noted 


x 190 ft. brick and_.steel garage, rein.-con. 
flooring, concrete foundation, on William 
St. near North James’St. About $110,000. 
Work will be done by day labor. 


*¥N. Y., Long Island City—Pratt & Lam- 
bert, 185 Madison Ave., let contract build- 
~~ 2 story, 110 x 200 ft. warehouse and 
office, with 84 x 119 ft. extension, rein.- 
con. and steel, rein.-con. flooring, concrete 
foundation, on Freeman Ave. between 5th 
and 6th Sts., to Turner Constr. Co., 244 
Madison Ave., New York City, cost plus 
percentage basis. 


WN. Y., Long Island City — Latham 
Lithographing & Printing Co., 33 West 42nd 
St., will build 3 story, 200 x 200 ft., rein.- 
con., brick and steel factory, rein.-con. floor- 
ing, concrete foundation, on Woodside Ave 
and Middleburg St. About $150,000. Work 
will be done by day labor. 


n : 

June 26 *N. Y., New York—A. G. Koenig, archt 
Wis., Sheboygan—Until July 15, by and engr., 405 Lexington Ave., let contract 

North Side Garage, 1210 sae Ave., to Hubener & Escher, 748 Melrose Ave., 

building 2 story, 60 x 110 ft. brick and converting 3 story, 62 x 8&4 ft. rein.-con. 


and steel brewery into ice plant, rein.-con. 
flooring, concrete foundation, on 169th St. 
and 3rd Ave. for J. Eichler Brewing Co., 
3582 8rd Ave. About $37,000. Noted 
June 19. 


*N. Y., New Vork—F. Munnich, 269 East 
140th St., will build 1 story, 74 x 100 ft., 
brick and steel garage, rein.-con. flooring, 


steel garage, rein.-con. flooring, brick foun- 
dation, on 13th St. and Michigan Ave. 
About $60,000. Private plans. 


Neb., Omaha—Until July 15, by G. L. 
Fisher, archt., 1529 City Natl. Bank Bldg., 
building 6 story, 44 x 133 ft. rein.-con. 
warehouse on 109-111 South 19th St., for 
A. Hospe, 1513 Douglas St. About $85,000. 


; brick foundation. About $30,000. Work 
Ont., Owen Sound—tUntil July 18, by Do- ; 
minion Oi] Co., building 3 story, 38 x 79 Will be done by day labor. 
ft. steel and brick plant, concrete founda- *N. J. .Camden—Custer & Gill, archts., 
tion, on Grand Trunk Ry. About $30,000. 304 Market St., let contract building storage 
warehouse, to A. Raff Co., 1635 West 


Thompson St. Phila. About $50,000. Own- 


er’s name withheld. 
*N. J., Newark—Patton Paint Co., Ches- 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract.) 


*Mass., New Bedford—Nashawena Mills cont 
Corp., Belleville Ave., let contract build- er ae’ te robs aoe." faaeers, toe 
ing 2 story, 155 x 265 ft. weave shed addi- freqdon Co.. Prudential Bldg. $63,465. 
tion; 4 story, 150 x 250 ft. spinning mill, wWoted June 5. , 
rein.-con., steel and brick, rein.-con. floor- 
ing, concrete foundation, to J. W. Bishop *N. J.. Trenton—J. E. Thropp Sons Co., 


Co., 11 Foster St., Worcester. About $450,- Lewis St., let contract building 2 story, 
machine shop, to S. W. 


000. Noted June 12 Detek ant mont one. 
Pp om. I., Pawtucket—R. I. Textile Co., 360,000." Tore Peet 
rairie 


Ave., let contract building 2 story, 
Pur- 


60 x 100 ft. brick addition, to O. D. *Pa., Johnstown—Johnstown Tribune let 


rington & Co., 624 Industrial Trust Bldg., contract building 3 story, 45 x 127 ft. rein.- 
Providence. About $30,000. con. printery, concrete foundation, to H. 
*Conn., Burnside — Case & Marshall, A ah ith 8t., Pittsburgh. Anout 
Inc., let contract building 1 story power , 
house, concrete and brick, rein.-con. floor- *Pa., Phila.—Abrasive Co., James and 
ing, concrete foundation, to J. H. Grozier Fraley Sts., will build 2 story, 61 x 95 ft., 
Co., 721 Main St., Hartford. About $25,000. concrete and brick factory on ratey O.- 
will be done by day labor. west of James St. About $25,000. ork 
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industrial Works (Continued) 


*Pa., Phila.—Largeman Bros., 129 North 
12th St., let contract building 2 story, 45 
x 300 ft. fein.-con., steel and brick fac- 
tory fur manufacture of knit goods, on 
Frankfort Ave. and Ontario St., to Robbins 
Constr. Co., 1137 North «‘ront St About 
$55,000. 


*Pa., Phila.—Mutual Hosiery Co, Pa 
terson, N. J., let contract building 2 story, 
50 x 110 ft. and 43 x 82 ft. brick factory, 
on Cottman and Tulip Sts. here, to A. 
Ahlers, 3425 Howell St. About $49.000. 


*Pa., Phila.—Snyder & Co., 134 North 
10th St., let contract building 5 story, 31 x 
104 ft., brick, steel and concrete warehouse, 
at 17-19 North 10th St., to W. R. Graham, 
eo a St. About $50,000. Noted 
June 12. 


*Pa., Pittsburgh — Campbell-Niedring- 
haus Tire Service Co., Baum Blvd.,, let con- 
tract building 2 story, 40 x 112 ft. rein.- 
con. and brick girage and tire service sta- 
tion, rein.-con. flooring. concrete founda- 
tion, to E. A. Wehr, Highland Bldg. About 
$40,000. Noted June 26. 


*Pa., Pittsburgh—Dilworth-Porter Co., 
4th and Bingham Sts., let contract build- 
ing 1, 2 and 3 story, 110 x 250 ft. rein.-con., 
steel and brick machine shop, foundry, 
forge shop and _ stores, rein.-con. flooring, 
concrete foundation, on 6th and Bingham 
Sts., to McClintoc-Marshall Co., 1217 Oliver 
Bldg. About $110,000. 


*0., Akron—White Motor Sales Co., 200 
East Market St., let contract building 3 
story, 100 x 270 ft., rein.-con., steel and 
brick garage, salesroom, etc., rein.-con. 
flooring, on North Union St., to T. E. Mc- 
Shaffrey Constr. Co., 170 South Forge St. 
About $150,000. 


*0., Cleveland—Cleveland Bricklayer’s 
Assn., 2416 East 9th St., let contract bulld- 
ing 4 story, 40 x 61 ft. concrete, steel 
and brick garage and dance hall, at 2101 
East 21st St. to J. A. Moffett Co., 1836 
5309 Prospect Ave. About $300,000. 


*0,, Cleveland—Grabler Mfg. Co., 6565 
Bway. Ave., let contract building 4 story, 
89 x 110 ft., concrete, steel and brick addi- 
tion to machine shop, to S. W. Emerson Co., 
= _—— Bldg. About $80,000. Noted 
uly 3. 


*0., Cleveland—H. S. Rivitz Co., 2120 
Ontario St., let contract building 3 story, 
140 x 180 ft., concrete, steel and brick 
warehouse, on East 40th St. near New York 
Central R.R., to Minnick Gibbons Co., 
5309 Prospect Ave. About $300,000 


*0., Cleveland—Templin-Crockett-Brad- 
ley Co., 5700 Detroit Ave, let contract 
building 3 story, 60 x 76 ft., concrete, steel 
and brick addition to factory, to F. A. 
Skeel Co., 3719 Cypress Ave. About $50,- 
000. Noted July 3. 


*0., Dayton—G. W. Shroyer & Co., Main 
and 2nd Sts., let contract building 1 story, 
50 x 200 ft., concrete and brick garage and 
service station, concrete foundation, on 
North Main St., to Blanchard Bldg. Co., 
Chapel Rd. About $60,000. Noted May 1. 


*0., Dayton—Edwards Specialty Co., 
1133 South Brown St., let contract build- 
ing 2 story, 60 x 125 ft., rein.-con. factory, 
rein.-con. flooring, concrete foundation, on 
Main and Bruen 8ts., to Frank Hill Smith 
Co., Inc., East 3rd St. About $50,000. 
Noted June 19. 


*0., Springfield—Springfield Spring Co., 
East Pleasant St., let contract building 1 
stery, 30 x 273 ft. warehouse and 1 story 
30 x 76 ft. machine shop, steel and brick, 
brick foundation, to Concrete Steel Constr. 
Co., 415 Mitchell Bldg. About $65,000. 
Noted June 26. 


*xIll., Chicago—Pettibone-Mulliken Co., 
725 Marquette Bldg., let contract building 
rein.-con. and. steel foundry,  rein.-con. 
flooring, concrete foundation, to Westing- 
house, Church, Kerr, 37 Wall St., New York 
—- About $200,000, cost plus percentage 
asis. 


*Wis., Carrollville, (Otjen, P. O.)—H. J. 
Esser, archt., 82 Wisconsin St., Milwaukee, 
let contract to Reisen & Sons, 1018 Hum- 
boldt Ave., Milwaukee, building 2 story, 

7 x 219 ft. and 3 story, 50 x 50 ft. brick, 
rein.-con. and steel plant, rein.-con. flooring, 
eoncrete foundation, for U. 8S. Fertilizer 
Co. About $100,000. Noted June 26. 


*xWis., Milwaukee—Hercules Rack Co., 
1566 26th St., let contract building 2 story, 
22 x 30 ft. brick, tile and concrete facto’ 
and three 30 x 48 ft. garages, to J. 
George, 3806 Lisbon Ave. About $35,000. 


*Wis., Milwaukee—H. W. Voelz, archt., 
86 Michigan St., let contract building 2 
story, 36 x 78 ft. rein.-con. and brick 
factory, rein.-con. flooring, on 22nd and 
National Aves., 144 
Oneida St. Owner's name 
withheld. 


*Wis., West Allis—Motor Castings Co., 
56th St., let contract building 1 story, 110 x 
i160 ft. brick and steel foundry, to Reisen 
Bros., 425 East Water St., Milwaukee. 
About $40,000. 


*Neb., Omaha—Corey & McKenzie Print- 
ing Co., 1407 Harney St., and Baker Bros. 
Engraving Co., 1216 Howard St., let con- 
tract building 5 story, 44 x 132 ft. rein.- 
con. and brick printing and engraving 
building, brick foundation, rein.-con, floor- 
ing. on 12th and Harney St., to Home 
Bldrs., Brandeis Theatre Bldg. About 
$96,000; cost plus basis. 


*Neb., Omaha—Omaha Structural Steel 
Wks. pians to build 1 story, 80 x 119 ft. 
foundry building, cost $20,000; also 41 x 
278 ft. machine shop, 25,000, on 48th 
and Leavenworth Sts., both brick and steel. 
Work will be done by day labor. 


*Utah, Mt. Pleasant—S. W. Hinckley 
Auto Co. let contract building 2 story, 60 
x 200 ft., brick garage here, to H. G. Me- 
seouies” South 13th St., Salt Lake City, 


* Wash., Kennewick—Church Mfg. Co. let 
contract remodeling old structure and 
building 3 story, 52 x 80 ft. factory, hol- 
low tile, concrete walls, rein.-con. flooring 
covering 14,000 sq.ft., to Meyers & Tellan- 
der, Hutton Bldg., Spokane. About $60,000. 


* Wash., Seattle—West Coast Rubber Co., 
4060 Occidental Ave., let contract building 
1 story, 112 x 153 ft. factory, masonry con- 
struction, rein.-con. flooring, on 7th and 
Mercer Sts., to J. W. Johnson, 171 McGraw 
St. About $26,000. 


*Cal., Los Angeles—Keyst e Iron & 
Steel Wks., 973 North Main St, let con- 
tract building 1st unit of new plant. to be 
2 story, 76 x 100 ft., brick and rein.-con. 
pattern shop and office on Santa Fe Ave. 
and 37th St., to Pozzo Constr. Co., 421 
Macy St., $31,000. Noted Jan. 2. 


*Cal., Los Angeles—Wilshire Fireproof 
Storage Co., 1724 Cahuenga Ave., let con- 
tract building 7 story, 70 x 130 ft., rein.- 
con. storage building, rein.-con. flooring, 
concrete foundation, on 3rd St. and West- 
ern Ave., to F. L. Meline, 6779 Hollywood 
Blvd. About $150,000. 


*Que., Montreal—T. Davidson Mfg. Co., 
187 Delisle St., let contract building 75 « 
100 ft. brick and steel factory, to A. F. 
Byers Co., 340 University St. About $75,000. 


*Ont., Elmira — Great West Felt Co., 
Arthur St., let contract building addition 
to factory to W. Hallman, 51 Blenheim 
St., Galt. About $25,000. 


*Ont., Windsor—Champion Spark Plug 
14-16 Sandwich St. W., let contract build- 
ing rein.-con., steel and brick factory, rein.- 
con. flooring, concrete foundation, to J. V. 
Gray Constr. Co., Confederation Life Bldg., 
Toronto. About $60,000. Noted May 1. 


Buildings 


PROPOSED WORK 


Mass., Palmer—School—Town  appro- 
riated $51,000 to build 2 story school at 
Three Rivers. 


Mass., Turners Falls — School — Town 
lans to build 2 story school. About $50,- 
00. Architect not selected. 


Mass., Turners Falls—Theatre—D. J. 
Shea, Avenue A, plans to build 2 story brick 
and steel theatre. About $60,000. ivate 
plans. 


Conn., Bridge 
lon, 1111 Main 
52 x 80 ft. business building. 
selected. 


to J. L. Stanage, 
About $25,000. 


rt—Business—E. H. Dil- 
t., plans to build 10 story, 
Architect not 


Conn., Bridgeport—Office—Hincks Bros. 
& Co. 207 State St, soon receives bids 
building 1 and 3 story, 38 x 120 ft., brick 
and terra cotta, rein.-con. flooring, concrete 
foundation, on Main St. About $60,000. 
Private plans. 


Conn., Bridgeport—Parish Hall—Olivet 
Congregational Church, 2140 Main St., hav- 
ing plans prepared building 2 story parish 
house on Main St., brick, concrete and 
steel. About $50,000. W. J. Skinner, 1188 
Main St., archt. Noted Apr. 10. 
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Conn., Middletown—Schoo! 
plans prepared building 2 sto 
steel and brick addition to Jo! 
on Greene St., rein.-con. floor) 
foundation. About $75,000. py 
Beren, 185 Church St., New H 
Noted July 3. 


Conn,, Thompsonville — Hic) 
fown of Enfield plans to build W firt 
proof high schcol, here About & nan 
Address H. Cooper, Th: one 
Architect not selected. 


Conn., Waterbury—Office—Seoy j|) 
Co., 99 Mill St., plans to build ottice 
ing and garage on Cole, Baldwin 
Sts. About $125,000. Private p! 


Conn., Waterbury—School—st 
et’s School, Rose Hill, having 
pared building 3 story school, 
steel and brick addition, rein.-con 
concrete foundation, on Grove and Coo 
Sts., About $100,000. Murphy & Dana 
311 Madison Ave., New York City, arehts 
Noted June 19. . a 


N. Y., Brooklyn—College—Adelphi (Col- 
lege, Clifton St. and St. James P!., having 
eS ah plans prepared by McKimm 
fead & White, archts., 101 Park Ave, New 
York City, for 4 story brick and steel, brick 
foundation, on Washington Ave About 
$800,000, ; 

N. Y., New York—Loft—Ballinger & Por. 
rott, archts. and engrs., 47 West 4th 
St., soon let contract building 9 story 
brick, steel and rein.-con. addition, con- 
crete foundation, on Spring and Varick Sts 
a qputterick Publishing Co. About $1,: 

,000, 


N. Y., New York—Store and Office—Krim 
Realty Co., 426 West 14th St., having plans 
repared by M. Schwartz, archt., 309 
way., for 3 story, 25 x 100 ft. brick and 
steel, brick foundation, at 143 West 33rd 
St. About $100,000. M. Krim, pres 


N. Y¥., New _ York—Store and Loft—st 
Regis Lunch Co., ¢/o A. Levingson, archt 
and engr., 405 Lexington Ave., having 
Een prepared for 3 story, 60 x 100 ft 
rick, steel and _ stone, brick foundation, at 
42-46 West 33rd St. About $80,000. 


N. J., Trenton—School—Bd. Educ. 3 
South Stockton St., plans to build 3 story 
brick and stone ad@iton to Jefferson Schoo! 
on Brunswick Ave. About $196,000. W.A 
Poland, 1 Woodside Ave., archt. 


Pa., Blairsville—Hospital, etc.—Westermn 
State Hospital for Insane, Altoona, hav- 
ing plans prepared by F. McC. Crooks, 
archt., 530 4th Ave., Pittsburgh, for hos- 
ital and group institutional buildings, near 
ere. Noted incorrectly May 22. 


Pa., Eddystone—School—A. Reid, secy. 
bd. educ., soon lets contract building 2 
story, 70 x 80 ft. concrete and brick addi- 
tion. Cost between $60,000 and $70.000 
Ritter & Shay, North American Bldg. 
Phila., archts. 


Pa., Johnstown — Lodge — Johnstown 
Lodge No. 48, Loyal Order of Moose, pur- 
chased 50 x 175 ft. site on Bedford St. and 
plans to build 4 story, brick and stone. C 
é. wee. trustee. Architect not se- 
lected. 


Pa., Reading—Theatre—Carr & Schad 
having pene prepared by W. H. Lee, archt 
32 South 17th St., Phila., building 1 story. 
113 x 200 ft., concrete, steel and brick, on 
9th and Spring Sts., here. About $80,000. 
Address owner in care of archt. 


Md., Baltimore—Church—Luther Memo- 
rial Lutheran congregation plans to build 1 
and 2 story, 75 x 150 ft., stone and brick 
rock foundation, on Guilford Terrace and 
University P’kway. About $100,000. L. L 
Sieber, 345 TIlchester Ave., pastor. 
Freund, 11 East Lexington St., archt 


Md., Baltimore—Dormitory and Swim- 
ming Pool—St. Mary’s Industrial School. 
Wilkens Ave., plans to build 4 story, 63 x 
131 ft., rein.-con. and brick dormitory, stone 
and concrete foundation, and 30 x 75 ft. 
concrete swimming pool. About $200,000 

- Kavanaugh, 913 North Charles St, 
archt. 


Md., Baltimore—Memorial Dormitory— 
Johns Hopkins University Alumni Asan, 
raising $300,000 fund to build memor! 
dormitory on university grounds at Home- 
wood. G. L.. Radcliffe, Fidelity Bldg., chn. 
executive comn, 


Va., Bedford—Church, Sunday School and 
Rectory—St. John’s Episcopal congregation 
plans to build 60 x 100 ft. church, andé 
60 x 110 ft. Sunday school and rectory 
native stone, limestone trim. Craighill 
Cardwell, 517 People’s Bank Bldg., Lynch- 
burg, archts. 
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Buildings (Continued) WATER MAINS—DEARBORN, MICH, 


Va., Norfolk—Church—St. Andrew's Con- 
cat plans to build 1 story ehurch. 


$50,000. Peebles & Ferguson, Law 





Bidg., archts. 

Va.. Richmond—Bank—Planters Natl. 
Bank, 12th St., plans to build 1 story, brick 
ind stone, conerete foundation, on East 
About $200,000. Carneal & 


Main st Y 
707 Chamber of Commerce Bldg., 


Johnston, 
archt 

Va., Richmond — Hospital — Johnston - 
Willis Hospital, 6th and Franklin  Sts., 
plans to build 6 story, on Boulevard and 
Kensington Sts. About $200,000. | Archi- 
tect not S¢ lected. 


Va., Richmond — Nurses Home — Johns- 
ton-Willis Hospital, 6th and Grace Sts., 
plans to build 4 story, on Kensington Ave. 
About $80,000. Architect not selected. 


Va., Richmond—Sunday School—Union 
Theological Seminary, Ginter Park, plans 
to build 2 story, 60 x 160 ft., brick. About 
$50,000, Baskerville & Lambert, Travelers 
Bldg., archts. 


Va., Williamsburg — School — Bd. Educ. 
plans to build school. About $50,000. _H. 
V. Vaden, supt. Carneal & Johnston, 707 
Chamber of Commerce Bldg., Richmond, 
archts. 

W. Va., Huntington—School—State Bd. 
Control, Charleston, rejected bids received 
July 2, constructing 2 story, 86 x 156 ft. 
brick, rein.-con. and steel Physical Educa- 
tion Building at Marshall College. About 
$106,000. Noted May 2). 


N. C., Reynolds—School—P. J. Reynolds 
plans to build 1 story, 63 x 300 ft., brick, to 
be known as P. J. Reynolds Memorial 
School. About $50,000. C. B. Keen, 1218 
Chestnut St., Phila., archt. 


Fla., Jacksonville — School—Duval Co. 
voted $325,000 bonds, $150,000 of which 
will be used to build new school, and erect 
addition to others. 





Fla., Tampa—Hotel—L. B. Skinner, pres. 
Hillsboro Hotel Co., plans to build 9 story, 
10 x 110 ft addition to hotel facing on 
Madison St. 


0., Bellefontaine—School—R. G. Gotwald, 
archt., 54 Gotwald Bldg., Springfield, soon 
receives bids building 3 story, rein.-con, and 
brick, conerete foundation, for Bd. Educ. 
About $100,000. 


0., Cleveland — Office — Lakewood Eng. 
Co., West 117th St. and Berea Rd., having 
plans prepared by Walker & Weeks, archts., 
1900 Euelid Bldg., for 1 story, 87 x 150 
ft., concrete, steel and brick, on West 117th 
St. About $75,000. 


0., Dayton—Church—Grafton Reformed 
congregation plans to build 1 story, 60 x 
110 ft., stone, on Grafton Ave. About $50,- 
000. Architect not selected. 


0., Dayton — Church — St. Andrews 
Episcopal congregation, Buckeye and 
Pulaski Sts., plans to build stone church. 
About $50,000. Architect not selected. 


0., Middletown — Bank and Store — 
First Natl Bank, 3rd and Main Sts., plans 
to build 3 to 5 story, 70 x 110 ft., rein.- 
con. and brick, rein.-con. flooring, concrete 
Sena About $200,000. Architect not 
Selected, 


O., Springfleld—Bank and Store—Farm- 
er's Natl Bank, 9 South Limestone St., 
having plans prepared by Frank Hill Smith 
Co., Inc., archts., East 3rd St., Dayton, for 

Story, 85 x 100 ft., rein.-con. and brick, 
rein.-con, flooring, concrete foundation, on 
High and Limestone Sts. About $200,000. 


0., Springfield — Hospital — Clark Co. 
Memorial Com. plans to build memorial 
hospital, here. About $500,000. C.F. 
McGilvray, Lagonda Ave. and Farlow St., 


chn. 


0., West Park—Schools—Bd. Educ. plans 
‘o vuild 2 story, 26 x 48 ft., on Settlement 
‘d., cost $50,000; 2 story, 36 x 80 ft., on 
-ongmead Ave., $50,000; 2 story, 90 x 90 
‘, on Riverside Ave., $60,000, all concrete, 
eel and brick. Architect not selected. 


oy pt et 


0., Youngstown—Bank—First Natl. Dol- 
ir Bank plans to build 2 story, 45 x 200 
. addition at Central Sq. to cost $150,000, 
r 16 story, $1,000,000. 


Ind, Decatur — Sanitorium — City 


ins to build tub 
\bout $100,000 spciiacata a 


Bids were received by city for furnishing and laying water mains from (A 
( 


Dunbar Contg. Co., 901 Chemical Bldg, St 


Brooks & Son, Detroit; (C) Agrios & Harrop, 623 J. M. S. Bidg., 


unit bids were as follows: 


100 ft. 8-in. pipe 
150 ft. 10-in. pipe 
23 6in. valves 

13 8&in. valves 

19 10-in. valves 
155 valve boxes 

65 hydrants 


7,000 ft. 6-in. pipe 
7, 
| 


Extended totals 


») Monie- 

Louis, Mo. (awarded contract); (B) T. C 
South Bend, Ind The 

A B Cc 
$t 32 $1.38 $1.74 
1.97 1.92 2.35 
2.22 249 2.90 
23.20 23 00 30.00 
33 35 34 00 40.00 
50.00 52.00 60.00 
7 00 7 00 6.70 
68 25 68.00 73. 00 
$76,205 $79,288 $96,578 


HIGHW AY—CALIFORNIA 
Bids were received by State Highway Commission (lowest 3), Forum Bldg., Sacra- 


mento, for constructing highway in Monterey Co., Div. 5, 


Healey-Tibbitts Constr. Co., 9 Main St.; (B) 
St.; (C) Cahill-Vensano Co., 
unit bids were as follows: 


14 steel spans 
56 cast iron drains 
536 cu.yd. Portland cement concrete, class ““A" (piers 


110 South St.; 


Route 2, Sect. 7, from (A) 
Clinton Constr. Co. of California, 357 Pine 


contractors all of San Francisco The 
A B Cc 
$8,059 60 $7,966 00 
5.00 6 40 $7.00 


above ele- 


vation 277.92) 15.00 19.15 14.30 
790 cu.yd. Portland cement concrete, class ‘A’ (pier footings), 
below elevation 277.92 and above elevation 256.00 20. 00 63.23 59. 30 
7€2 cu.yd. Portland cement concrete, class “‘A"’ floor on steel 
SO. ..5s 15.00 12.60 16. 90 
1,324 cu.yd. Portland cement concrete, class “A” trestle 
approach-1, reinforced concrete piles 20.00 18 40 18 65 
6,560 lin.ft. making and driving wooden piles 3.50 1.18 1.75 
3,375 lin. ft. per footings, double pile 1.50 72 1.25 
2,200 lin ft. continuous dikes 10.00 5.80 7.40 
760 lin. ft. cross dikes 4.25 3.22 4.50 
6,200 sq.yd. asphalt surface.................--405- 1.00 1.60 1.00 
NINES. <:6.55 7.52 0K'e5 Wow aaa vie Vonseeyimaa Oa Oe Ot $234,317 $241,359 $242,872 
Mich., Bellevue—School—City .plans to known as “The Keystone.” About $150,- 


build 2 story school. Bonds for $100,000 
voted for project. Billingham & Cobb, Kal- 
amazoo, archts. 


Mich., Detroit—Hotel—Henry Clay Hotel 
plans to build 14 story, concrete, brick and 
steel on John R and Center Sts., contain- 
ing 350 rooms. F. EF. Ellsworth, proprietor. 
Architect not selected. 





Mich., Pontiac—Office—Comrs. Oakland 
Co. having plans prepared by J. E. Mills 
& Son, archts., 1305 Kresge Bldg., Detroit, 
for 3 story, rein.-con., brick and steel addi- 
tion to county office building. 


Ill., Marion — High School — City voted 
$60,000 bonds to build addition to high 
school. 


Wis., Milwaukee — Office — See “In- 
dustrial Works.” 


Wis., Neenah—Temple—Masonic Lodge, 
145 West Wisconsin Ave., having plans 
prepared by R. A. Messmer & Bros., archts., 
221 Grand Ave., Milwaukee, for 3. story, 
60 x 120 ft., brick, terra cotta and stone. 
About $60,000. EK. J. Lackmann, Water 
St., chn. Noted June 19. 


Wis., Viroqua—Hospital — City having 
plans prepared by Parkinson & Docken- 
dorf, archts., Linker Bldg., La Crosse, for 
2 story, 40 x 38 ft. About $50,000. 


Wis., Wauwatosa — Church — Herbst & 
Kuenzli, archts., 114 Grand Ave., Milwau- 
kee, soon let contract building 1 story, 
108 x 160 ft. brick, concrete and _ stone, 
here, for First Congregational Church. 
About $50,000. 


Kan., Ellsworth—Asylum—Ellsworth Co. 
plans to build 2 story, rein.-con., steel and 
brick, rein.-con. flooring, concrete founda- 
tion. About $75,000. Mann & Gerow, 
Hutchinson, archts. 


Kan., Lorraine—School—Bd. Educ. plans 
to build 2 story, 68 x 87 ft., rein.-con. and 
brick, concrete foundation. About $50,000. 
S. S. Voight, 410 Barnes Bldg., Wichita, 
archt. 


Kan.,, Stockton—Court House—Rooks Co. 
plans to build 3 story, 80 x 100 ft., rein.- 
con., steel and brick, rein.-con. flooring, 
concrete foundation. About $200,000. F. C. 
Squires, 628 Kansas Ave., Topeka, archt. 


Neb., Lincoln — Sanitorium — Bailey 
Sanitarium plans to build 2 story, 40 x 
108 ft., brick, on Normal Blvd. About 
$65,000. Fiske & Meginnis, 533 Bankers 
Life Bldg., archts. 


Neb., MeCook—Hotel—Company has 
been organized here to build hotel to be 


000. P. Walsh, chn. bd. dirs. 


Neb., Omaha—Bank, Stores and Offices— 
M. F. Shafer, pres. Amer. Bank Bldg. Co 
18th and Farnam Sts., having preliminary 
plans prepared by J. & A. McDonald, 
archts., 908-12 Omaha Natl. Bank Bldg., 
building 20 story, 90 x 133 ft., steel and 
brick, on 19th and Farnam Sts. About 
$1,250,000. 


Wyo., Sheridan—Schoo!—School Dist. No 
7, receives bids in August building 2 story, 
brick. About $100,000: $50,000 bonds hav- 
ing been voted toward same and remainder 
to be raised from sale of present school 
Cc. S. Mills, chn. 


Mont., Forsyth—Hospital—Rosebud Co 
election Sept. 2 to vote on $76,000 bonds to 
build hospital Melver, Cohagen & Mar- 
shall, 407 Electric Bldg., Billings, archts. 


Mont., Sidney—Courthouse—Richland Co 
election Sept. 2 to vote on $50,000 bonds 
to build courthouse. L. Linker, clk. Archi- 
tect not selected. 


Mo., Rockport—Memorial—Atchison Co. 
having plans prepared by J. A. Hogg. 
archt., 947 New York Life Bldg., Kan- 
sas City, Mo., for brick and concrete, here. 
Cost between $45,000 and $50,000. G. W. 
Boettner, chn. bldg. com. 


Mo., St. Louis—Cathedral—Scottish Rite 
Cathedral Assn., 7 Westmoreland Pl., hav- 
ing plans prepared by W. B. Ittner, archt.. 
Bd. Educ. Bldg... for 150 x 200 ft., on Lin- 
dell St. near Grand Ave. About $1,000,- 
000. <A. G. Cochran, pres. 


Mo., University City—(St. Louis P. 0.) — 
Schools—Bd. Educ. plans to build two 
(10 room) grade schools and addition to 
high school. Bonds for $2°9.000 voted 
for project. L. T. Ward, 8 Princeton Pl., 
pres. 


Tex., Dallas—Memorial—Southern Meth- 
odist University plans to build memorial 
hall. About $400,000. J. E. Cockrell, pres 
bd. trustees. 


Tex., Eastland—Bank First Natl. Bank 
plans to build 5 story, rein.-con. and brick, 
concrete foundation, on Lamore and West 
Sts. About $250,000. Lang & Witchell, 
Southwestern Life Bidg., Dallas, archts. 


Tex., Ranger—Hotel—M. Gohlson plans 
to build 5 story, 85 x 140 ft., rein.-con 
and brick. Beshgetoorian & Cobe}li, Ranger. 
archts. About $200,000. 


Tex., San Antonio — Market — City 
election July 26 to vote on $200,000 bonds 
to build market house. H. Helland, city 
engr. 
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Buildings (Continued) 

Tex., San Antonio — Auditorium — City 
election July 26 to vote on $500,000 bonds 
to build auditorium. H. Helland, city 
engr. 

Okla., Jenks — High School — City voted 
$75,000 bonds to build high school. Archi- 
tect not selected. 


Okla, Tulsa—Store—C. A. and J. D. 
Mayo, Sth and Main Sts., plan to build 
5 story, 63 x 140 ft. concrete and_ steel, 
at 424 South Boulder St. About $150,000. 
Engineer and architect not selected. 

Utah, Panguitech —— Hotel — L. B. Church 
soon lets contract building 3 story, 60 x 75 
ft.. brick, on Main St About $60,000. 
Cannon & Fetzes, Templeton Bldg., Salt 
Lake City, archts. and engrs. 


Cal., Arcadia—School—City voted $50,- 
000 bonds to build school Address F. W. 
Treen, trustee. Architect not selected. 


Cal., Long Beach—Hotel—Virginia Hotel 
Co. having plans prepared by J. C. Austin, 
archt., 1121 Baker-Detwiler Bldg., Los An- 
geles, for 200 room rein.-con. addition. 
About $200,000. 


Cal., Martinez—High School—Trustees 
Alhambra Union High School Dist. election 
July 15, to vote on $125,000 bonds to build 
high school. 


Cal., Modesto—Lodge and Theatre— 
Lodge of Elks plans to build lodge and 
theatre. About $175,000. Adress C. H. 
Bertram, chn. bldg. com. Architect not se- 
lected. 


Cal., Modesto—Store, Office and Lodge— 
Moose Lodge having plans prepared by A. 
Mazurette, archt., Home Realty Bidg., for 
5 story, rein.-con., at llth and 1 Sts. About 
$250,000, 


Cal., San Bernardino—City voted $250.- 
000 bonds to build three 10 room, one 8 
room and two 6 room schools. W. C. Sec- 
combe, pres. bd. educ. Noted June 12. 


Que., Bristol—Church—A. McLeod, archt., 
Bristol, soon lets contract building 50 x 6 
ft. brick and steel, concrete foundation, on 
Main St., for Presbyterian congregation. 
About $50,000. 


Que., Montreal—Market—City receives 
bids in fall, building 2 story, 60 x 210 ft 
steel and brick, concrete foundation, on St. 
James St. About $130,000. A. E. Soucet, 
City Hall, engr. 


Que., Quebec—Bank—E. Tanguay, archt., 
D’Aiguillon St, soon receives bids build- 
ing 10 story, rein.-con. steel and brick, on 
St. Peters St., for Natl Bank, St. Peter 
St. About $200,000. 


Que., Quebec—Seminary—J. S. Bergeron, 
archt., St. John St., soon receives. bids 
building 4 story, rein.-con., steel and brick, 
rein.-con flooring, concrete foundation, on 
St. Famille St., for Quebec Seminary. 
About $300,000. 


Ont., Niagara Falls—Collegiate Institute 
—Rd. Educ. having plans prepared by C. 
M. Borler, archt., Main St., for 3 story, con- 
crete and brick, concrete foundation. About 
$90,000. 


Ont., Owen 
and W. Hood, C. . R. Telegraph Bidg., 
soon let contract building 2 story, concrete, 
steel and brick for School Bd. About $80,- 
000. 


Ont., Windsor — School — United School 
Bas. of Ford, Walkerville, Sandwich and 
Windsor plan to build 3 story brick. About 
$200,000. Address A. Gairn, Collegiate In- 
stitute, Windsor. 


Sask., Yorkton — School — Rutherian 
School Bd having plans prepared by 
Storey & Van Egmond, archts., Regina, for 
3 story, 60 x 100 ft., concrete and brick. 
About $190,000. 


B. C., Oak Bay—School—School Bd. soon 
lets contract building 3 story, brick a» 
mill construction school. About $70,0.. 
Cc. E. Watkins, Victoria, archt. 


BIDS DESIRED 


Mass., New Bedford—Hotel—tntil Aug 
15, by Clinton & Russell, archts., 32 
Nassau St., New York City, building 200 
room hotel. for New Bedford Hotel Co., 
Pleasant St. About $1,000,000 Noted 
June 26. 


Conn., New  Britain—Business—C. C 
Palmer, 272 Main St., receiving bids 
building 3 story. 65 x 110 ft., brick and 
steel, concrete foundation, on Church St., 
- George C. Rogers, Fairview St. About 
$50,000 


Port patpen—Gcheet at. E. 
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Conn,, New Haven—Business—Until July 
15, by Brown & Von Beren, archts., 185 
Church St, building 4 story, rein.-con., 
rein.-con. flooring, concrete foundation, on 
Chapel St., for Besse, Ritchey & Co., 784 
Chapel St. About $50,000. Noted May 1. 


N. C., Wilson—Business—Until July 15, 
(change of date), by Benton & Benton, 
archts., Wilson, building 3 story, 115 x 130 
ft., brick, on Barnes and Lodge Sts., for 
B. Harrell Co., Wilson. About $50,000. 
Noted June 26. 


8S. C., Rock Hill—College—Until July 23, 
by Winthrop College Bldg. Com., construct- 
ing 3 story, 190 x 225 ft, students build- 
ing on campus. About $80,000. D. B. John- 
son, chn. Edwards, Sayward & Leitner, 

‘) Chamber of Commerce Bldg., Atlanta, 
Ga., archts. 


Ind., Oaklandon—Hospital—Until July 
16, by Comrs. Marion Co., building tuber- 
culosis hospital here. 


Mich., Detroit—Church and Rectory—L. 
Kamper, assoc. archt., 752 Book Bldg., re- 
ceiving bids for 1 story, 112 x 220 ft. 
church, 3 story, 56 x 58 ft. rectory 2nd 36 
x 38 ft. garage, concrete, brick an steel 
for St. Hyacinth congregation, McDougall 
and Frederick Aves. About $250,000. S. 
I. Kilkiewicz, 888 Frederick Ave., pastor. 
E. Brielmaier & Sons, 432 B'way, ilwau- 
kee, Wis., archts. Noted Jan. 16. 


Mich., Detroit—Hospital—Until July 22, 
by J. McNamara, pres. pub. welfare comn., 
City Service Bldg., for 4 story, 50 x 87 x 216 
ft., rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, on St. Antoine and 
Macomb Sts. About $429,00@ JZ “%cott & 
Co., 2326 Dime Bank Rlidg., arcnts. 


Mich., Detroit—Schoc 
a 


Cntil July 15, by 
Gadd, business 


mingr. bd. educ., 50 
building 2 story, 125 x 130 ft., 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, on Georgia and 
Crane Aves., to be known as “Holmes” 
School. Also for fireproof stairways to re- 
place present wooden stairs in Bennet, 
Houghton, Maybury, Doty, Greusel, Ives 
and Crossman Schools. Malcolmson & Hig- 
ginbotham, 404 Moffat Bldg.. archts. 


e 
B'way., 


Mich., Hamtramck (Detroit P. O.)— 
School—Until July 15, by C. A. Gadd, busi- 
ness mer. bd. educ., 50 B'way., Detroit, 
building 2 story, 104 x 127 ft. school and 
1 story, 42 x 42 ft. boiler room, rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation, on Carpenter and McDougall 
Aves. Malmolmson & Higginbotham, 404 
Moffat Bldg., Detroit, archts. 


Mich., Wahjamega—Hosp.tal—Until July 
16, by E. R. Lrniop, archt., 709 Hammond 
Bldg., Detroit, building 1 story, 43 x 265 
ft., rein.-con., brick and_ steel, rein.-con. 
flooring. concrete foundation, for Michigan 
Colony for Epileptics here. 


Minn., Centerville—School—Until July 16, 
by Bd. Educ., building 2 story, 50 x 62 ft., 
concrete, brick and tile. About $50,000. 
Magney & Tusler, Bldr’s Exch., Minne- 
apolis, archts. and engrs. Noted Apr. 17. 


Minn., Duluth-—Until Aug. 1, by German 
& Jenssen, archts. and engrs., Exch. Bldg., 
constructing 3 story, 80 x 135 ft., rein.-con. 
and brick building, rein.-con flooring, con- 
crete foundation, on North Central Ave., 
for Y. M. C. A. About $100,000. 


Minn., Hastings—Asylum—Until July 14. 
(change of date) by State Bd. Control, 
Capitol, St. Paul, building rein.-con. and 
brick power plant at State Asylum for 
Insane. About $150,000. C._L. Pillsbury 
Co., 813 Metropolitan Life Bidg., Minne- 
apolis, engrs. Noted June 19. 


Minn... Rochester—Hotel—Kahler- Roberts 
Corp., Rochester, receiving bids for 8 story, 
50 x 149 ft.. rein.-con. About $1,000,000. 
F. M. Ellerbe, 692 Endicott Bldg., St. Paul, 
archt. Noted Jan. 16. 


Minn., St. Paul—Theatre—Amer. Thea- 
tre Co., 491 Bidwell St., receiving bids for 
42 x 50 x 120 ft., rein.-con., brick and steel 
addition, brick foundation, at 1077 Payne 
Ave. About $55,000. A. Blewett, 646 
Endicott Bldg., archt. 


Kan., Junction City — Hospital — Until 
July 15, by city, building 2 story, rein-con., 
steel and brick, rein.-con. flooring. About 
$55,000. J. E. Weist, clk. W. E. Hulse & 
Co., Hutchinson, archts. 


Vol 


Kan., Wellington — Audito: 
July 21 (change of date), by 
2 story, 120 x 190 ft., rein.-co; 
rein.-con. flooring, concrete fo 
Boller & Bro., 508 Ridge }: 
City, Mo., archts. Noted Jun: 


Neb., Lincoln—School—Untj! 
J. G. Ludlam, secy. school bd 
Sts., building 2 story, 73 x 1:38 
and rein.-con., rein.-con. floorin, 
dation, on 33rd and Vine Sts. 
000. Fisk & Meginnis, Banker 
archts. 


Neb., Omaha — Hospital — Unti) Aug 
15, by J. Latsner & Sons, archts.,, 630°} ~ 
Bldg., building 6 story, 108 x 10s ft 
con., brick facing, on 26th St 
Ave., for Dr. E. C. Henry, 
Capitol Ave. About $250,00. 


Neb., Omaha—Police Station 
Until July 29, by City Council, 
story, 86 x 132 ft. rein.-con. and brick 
About $200,000. GL. Fisher, 1529 cir, 
Natl. Bldg., archt. Noted Apr. 17. yi 


Wyo., Casper—High School—tntil Aug 
15, by Natrona Co., building 3 story voca- 
tional high school. About 3120.000 yy 
Hamilton, secy. school bd. Dunois & Good- 
rich, Casper, archts. 


Noted May 15 
Mont., Harlowton—School—Unti! Jul 
36, by Schoo! Dist. No. 16, Wheatland Co 
uilding school. J. C. Teague, Hz "tor 
archt. Noted May 22. P an 


Mont., Helena—Laboratory—Unti] Jy}, 
15, by State Bd. Examiners, building Tab 
oratory. Haire & Link, Power Bldg 
archts. Noted Mar. 20. 
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Utah., Murray — School — Until Jul 
28, by School Bd. of Granite Schoo] Dist 
3212 South State St., Salt Lake City, build 
ing 2 story, brick addition to Whittier 
School here. About $60,000. 


Utah, Salt Lake City — High Schoo! - 
Until July 20, by School Bd., building brick 
high school on 33rd St., S. About $150.00 
Cannon & Fetzer, Templeton Bldg, engrs 
and archts. 


Utah, 


ah Salt Lake City—Hospital—Unti! 
uly 25, 


by Comrs. Salt Lake Co., building 
3 story, 200 x 200 ft., brick, on Sout! 
State St. About $200,000. Pope & Bur 
ton, Newhouse Bldg., engr. and archts 


N. 8S., Halifax—Office, Recreation, Can 
teens, ete.—Until July 14, by S. P. Du- 
maresq., archt., Halifax, building 4 stor) 
60 x 110 ft., rein.-con. and steel, rein.-con 
flooring, on South and Barrington Sts. for 
Navy League of Canada. About $125,()0 


Que., Cap de la Madeleine—Academy 
Until July 28, by J. Caron, archt., 69 St 
Francis Xavier St., Three Rivers, building 
4 story, 66 x 100 ft., concrete, steel and 
brick. concrete foundation, for Catholic 
School Bd. About $70,000. Noted June 5 


Que., Montreal—Church—wUntil July 28 
by Vandal & Gascon, archts., 502 St. Cat! 
arine St., E., building 60 x 100 ft. stone, 
brick and _ steel, concrete foundation, for 
Church of Holy Redeemer, Park St. About 
$250,000. 


Que., Shawinigan Falls — Exchange — 
Until July 28, by Bell Telephone Co., 118 
Notre Dame St. W., Montreal, building 3 
story, 40 x 50 ft. concrete, brick and steel 
concrete foundation. About $50,000. W 
J. ae, 29 Hospital St. Montrea 
archt. 


Que., Ste. Anne des Monts—Church- 
Until July 15, by J. B. A. Rioux, curate 
Parish Congregation, building 1 story, rein.- 
con. and steel. About $100,000. T. Ray 
mond, 45 Caron St., Quebec, archt. 


Ont., Saulte Ste. Marie—Court 
Until July 12, by C. F. Findlay, archt, 
Sault Ste Marie, building 2 story, stone, 
brick and concrete, for Provincia! Govern: 
ment, Toronto. About $200,000. Noted 
an. 9. 


House— 


Ont., Toronto—Banks—Until July 12, by 
Darling & Pearson, archts., 2 Leader Lane 
building two 3 story, concrete, steel and 
brick, rein.-con. flooring, concrete founda- 
tion, for Dominion Bank of Canada, Kine 
and Yonge Sts. About $100,000. Note? 
June 26. 


Ont., Woodstock—Exchange—Until July 
28, by Bell Telephone Co., 118 Notre Dame 
St:, N., Montreal, Que., building 3 story. 4 
x 50 ft., concrete, steel and brick, concreté 
foundation. About $50,000. W. J. Car 
michael, 29 Hospital St., Que 
archt. 


Montreal, 
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Buildings (Continued) 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

Boston—Office—Henderson, Rob- 


a toss, Brookline, let contract build- 
ine 6 story, 90 X 65 ft. brick and concrete, 
concrete foundation, at_148 State St., here, 
ta J. Prindeville, Framingham. About 
$30 O00 

*Mass., New Bedford—Bank—New_ Bed- 
ford Textile Trust Co., let contract build- 
ing rein.-con., steel and brick, on Pleasant 
gt rein.-con. flooring, concrete foundation, 
‘0 E. A. Abbott Co., 3 Park St. Boston. 
About $100,000. 

¢#Mass., Waltham (Boston P. 0.)— 


School—City let contract building concrete 
Tack school, to J. P. Keating Co., West- 
boro, Mass. About $197,900. Noted June 
19. 

R. IL, Central Falls (Pawtucket P. O.)— 
Corvent-—Sisters of Notre Dame, Broad St., 
let contract building convent, to J. B. Morin 
Co. 125 Hunt St. About $50,000. Noted 
June 5. 

*k, I, Providence—Brown & Sharpe Mfg. 
Co.. Promenade, let contract building 6 
story, 64 x 99 ft. and 3 story 64 x 75 Tt... 
additions to factory, rein.-con. 


rein.-con.. 

flooring, concrete foundation, to W. H. 
Hamlyn & Son, Ine., 35 Greenwich St. 
About $125,000. 

*Conn,, Nery Britain—Church—All 


Saints congregation let contract building 
1 story, 60 x 111 ft., brick, concrete foun- 


dation, on Wilcox and West Sts., to J. 
Wooley, 756 Main St., Hartford. About 
$50,000. Noted May 15. 

*xConn., New Haven — Business — E. 


Malley Estate, 902 Chapel St., let contract 
building 2 story, 70 x 75 ft., concrete and 
brick, rein.-con. flooring, concrete founda- 
tion, on Temple St., to Larkin-Carey Realty 
Co., 166 Brewery St. 


*Conn., New Haven — Business — N. 
Miller, 135 Temple St., let contract build- 
ing 2 story, 55 x 150 ft., brick and con- 
crete, rein.-con. flooring, concrete founda- 
tion, to F. H. Dusinberri, Port Washington, 
N. Y., about $50,000, 


Conn., New Haven — Hospital — Grace 
Hospital Assn., 1418 Chapel St., received 
only bid building 5 story, 100 x 140 ft., 
brick and steel and rein.-con., rein.-con. 
flooring and_ concrete foundation, on 
Orchard. St. from Dwight Bldg. Co., 24 
Center St. About $300,000. C. S. Palmer, 


191 Church St., archt. 


*Conn,, Sterrs—Hall—Connecticut Agri- 
cultural College let contract building 1 
story dining hall on‘'campus, concrete and 
brick, rein.-con. flooring, concrete founda- 
tion, to H. Wales Lines Co., 134 State St., 
Meriden. About $60,000. Noted Apr. 24. 


*N. Y., Brooklyn—Theatre—Lon 
Amusement Co., Garden Theatre, 
will build 130 x 145 ft. 
brick foundation, on ulton St., near 
Church St. About $400,000. Work will be 
done by day labor. 


Island 
amaica, 
brick and steel, 


N. Y., Middletown—Hospital—State Hos- 
pital Comn., Albany, received lowest 3 bids 
July 1, building 40 x 320 ft. hospital with 
» Wings, concrete foundation, for State 
Hospital, here, general contract, from A. E. 
Stephens Co., 318 Main St., Springfield, 
Mass., $283,333, M. Kantrowitz, 20% Market 
St, Albany, $295,400, P. Keeler Bldg. Co., 
42 Orange St., Albany, $312,100; heating, 
rom C, H. Darmstadt, 352 West 43rd St., 
York City, $38,992, J. C. Williams, 
Inc., 233 Bway., New York City, $40,972, 
Adams, Britz & Co. 1761 Park Ave., New 
vork City, $42,157; sanitary work, from 
Y i. Darmstadt, 352 West 43rd St., New 
nore City, $32,392, Kenny Moran Co., 33 
Old Bway., New. York City, $32,530, E. 
.Y ©o., 133 Market St., Syracuse, $39,350. 
‘oted June 12, 


ow. Ys New York—Theatre, Store and 
ae -. Hensle Realty Co., 3879 10th 
;\ve., will build 2 story, brick and steel, 
aes foundation, on Dykman St. between 
\\8le and Post Aves. About $300,000. 
"k will be done by day labor. 


*N. Y., Ossining—Hall, etc —C. F Ratti- 
<an, Supt. state prisons, Hall Records Bldg., 
: . York City, let contract building mess 

ill and kitchen, No. 4, detention No. 5, 

‘tside cell No, 7, clinic ‘No. 8, pumphouse, 
rservoir, also sanitary heating and elec- 
tric work on same, to P. J. Carlin, 1123 
A New York City, $956,780. "Noted 


Vi 
\\ 


*N. J., Lakewood—Hotel—Hotel Elisberg 
Constr. Co., 55 Liberty St., New York City, 
let contract building 5 story, 100 x 175 ft., 
brick and steel, concrete foundation, to L. 
Barth & Son, 32 Union St., New York City. 
About $500,000. Noted Apr. 24. 


*>. J., Trenton—College—Rider-Moore & 
Stewart, 12 South Broad St., let contract 
building 5 story, 75 x 100 ft., concrete, brick 
and steel, on State and Carroll Sts., to S. 
W. Mather & Sons, Greenwood and Allen 
Sts. About $125,000. 


*N. J., Trenton—Psychopathic—Dept. of 
Architecture, 143 West State St., let con- 
tract building 4 story, 45 x 93 ft., concrete 
and stone, at State Hospital for Insane, 
here, to Standard Constr. Co., 1713 Sansom 
St., Phila., $306,000. Noted June 12. 


*N.J., Union Hill—School—Bd. Educ. let 
contract building 3 story, 105 x 192 ft. 
brick and steel, brick foundation, on Hud- 
son Ave., between Ist and 2nd Sts., to De 
Riso Bros., 17 Bergenline Ave. About $200.- 
000. Noted May 29. 


*N. J. Vineland—Home—Dept. of Archi- 
tecture, 142 West State St., Trenton, let 
contract building 1 story addition to State 
Home for Children, to J. D. Pasquale, Vine- 
land. About $60,000. 


*Pa., Phila. — Bank — Kensington 
Trust Co., Kensington and Allegheny Aves., 
let contract building 1 story, 54 x 78 ft., 
concrete and brick bank, with 15 x 54 ft. 
addition, to F. B. Davis, 240 North 16th 
St. About $50,000. Noted May 22. 


*Pa., Phila. — Loft — L. B. Rothchild, 
archt., 1225 Sansome St., let contract to 
The Wark Co., 1737 Filbert St., building 
7 story, 101 x 150 ft., rein.-con. and brick, 
for J. C. Kahn, Morris Bldg. About $300,- 
000. Noted May 22. 


*Pa., Wayne—School—School Dist. Rad- 
nor Twp., let contract building two 2 story, 
35 x 47 ft. brick wings to primary school, 
to J. D. Lengel, Bank Bldg., $54,606. 


*Md., Baltimore—Bank—Maryland Trust 
Co., Calvert and Redwood Sts., let contract 
remodeling entire first floor, to Fraine Bros. 
& Haigley, 18 Clay St., $52,500. Noted 
May 29. 


*Md., Baltimore—Bank—Seaboard Bank, 
Park Ave. and Fayette St., let contract 
altering 5 story, concrete and steel, to Frai- 
nie Bros. & aigley, 18 Clay St. About 
$60,000. Noted Feb. 6. 


*™Md., Baltimore—Parish School—St. Ber- 
nard’s Catholic congregation, Gorsuch Ave., 
let contract building 2 story, 60 x 140 ft., 
rein.-con. and brick, concrete and _ brick 
foundation, on Gorsuch Ave. and Indepen- 
dent St., to J. J. O’Connor, 427 East Lex- 
ington St. About $50,000, cost plus per- 
centage basis. 


*Mda., Baltimore — Theatre — Wizard 
Theatre Co., 30 West Lexington St., let 
contract remodeling theatre, to Consoli- 
dated ne Co., 243 Calvert Bldg. About 


*Va., Bon Air — Administration — Vir- 
ginia Home & Industrial Schoo) for Girls 
let contract building 2 story, 40 x 100 ft., to 


J. Dicks, Westhampton St., Richmond. 
About $50,000. 
*Va., Charlottesville — Sanitarium — 


Virginia State Bd. of Health let contract 
building sanitarium, to Charlottesville 
Lumber Co., Charlotesville, $81,000. 


*W. Va., Charléston — Business — S. 
Cohen let contract building 6 story, 25 x 
100 ft., brick, on Virginia and Bridge Sts., 
to W. A. Abbitt, 12 Columbus Blvd., 
Charleston. About $60,000. 


*W. Va., Keyser—Bank and Office—First 
Nau. Bank let contract building 3 story, 
50 x 110 ft, brick and steel, to C. D. 
Keyser, Bellaire, O. About $75,000. 


*0., Akron — Salesroom — See 
dustrials.” 


*0. Akron—School—Bd. Educ. let con- 
tract building 3 story, 88 x 200 ft., rein.- 
con., steel and brick annex, rein.-con. floor- 
ing, brick and concrete foundation, on West 
Crosier St. to Drummond-Miller Co., Guar- 
dian Bldg. Cleveland, $197,650. 


*0O., Cleveland — Bath House and Gym- 
nasium — City let contract building 2 
story, 70 x 76 ft., concrete, steel and brick, 
on East 26th St. and Central Ave., to W. 
Moore Co., 1278 West 4th St. About $100,- 
000. Noted May 1. 


*0., Cleveland — Dance Hall — See “In- 
dustrials.” 


“In- 





*0., Dayton—Bank and Office——Pretziger 
& Musselman, archts., 1155 Reibold Bidg., 
let contract to Industrial Bldg. Co., Rei- 
bold Bldg., building 6 story, 40 x 50 ft. 
rein.-con. addition, rein.-con. flooring, on 
3rd and Main Sts., for J. D. Richards, c/o 


City Natl Bank. About $350,000. Noted 
Mar. 13. 
*0O., ©ittsburge—School—E. S. Mount- 


stephen, archt., 803 Union Bank Bldg., Day- 
Colum- 


ton, let coniract to Foltz & Son, ¢ 

bus, building 3 story, 80 x 140 ft., rein.-con, 

and brick, concrete foundation, for Bd, 

Educ. About $91,000. Noted June 19. 
Mich., Detroit—Schools—C A Gadd, 

business mer., bd. educ., 50 Bway., re- 


ceived bids building (a) addition to Moore 
St. School on Alger and Cameron Aves., 
(b) addition to Dwyer School on Hawthorn 
and Caniff Aves., (1) masonry, (2) carpen- 
try, (3) heating, ventilating and plumbing, 
from M. A. Mahoney, Penobscot Bldg., (al) 
$96,000; A. J. Smith Constr. Co., Campau 
Bldg., (a1) $101,900, (b1) $112,900; Cor- 
rick Bros., 507 Owen Bldg., (a1) $104,813, 
(b1) $110,923; E. Thiede, 287 Berlin Ave., 
(a2) $27,629, (b2) $28,785; Harcus & Co., 
774 Russell St., (a2) $32,538, (b2) $32,175; 
H. M. Martins Co., 221 Moffat Bldg., (a2) 
$34,009, (b2) $32,660; J. W. Partlan, 51 
Park PL, (a3) $56.661, (b3) $55,295; R. L. 
Spitzley, 403 Vinton Bldg., (a3) $57,522, 
(b3) $56,302; M. B. O'Connor, Penobscot 
Bldg., (a3) $61,391; Ernst Bros., 35 Bagg 
St., (b3) $60,216. Noted June 19. 


Mich., Port Huron—Gymnasium and Au- 
ditorium—City received lowest bid building 
2 story, rein.-con., brick and steel, con- 
crete foundation, in connection with Wash- 
ington School on White St., general con- 
tract, A. W. Schultz, Port Huron, $52,500: 
heating plant, Bryce Heating and Ventilat- 
ing Co., $11,798. Noted June 


Ill., Chicago—School—Bd. Educ. received 
lowest 3 bids building 3 story, 169 x 263 
ft., steel and brick, concrete foundation on 
West 18th St. and South Keeler Ave.; 
masonry, from F. A. Siebold & Son, 133 
West Washington St., $93,480, S. N. Nielsen 
& Co., 3059 Augusta St., $96,279, H. Schrik 


& Co., 3722 hicago Ave., $99,319; cut 
stone, C. . Fanning & Co., 1616 South 
52nd Ave., $51,844, Olson & Nelson Cut 


Stone Co., 3401 South La Salle St., $52,764, 
J. A. Hagen, 1620 South Laramie Ave., 
$53,500; structural iron, Hausell-Elcock Co., 
Archer and Normal Aves., $39,750, Duffin 
Iron Co., 4837 South Kedzie Ave., $41,200, 
South Halsted St. Iron Works, 2607 South 
Halsted St., $41,515; carpentry, H. Schrik 
& Co., 3722 Chicago Ave., $41,762, B. J. 
Regnall & Co., 19 South La Salle St, 
$41,791, H. Reininga, $41,798; fireproofing, 
Natl yiregeocing Co., 2600 Shields Ave., 
$26,837; Egan Fireproofing Co., 133 West 
Washington St., $29,130, Illinois Fireproof- 
ing Constr. Co., 209 South La Salle St., 
$31,776. Noted June 12. 


¥Ill., East St. Louis — Community — 
Natl. Catholic Community Center Service, 
c/o P. Murray, Union Trust & Savings 
Bank, let contract building 3 story, brick 
and concrete, concrete foundation, on 5th 
and St. Louis Aves., to Keeley Constr. Co, 


2100 State St. About $150,000. Noted 
Mar. 20. 
* Wis., Milwaukee — Sanatorium — 


Sacred Heart Sanatorium, 545 Layton 
Bivd., let contract building 3 story, rein.- 
con. and brick addition, to P. Reisen & 
Sons, 1018 Humboldt Ave. About $66,000. 


*xIa., Britt—School—Bd. Educ. let con- 
tract building 2 story, 104 x 242 ft., rein.- 
con. and brick, brick foundation, to Madsen 
Constr. Co., 848 Bldr.’s Exch., Minneapolis, 
Minn., $131,779. Noted June 12 


*Minn., Anoka — Administration—State 
Bd. Control, Capitol, St. Paul, let contract 
building 2 story, 45 x 140 ft., at State 
Asylum, here, to Laurence Constr. Co., 544 
AY -. Exch., Minneapolis, $67,594. Noted 

ay 8. 


*Minn., Duluth—Club—Northland Coun- 
try Club, East Superior St., let contract 
building 2 story, 100 x 120 ft., frame and 
stucco, rein.-con. flooring, concrete founda- 
tion, to McLeod & Smith, 508 Sellwood Bldg. 
About $80,000. Noted Feb. 6. 


*Minn., Russell—School—Bd. Educ. let 
contract building 2 story, 60 x 75 ft., 
rein.-con. consolidated school, to J. Schilt, 
—— Falls. About $50,000. Noted 
une 12. 


*Minn., St. 
let contract buildin 


Hilaire—School—Bd. Educ. 
2 story, 57 x 90 ft., 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, to L. D. Me- 
a Thief River Falls, $50,800. Noted 
une 
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Buildings (Continued) N. J., Cape May—Cell House—Bureau Ore., Bend—Road Work 
; Yards & Docks, Navy Dept., Wash.. D.C. Rds., U. S. Dept. of Agricu! 

xKan., Great Bend — School — Bd. rejected bids received June 25, building at Office Bldg. Portland, soo 

Educ. let contract building 1 story 130 x Wissahickon Barracks, Naval Training improving 15.51 mi. McKe: 

140 ft., brick, hollow tile and stucco, con- Camp, here; Spec. 3943. Noted July 3. Forest Rd., in Deschutes 

crete foundation, to r. C. Cork, Great Bend. Deschutes Co., involving 5! 

About $50,000. Noted June 19. _Pa., Phila— Assembly Shop — Bureau 78,000 cu.yd. earth and 12 
*S. D., Rapid City—Church—Methodist Yards & Docks, Navy Dept., Wash. D. C, e@xcav., 1850 lin.ft. log or pij 

Episcopal congregation let contract build- ejected bids received June 25, building ex- . I. Hewes, dist. engr 

ing 1 story, 50 x 100 ft., brick and rein.- tension to assembly shop at Naval Aircraft 

con., to A. J. McDonald Constr. Co., 734 Soo Factory, here; Spec. 3927. Noted July 3. BIDS DESIRED 


Line Bildg., Minneapolis, Minn. About 
$52,000. Noted May 38. . Pa., Phila—Paving, Re surfacing, ete.— ; ena, Daas cedging, W 
; . te 3ureau Yards & Docks, Navy Dept., Wash., aining Wall—Until Aug. 1, 1), 
_ xMo., | St. eee ae Principia > C., rejected bids rece ‘ived June 25, pav. Supt., Boston, dredging and 
School, Page ane ee a 8.. et a ing and resurfacing existing roads, ballast- wharf and retaining wall at 
building 2 story, 75 x 151 ft., concrete, Steel ing railroad tracks, extensions, alterations Depot, Chelsea 
and brick addition, at 1342 Montclair Ave., ang drainge: Spec. 3963. Noted July 3 
to Dickie Constr. Co., Syndicate Trust : wi soa lati iia 
Bldg About $60,000 _R. 1, Providence—Remoideli: 
es 7 : Pa., Phila. — Roof Covering — Bureau Until July 31, by Treas. Dept., 
*Mo., St. 5 -—Stix Baer & Ful- Yards & Docks, Navy Dept., Wash., D. C., Tremodeling electric passenger 
ler Co., 7th and Washington Sts., let con- eae to cover roofs of Buildings Nos. Post Office, Courthouse and 
tract wrecking present building and erect- , 360, 400 and 401; Spee. 3981. here. J. A. Wetmore, supery 
ing 11 story, 90 x 226 ft., rein.-con., steer vertised in this isssue. 
and brick, rein.-con. flooring, rock founda D. C., Anacostia—Buildings, Hangars, 
tion, to Westlake Constr. Co., 717 Locust Roads and Distributing Systems—Bureau N. ¥., Buffalo—Rubble Mound Protec: 
St. About $1,000,000 Yards & Docks, Navy Dept., Wash., D. C., ete —Until July 31. by U. S. Ene: 
. — Tabernacle — Mor- TéJect: bids received June 25, building and ederal — g., constructing 
ET contrant emioee 2 story, installing, here; Spec. 3905. Noted July 3, mound protection and sand protect 
brick, on Main St., to M. E. Anderson, on Presque Isle Peninsula, Erie Harbor 
1915 South 7th East St., Salt Lake City, | ve, eles Roads—Surfacing, Grad- u. ¥. & VesucDred 
$62,554. ing, Filling and Sodding—Bureau Yards & N. Y¥., New _York—Dredging—nti) J 
2 ee sy Docks, Navy Dept., Wash., D. C., rejected 30, by U. S. Engr. Office, 39 Whitehal) 
x Ariz., Siegler State bids received June 28, surfacing, grading, ‘ Gredging in Raritan River, N. J.; ad\. 
Institutions, Phoenix, wi build two ; filling and sodding 300 acres at NavalOper- tised in this issue. 
story: OU x) 120 IL. reip-con, limestone and ating Base, here; Spec. 3930. “Noted July 3. 
ile, at State Normal sc ere ssche = ~ “va “ ei 
& Ribbey, Bank of Arizona wis.. coenee. Va., Quantico—Road, Floor, etc —Bureau memeoral a kee te ='h 
archts. Work will be done by day labor Yards & Docks, Navy Dept., Wash., D. C., Office, 39 Whitehall St., dredging ‘ 
*Wash., Wenatchee—Theatre — Wenat- rejected bids received June 28, grading, moving rock in East River; advertised 
Realty & Investment Co. let contract building concrete road and platforms at this issue 
building 2 or 3 story, 70 x 120 ft., masonry Marine Flying Field, here; Spec. 3980. 
ete hee Dow & Ryden, Wenatchee. Noted June 26. N. Y., Stapleton—Kitchen and Mess H 
Abou 0, h —Until July 25, by Treas. Dept.. Was} 
> —Psychopathic—Bd.. of 8S. C., Seat — aes for Guards, C., building here. J. A. Wetmore, super 
core tan manion « ~ let contract balld- Electric Lighting, Water Supply_and Fir: archt. 
ing 2 story, 60 x 269 ft., concrete and frame, ae Systems—Bure au Yards & 
at Couty Farm, to G. F. Barber, 4342 bids * Navy Dept. Wash., D. C., rejected N. Y., Stapleton—Mechanical Equi 
South Flower St., Los Angeles, $61,590. talli received June 28, building and in- —Until July 25, by Treas. Dept., Was! 
Noted July 3 stalling wat Naval Amunition Depot, here; D. C., furnishing mechanical equipmer: { 
Spec. 3977. Noted July 3. kitchen and mess hall and certain outs 
*Cal, Los Angeles—Office—See ‘“Indus- service in U. S. Marine Hospital 
trial Works.” Fla., Key West—Power House. Electric J. A. Wetmore, superv. archt.; advertis: 
; Generator Equipment and Fire Protection in this issue. 
*N. S., Ferrona Junction—Asylum—Pic- System—Bureau Yards & Docks, Navy 
tou Co. let contract building concrete, steel Dept., Wash., D. C., rejected bids received D. C., Wash.—Miscellaneos Equipment— 
and brick, at Riverton, near here, to J. June 25, building power house, here, and Until Sept. 2, by Gen. Purch. Agt., Pa: 
Johnson, New Glasgow. About $100,000. installing electric generator equipment and Ganal, Wash., purchasing cargo. h: 
. . , ; fire protection system; Spec. 3956. Noted cranes, air compressors, electric moti 
_,xOnt., Kingston—( ‘ollegiate —, July 3. spares, starting panels, motor-driven 
City sot contr oe oe donee B. s. plex pump, Hamilton-Corliss engine 
Pigott- ea +2 B84 r. CO., . 2 oe Fla., Key West—Sewer—Bureau Yards uum-cleaning machine, Hughes electr 
Hamilton, $324,884. & Dotes, Navy Dept., Wash., D. C., re- oven, water-cooling boxes, fiber conduit 
aaa _. Jjecte ids received June 25. building inter- bends, steel dump cars, wooden flat cars 
i ogy tai ny eg cepting sewer at Naval Air Sta. here; and locomotives. A. L. Flint, purch. agt 
on May emeitinns aan oe Wain halls, Spec. 3959. Noted July 3. advertised in this issue. 
residence, power house and drainage sys- 
come, in connection with Qu’Appelle — ROAD WORK—NEW YORK 
torium, to Poole Constr. Co., Regina, Tota ' : ; 
nae $75,000. Bids were received by State Highway Comn., June 17, for constructing Road \ 
1507, from Baldwinsville to Plainville, Onondaga Co., from (A) Pathfinder Constr. C 
Fulton; (B) J. H. Corbett & Sons Co., Union Arcade, Pittsburgh, Pa.; (C) Morrison & 
Quinn Co., Inc., Rochester; Road No. 1496, from Westport to Elizabethtown, Essex C 
Federal Government Work = (A) Kennedy Gontg. Co., Inc, Albany; (B) Dale Eng. Co., Mann Bldg, Utica ; (C) Joir 
B. Dower, Ballston Spa.; Road No. 5626, from Oppenheim to Dolgeville, Fulton Co (A 
PROPOSED WORK Dale Eng. Co., Mann Bldg., Utica; (B) Rosoff Eng. Co., 15 Park Row, New York C 
(C) F. V. Brotsch Co., E & B Bldg., Rochester; Road No. 5635, from Marilla to Wa 
Mass., Boston—Addition to _ Shipfitters Center, Erie Co., (A) Cold snore Constr. Co., Buffalo; (B) Frank J. Foote, Nun 
Shop—Bureau Yards & Docks, Navy_Dept., (C) J. S. Stabell, Inc., 1127 Niagara St., Buffalo. The unit bids were as follows 


Wash., D. C., rejected bids received June 
25, building at Structural Shop, here; Spec. ROAD NO. 1507 


3920. Noted July 3. 
A 


Mass., Boston—Post Office—Treas. Dept., 
Wash, D. C, has had plans prepared for Gearing and waiter Comp eun .. ie 
2 story post ‘office, on West Bway. About 100 cu.yd. rock excavation . 2 
$150,000. 9,000 oe yd. ov sane. Pere in yd. 100 ft 
» ” in.ft. vitr. clay pipe, in. diameter 
Mass., Hingham Officers gg 140 lin.ft. vitr. clay _ 15 in. diameter 
Bureau Yards & Docks, Navy Dept was 1,000 lin.ft. 6in. porous tile underdrain 
D. C., rejected bids received June 28, con- ‘catch basins 
structing 2 buildings for officers’ quarters 2 changing elevations of manholes 
at Naval Ammunition Depot, here; Spec. 40 tons cast iron pipe. . 
3804. Ned July 3. 100 lin.ft. relaying old pip 
1.000 ft.b.m. timber and lumber 
N. ¥., Montauk — Painting Building — = 52 cy.yd. 2nd class concrete 
Bureau Yards & Docks, Navy Dept., Wash., 220 cu.yd. 3rd class concrete 
D. C., plans to paint buildings, here ; Spec. 55 lin.ft. stone curbing and headers 
3999. Bids will be received at Brooklyn 610 lin ft. concrete curbing. 
Navy Yard. 1,100 sq.yd. cobble gutters, sand joints 
1,600 sq.yd. cobble gutters, cement pane 
N. Y., Montauk—Power House—Bureau 2'700 Ib. metal reinforcement. .. . 
Yards & Docks, Navy Dept., Wash., D. C.. 1,500 Ib. miscellaneous iron and steel. 
rejected bids received June 25, building at 5,800 lin.ft. wooden guard railing 
Naval Air Sta. here; Spec. 3889. Noted 70 cu.yd. screened gravel 
July 3. 80 cu.yd. broken stone Saeeee-s 
265 cu.yd. concrete foundation 9 50 
Y., Brooklyn—Storgae Building— 12,800 cu.yd. cement concrete pavement. : : 
Burgaw Yards & Docks, Navy Dept., Wash., 1,865 sq.yd. brick pavement. . 2.90 
. rejected bids received June 25, con- 300,000 sq.ft. metal reinforcement for pavement Bh tit 01 
coal compass storage building on roof 1,000 cu.yd. run of bank gravel 3.10 
of Building S-2, at Fleet Supply Base in -—__——- —_—-—— 
South Brooklyn; Spec. 3948. Noted July 3. "Extended totals. . . -aekeee’d $225,984 $240,003 
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Roa \vork—New York (Continued) 
ROAD NO. 
Clearing and grubbing (lump sum) 
g 39 000 cu_yd. earth excavation. . . 
> 300 cu yd. rock excavation. . . : 
1 vd. overhaul, per cu.yd. 100 ft 


10,000 cu.yve M : 
30 lin ft. vite. clay pipe, 12 in. diameter 

12 lin ft. vitr. clay pipe, 16 in. diameter. 

80 lin ft. vitr. clay pipe, 18 in. diameter. 

| 000 lin.ft. 6in. vitr. clay underdrain. ...... 
25 tons cast iron pipe. . , 
100 lin ft. relaying old pipe.......seeeeeeeee 
30 cu.vd. stone filling 
7.000 ft.b.m. timber and lumber 
280 cu.yd. riprap. ; 
160 cu.yd. 2nd class concrete. 

510 cu.yd. 3rd class concrete. 5 

1.070 sq.yd. cobble gutters, cement joints 
1.100 sq.yd. cobble gutters, sand joints 
220 sq.yd. concrete gutters 

7,000 Ib. metal reinforcement. 

2000 !b. miscellaneous iron and steel 
5.900 lin.ft. wooden guard railing. 

235 cu.yd. broken stone 
15,350 cu.yd. foundation course, field or quarry stone..... 
4.825 eu.yd. bottom course, broken stone........ 

145 cu.yd. concrete foundation for pavement 












ip 
1 Re. 























wethOl . das caaa6epebradeeesecoueses 
1,000 sq.yd. stone block pavement 


172,500 gal. bituminous mate: 


Extended totals....... 














Clearing and grubbing (lump sum) 
22,000 cu.yd. earth excavation........... 
. 500 cu.yd. rock excavation 
50 lin.ft. vitr. clay pipe, 18 in. diameter... . 
500 lin.ft. 6-in. porous tile underdrains 
2 tons cast-iron pipe sare 
P 5M. ft.b.m. timber and lumber........... 
q 50 cu.yd. riprap stone ees 
Fe 115 cu.yd. 2nd class concrete....... 
: 280 cu.yd. 3rd class concrete. . . i 
§ 2,560 sq.yd. cobble gutter, cement joints 
; 1,470 cu.yd. cobble gutter, sand joints 
3,050 Ib. metal reinforcement 
300 Ib. miscellaneous iron and stcel 
2,830 lin.ft. wooden guard railing 
294 cu.yd. broken stone, No. | size. 
160 cu.yd. broken stone, No. 2 size... . she thi ails: 
: 8,230 cu.yd. foundation course, field or quarry stone.. .. 
yy 3,875 cu.yd. top course, waterbound macadam, broken st 






























g % WOR: ona ss 0.5 crepe stay .° ween eee eeeeee 
i BS 18 tons commercial granulated calcium chloride......... 
po TF ee re tet eee Pree 








Clearing and grubbing (lump sum). 
33,000 cu.yd. earth excavation. . 

75 cu.yd. rock excavation 

1,600 lin.ft. 6 in. vitr. clay underdrains. . 


Sgt " . 
Baer eg ele ee a 
















. 14.5 tons cast iron pipe..... 
; 100 lin.ft. relaying old pipe. . 
« 1M.ft.b.m. timber ona taadbes 
110 cu.yd. 2nd class concrete. . 
! : 420 cu.yd. 3rd class concrete 
\ : 2,150 sq.yd. concrete gutters. . 
e 4,600 Ib. metal reinforcement. . 
Eig 200 lb. miscellaneous iron and steel. 
g 4,000 lin.ft. wooden guard railing. . 
o 175 cu.yd. screened gravel... . . ; °8 
4 8,475 cy.yd. cement concrete pavement 
. 300 cu.yd. run of bank gravel... as 
a 415,500 sq.ft. metal reinforcement. 
P Extended totals........... 
x A 
) = 
Fi .D. C., Wash,—Sewers—Until Aug. 4, by 
‘5 < Dist. Comrs., Dist. Bldg., constructing 9600 
os &. lin. ft trunk sewers, ranging in size between 
"0 a 2 and 9 ft. in diameter; advertised in this 
. i issue. 
7) ca 
M i Ga., Dawson — Post Office — Until 
0 4 July 25, by Treas. Dept., Wash., D. C., 
) a building here. J. A. Wetmore, superv. 
"0 a archt. 
. sy) . 
5 Fs _ Fla., Jacksonville—Dredging and Rock 
; 2 Removal—Until Aug. 2, by U. S. Engr. 
( u Ottice, Jacksonville, dredging and removing 
5 : — in St. John’s River; advertised in this 





Fla., St. Augustine—Heating Apparatus 
3 —Until July 30, by Treas. Dept., Wash, D. 
4 C., furnishing and installing heating ap- 
paratus. J, A. Wetmore, superv. archt. 









0., Cineinnati—Lock and Dam—Until 
Aug. 1, by _U. S. Engr. Office, 1st Dist., 
incinnati, building lock and abutment for 
om No, 34, Ohio River, near Chilo. Noted 


ae 










ENGINEERING 


7,300 cu.yd. top course, bituminous macadam, penetration 


15,500 gal. surface treatment with bituminous cold applica- 








NEWS-RECORD 














tank and tower at U. S. Naval Camp, her 
1496 to Chicago Bridge & Iron Co., 30 Chur 
St.. New York City, $7940, (120 day 
A B c Noted July 3 
$200.00 $700 00 $2,000. 00 
1.10 65 1.00 *R. I., Newport — Extending and Alte: 
2.50 ee ' 00 ing Fire Alarm System Bureau Yard 
01} ol O14 & Docks, Navy Dept... Wash mG t 
1.00 o> 1.00 contract extending and altering fire alat 
ae a 2 system, here, to Gamewell Fire Ala 
45 35 40 Telegraph Co., 70 East 45th St., New York 
80 00 70 00 70 00 City, $19,062, (90 days). Noted July 3. 
20 15 20 
3.00 2 50 00 N. Y., Brooklyn — Cranes — Bureau 
5. 00 50 00 40.00 Yards & Docks, Navy Dept., Wash., D. ¢ 
3.00 2.50 3 00 received bids July 2, installing 7 electric 
11.00 1.00 11.00 traveling cranes in Shipbuilding Way No 
10.00 00 10.00 and Bulkhead Handling Ways Nos. 1 
1.00 ' 20 1.25 and 2, at Navy Yard, here, (1) net price 
50 80 80 and time for one 4-ton and four 1-ton 
2.00 1.80 2.00 eranes and runway conductors for their 
10 07 10 runways, complete in accordance with 
10 06 10 drawings and specifications; (2) net price 
_ 40 . 40 40 and time for two 15 ton cranes and run- 
2.70 2.20 2.70 way conductors for their runways, com 
3.20 3.50 3. 20 plete, in accordance with drawings and 
4.60 4 30 >. 00 specification; (3) amount and time to 
11.00 12.00 11.00 be deducted from net price and time 
. stated under (2) for omission of 15-ton 
;-3 Be $3 cranes and its runway conductors, from 
08 13! 13 Niles Bement Pond, 111 Bway., New York 
a City, (1) $85,165, (150 days), (2) $46,600, 
aaa a oT ~ (3) $23,300; V. R. Browning, 17701 Lake 
$196,955 $198,749 $208,606 = Shore Bivd., Cleveland, O.,. (1) $91,329, 
(165 days), (2) $47,460, (180 days), (3) 
5626 $24,480; Bedford KFdry & Machine Co 
eae Bedford, Ind., (1) $53,400, (180 days), (2) 
A B © $26,100. Noted June 26. 
$150.00 $150 00 $150.00 
65 1.00 1.00 *N. Y., Brooklyn -~ Rebuilding Ship 
1.00 1.00 3.00 building Ways Bureau Yards & Docks 
1.30 01 1.50 Navy Dept., Wash. Db. C let contract 
25 oI 40 reconstructing shipbuilding ways, here, to 
80.00 ol 80.00 Phoenix Constr. Co., 41 Park Row, New 
60.00 02 50.00 York City, $697,897, (240 days). Unit 
a s 3 = 3 = prices for (2) and (3) also accepted. Noted 
July 3 
10.00 11.00 11.00 
1.00 1.25 1.50 z ; ’ bh ¥ Z 
70 1 00 1.00 *N. Y., New  York—Dredging—l Ss 
07 10 10 Engr. Oftice, 39 Whitehall St., let contract 
06 10 10 dredging in narrows of Lake Champlain, N 
40 45 45 Y. and Vt., to Amer. Pipe & Constr. Co., 112 
2.60 3.00 3.10 North Broad St., Phila., Pa., $79,500. Noted 
2.60 3.40 3.45 Apr. 10. 
‘ 4.80 4.45 4.30 
one 8.20 8.10 7.40 *N. Y., New York—Dredging—vU. S. 
Ener. Office, 39 Whitehall St., let contract 
wes 15 01 20. dredging in East River, to  Bowers- 
tee 29.00 01 29 Southern Dredging Co., 914 Amer. Natl. 
ee Re baie 5 SAB As! Insurance Bldg., Géz 8 Tex., $586,500 
ee $99,849 $103,336 “£ foe 


ROAD NO. 5635 


A B c 

$600. 00 $600. 00 $600.00 

1.30 115 1.00 

2.00 3 00 3 00 

35, 35 35 

90.00 90 90 

20 20 25 

60.00 01 60.00 

16.59 16. 25 16.50 

15.40 15.25 15.40 

2.00 2.40 75 

12 08 12 

10 10 12 

50 50 50 

es 3.10 3.00 3.10 
14.25 15.50 16.25 

Pa 3.20 3.50 4 20 
“024 02} 025 
$193,409 $198,682 $202,451 


Il., Chicago—Crib—Until July 29, by U 
S. Engr. Office, 508 Federal Bldg., construct- 
ing concrete caisson breakwater and light 
house crib at Indiana Harbor, Ind. 


Tex., Galveston — Boathouse, Wharf and 
Boat Basin—Until July 31, by Treas. 
Dept., Wash., D. C., building new boat- 
house, wharf and boat basin for U. S. 
Quarantine Sta., here. J. A. Wetmore, 
superv. archt. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*R. LL, Coddington Point—Pridge, Wharf, 


Seawall, Etc. — Bureau Yards & Docks, 
Navy Dept., Wash., D. C., let contract 
building, here, to W. L. Miller, 171 Alford 


St., Boston, Mass., (1) $171,893, (149 days), 
{33 $28,978, (120 days). Unit prices for 
2) and (3) also accepted. 

*R. I., Coddington Point — Tank and 
Tower — Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract erecting 











*N. Y.. New York — Elevators — Bu- 
reau Yards & Docks, Navy Dept., Wash.. 
D. C., let contract building 2 electric eleva 
tors at Shipbuilding Way No. 1, here, to 
Albro-Clem Elevator Co., D St. and Erie 
Ave., Phila., Pa., $15,785, (120 days). Noted 
July 3, 


*N. Y., Rockaway — Electric Light and 
Power Distributing System—HBureau Yards 
& Docks, Navy Dept., Wash., D. C., let con- 
tract building, here, to Hamilton Electric 
Co., 357 3rd St., Brooklyn, $43,143, (80 
days). Noted July 3 


Steam 
Docks, 
contract 


*N. Y., Rockaway—FExtension to 
Heating System—Bureau Yards & 
Navy Dept., Wash., D. C., let 
building extension to steam heating sys- 
tem, at Air Sta., here, to E. Rutzler Co., 
404 East 45th St.. New York City, (1) to 
(5), $11,720, (50 days). Noted July 3. 


*N. Y., Rockaway — Latrine and Wash- 
room Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract build- 
ing at Air Sta., here, to Rangley Constr. 
Co., 405 Lexington Ave., New York City, 


$9400, (40 days). Noted’ July 3. 
N. Y., Stapleton—Gas Mains—Treas 
Dept.. Wash., PD. C., received bid furnishing 


and laying gas mains at U. S. Marine Hos- 
yjital, here, from Hickey Contg. Co., 841 
way., New York City, $1200, (14 days) 
Noted June 19. 


*N. J., Cape May Flood Lighting 
System — Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract installing 
in Wissahickon Barracks, here, to Carroll 
Electric Co., 714 12th St.. Wash., D. C., 
$4450, (45 days). Noted July 3. 


*Pa., Ft. Miflin — Repairs to Roads — 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., let contract repairing roads at Navy 
Yard, here, to M. J. McCrudden, 805 Frank- 
lin Trust Bldg., Phila. Noted June 19. 
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Federal Government Work (Continued) 


*Pa., Ft. Mifflin — Tank and Tower — 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., let contract building 30,000 gal. steel 
tank on 80 ft. tower, here, to A. Stang, 
1220 Locust St., Phila., $95,000, (60 days). 
Noted July 3. 


Pa., Phila.—Building—Pub. Wks. Officer, 
Local Navy Yard, received bids completing 
erection of portable steel building, at Navy 
Yard, from Stang & Mitchell, Real Estate 
Trust Blidg., $26,457, (60 days); Belmont 
Iron Wks., 22nd and Washington Ave., $27,- 
777, (60 days); G. F. Pawling’ & Co., 143” 
South Penn Sq., $28,300 Noted June 26 


*Pa., Phila — Fire Escape — Bureau 
Yards & Docks, Navy Dept., Wash. D. C., 
let contract constructing fire escape for 
Building No. 6, here, to J. Baizley_ Iron 
Wks., 514 Delaware Ave., $1650 (60 days). 
Noted July 3. 


*xPa., Phila. — Paving — Bureau Yards 
& Docks, Navy Dept., Wash., D. C., let 
contract paving, here, to E. C. Fish Co., 
703 Real Estate Trust Blidg., $83,000, (150 
days). 


*Pa., Phila.—Pipe System of Automatic 
Sprinkler—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract installing 
wet and dry pipe system of automatic 
sprinklers. in Building No 87, to 
General Fire Extinguisher Co., 1220 Stock 
Exh. Bldg., $26,450. Noted July 3. 


*Pa., Phila. — Recoating Roofing, Ete. 
—Bureau Yards & Docks, Navy Dept.. 
Wash., D. C., let contract recoating roofing, 
here, to Amer. Insulator Co., Robert Ave. 
and Stickley St., $610. 


*Pa., Phila. — Scrap Storage Yard — 
Bureau Yards & Docks, Navy Dept., Wash., 
PD. C., let contract building, here, to M. H. 
McCloskey, Jr., 1620 Thompson St., $27,408, 
(90 days). 


*Ps., Phila. — Sprinkler System — Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C., let contract installing, here, to Gen- 
eral Fire Extinguisher Co., 1220 Stock 
Exch. Bldg., $13,895, (120 days). 


*Pa., Phila.—Storehouse—Bureau Yards 
& Docks, Navy Dept., Wash., D. C., let 
contract building, here, to Stang & Mitchell, 
629 Real Estate Trust Bldg., $26,457, (60 
days). 


*Md., Indianhead — Housing Facilities 
—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract building here, to 
H. S. Roberts, 1123 Bway., New York City, 
$59,350, (180 days). Noted July 3. 


*™Md., Indianhead — Toilet Buildings — 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., let contract constructing toilet build- 
ings and additions at Powder Factory, here, 
to H. S. Roberts, 1123 Bway., New York 
City, $59,750, (120 days). Noted July 3. 


*D. C., Bellevue — Pier and Fire Pro- 
tection System — Bureau Yar's & Docks, 
Navy Dept., Wash. D. C., let contract 
building pier and installing fire protection 
system, here, to McHarg-Barton Co., 171 
Madison Ave., New York City, (1) $47,000. 
Unit prices for (7), (8), (9) and (10) also 
accepted. Noted July 3. 


*DP. €., Wash.—Mess Hall, Garage and 
Sidewalks—Constr. Quartermaster. Walter 
Reed Hospital, let contract building mess 
hall, garage and concrete sidewalks, to 
Skinker & Garrett, 1416 F St., N. W., $53,- 
514. 


*D. C., Wash. — Sewer — Dist. Comrs., 
Dist. Bldg., let contract constructing Luzon 
Ave. trunk sewer, to W. F. Cush, 2nd and 
R Sts. N. E., (1) $2.85, (2) $15.50, (3) 
$45, (4) $24. Noted June 26. 


*Va., Hampton Roads—Boat Shed and 
Dredging—Bureau Yards and Docks, Navy 
Dept., Wash., D. C., let contract building 
boat shed and dredging, here, to H. P 
Converse Co., 3lst St. and Colonial Ave., 
Norfolk, Va., (1) $30,480, (75 days). Unit 
price for (4) also accepted. Noted June 26. 


Va., Hampton Roads — Crane and 
Bridges — Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids installing 
1 electric traveling crane and 2 transfer 
bridges in 3 story storehouse at Naval 
Operating Base, here, (1) work complete, 
from R. Browning & Co., 17701 Lake Shore 
Bivd., Cleveland, O., (1) $8920, (120 days), 
(2) $4652, (120 days); Cameron Eng. Co. 
East Stroudsberg, Pa., (1) $8015, (120 
days), (2) $8800, (120 days); Camden 
Iron Wks., 2nd and Chestnut St., Camden, 
N. J., (1) $6966, (120 days). Noted May 15. 


*Va., Hampton Roads — Fire Alarm 
System — Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract installing 
fire alarm system in East Camp of Naval 
Training Sta., here, to E. J. Electric In- 
stallation Co., 221 West 33rd St., New York 
City, $8300, (90 days). Noted July 3. 


*Va., Hampton Roads — Railroad Ex- 
tension — Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract building 
at Naval Operation Base, here, to Porter 
& De Witt, Army Supply Base, Norfolk, 
$36,500, (90 days). Noted July 3. 


*Va., Yorktown — Buildings — Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
let contract constructing 11 buildings at 
Naval Mine Depot, here, to Newport Contg. 
Co., Law Blidg., Newport News, $289,331, 
(270 days). Noted July 3. 


*Va., Yorktown —— Machine Shop — Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C., let contract building at Naval Mine 
Dept, here. to McLean Contg. Co., 1415 
Fidelity Bldg., Baltimore, Md., (1) $6000, 
(70 days). Unit price for (2) also ac- 
cepted. Noted July 3. 


*Va., Yorktown — Road — Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
let contract building concrete road at Naval 
Mine Depot, here, to McLean Contg. Co., 
1415 Fidelity Bldg., Baltimore, Md., $179,- 
560, (150 days). Noted July 3. 


*S. C., Charleston—Boilers and Super- 
heaters—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract installing 
at Navy Yard, here, to Heine Safety Boiler 
Co., 1120 Pennsylvania Bldg., Phila., Pa., 
$41,750 (140 days). Noted June 19. 


*S. C., Paris Island — Tank and Tower 
—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract erecting elevated 
tank and tower at East Camp of U. S. 
Naval Training Sta. here, to Chicago 
Bridge & Iron Co., 30 Church St., New 
pg City, $8340, (120 days). Noted 
uly 3. 


*S. C., Paris Island — Water Supply 
System — Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract building 
fresh water supply system at Marine Bar- 
racks, here, to Noland-Clifford Co., 330 28th 
St., Newport News, Va., $53,600. (120 
days). Noted July 3. 


*Fla., Key West — Oil Burning Equip- 
ment—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract furnishing oil 
burning equipment for boilers, here, to 
Southern Florida Contg. & Eng. Co., Eaton 
and Elizabeth Sts., $5800, (125 days). 
Noted July 3. 


*Fla., Pensacola — Incinerator — Bu- 
reau Yards & Dock, Navy Dept., Wash., 
D. C., let contract building here, to C. H. 
Turner Co., Brent Bldg., $5760, (40 days). 


Noted June 5. 


Ind., Evansville—Water Mains—Treas. 
Dept., Wash., D. C., received bids laying 
water mains at U.S. Post Office, here. from 
H. G. Newman Plumbing Co., 511 U 4th 
St., $7450 (90 days); E. H. Hartig, Evans- 
ville, $7765; Noland-Clifford Co., 330 28th 
St., $11,300. 


*lll., Great Lakes — Drainage — Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
let contract draining at Naval Training 
Sta., Camp Paul Jones, here, to H. D 
lett, 132 Downer Pl., Aurora, II1., 

(30 days). Unit prices for (2) to 
clusive, also accepted. Noted July 


*Ill.. Great Lakes — Road Work — Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C., let contract improving roads, here, 
to Contg. & Material Co., 3219 Michigan 
So ee $34,460, (50 days). Noted 
uly 


*Ill., Great Lakes — Sewage Disposal 
Plant — Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract remodel- 
ing sewage disposal plant, here, to Hansen 
Bros. Co., 126 North Dearborn St., Chicago, 
$17,481, (60 days). Noted July 3. 


*Ill., Great Lakes — Track — Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
let contract building track in Cold Storage 
Yard, here, to Elgin, Joliet & Eastern R.R. 
Co., $41,493. 


Wis., Tomah—Post Office—Treas. Dept., 
Wash., D. C., received bids July 1, building 
post office, here, from W. D. Lovell, 1415 
South East 8th St.. Mifttneapolis, Minn., 
$51,400; Northern Constr. Co., 445 Mil- 
waukee St.. Milwaukee, $54,998; A. W. 
Lane, 19 South La Salle St., Chicago, IIL, 
$55,256. Noted June 5. 
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*Tex., Ft. Worth — Wells Bure 
Yards & Docks, Navy Dept., Wa:: De 
let contract drilling 2 wells at He jim Pro. 
duction Plant, here, to Q. D. Ley enh 
Ft. Worth, $9000, (60 days). Noted June = 


Cal., Mare Island — Cranes -— pyr, 
Yards & Docks, Navy Dept., Wash. D 
received bids July 2, installing electri 
traveling cranes in structural shop Sean 
(1) net price and time for one 80-ton. thy.’ 
15-ton (span 96 ft. 4 in.) one 15-ton (en, 
57 feet 3 in) and two 5-ton bridge era; 7 
complete with runway conductors, and pu] 
pit-control systems for 80-ton and 15 top 
Smithery cranes, in accordance wit} ane 
ings and specification; (2) net price ang 
time for ten 5-ton (reach 20 ft.) and six 2 
ton wall cranes, complete with run 
ductors, in accordance with drawin 
specifications, from V. R. Browning 
17701 Lake Shore Blvd., Cleveland 
$115,091, (240 days); (2) $92.1: 
days) ; Toledo Bridge & Crane (o., T 
O., (1) $101,700, (150 days), (2) $11 
(150 days); Cleveland Crane & 
Wickliff, O., (1) $103,000, (240 days 
Bement Pond Co., 111 Bway., New 

- Y., (1) $112,600; (2) $115,000, 
days). Noted June 26. 


*xCal., San Diego—Administration Buila- 
ing, Roads and Walks—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con- 
tract constructing administration building 
roads and walks, here, to W. E. Kier, 5)° 
Amer. Natl. Bank Bldg., (1) $203,394, (270 
days); (4), (5) and (6) also accepted 
Noted June 5. 


*Cal., San Diego — _ Building, Hangar, 
Etc.,— Bureau Yards & Docks, Navy Dept. 
Wash., D. C., let contract constructing 
main building, kite balloon hangar and 
concrete floors, here, to F. W. Steffger ¢ 0 
Pub. Wks. Office, Timker Bldg., (1) to (5) 
inclusive, $9274, (60 days). Noted May 15 


*Cal., San. Diego — Distributing System 
— Bureau Yards & Docks, Navy Dept. 
Wash., D. C., let contract building under- 
ground electric distributing system and 
street lighting system at Naval Air Sta, 
here, to Brelin Co., c/o Pub. Wks. Office 
Timker Bldg., $42,750, (120 days). Noted 
July 3. 


*Cal., San Diego — Pipe Line — Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
let contract building gas pipe line system, 
here, to T. Haverty Co., 517 South Los 
Angeles St., Los Angeles, $6875, (60 days). 
Noted June 12. 


*Cal., San Francisco — Radio Towers — 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., let contract erecting two 45° ft. steel 
radio towers, here, to Pittsburgh Des 
Moines Steel Co., 959 Munsey Bldg., Wash., 
D. C., $87,776, (180 days). Noted June 19. 


*P. R., Cayey—Radio Buildings—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
let contract building addition to operators’ 
quarters, here, to R. Corbia, Radio Sta., 
El Cayey, $32,650, (150 days). Noted 
June 26. 


*H. T., Honolulu—Dredging—v. S. Eng. 
Office, Honolulu, let contract dredging 
Kahului Harbor, to Hawaiian Dredging Co 
Honolulu, $95,921. 


H. T., Pearl Harbor—Hospital—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
received bids June 25, building here, ()) 
work complete, from 

Hawaiian Dredging Co., Honolulu, (1) 
$379,745, (270 days); (2) $328,808, (2:0 
days); (3) $50,937, (210 days); (4) $238. 
128, (30 days); (5) add $2000. 

Cc. L. Wold Co., 75 Sutter Street, San 
Francisco, Cal., (1) $385,400, (270 days). 
(2) $295,000, (270 days) ; (3) $60,074, (270 
days); (4) $30,326; (5) $1250. . 

Hanna Bros. 142 Sansom Street, San 
Francisco, Cal., (1) $391,315, (310 days) 
(2) $299,400, (300 days) ; (3) $64,330, (50" 
days); (4) $32,280; (5) $1365. Noted 
June 12. 


Miscellaneous 
PROPOSED WORK 


Monument — Uxbridge, Mass. — City 
plans to build soldiers’ and sailors’ monu- 
ment on “Common,” rein.-con. and marble. 
About $10,000. Hutchins & French, 6 
Beacon St., Boston, archts. 


Pumping Machinery—Trenton, N, J.—City 
plans to purchase new machinery for pump- 
ing station. J. R. Fell, 134 North Clinton 
Ave. engr. 








E 
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os Miscellaneous (Continued) 

Ne —E. J. Shaller 

rth Ovens—-Growmepared = MaCormick Co., 

a en and engrs., Century Bldg., Pitts- 
ae building 1 story brick ovens. About 

eau ure! 

ty $30,000 

tric bage Incinerator—Monesson, Pa,— 

re, om having plans prepared by Chester & 

ree Fleming, engrs. Union Bank Bldg., Pitts- 

in burch, for 20 ton capacity incincerator. 






halt, ete.—Pittsburgh, Pa.— 
lets contract for twelve 





Kettles, Asp 







ton ny Co, soon f 
iW. seer, asphalt heating kettles and 250 
ind tons natural rock asphalt. J. P. Moore, 
Je co. controller. 

yn. 

ind swimming Pool—Baltimore, Md.—See 





“Buildings.” 


f — New Orleans, La. — Dock Ba. 
will build banana wharf. About $400,000 
Work may be done by day labor. J. 
O'Reilly, 833 Canal St., ch. engr. 


renching Machine, Steam Shovel, ete. 
<ithini 11.—Moore Bros., 39 South La 
Salle St, plans to purchase 10 Buckeye 
trenching machines, revolving steam 
shovel, 3 drum hoists and locomotive crane, 


Fire Alarm System—San Antonio, Tex.— 
City election July 26 to vote on $150,000 
bonds to install fire alarm system. 
Helland, city engr. 

Incinerator — San Antonio, Tex. — City 
election July 26 to vote on $100,000 bonds 
to build incinerator. H. Helland, city engr. 


Parks—San Antonio, Tex.—City election 
July 26 to vote on $260,000 bonds to build 
parks. H. Helland, city engr. 

Dikes—South Bend, Wash.—Pacific Co. 


plans to establish diking district on both 
sides of Nasal River to reclaim 1440 acres 






Whar 























of tide lands. About $1,000,000. H. A. 
n ‘ Gibbs, co. engr. 
: Piers, Etc. — Berkeley, Cal. — R. P. 





Jennings leased entire waterfront with ex- 
ception of 100 ft., for 50 years, and plans 
to spend $2,000,000 within 5 years and 
$1,000,000 additional within 10 years of 
signing of lease to build piers or moles, 
warehouses, etc., and dredging waterway 
3000 ft. wide. 











Conduit—Oakland, Cal.—See “Streets 

and Roads.” 
Pipe Lines—Santa peseeee, Cal.—City 
a voted $110,000 bonds, $40,000 being needed 





to complete Gibralta dam under contract 
now held by Bent Bros., 825 Central ~s: 
Los Angeles, $54,000 to build 9000 lin.ft. 
24 in. pipe line from dam to Mission reser- 
voir and $16.000 to lay service mains. Pipe 
line will probably_be of continuous redwood 
=e Address Bd. Water Comrs. Noted 
pr. 10. 


Dam — Annapolis, N. 8S.— Landowners 
near township plan to build dam to pro- 
tect property from tidal damage. About 
$130,000. In connection with this they 
have requested Highway Comn. of Province 
of Nova Scotia to raise present highway 
crossing marsh lands and put in flood gates, 
thus providing for dam and also permanent 
aenway G. E. Corbett, chn. landowners 

m. 


Dam, Flume, ete.—Berwick, N. 8.—Town 
soon lets contract building dam, flume and 
other requirements for electric light plant. 
Bonds for $27,500 sold for project. 


Vault—Montreal, Que.—City voted $65,- 
000 bonds to build fire and waterproof 
vault. A. E. Doucet, City Hall, engr. 


_ Dry Dock—Sorel, Que.—Sorel Shipbuild- 
ing Co. plans to build oT ee and neces- 




























sary building. About $150,000. J. N. Le- 
. clair, Sorel, engr. 
Fi Pier—Toronto, Ont.—Dept. Pub. : 





Ottawa, soon lets contract rebuilding por- 
tion of superstructure of east pier at east- 
ern entrance to Toronto Harbor, 400 ft. 
long, 30 ft. wide; stone fill core, cribwork, 
concrete blocks and concrete cap. E 
fleur, ¢/o Dept. Pub. Wks., ch. engr. 


Harbor Sugeovemonte, Vancouver, B. C. 
~,Pominion vernment appropriated $5,- 
0,000 for general improvements to harbor 
here, including wharves and equipment for 
same. R. G. Swan, Ottawa, Ont., engr. 

















Ba Case 









ston, Mass.—Until July 
wks., re- 
Sullivan.” 





_ Ferry Boat—Bo 

15, by T. J. Sullivan 
constructin 
About $25, 


» comr. 
ed boat “Joh 





pub. 
n H. 
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Furnishings, Apparatus and Equipment— *Dry Dock—Pensacola, Fla.—Bruce Dry 


Albany, N. Y.—Until July 22, by H. M. Docks Co. of Pensacola plans to build 5000 

Biggs, comr. health, state department of ton dry dock here. About $450,000. T. H. 

health, Capitol, furnishing experimental ex- Johnson, chn. Work will be done by day 

traction and distilling apparatus, water labor. 

still, autoclaves, etc.; advertised in this #Conduit—Detroit, Mich.—Pub. Lighting 

wc te . Comn. let contract furnishing labor and 
Paving Material—St. George, 8S. 1, N. ¥. material for building 54 mi. conduits, to 


—Until July 14, by C. D. Van Name, pres. 


Cont & Material Co., South La Salle St., 
Richmond Boro., furnishing and delivering . 


Chicago, $213,583. Noted July 


1600 cu.yd. 14 in. and 700 cu.yd. 7 in. - 
broken stone, 70 cu.yd. screenings, 100 cu. #Sheds—Duluth, Minn.—Marshall, Wells 
yd. grits in Dist. No. 1; 1050 cu.yd. 13 in. Co. Lake Ave., S., let contract building 1 
and 80 cu.yd. 3? in. broken stone, 420 cu.yd. story, 100 x 120 and 100 x 300 ft., rein.- 
screenings of trap rock and 450 cu.yd con., brick and steel storage sheds, rein.- 
grits in Dist. No. 2; 800 cu.yd. 14 in. and con. flooring, concrete foundation, to Aus- 
60 cu.yd. ? in. brolen stone, 320 cuyd. tin Co. 16112 Euclid Ave., Cleveland, O., 
screenings of trap rock and 130 cu.yd $36,250. 
grits in Dist. No. 3. Paving Material—St. Paul, Minn.—H. W 
Harbor Improvements—Atlantic City, N. Austin, purch. agt.. City Hall, received 
J.—Until July 31, by city, improving bids furnishing following material to be 
harbor, involving 723,000 cu.yd. excav., 4000 used for paving Woodlawn, Fairmont, 


Princeton, Sargent and Goodrich Aves., St 
Clair St. and Mt. Curve Bivd.; 5364 sq.yd 
vertical brick paving blocks, from Puring- 
ton Paving Block Co., $1.25 f. 0. b. St. Paul; 


sod banks for retaining fill, 1080 
25 x 200 ft. wharf 
J. B. Thompson, dir. 


lin. ft. 
lin.ft. wood bulkhead, 
and 1300 Ib. cleats. 

dept. pub. safety.; advertised in this issue. 


4950 bbl. Portland cement, St. Paul Build- 

Gas Mains—Duluth, Minn.—Until July 14. ers’ Material Co. 606 Ryan Bldg., $2.35 
by G. P. Phillips, comr., laying 3820 ft. 8 per bbl, Gopher Lime and Cement Co 
in. high-pressure steel gas mains in South Griffs St. and Fuller Ave., $2.35 per bbl.; 
Grand Ave. from 7lst Ave, W., to 84th 2124 cu.yd crushed rock, St. Paul Crushed 
Ave., W. About $11,269. Work involves Stone Co., Stewart and Victoria Sts., $2.45; 
1300 cu.yd. earth and 20 cu.yd. rock excav., J. L. Shiely Co., 202 Bartles Flat Iron 
etc. Bldg., 2124 cu.yd concrete sand, $1.70, 406 
Wharf—Ste. Anne de Beaupre, Que.—Un- cu.yd crushed rock or granite for curb, 
til July 23, by R. C. Desrochers, secy. dept. $2.65, 559 cu.yd. fine asphalt sand, $1.50, 
pub. wks., Ottawa, Ont., rebuilding and re- 418 cu.yd. coarse asphalt sand, $1.25; 
pairing wharf here. 53,640 Ib. asphalt filler, Sun Co. 2824 
10th Ave., S., Minneapolis, $23.10; 402,520 


Wharf—Cornwall, Ont.—Until July 22. 
by R. C. Desrochers, secy. dept. pub. wks., 
Ottawa, building wharf here. 


Breakwaters—Port Colborne, Ont.—Until 
July 20, by Dept. Pub. Wks., Ottawa, re- 
pairing west breakwater, 781 ft. long, crib- 


lb. apshalt cement, Camden Petroleum Co., 
208 South La Salle St., Chicago, $18.95, 
tank cars; 442,772 lb. limestone dust, Min- 
nesota Crushed Stone Co, 1500 N. E 
Johnson St., Minneapolis, $4.60; trap rock 
for asphalt concrete, W. T. Lemon, 1204 


work, st fill and concrete cap: also Pioneer Bldg., $2.50; rough pine headers, 
a breakwater, 35 x 130 ft., heen con- a Bros., i. tes ae pee 

involvi 000. =«~pe ; sewer brick, Cornin onohue 
crete base, concrete top, involving 1 Brick Co., 613 Ryan Bldg., Gopher Lime 


cu.yd. concrete. E. Lafleur, c/o Dept. Pub. 


Wks., ch. engr. and Cement Co., and Builders’ Material Co., 


each $18; 296 lin.ft. curb reinforcing bar, 
Wharf—Powell River, B. C.—Until July Concrete Steel Co., 440 Builders’ Exch., 
31, by Dept. Pub. Wks., Ottawa, building Minneapolis, $0.145; V. C. sewer pipe, 


addition to wharf and dredging here. About Gopher Lime and Cement Co. and St. Paul 


$16,500. E. Lafleur, c/o Dept. Pub. Wks., Builders Material Co., both $0.50; 6 stand- 
engr. ard catch basin tops, W. H. Ulmer Co., 
foot Chestnut St., $16.25; 5430 lin.ft. 6 in. 


Wharf—Saanichton, B. C.—Until July 25, 
by R. C. Desrochers, secy. dept. pub. wks., 
Ottawa, Ont., repairing wharf here and at 
Sydney, also repairing float and approach 
at Roberts Bay. 


V. C. sewer pipe connections, Gopher Lime 
and Cement Co., and St. Paul Builders’ 
Material Co., both $0.20. 


Tanks—Portland, Ore.—Pub. Dock Comn. 
received bids building (a) two 5000 Lp 
stee 


PRICES AND CONTRACTS AWARDED aaa Soot womens h ee 7 we . 
: tanks, from Astoria arine Iron orks, 
(®indicates award of contract) __ Corbett Bldg., (a) $14,048, (b) $4255, (c) 
*xPipe, Etc.—Hartford, Conn.—Bd. Water $2556; R. Wakefield, Worcester Bldg., (a) 
Comrs. let contract furnishing ci. pipes $13,591, (b) $4738, (c) $3294; McDougall- 
and special iron castings, to Warren Fdry. Overmire Co., Portland, (a) $14,600, (b) 
& Machine Co., 11 Bway., New York City. $4600, (c) $3000. Noted July 3. 
About $48,338. 
Pier—Manhattan Beach (Manhattan P. 


*Coal Trestle, etc.—Willimantic, Conn. 
—Amer. Thread Co., 260 West Bway., New 
York City, let contract building rein.-con. 
coal trestle and loading platform, here, to 
Aberthaw Constr. Co., 27 School St., Bos- 
ton, Mass. About $15,000. 


Coal and Ash Handling Apparatus—dten- 
tral Islip, N. Y¥.—State Hospital Comn., 
Capitol, Albany, received bids July 1 for 
coal and ash handling apparatus for Cen- 
tral Islip State Hospital, from Guarantee 
Constr. Co., 140 Cedar St., New York City, 
$59,350. R. H. Beaumont. Drexel Blidg., 
Phila., Pa., $68.825, Giffin-Wood Co., Hud- 
son, $87,000. Noted June 19. 


*Grounds Improvements—Jersey City, N. 
J.—City let contract beautifying Lincoln 
Highway School grounds and building 6 ft. 
ornamental iron fence with massive gates, 
to M. T. Connolly Contg. Co., 238 17th St., 


O.), Cal,—City received bids building deck 
and upper works of rein.-con. pleasure pier, 
from Foundation Co., Holbrook Bldg., San 
Francisco. $32,690; C. D. Sotiras, 775 East 
14th St., Los Angeles, $38,105; W. M. Led- 
better Co., Pacific Electric Bldg., Los An- 
rn Tees. Former bids rejected. Noted 
pr. be 


* Wharf—St. John, N. B.—City let con- 
tract building wharf, to Engrs. and Con- 
een Ltd., 102 Prince William St. About 


_ & Wharf—Magog, Que.— Dominion Gov- 
ernment, Ottawa, let contract building hcre, 
to T. P .Charleson, 149 Gilmour St., Otta- 
wa, 19,924. 


*Ice Breakers—Richmond, Que.—Dept 
Pub. Wks., Ottawa, Ont., let contract re- 
building ice breakers, to T. P. Charleson, 


$159,900; who sublet contract for grading, 0. 
digging, seeding and sodding, to E. J 107. Noted May _— Ont. About $10, 
Flaherty Co., 76 Montgomery St., $34,709 . 

*xBreakwater—Ft. William, Ont.—Do- 


*Aluminum Wire — Yorkhaven, Pa. — 
Yorkhaven Water & Power Co. let con- 
tract for 62 mi. steel reinforced aluminum 
wire, to be used in connection with trans- 


minion Government, Ottawa, let contract 
building breakwater as extension to revet- 
ment wall and wharves at entrance to Mis- 
sion Channel, here, to Port Arthur Constr 


mission line from here to Anville, to Alu- 
agg Co. of America, Widener Bldg. Sut Stes GeO Noted was at” ‘Terente 
a. Sr F 
*Tower—Prince Rupert, . €.—Dept 


*Brass Service Pipe Fittings, etce.—Bal- 
timore, Md.—Bd. Awards let contract to 
A. P. Smith Mfg. Co., Norman St., East 
Orange, N. J., uraleee brass service pipe 
fittings, including 4800 stop cocks (all 
sizes), 825 brass plugs, 400 special coup- 
lings, 300 tail pieces, 4700 assembled serv- 
ices, etc., cost $15,632, to Lead Lined Iron 
Pipe Co., Wakefield, Mass., lead linea :ron 
e and couplings, including 50,000 ft. 


in. 1200 ft. 1 in. and 1000 ft. 1% in. lead 
pipe, $10,884. Noted June 19. 


Marine, Ottawa, Ont., let contract building 
rein.-con. lighthouse tower, 40 ft. high, and 
frame dwelling on Parrett Rock, here, to M 
Stockley, Prince Rupert. About $20,000 
Noted Apr. 24. 


Wharf—Victoria, B. C.—Dept. Pub. 

s., Ottawa, let contract repairing 41 x 
482 ft. wharf at Williams Head Quaran- 
tine Station, 9 mi. southwest of here, to 

. Greenlees, 47 Cordova St., Vancouver 
About $19,415. Noted Apr. 17 











OFFICIAL PROPOSALS 


Bids July 15 


Barge Canal Terminals 
STATE OF NEW YORK 
OF 
PUBLIC WORKS 
Albany, June 
Sealed proposals will be received by 
the undersigned at his office in the Cap- 
itol at Albany, N. Y., until 12 o'clock noon 
of Tuesday, July 15, 1919, at which place 
and hour they will be publicly opened and 
read, for the construction of Barge Canal 
terminals pursuant to the provisions of 
Chapter 746 of the Laws of 1911, and of 
the acts amendatory thereof, as follows: 


OFFICE 


16th, 1919. 


jets 


TERMINAL CONTRACT NO. 43 
For constructing a Barge Canal terminal 
and a frame freighthouse at Flushing, 
Borough of Queens, New York City. 
Contract plans, sheets 1 to 10, inclusive. 
9 


4 


TERMINAL CONTRACT NO. 112. 

For furnishing, delivering and testing 
industrial freight-handling trailers and 
stevedore  freight-handling trucks for 
Barge Canal terminals in New York City: 

Contract plans, sheets 1 and 2. 

Plans may be seen and detailed specifi- 
cations, engineer’s estimate of quantities, 
proposal blanks, forms of contr.ct and 
bonds required and other information for 
proposers may be had at the office of 
Superintendent of Public Works at Al- 
bany, N. Y., at the office of the Assistant 
Superintendent of Public Works for the 
Middle Division at Syracuse, N. Y., at the 
office of the Assistant Superintendent of 
Public Works for the Western Division 
at Rochester, N. Y., at the canal office, 
Spaulding’s Exchange, Buffalo, N. Y., and 
at office of State Engineer, Hall of Records, 
New York City. 

Copies of detailed plans or drawings 
may be obtained from the State Engineer 
and Surveyor at Albany, N. Y., upon pay- 
ment to him of the cost of producing 
them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent.) of the work 
done at the contract price. Every proposal 
for said work must be accompanied by a 
money deposit in the form of a draft or 
certified check upon some good banking 
institution in the City of Albany or New 
York, issued by a national or state bank 
or trust company in good credit within 
the state and payable at sight to the Su- 
perintendent of Public Works for five per 
centum (5 per cent.) of the amount of 
the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or 
draft will be returned to the proposer un- 
less the same shall have been presented 
for collection prior to such time, in which 
case the amount of the deposit will be re- 


funded by the Superintendent of Public | 


Works: 


SUPERINTENDENT OF | 


Special price for Official Proposals, 
$3.60 an inch— Copy for Official 
Proposals can be received until 
Wednesday, 10 a.m., for issue out 
the next morning. 


The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on public 
work outside his own city. 


OFFICIAL PROPOSALS 


The deposits of bidders other than the 
one to whom the award of contract shall 


be made will be returned immediately after 
the award has been made. 


The bond required for the faithful per- | 


formance of each contract shall be in 
such sum as 8hall be fixed by the Super- 
intendent of Public Works, which sum 
shall not be less than twenty per centum 
(20 per cent.) of the estimated cost of the 
work according to the contract price, and 


|} an additional bond, known as the labor 
| bond, 


in the sum of ten per centum (10 
per cent.) of the amount of the estimated 
cost of the work according to the contract 
price, will be required as security that 
the contractor will pay in full at least 
once in each month all laborers employed 
by him upon the work specified to be done 
in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the 


| cated. 


ee 


Bids: July 22. 


Highway Work 


Albany, N. ¥ 
OFFICE OF THE STATE COMMISSION 
OF HIGHWAYS, ALBANY, N. y 
Seald proposals will be received by the 
undersigned at their office, No. 55 Lancaster 
Street, Albany, N. Y., at one o'clock pm 
on Tuesday, July 22nd, 1919, for the im. 
provement of the following highways 
CATTARAUGUS (one highway 
| CHATAUQUA (one highway: 4.29) 
CHENANGO (three highways: 4.78: 
5.57; 5.87) 
(one highway: 4.74) 
(one highway: 0.27) 
RENSSELAER (one highway: 1.44) 
SUFFOLK (one highway: 3.85) 
Also for the completion of the following 
highways: 
CAYUGA. ...<. (three highways: 8.00; 6.06: 
5.45) 
(one highway: 3.90) 
(three highways: 7.12: 
7.09; 3.06) 
(one highway: 10.36) 
NIAGARA... (one highway: 7.79) 
OSWEGO... (one highway: 6.36) 
SARATOGA...(two highways: 6.10; 5.74) 
SENECA (two highways: 4.89; 2.13) 
And also for the repair of the following 
highways: : 
ALLEGANY, SCHUYLER & STEUBEN... 
(one contract—surface treatment) 
| OSWEGO (one contract—resurfacing) 
SUFFOLK. .(one contract—reconstruction) 
And also for the completion of: Repair 


4.60) 


| LEWIS 
ONONDAGA 


CHATAUQUA 
CHENANGO 


FRANKLIN 


| contracts 
| CHENANGO. .. (one contract—resurfacing) 


CORTLAND...(one contract—resurfacing) 
Maps, plans, specifications and estimates 
may be seen and proposal forms obtained 


| at the office of the Commission in Albany, 


N. Y., and also at the office of the division 


| engineers in whose division the roads to be 


improved, completed and repaired are lo- 

The addresses of the division engi- 

| neers and the counties of which they are 

| in charge will be furnished upon request. 

| ‘The especial attention of bidders is called 
to “eGneral Information for Bidders” on the 
itemized proposal, specifications and con- 


| tract agreement. 


FRED’K STUART CREEME, 
Commissioner. 
ROYAL K. FULLER, 
Seeretary. 


person or persons whose proposal shall be | 


lowest in cost to the state for doing the | 


work, and which shall comply with all 
provisions required to render it formal. 
Before any award shall be made the lowest 
bidder will be required to satisfy the Su- 
perintendent of Public Works of his ability 
to provide suitable equipment and ma- 
terials for the proper performance of the 
work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner, if, in the 
judgment of the undersigned, the ‘interests 


| of the state will be enhanced thereby. 


E. S. WALSH, 
Superintendent of Public Works. 


| TREASURY DEPARTMENT, Supervis- 
ing Architect’s Office, Washington, D. C. 
June 27, 1919.—Sealed proposals will be 
opened in this office at 3 p.m., July 25. 
1919, for furnishing materials for the con- 
struction cf the United States Post Office at 
Dawson, Georgia, including materials for 
concrete, reinforced concrete, stone, granite, 
brick, structural terra cotta, structural 
steel, miscellaneous iron and steel work, 
composition roofing, slate roofing, sheet- 
metal work, skylights, plastering, interior 
marble, sanitary slate, lumber, millwork, 
ainting, glazing, hardware, plumbing, heat- 
ng, electric work, etc., in accordance with 
drawings, specifications and bills of quan- 
tities attached thereto, copies of which may 
be obtained from the Custodian of site at 
Dawson, Ga., or at this office, in the dis- 
| eretion of the Supervising Architect. Jas. 
A. Wetmore, Acting Supervising Architect 
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PROPOSALS 


“For Proposals Advertised see the pages 
immediately following the Constrcction 


News Section.” 














WATERWORKS 
Rids See_Eng. 
Close News-Record 
july 21 Eagle Rock, Cal.........6 July 10 
iv 21 Hinckley, Minn. .....--++ + July 10 
luly 22 Ashland, O. ...cecececesns July 10 
; Adv. July 10 and 17. 
ly 24 Ashland, Ky......---«+es-- July 10 
Adv. July 10 and 17. 
July 25 Akron, O. ....eeee. saeues July 3 
Adv. July 3. 
Parkersburg, Ww. wis dvws ee July 17 
5 Cigsteee RRs csv iceccasss July 17 
Montevideo, Minn, ....+..+«« July 17 
Warsaw. WN. Cu.ccccccess July 17 
Litchfield, Minn. .........July 3 
Abe. Sy. © 6 ccaaccecseeces July 17 
Adv. July 17. 
Aur § Zetbvion, WN: Giscacciccvcec yt ui 
SEWERS 
vy 22 Bradley, Til. 10 
uly 22 Westmont, N. 17 
July 23 Michigan. ......e. 17 
uly 24 Harrison, Ont. 10 
July 24 Corning, Ia. rp 37 
fly 20 DUN Os ck de ons s tas 0 04 y 10 

; July 28 New Bethlehem, Pa....... July 17 

Fs Adv. July 17. 

* July 29 Phenix, Arig. ....<ceoes..0uly 17 
July 29 Warmewo, BAM. ..osccccses July 17 
July 29 Kings Park, N. Y.......July 17 
July 31 Newton, Mass. .........0¢ July 17 
AUS. 2 LARS, WGBic vecccccuves July 17 
Aug. 4 IGmbel, GIR. «.esccses, .July 17 
Aug. 4 Birmingham, Ala. ........ July 17 
Aug. 5 Wakefield, Neb. ..........July 10 
Aug. 19 Kansas City, Mo. ..cccocccdly 3 





Adv. July 3 to 17. 






BRIDGES 














& July 22 Walker, Minn, ....ccccee duly 10 
3 July 24 Beaufort, S.C. ..ccccce.- duly 10 
fm July 25 Livingston, Mont. ........July 10 
m= July 25 Toston, Mont. .....ccosee July 10 
- July 28 San Diego. Cal. .......... July 17 
: July 29 Jacksonville, Fla. ..... ee ee 
% Aug. 4 Little Rock, Ark. ........ July 3 
Bs AUS. T° RRRre, ANE 6 ue ses caeewd July 17 
4; Aug. 19 Statesboro, Ga. ..........duly 3 
ie Aug. 20 Swainsboro, Ga. ..........July 3 
G 
: STREETS AND ROADS 
july 21 Barbe Orrick cc os bcs coe 30 
July 21 Welland, Ont. ........ coe eduly 10 
J -1 Lewiston, Idaho. .. ..... July 17 
July 21 South Glen Falls, N. Y..... July 17 
Adv. July 17. 
July 21 Norfolla Va,............. July 17 
Adv. July 10 and 17. 
July 21 Deentens Mo Sei c. so eeeses July 17 
Ju ol OW, SOR. cea viice ec eaunne July 17 
July 21 Duluth, Minn........... ..July 17 
Jut 21 Bayboro, N. C........cceeduly 17 
Ju 21 St. Paul, Minn...... esceeduly 17 
July 21 Albany, N. Y¥........ --July 17 
July 22 Newton, N. sinh eae ee 17 
July 22 Greenspring, O. .........July 17 
ie Adv. July 17. 
; July 22 Toe Waste ve csccceesculy 17 
July 22 Rome vecccccccccce duly 
July 22 New York E60 960 60s ebees e 16 
Adv. July 10 a * 
July 22 Michigan xh tee nay 17 





CONSTRUCTION NEWS 


\g; OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS. BUILDERS 
gAND OTR FACTURERS OF sana AND BUILDING SUPPLIES 











Bids See Eng Bids See Eng 
Close News-Record Close News-Record 
duly 33 Jeraey City, N.. Jecccecsce July 17 July 21 Fast Moline, Tll......... July 17 
July 22 Ottawa, Ont. ..cccccccccce July 17 July 21 West Montreal, Que...... July 17 
aur 23 Wynne, APE. .ccccecccececs July 17 July 21 Toronto, Ont 17 
July 22 Seekonk, Mass. .. July 17 July 21 Detroit, Mich 17 
July 23 Staten Island, N. Y July 17) July 22 Detroit. Mich i” 
FURF BS TANG. nee sacs July 17 July 23 Rock Hill, S. 10 
Adv. July 17 July 23 Montmatre, Sask. ........Jul 3 
Seip 3S Bete, WO «cc ceaceceacd July 10 July °3 Lorain. O 6 
Adv. July 10 and 17 July 23 Mechanicsburg 2 
Gee Be I nc ie cub eek ee aaee July 1 Julv 24 Winona, Minn 3 
July 23 Chicago, Il. a Qeaa. auld emer July 17) July 24 Minneapolis, Nee 3 
July 24 North Bergen, N. J..... July 17 July 24 Bemidji, Minn. ..........duly $3 
July 24 Marion, Ark July 17 ulv 24 Ithiea N eats ath ed a ee July 17 
SUEY S46 TLOUMIBRRL oie oc te ceus July 17 Adv. July 17. 
July 24 Grand Haven, Mich...... July 17 July 24 Pontiac, Mich. ..........< Julv 17 
suly 25 Danbury, Conn. ....scee- July 17 July 24 Morris. Minn cence a7 
our Se BG EGG, MEO. ..ccccsucs June 26 July 25 Salt Lake City, Utah....... July 10 
ee ee ee Eg bess ee oeadawen’ July 36 «July 25 Milford, Utah ; ccccesdarm 17 
Adv. July 3. July 25 Toronto, Ont ere we |, 
July 25 Jersey City, N. J. ........¢ July 10 July 28 Murray, Utah ...2..ccees: July 10 
July Be TUONO, BT, cc ccccccceced July 17 Tulv 28 Montreal Qur Tulyv 10 
Adv. July 17. July 28 Shawe neg: in Falls Que July 10 
July 25 Salt Lake City, Utah.. July 17 ‘F.1, 98 prone OS ee ae 
July 26 St. Joseph, Mo. ........... July 10 July 28 Woodstock, Ont. .........5 July 1 
July 26 Marshall, 'Ark............. July 17. July 28 Cap de la Madeleine, | Que. July 10 
July 28 Junction City, Kan. ....... July 10 July 29 Utica, N. Y. ...... sess duly 3 
July 28 Kalamazoo, Mich. ....... July 17 Adv. June 26 and July 3 
Adv. July 1% July 29 Aurora, Minn sucae «cee ae 
Juiy 39 Columbuh, ©. .ccvccccecdce July 17 July 29 Omaha, Neb ; . ..July 19 
July 29 Pennsylvania Keeewue gap ve July 1 July 30 Austin, Minn De We @-erare «eens ; 
Adv. July 10 “and “17 July 30 Two Rivers, Wis.........July 17 
July 29 nee Ste gre nace noes FT ad 10 July 31 Lincoln, Neb. ............July 10 
Adv. July an 7 2 ra hiladelphiz ) lv 17 
July 29 Fayetteville, N. C........ Sie Wt. Soe a ae ee es 
Ady. July 17. aby ae hie 1s aS Tea eae 
July 29 Tecumseh, Neb. ..........< July 17 ar Vinit: O1 ee isha 4 
July 30 California ....cccccccecs June 19 is aoe oe eS ae 
July 30 CGrallitizen. Pa. .....cee eee July 17 Sept. 1 Omaha, Neb July 17 
Adv. July 17. Aug 1 Gastonia, N. C.........+.dune 326 
Aug. 4 Birmingham, Ala. ....... July 17 Aue i Meposta, Wis. .......+.. May 3% 
Aue: 4 David City, Web.....s..e- July 17 Aug. i Duluth, Minn. ...... ~e- July 10 
Aug. 4 Huntington, W. Va July 17 Aug. 1 Virginia, Minn. ..........June 19 
Ame. 4 Bremomt. NOd.  ..60c0.sued July 17 Aug. 1 Duluth, Minn. ........... July 3 
Aug. 4 Seneca, Kan.... -.-.--duly 17 aug 5 Willmar, Minn. ......... Julv 3 
Aug. 5 New York, N. Y....... eG) sve Cmte aS. Tulv 17 
Adv. July 17. zg 2 -oms viver, NN. dee cece cenn e “jp 
Awe. § Lexington, N.C... 6c ccecces July 17 Aug. 15 Casper. Wyo i id bi “July >: 
Adv. July 17. \ug. 15 New Bedford, Mass. ......< July 10 
Aug. 6 Delaware Rec at ever a te) ee July 17 Aug. 15 Omaha, Neb. ...ccsccececs July 10 
Adv. July 17. - Aug. 24 St. Paul, Minn. ...cece- . July 
Aug. 6 Arkansas. cescecscesonceOMy Ae 
Adv. July aT. 
Awe 13 Meneville, PO. .ccicscese July 17 
Adv. July 17. 
Aug. 12 Washington, N. C......... July 17 FEDERAL GOVERNMENT WORK 
Aug. 12 oo: q leeeeuveas July 17 
Adv. July % ie “te . ww 47 
Aug. 15 Farmington, Utah........4 aa daaiaitass ag. et lla July 17 
Aug. 16 mal lag ‘os ie sieseee July 17 July 21 Dredging—New York, N. y.June 26 
j 2 : idge. Ark. ..... m Adv. June 26 to July 17 
Aue. 20°0 = | iia + AP RE July 21 Dredging—Savannah, Ga. .June 26 
Aug. 24 Denver, Colo. cad oocmenee Adv. June 26 to July 17 
July 21 Dredging—Baltimore, Md..June 26 
Adv. June 26 to July 17 
July 22 Dredging—Sault Ste Marie, 
(re eee asa «pee ae 
EXCAVATION AND DREDGING Adv. June 26 to July 17. 
July 22 Post Office — Andalusia, 
July 20 Worcester, Mass. ........ July 17 ME a's tenia oa VS eee ae awe June 26 
July 21 Pickering, Ont. ..... -+-+..July 17 July 23 Cottage—Sorrento, Idaho..June 26 
Jaly 33 Jereey. Cry, Ne deccccsces July 17 July 23 Bridges—Leupp, Ariz....—June 26 
July 23 Lynn, Mass. ............ July 17 July 23 Removing Wreck — New 
July 24 Three Rivers, Quebec.....Julv 17 WU We es ck 4 atta June 26 
July 28 Alamosa, Colo. .......... uly 17 , ee to July 17 
July 30 New Westminster, B. C....July 17 ae ae “ “Fla.. .J 26 
; : , oe a se etty—Jacksonville, a...June 
RO 6 RHI, Occ ccc ccc sense gt Ot ee te dais ii 
July 24 Coal—Jacksonville, Fla....June 26 
Adv. June 26 to July 17. . 
July £24 Chimney—Roseback, N. Y...July 1 
INDUSTRIAL WORKS . Adv. July. 17. 
July 24 Boiler, ete—Matoon, Ill....July 17 
July 21 Detroit, Mich. ........... July 17 Adv. July 17. 
Aug. 1 Duluth, Minn. sce lkke ceca 26 July 25 ne _ PRRatsyem, “ 
Aug. 1 Hastings, Minn. ..........May 15 Me a se 6 uae 31. 
July 25 Post Office—Dawson, Ga...July 10 
July 25 Mechanical pone OP tad 10 
tapleton é ceesegeses 
BUILDINGS Adv. July 10. 
July 25 ae one _— rr as on 
July 21 Wellington, Kan. ........July 10 tapleton, N. Y. ......--- 
Suly 21 Clintonville, Wis. ........July 17 July 28 Stone—Cincinnati, O. ....July 3 
July 21 Fall View, Ont........... July 17 Adv. July 3 to 17 
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Bridges (continued) 


Il, Pittsfield—Pike Co. plans to build 5 
rein.-con. bridges, with 14-35 ft. spans and 
18 ft. roadway. About $10,000. G. Lyons, 
ener. 


Minn,, Grand Rapids—Comrs. Itasco Co. 
plan to build 3 bridges, each 50 ft. con- 
crete arcn span, on Deer River-Grand 
Rapids-Coleraine Highway. About $10,000. 
O. J. Lidberg, Grand Rapids, engr. 


Kan., Morganville—Comrs. Clay Co. re- 
ceive bids about Aug. 1, building 226 ft., 
steel bridge, 18 ft. wide, with concrete pier 
and abutment, over Republican River, here. 
E. L. Bell, Clay Center, engr. 


Mont., Victor—Ravalli Co. plans to build 
Bell Crossing Bridge, 224 ft. long, 16 ft. 
wide, over Bitterroot River, near here, con- 
sisting of two 112-ft. steel spans on con- 
crete piers and abutments. P. D. Pratt, 
c/o State Highway Dept., Helena, engr. 


Wash., Spokane—City receives bids 
about Aug. ,1 building 180 ft., concrete 
bridge, 35 ft. wide, with 5 ft. sidewalks, 
on West Riverside Ave. About $25,000. 
A. D. Butler, city ener. 


Oregon—State Highway Comn., Portland, 
soon lets contract building bridge over Cow 
Creek, near Glendale, Douglas Co., con- 
sisting of six 70 ft. wooden truss spans, 
involving 420 cu.yd. Class “A” concrete 
and 450 lin.ft. wooden piling; 1 rein.-con. 
bridge over U. S. Recl. Serv. Drainage 
Ditch, near Hermiston, Umatilla Co., 120 
cu.yd. Class “A” concrete and 12,000 Ib. 
reinforcing steel; 35 ft. concrete span over 
Beaver Creek, near Rainier, on Columbia 
River Highway, Columbia Co., 78 cu.yd. 
Class “A” concrete, 8100 Ib. reinforcing 
steel and 80 lin.ft. handrail; 2 wooden tres- 
tles 1 mi. northwest of Central Point, 
Jackson Co., 1200 lin.ft. wooden piling; 6 
rein.-con. bridges over Furnish Canal on 
Old Oregon Trail, near Nolin and Echo, 
Umatilla Co., 415 cu.yd. Class “A” concrete, 
38,500 Ib. reinforcing steel and 370 lin.ft. 
reinforced handrail; 7 rein.-con culverts 
and 2 cattle passes on Elgin-Minan section 
of La Grande-Enterprise Highway, Union 
Co., 185 cu.yd. concrete H. Nunn, Salem, 
state highway engr 


Ore., Newberg—Yamhill Co. Court, Mc- 
Minnville, soon lets contract building 580 
ft.. rein.-con. viaduct on Newberg Rd. near 
here, involving 1400 yd. concrete, 181,500 
Ib. reinforcing steel, 450 lin.ft. timber pil- 
ing and 1225 lin.ft. hand rail. Cost to 
exceed $10,000. C. B. Wilson, c/o clk. 


Cal., Oakland—Bd. Supervs. Alameda 
Co. on May 19th, appointed W. J. Hamil- 
ton, supervisor, com. of one to consult with 
U. S. Engr. Col. Heuer and officials of 
Southern Pacific R.R. relative to pro- 
posed construction of bascule bridge over 
Oakland Estuary to cost, $1,800,000. 
County voted $900,000 for project before 
war, upon railroad company’s agreement 
to furnish like amount, but U. S. R.R. 
Administration held up work. Practically 
all of necessary land has been acquired by 
county. 


Ont., Burlington—Dept. Pub. Wks., Ot- 
tawa, having plans prepared and soon re- 
ceives bids building bridge over Burlington 
Canal at entrance to Hamilton Bay, here. 
About $100,000. E. Lafleur, c/o Dept. Pub. 
Wks., Ottawa, engr. 


BIDS DESIRED 


Ala., Birmingham — Until Aug. 4, by 
Bd. Revenue Jefferson Co., building bridge 
on 3rd Ave. Atlanta, Birmingham and 
Atlantic Ry. Crossing. About $12,000. 


Michigan—Until July 23, by F. F. 
Rogers, state highway comr., Lansing, fur- 
nishing labor and material building State 
Trunk Bridge No. 112 over Carp River 
north of St. Ignace, one 60 ft. arch span, 
18 ft. roadway, involving 950 cu.yd. rein.- 
con.: No. 204 over Grand River near Ionia, 
concrete floor and sidewalks; No. 103 over 
Baltimore River, Stannard Twp., Ontono- 
gan Co., two 12 ft. abutments, 26 ft. con- 
crete floor, 75 ft. steel trusses, 107 cu.yd. 
rein.-con.; No. 261 over Pigeon River near 
West Olive, Ottawa Co. 50 ft. rein.-con. 
arch span, 400 cu.yd. rein.-con.; No. 274 
near Zeeland, Ottawa Co., two 35 ft. con- 
crete girders, 20 ft. roadway, two 8 ft. 
abutments, one 8 ft. pier, 125 cu.yd. rein.- 
con.; No. 292, 6 mi. east of Zeeland, one 
35 ft. concrete girder, two 6 ft. abutments, 
118 cu.yd. rein.-con.; No. 290 over Mason 
River at Dundee, Monroe Co., two 30 ft. 
rein.-con. girders, two 15 ft. abutments, one 
15 ft. concrete pier, 433 cu.yd. rein.-con.; 
No. 269 over Cedar River at Gladwin, two 
50 ft. arches, 23 ft. roadway, two 5 ft. 
sidewalks, 750 cu.vd. concrete. 





ENGINEERING NEWS-RECORD 


Neb., Lincoln—Until July 21, by Comrs. 
Lancaster Co., building 100 ft. rein.-con. 
bridge over Oak Creek, on 14th St. Former 
bids rejected. A. H. Edgren, co. engr. 
Noted July ; 

Ark., Marion—Until Aug. 7, by Comrs. 
Rd. Impvt. Dist. No. 9, Crittenden Co., build- 
ing one 50 ft. steel girder span, 24 ft. wide; 
one 50 ft. steel girder span, 20 ft. wide; 
one 168 lin.ft. concrete viaduct, 24 ft. 
wide, and one 160 lin.ft. concrete viaduct, 
20 ft. wide. Morgan Eng. Co., Memphis, 
Tenn., engrs. 


Cal., San Diego—Until July 28, by Bd. 
Supervs. San Diego Co., building rein.-con. 
bridge near Cardiff. About $10,000. J. B. 
McLees, clk. 

Ont., Toronto—Dept. Highways receiving 
bids building bridge on Rouge Rd., with 
steel superstructure and concrete substruc- 
ture. About $50,000. W. A. McLean, c/o 
Dept. Highways, engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*™Me., Holland—State Highway Comn., 
Augusta, let contract rebuilding bridge 
in Holland Twp. to Cyr Bros. Co., Water- 
ville, $48,975 Work consists of shoring 
up present steel bridge and building 3 new 
piers and abutments, involving 1050 cu.yd. 
concrete, 9400 Ib. steel and 172 wooden 
piles. 

Me., Lincolnviille — State Highway 
Comn., Augusta, received only bid build- 
ing 55 ft rein.-con. girder bridge in 
Lincolnville Twp., 20 ft. wide, from Cyr 
gros. Co., Waterville, $18,840 Work in- 
volves 125 cu.yds. rein.-con., 500 cu.yds. 
concrete, 37,500 Ibs. steel, 216 cu.yd. stone 
and 50 cu.yds. earth approach and fill. 


_ *Conn., Bristol—City let contract build- 
ing concrete and steel girder bridge on 
Main St., to Berlin Const. Co., Depot Rd., 
Berlin. About $15,000. 


N. J., Camden—Comrs. Camden Co. re- 
ceived bids building rein.-con. arch bridge 
over Newton Creek on Nickolson Rd., from 
J. M. Kelley Contg. Co., 507 Federal St., 
$59,180 and A. McMullen Cc.. Finance 
Bldg., Phila., $73,400. Noted June 26. 


*Pa., Reading—Berks Co. let contract 
building rein.-con. girder bridge across 
West Branch Creek, in Washington Twp., 
about 2 mi. from Barto Sta., to Reading 


Contg. Co., 622 Court St., Reading. Noted 
June 26. 


_&kMich., Watervliet—F. F. Rogers, state 
hignway comr., Lansing, let contract build- 
ing 75 ft. trunk line bridge No. 252, steel, 
over Paw Paw River, to C. F. Briscoe, 
Highland Park, $10,896. Noted June 19 
under “Michigan.” 


*Wis., Manitowoc—Manitowoc Co. . let 
contract building 610 ft. bridge on 8th St., 
28 ft. wide, double leaf bascule type, earth 
and wooden piling, approach and fill, to 


McMullen & Pitz, Dempsey Bldg.; about 
$153,000. 


*Kan., Emporia—Lyon Co. let contract 
building concrete bridge, 18 ft. wide, near 
here, to Koss Constr. Co., 2818 5th St., 
Des Moines, Ia., $46,280. 


*Wash., Adna—State Highway Bd, 
Olympia, let contract building 220 ft., steel 
span bridge over Chehalis River on Ocean 
Beach Highway, near here, to J. M. Nich- 


ols, California Bldg., Tacoma, 31,887. 
Noted June 26. . . ” 


Cal., Oakland—See “Streets and Roads.” 
ween “Excavation and Dredg- 


Structural Steel 


PROPOSED WORK 


Kan., Morganville—See “Bridges.” 
Nova Scotia—See “Buildings.” 


BIDS DESIRED 
Ont., Toronto—See “Bridges.” 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Pa., Phila.—See “Buildings.” 


Reinforced Concrete 


PROPOSED WORK 


Md., Pocomoke City—See “Bridges.” 
0., Eaton—See “Bridges.” 
Oregon—See “Bridges.” 


Vol. 





Nova Scotia—See “Building: 
Ont., London—See “Water 


BIDS DESIRED 
N. 8., Wolfville—See “Misc: 


Ont., Toronto—See “Bridges 


PRICES AND CONTRACTS \ 
(xIndicates award of cont 
*Pa., Phila.—See “Buildings ’ 
*Pa., Reading—See “Bridges 


\RDED 


Streets and Roads 
PROPOSED WORK 


Massachusetts—State Legislatu a 0. 
priated $10,000 to build 6 mi. road betwe: 
Amherst and Belchertown. A I 
c/o State Highway Comn., Bo 
Noted Jan. 30. 

Rhode Island—State Highway Com) 
State House, Providence, soon le! 
paving 3930 ft. Warwick Ave 
concrete, Cranston Twp.; 11,08 Wisc 
Shore Rd. and 3170 ft. Center e R 
bituminous macadam, Warwick 17 
ft Farnum Pike, bituminous 1 
Smithfield Twp. 


R, L., Providence—City soon rx 


paving Fountain St., granite bloc} A} 

$20,000. M. S. Bronsdon, city ! 
Conn., East Hartford—(Hartfor) P. 0) 

—City soon lets contract building bity 


minous macadam road on Hillstown R 
About $20,000. E. H. Oldstead, 1175 Mair 
St., Hartford, engr. 


Conn., Shelton—City having plans » 
pared paving various streets, bitun 
concrete, waterbound or bitumino 
adam on concrete base. About $90,000 
V. B. Clark, City Hall Bldg., Ansonia, engr 

Conn., Torrington—City plans to p 
various streets. About $300,000 

N. Y., Albany—Bd. Contr. & Supply soo 
lets contract improving portion Wester 
Ave. from Manning Blvd. to west city line. 
Plans include cement concrete pavement 
rebuilding and extending culvert cuard 
rails, etc. F. R. Lanagan, city engr 

N. Y., Albany—City plans to improve 
Bway. from Pleasant St. to north city line 
cost, $69,000; grade and pave Western 
Ave. from Manning Blvd. to west city 
line, $75,000. F. R. Lanagan, city engr 

N. Y., Binghamton—City plans election 
to vote on $50,000 bonds to build roads 
in parks, macadam or bituminous. W. E 
Weller, city engr. 

N. Y., Buffalo—City having plans pre- 
pared paving with asphalt, Tamarack St 
from Abbot Rd. to Cumberland §&t., Blak: 
St. from Genessee St. to Sacjaquada Creek 
Elmer St. from Kensington Ave. to Amherst 
St., Richlawn Ave. from Le Roy Ave. to 
north end of street, Amherst St. from South 
Park Ave., west, 900 ft., all 26 ft. wide, Kil 
hoffer St. from East Ferry St. to north end 
of street, 24 ft. wide. G. H. Norton, city 
ener. 


N. Y., Gowanda—City election July 22. 
to vote on $5000 bonds to pave Chapel 
St. from Water to Jamestown Sts. Total 
cost $25,000; $20,000 of which is now 
available. 


N. Y., Syracuse—City plans to extend 
pavement in East Genesee St. to new city 
line in Salt Springs Rd. About $36,500 
J.C. Allen, city engr. 

N. J., Hoboken—City plans to pave Jef- 
ferson St. from 8th to 13th Sts. stone 
blocks on concrete base J. O. Whittemore 
city ener. 

N. J., Trenton—City soon lets contract 
paving 4100 sq.yd. Sullivan Way, Bridge 





ive 


St. and Burnside Ave., asphalt. About 
$21,000. A. Swan, City Hall, engr. 
N. J., West Hoboken—Town Council 


plans to improve Summit Ave. and Spring 
St.. granite block. About $50,000. J. G 
Gallo, supt. of streets. 

Pennsylvania—State Highway Dery. 
Harrisburg, rejected only bid received July 
8, building 12,355 lin.ft. bituminous surface 
course or rein.-con. road on_ concrete 
foundation in Centre Co. Noted June 19. 

Pa., Beaver Falls—Boro. voted $150,000 
bonds to pave various streets. Noted 
Apr. 24 

Pa., Mercer—Mercer Co. voted $1,500. 
000 bonds to build roads. Noted Mar. 6. 

Pa., North Braddock (Braddock P. 0.)— 
Boro. rejected bids improving Poplar Way 
from Bowers to South Sts. New bids in 
August... Noted June 12. 

Pa., Ridley Park—Boro. voted $40,000 
bonds to improve streets. 
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3 nd Roads (Continued) 


Baltimore—Bd. Awards soon lets 
Md. Seaving 29th and 34th Sts. 41 ft. 


nvolving 7700 sq.yd. 6 in. cement 


cot 


Wut 
~~rete. 4900 lin.ft. armored concrete curb- 
oa 6000 cu.yd. grading. Cum- 
mings. city engr. 
w. Va. Charleston—Comrs. Kanawha 
»lan to surface 3 mi. Sessorville Rd., 


1 tt wide, with asphaltic concrete. 
$20,000. J.C. Burdette, engr. 
W. Va., Harrisville—Comrs. Ritchie Co. 
receive bids grading and draining 4 
Harrisville-Smithville Rd., 26 ft. wide. 
\bout $35,000. EF. O. Renshaw, Pennsboro, 


About 


soon 


W. Va., Hinton—Comrs. Summers Co. 
wing plans prepared building 2.7 mi. 
Greenbrier-River Rd., grading 20 ft. and 


surfacing 9 ft. wide, involving 2000 cu.yd. 
xeav. and 12,500 sq.yd. cement concrete 
surface. About $34,000. J. D. French, 


Hinton, engr. 

Ww. Va., Marlinton—Comrs. Pocahontas 
Co. plan to improve 5.5 mi. Marlin’s Bot- 
tom-Huttonsville Turnpike, 16 ft. wide, in- 
volving 8800 sq.yd. resurfacing and 39,000 


sq.yd. new bituminous macadam. About 
$84,000. EF. Baxter, Marlinton, engr. 

W. Va., Princeton—Comrs. Mercer Co. 
soon receive bids resurfacing 4.7 mi. 
Princeton-Athens and _ Princeton-Bluefield 
Rds. 16 ft. wide. About $28,000. C. E. 


Barton, Bluerield, engr. 

W. Va., Ripley—Comrs. Jackson Co. and 
state plan to surface 1.06 mi. streets in 
Ravenswood Twp. 20 ft. wide, involving 
12,500 sq.yd. concrete surfacing and 3500 
cu.yd. exeav.; sewers, drains and curbs to 
be provided by town. About $35,000. Engr. 
not selected. 

W. Va., St. Mary’s—Comrs. Pleasant Co. 
plan to build 5.4 mi. River Rd., grading 
22 ft. wide, involving 32,400 cu.yd. excav. 
and drainage structures. About $30,800. 
Wood & Alexander, Parkersburg, engrs. 

W. Va., Summersvile—Comrs. Nicholas 
Co. plan to build 2.33 mi. Richwood-Sum- 
mersville Rd., grading 20 ft. wide, involv- 


ing 18,000 cu.yd. excav. and_ drainage 
structures. About $22,000. R. Williamson, 
Richwood, engr. 

W. Va., Union—Comrs. Monroe Co. had 


plans prepared grading, draining and pav- 
ing with waterbound macadam, 4 mi. Union 
Salt Sulphur Rd., grading 26 ft. wide, sur- 
facing 16 ft. About $50,000. J. W. Han- 
cock, Union, engr. 


W. Va., Winfield—Comrs. Putnam Co. 
receive bids about Aug. 1, rr 4 mi. 
Midland Trail. About $32,060 . J. 8S. Park- 
ins, Paradise, engr. 


N. C., Nashville—Comrs. Nash Co. plan 
to hard surface 10 mi. road from Rocky 
Mount to here, 18-20 ft. wide. About $250,- 
00. Engineer not selected. Noted June 26. 


8. C., Camden—Comrs. Kershaw Co. plan 
to relocate, grade, drain and surface 14 mi. 
Washington-Atlanta Highway, from here 
to Cassatt, 30 ft. wide. About $88,000. J. 
R. Pennell, c/o State Highway Dept., 
Columbia, engr. 


8S. C., Newberry—Comrs. Newberry Co. 
plan to relocate, grade, drain and surface 
with topsoil, 6.74 mi. Piedmont Highway 
from here to Prosperity, 30 ft. wide. About 
836.000. J. . Pennell, c/o State High- 
way Dept., Columbia, ener. 


Ga., Athens—Clarke Co. voted $250,000 
bonds to build roads. Federal Government 
es »2PPropriate like amount. Noted 
a ay & be 


Ga,, Cairo—Grady Co. voted $250,000 
bonds to improve roads. Federal Govern- 
ment will appropriate like amount. 


Fla,, Ft. Myers—City election Aug. 18 
'o vote on $50,000 bonds to pave streets. 


Fla., Kissimmee—City voted $30,000 to 
ive various streets. 


Miss, Columbus—Highway Comn. Ar- 
tesia Rd. Dist., Lowndes Co., soon lets con- 
‘ract improving 5.4 mi. Federal Aid Rd. 
N 28, between Corinth and Gulfport. 
‘ork involves 4 acres clearing and grub- 
hing, 24.000 cu.yd. grading, 8400 cu.yd. 
cravel, 220 cu.yd. concrete, 125 lin.ft. cul- 
vert pipe and one 30 ft. and one 40 ft. con- 
crete bridge. X. A. Kramer, c/o State 
‘ighway Dept., Magnolia, engr. 


_Ohio—State Highway Dept., Columbus, 

pl ae to grade, build bridges and culverts 

counters Federal aid roads in following 
velmont Co.” 4 mi. Barnesville-Woods- 
ad Rd. and 4.45 mi. Morristown-Athens 
. Waterbound macadam, $40,000 each. 








$128,000. 
Fulton Co., 6.2 mi. Bryan-Wauseon Rd., 
waterbound macadam or concrete $62,000. 
Logan Co., 4 mi. Bellefontaine-Lima Rd., 
waterbound macadam, $175,000. 


Montgomery Co., 6.05 mi. Dayton-In- 
dianapolis Rd., concrete, $70,000. 


Perry Co., 4.84 mi. Newark-New Lex- 
ington Rd., concrete or bituminous mac- 
adam, $66,100. 

Washington Co., 3.026 mi. Marietta- 
Whipple Rd., concrete, $50,000. 

Williams Co., 2.98 mi. Bryan-Styker Rd., 


concrete, $35,000 


0., Columbus—City plans to grade, curb 
and pave alley north of Bryden Rd. from 
18th to 20th Sts., 750 ft. long, 15 ft. wide, 
(a) brick or (b) concrete, estimated cost, 
(a) $4600, (b) $3125; curb, lay water 
mains and resurface 1200 fi. Buetles Ave. 
from High St. to Dennison Ave. 34 ft. 
wide, asphalt, $16,443. H. A. Maetzel, city 
ener 


o., 
pave 900 ft. 
Pennsylvania 
sheet asphalt. 

0., Dayton—City 


Superior Ave. from 
Ave., 40 ft. wide, 


Covington—Village Council plans to 

High St., from Bridge St. to 
R.R., 30 ft. wide, brick or 
About $15,000. 


plans to pave 800 ft. 
Yuncker St. to Deal 
involving 1500 cu.yd. 
grading, 3800 sqyd. macadam, 1650 ft 
cement curbing and guttering and 4000 
sq.ft. 44 in. cement sidewalk. About $14,- 
500. O. E. Bichelberger, city engr 


0,, Findlay—Comrs. Hancock Co. receive 


bids about August improving 6 mi. Lima- 
——s Ra. Bonds for $159,000 sold for 
wor 


O., South Charleston—City election about 
August to vote on $12,000 bonds to pave 
900 ft. Chillicothe St., bituminous macadam 
or asphalt. 


Mich., Detroit—City soon lets contract 
paving following alleys with 1 course con- 


crete; No. 1037 between Lenox, Drexel, 
Freud and Jefferson Aves., 18 ft. wide, No. 
1038 between Cass, Woodward, Warren 


and Putnam Aves., 15-20 ft. wide, No. 1039 
between Greenwood, 4th, Hancock and War- 


ren Aves., 16-20 ft. wide, No. 1040 be- 
tween 2nd, Woodward, Calvert and Col- 
lingwood Aves., 20 ft. wide, No. 1041 


between Rivard and Russell Sts. and Fred- 
erick and Kirby Aves., 18 ft. wide, No. 1042 
between Wilson, Buron, Edison and Atkin- 
son Aves., 20 ft. wide, No. 1043 between 
Oakland, Cameron, Mt. Vernon and Mel- 
bourne Aves., 18 ft. wide, and No. 1044 


between Walker, Adair, Franklin and 
Woodbridge Sts., 10-20 ft. wide, involving 
4280 cu.yd. excav., 12,574 sq.yd. paving, 


ete. C. W. Hubbell, city engr. 


Mich., Detroit—Dept. Pub. Wks. soon re- 
ceives bids paving Radcliffe Ave. from 
Central Ave. to Lonyo Rd., 26 ft. wide, cost 
$24,120; Central Ave. from McGraw to 
Radcliffe Aves., 22 ft. wide, $28,860; Helen 
Ave., from Harper to Strong Aves., 26 ft. 
wide, $8230; Springwells Ave., from Malta 
to Michigan Aves., 26 ft. wide, $20,160, as- 
haltic concrete on 6 in. concrete base, 

erea, Amherst or Medina curbstone; 
alleys between 30th and 28th Sts., Horatio 
and Herbert Aves., 20 ft. wide, $3890, be- 
tween 16th, 15th, Linden and Poplar Sts., 
20 ft. wide, $3645, between 18th, 17th and 
Magnolia Sts. and Myrtle Ave. 20 ft. wide, 
$3645, between Hastings, Rivard, Cath- 
erine and Sherman Sts., 20 ft. wide, $4920, 
1 course concrete. 


Mich., River Rouge—Village havin lans 
prepared by J. Jerome, engr., 1331 Majes- 
tie Bldg., Detroit, paving with 1 course con- 
crete, concrete curbing, Burke Ave. from 
Dearborn to Jefferson Aves., Henry Ave. 
from Burke Ave. to easterly line lots 120 
and 153; Maple St. from Jefferson Ave. to 
point east of east line lots 86 and 119, 
Burke and Riopellis sub-division; Pine St. 
from Jefferson Ave. to point 10 ft. east of 
east line lots 52 and 85, Burke and_ Rio- 

llis sub-division. R. J. Peters, 9 South 

arborn Ave., clk. 


Til., Belleville—Rd. & Bridge Com., of 
St. Clair Co. soon receives bids paving 2.6 
mi. road from Shiloh to Scottfield, con- 
crete. About $60,000. D. O. Thomas, 
Belleville, engr. and supt. highways. 


Til., Chieago—Bd. Local Impvts. rejected 
bids received June 26, paving alleys be- 
tween Colorado Ave., Jackson Blvd., Whip- 
ple St. and Albany Ave.; between West 
86th Pl, West 87th St., Vincennes: Ave. 
and Sycamore St.; Belmont St. from Broad- 
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Defiance Co., 2.04 mi. Hickville-Defiance way to Sheridan Rd.; Clyde Ave. from Hast 
Rd., concrete, $27,750. 73rd St. to East 75th St.; Shields St. from 
Fayette Co., 12.08 mi. Columbus-Wash- West 35th St. to point 631 ft south ; Wa 
i 1 C. H. ad.. bi : acad: bansia St. from Kedzie Ave. to Chicago, 
a Ht Read., bituminous macadam, Milwankee & St. Paul R.R. tracks; East 


7ist and East 72nd Sts., from Scuth Shore 
Dr. to point 122 ft. east; Potomac Ave 
from Homan Ave. to Chicago, Milwaukee 
& St. Paul R-R. tracks and St. Louis Ave 
from Evergreen St. to Potomac Ave. Work 
will be readvertised. Noted July 3. 


I., Chicago—Sanitary Dist.. under act 
passed by Illinois State Legislature, plans 
to build 60 mi. hard road along Sanitary 
Dist. canals, from Chicago to Lockpor: and 
Joliet, Blue Island to Sag, and Chicago to 
Waukegan. G. L. Wisner, 910 South Mich 
igan Ave., ch. engr. 


Ill... Silvis—City plans to piye 5th, 6th 
and 7th Sts., brick, involving 11,784 sq.yvd 


vitr. brick, 9219 lin.ft. cement curb anid 
gutter and 4047 cu.yd. earth excav About 
$47,954. W. Treichler, Rock Island, engr 

Wisconsin — State Highway Comn 


Madison, Div. No. 1, soon lets contract im 
proving Portage-Wyocena Rd., Columbix 
Co., Federal Aid Project No. 51, involving 


3.62 acres clearing and grubbing, 24,296 
cu.yd. earth and 18,604 cu.yd. borrow 
excav., 252 cu.yd. concrete $5,200 Ibs 
structural steel, 44,610 sq yd. gravel sur 
facing, etc.; Watertown Plank Rd., Jeffer 
son Co., Federal Aid Project No. 59, 14,601 
cu.yd. earth and 371 cu.yd. borrow excav 
88 cu.yd. Class “A” concrete, etc. ; County 


Dodge and Jefferson Counties 
15.474 cu.yd 


line road, 
Federal Aid Project No. 72, 
earth and 286 cu.yd. borrow exciy 129 
cu.yd Class “A” concrete, etc.; Beloit 
Janesville Rd., Rock Co., Federal Aid Pro 
ject No. 96, 18,028 cu.yd. earth and 969 
cu.yd. borrow excav., 277 cu.yd. Class “A” 
concrete, 63,312 sq.yd. concrete surfacing 
etc. 


Wisconsin—State Highway Comn., La 
Crosse, received no bids improving Viro 
ua-Sparta Rd., Monroe Co., Federal Aid 
roject No. 67. Noted July 3. 


Wisconsin—State Highway Comn., Madi 
son, received no bids improving Dunbar 
tor-Darlington Rd., Lafayette Co., Federal 
Aid Project No. 86. Noted July 3. 


Wis., Racine—Racine Co. soon lets con- 
tract grading and paving with 1! cours: 
concrete, Middle Rd, 16 ft. wide, involving 
14,004 sq.yd. concrete, 2398 cuyd. earth 
excav., concrete culverts, etc. About $32. 
N00. 

Wis., Shelboygan—C U Boley. city 


engr., soon lets contract grading and pav 
ing 2.8 mi. Martin Ave. from North 15th 
St. to Calumet Dr., 20 ft. wide, involving 
8500 sq.yd. concrete and 4400 lin.ft. con- 
crete curb and gutter. About $30,000 
Noted June 19. 


Wis., Sheboygan—C. 1’. Boley, city ener.. 
soon lets contract grading and paving, with 
2 course rein.-con., 1.8 mi. eorgia Ave. 
from South 2nd to 18th Sts. 20 ft. wide, in- 
volving 820 sq.yd. vitr. brick, 16,950 sq.yd 
concrete and 8259 lin.ft. concrete curb and 
gutter, all hills to be paved with Hillside 
brick. About $45,000. 


Wis., Sheboygan—City plans to grade 
and pave 2 mi. Logan Ave. from Superior 
to Geele Aves., 20 ft. wide, involving 12,500 
sq.yd. concrete and concrete curb and gut- 
ter. About $15,000. C. U. Boley, city engr 


Wis., Sheboygan—City plans to grade 
and pave 2 mi. East Water St. from Jeffer- 
son to Pennsylvania Aves., 18 ft. wide, in- 
volving 5600 sq.yd. concrete and 2980 lin.- 
ft. concrete curb and_ gutter. About 
$15,000. C. U. Boley, city engr. 


Wis., Sheboygan—Sheboygan Co. having 
plans prepared by G. Uhbbelohde, engr., 
grading and repaving 8.2 mi. Sheboygan- 
Howard Grove Rd., @ ft. wide, involving 
45,000 sq.yd. concrete and concrete culverts. 
About $45,000. 


Ta., Adair—City rejected bids received 
June 26 for 20,678 sq.yd. street paving, 513 
ouye. alley paving, and 15,542 lin.ft. curb 
and gutter. Work has been readvertised 


and new contract will soon be let. T S 
~~ Tay. Creston, consult. engr. Noted 
une 19. 


Ia., Des Moines—City having plans pre- 
pared grading 14th St. from Grand to Lo- 
cust Sts. About $75,000. J. M. Wells, city 
engr. 


Ia.. Des Moines—Comrs. Polk Co. voted 
on $2,000,000 bonds to build surface 


Ta., Mason City—Comrs. Cerro Gordo “o. 
voted $750,009 bonds to build roads. G. F. 
Frost aud. 
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Streets and Roads (Continued) 


Ia., Spencer—Comrs, Clay Co. plan elec- 
tion July 22 to vote on $860,000 bonds to 
build hard surfaced roads. A. W. Cham- 
berlain, aud. 


Minn., Bemidji—A. D. Johnson, aud. Hel- 
trami Co., receives bids in August grading 
and graveling 25 mi. Cass Lake-Bemidji- 
Solway Highway, 24 ft. wide, under Bab- 
cock Project. About $165,000. S. D. Sny- 
der, Bemidji, engr 


Minn., Bemidji—Comrs. Beltrami Co. will 
receive bids in fall, grading and graveling 
30 mi. Bemidji-Blackduck Rd., cost, $70,000 ; 
20 mi. Bemidji-Renville Rd., $75,000; 25 
mi. Clemenson-Roosevelt Rd., via Raudette, 

25,000; 60 mi. Kelliher-Baudette Rd., all 


24 «6ft. wide, $175,000. Ss. DPD. Snyder, 
Bemidji, engr. 
Minn,, Duluth—Comrs. St. Louis Co. 


build 270 mi. 
R. W. Acton, co, 


voted $7,500,000 bonds to 
roads under Babcock law. 
engr. Noted June 12. 


Minn., Duluth—J. A. Farrell, city comr. 
soon receives bids to pave Railroad St. 
from 7th Ave., W., to Garfield Ave., 30 ft 
wide. About $83,113. L. Ayres, city engr. 


Minn., Minneapolis—Comrs. Hennepin Co. 
having plans prepared grading 4 mi. of ap- 
proaches to Savage bridge over Minnesota 
River, 30 ft. wide. About 
Terrell, co. surv. 


25,000. KE. E. 


Kan,, Columbus—Cherokee Co. having 
plans prepared building 114 mi. Columbus- 
Oswego Rd., 7 mi. Crest Line Rd., and 113 
mi. Hoover Rd., all 18 ft. wide, concrete 
on conerete base. CC. M. Cooper, Colum- 
bus, engr. 


Kan., Concordia—Cloud Co. having sur- 
veys made and plans prepared for 20 mi. 
“ederal aid highways near Glasco. Tuttle, 
Ayers, Woodward, Reliance Bldg., Kansas 
City, Mo., engrs. 


Kan., Meade—Meade Co. having plans 
prepared building 5 mi. Meade Rd., 24 ft. 
wide, waterbound macadam. Southwestern 
itng. Co., Hutchinson, engrs. 


Kan., Oswego—Labette Co. having plans 
prepared building 10 mi. gravel roads, 18 
ft. wide. R. J. King, Oswego, engr. 


Neb., Alliance—City voted $20,000 bonds 
to pave streets. C. Calder, clk 


Neh., MeCook—City 
ceived June 24 paving various streets. 
Work has been readvertised. Archer & 
Stevens, 609 New England Bldg.. Kansas 
City, Mo., engrs. Noted June 12. 


rejected bids re- 


Mo., Burlington Junction—City soon lets 
contract paving Main St., involving 7553 
sq.yd. concrete on concrete base, 3057 lin. 
ft. concrete curbing, 460 cu.yd. earth excav. 
on 325 cu.yd. embankment. R. H. Rees, 
c 


Mo., Westplains—Howell!l Co. voted $500.- 
000 bonds to build hard surface roads near 
here. Engr. not selected. 


Tex., Boston—Comre. Bowie Co. plan to 
improve 22 mi. State Highway No. 5, 12 ft. 
wide, involving 71,595 cu.yd. earth excav.. 
1987 cu.yd. ditching, placing, spreading. 
searifying and surfacing with gravel, and 
building concrete drainage structures. Hess 
& Skinner, Southwestern Life Bldg., Dallas, 
eners. 


Tex., Cameron—Milam (Co plans to 
gravel surface and build concrete drain- 
age structures on 9.5 mi, State Highway No. 
$6 A. from Bell Co. line to Robertson Co 
line, 14 ft. wide. About $45,000. A F. 
Mitchell, Cameron, engr 


Tex., Clarksville—Red River Co. plans to 
haul, place, spread and surface with gravel, 
16.02 mi. Highway No. 35, from Lamar Co 
line to Franklin Co. line, 14 ft. wide, cost 
$110,000; gravel surface 2.18 mi. Highway 
No. 37, running north to south, near south- 
ern part of county, 14 ft. wide, including 
eoncrete drainage structures and 3800 ft. 
concrete surface, $30,000. P. V. Creager, 
Clarksville, engr. 


Tex., Fairfield—Freestone Co. plans to 
build and surface with sand clay, also build 
concrete drainage structures, on 14,657 
mi. Henry Exall Highway (State Highway 
No. 32), from Fairfield to Leon Co. line, 
24 ft. wide. About $4000 per mi. J. J. 
White, Fairfield, engr. 


Tex., Jase omrs. Jasper Co. reject- 


per—C 
ed bids improving 16.21 mi. Highway No. 
7 rvnning west to county line, 16 ft. wide. 
Werk will be readvertised. C. P. 
Jasper, engr. Noted July 19. 


Hunter, 
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Tex., Liberty—Liberty Co. plans to ime 
prove 2.73 mi. Sect. No. 1 and 5.72 mi. 
Sect. No. 2, of Highway No. 35, 16 ft. wide, 
including building sand clay surfaced road, 
conerete drainage structures and 12,600 
lin.ft. creosoted timber piling. About $125,- 
822, W. S. Bonner, New Orleans, La., engr. 

Tex., Mt. Vernon—Franklin Co. soon lets 
contract improving 12.37 mi. Highway No. 
1 from Hopkins Co. to Titus Co. line, 9 
ft. wide, including gravel surfacing and 
building pavement and concrete drainage 
structures. About $52,000. Wilder & 
O'Neal, Chronicle Bldg., Houston, engrs. 
Noted Apr. 3. 


Tex., Van Horn—Culberson Co. soon lets 
contract improving 52,506 mi, State High- 
way No. 12 from Van Horn north, 24 ft. 
wide. About $57,486. Wilder & O'Neal, 
Chronicle Bidg., Houston, enegrs. Noted 
May 22 

Tex., Wharton—Wharton Co. plans to 
build 12.3 mi. State Highway No. 3 from 
Ft. Bend Co. to Colorado Co. line, 16 ft. 
wide. Work involves gravel surfacing (to 
be covered with bituminous later), build- 
ing concrete drainage structures and 80 ft. 
steel span bridge. About $100,000. Work 
will be divided into 2 projects, 4 mi. Fed- 
eral aid and 8.37 mi. state aid. D, B. 
King, Wharton, engr. 

Colorade—State Highway Comn., State 
Museum Bidg., Denver, plans to pave 3 mi. 
of Lincoln Highway, south of Ft. Collins, 
this fall. About $75,000. J. B. Hunter, c/o 
State Highway Comn., engr. 

N. M., Santa Fe—City having plans pre- 
pared by A. Turley, engr., for paving vari- 
ous streets and building storm sewers. 

Idaho, Clearwater — Clearwater Dist. 
voted $35,000 bonds to build and improve 
roads. This amount, together with state 
and county aid, will make $125,000 avail- 
able for work. 


Idaho, Lewiston—Comrs. Nez Perce Co. 
having plans prepared by A. Burns. city 
engr., grading, installing cement curb and 
sidewalks, gutters and storm sewers in G 
St., from 18th to 2ist Sts.; Carson St., 
from 18th to 21st Sts.; 7th Ave., from 14th 
to 21st Sts.; 8th Ave., from 13th to 21st 
Sts.; 9th Ave., from 14th to 18th Sts., and 
all intersecting streets. 


Idaho, Nampa—Nampa Rd. Dist. voted 
$500,000 bonds to build 130 mi. main roads, 
eross roads and cement culverts. L. Cook, 
Nampa, dist. engr. 


Washington—State Highway Bd.. Olym- 
pia, rejected only bid received grading 7.83 
mi. Central Washington Highway from 
Cheney to Sprague, involving 21,820 cu.yd. 
common and 7840 cu.yd. rock excav., 16,- 
700 cu.yd. overhaul, 15.97 acres clearing 
9.97 acres grubbing, 12,451 cu.yd. crushed 
rock, 152 sq-yd. concrete and 260 ft. con- 
crete pipe. J. Allen, state highway ener. 


Wash., Centralia—City plans to pave 17 
blocks of Iron and Silver Sts., concrete. 
About $36,553. 


Wash., Walla Walla—City voted $70,000 
bonds to build concrete road from here to 
Dixie. 


Ore., Ontario—City soon lets contract 
paving various streets, involving 51,213 
sq.yd. concrete or bitulithic, 7666 lin.ft. 


concrete curbing and 57,656 sq.yd. mixed 
excay. Cost to exceed $10,000 a < 
Kelsey, city engr. 


California—State voted $40,000,000 bonds 
to complete present and build new high- 
ways. A. Fletcher, Forum Bldg., Sac- 
ramento, ch. engr. Noted Mar. 6. 


Cal., Eagle Rock—City plans election 
soon to vote on $57.000 bonds to surface 
70 blocks, oil and rock screenings or 
erushed rock, and $33,000 bonds to make 
Central Ave. a boulevard) Address B. B. 
Martsolf, city clk. 


Cal., El Centro—Imperial Co. voted $1,- 
500,000 bonds to pave 125 mi. county high- 
ways. G. R. Wade, Brawley, ch. engr. 
highway comn. Noted June 12. 


Cal., Ventura—Bd. Supervs. Ventura Co. 
plan election to vote on $500,000 bonds to 
pave 35 mi. county roads. 


Ont., Fenelon Falls—City plans to pave 
5 mi. Queen, Lindsay, Colborne and Ade- 
tate Sts., bituminous macadam. About $20.,- 

1, 


Ont., North Bay—H. J. McAuslan, town 
engr.. soon lets contract improving Main 
St involving 5600 lin.ft. curbs and gut- 
ters, 14,000 sq.yd. asphalt, asphaltic con- 
crete or bitulithic pavement on concrete 
base. 14,000 sq.ft. sidewalk widening, in- 
stalling necessary sewer connections and 
renewing all water services. About $21,990. 
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BIDS DESIRED 
Massachusetts—Until July 2 VY Stan 


Highway Comn., 212 State Hoy Rostns 
building 13,500 ft. bituminous: Macadan 
road in Seckonk Twp. and 7100 jy po. 
dolph Twp. A. W. Dean, sti hier 
ener. 

Rhode Island—Until July St 


Bd. Pub. Rds., State House, Vider 
building 5 mi. Post Road in Weeterty - 
Charlestown Twp., advertised j: 8 iss 

Conn., Danbury—Unti!l July by © 
Clk., repaving roadway of Main and Pox 
Hill Sts., sheet asphalt on Portland cen, 


concrete foundation; also regulating 4) 
repaving roadway of White, k); River 
and Rose Sts., napped = reclipped gra 

blocks on concrete foundation Advertic. 


in this issue. 

New York—Until Aug. 5. by Fo S. Grew, 
state highway comr., Albany, improyi; 
roads in Warren Co., also completing ro 
in Broome, Franklin, Genesee, Rensge: 
St. Lawrence, Warren and Wyoming Cow 
ties; advertised in this issue 


N. Y., Albany—Until July 21, by p, 
Contr. & Supply, City Hall, improving Bs; 
clay St. and Delaware Ave.. westerly abo 
720 ft.. and Summit Ave. from Barelay : 
Federal St., granite curb, asphalt or as 





phaltic concrete pavement on econeres 
foundation; also paving with asphal o 
vitr. shale blocks on concrete foundatrie 


Oneida Tr. from Norton Ave. souther 
about 450 ft. I. Wachsman, secy. F }. 
Lanagan, city engr. 


N. Y., New York—Until July 21, by F | 
Powling, pres. Manhattan Boro., regulating 
and repaving with granite block on ep) 
crete foundation roadway of Mail St. fr 
Park Row to Bway. 


N. Y., Rome—A. Plunkett, city engr., r 
ceiving bids paving Jay St. from Elm 1 
Clinton Sts., cost, $7968; Bloomfield s; 
from Jay to Expense Sts. $8510; Ridg, 
St. from George to Madison Sts, $7184 
Williams St., $8337. 


N. Y., Seuth Glen Falls (len Falls | 
0.)—Until July 21, by village, building 
concrete pavement with and without ir 
tegral curbing, through Upper Main St 
FE. Moore, pres; advertised in this issu 


N. Y., S. LL, St. George—Until July 2 
by C. PD. Van Name, pres. Richmond Bors 
repairing with wood block pavement road- 
way of Richmond Terrace from York Ave 
to Sailors Snug Harbor dock. 


N, d., Jersey City—Until July 22, by cit 
repairing asphalt pavements. About $1 
000. C. A. Van Keuren, city engr. 


N. J., North Bergen—Until July 24, by 
Town Council, improving ‘$4th and 35t! 
Sts., bituminous concrete. About $8),\)() 
Noted June 12. 


N. J., Trenton—Until July 29, Bd. Free- 
holders Mercer Co., building 1600 ft. Sect 
2-A River Rd., bituminous concrete sur- 
face on macadam foundation, Hopewel 
Twp., involving 3786 sq.yd. paving. About 
$35,000. H. J. Harris, co. engr. 


Pa., Gallitizen—Until July 30, by H F 
Conrad, boro. secy., building 6900 sqyd 
vitr. brick pavement on concrete base, 0! 
Church St., involving 3000 cu.yd. excay. and 
175 lin.ft. stone protection curb. D. 
Dillman, 80-81 Altoona Trust. Bldg 
Altoona, engr.; advertised in this issue 
Noted June 26. 


Pa., Meadville—Until Aug. 12, by city 
for 34,513 sq.yd. brick pavement and 24,518 
lin.ft. concrete curb and gutter. F. 
Kiebort, clk.; advertised in this issue. 


Delaware—Until Aug. 6, by State High 
way Dept., Dover, building 2.01 mi. Con 
cord Pike, New Castle Co., cement concrete, 
Contr. No. 19. ©. M. Upham, ch. engr., a 
vertised in this issue. 


Va., Norfolkk—Until July 21, by § E 
Ashburner, city mer., povins Plume am 
Church Sts. City Hall, Monticello an 
Princess Anne Aves., involving 4,456 s«.! 
wood block or Durax, 25.300 sq.yd. Duras 
and 26,500 sq.yd. sheet asphalt, ete; a” 
vertised in this issue. 


W. Va., Huntington—Unitil ae 
Comrs. Cabell Co. building 1. mi, Ham! 
Pike Rd., 16 ft. wide, vitr. brick on Sok 
concrete base. About $32,000. J. M. 0 
ver, Huntington, engr. 


. Va., St. Albans—Until Avg 16, by 
uA. Edwards, city clk., for 2900 ms 
curb and gutter, 100 linft. edging, 50 I. 
ft. 12 in. tile laid, 2990 cu.yd. excav % 
7200 sq.yd. paving: advertised 'n 
issue. 





Aug. 4 
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re and Roads (Continued) 
Streets an 

Baybore—Until July 21, by Comrs. 
* eonstructing 7 mi. dirt a 


right-of-way. Z 


w. C.. 
pamlico 
including 


Co., 


clearing of 


Rawls, co atty. 

“; €. FayetteviNe—Until July 29, by 
» ‘iinderwood, mayor, for 21,000 sq.yd. 
treet pavements, 1000 sq.yd. concrete gut- 
ee ‘and building mecessary drainage. kK. 
i perby. city engr.; advertised in this 
ssut 

ey Lexington—Until Aug. 5, by J. T. 


Hedrick, mayor, and _ Ba. Town, Comrs., 
waving various streets involving 39,000 8q.- 
vd. asphaltic concrete or bitulithic surface 
on existing macadam, 25,000 sq.yd. asphalt, 
hitulithie, brick or other pavement on con- 
foundation, 15,000 lin.ft. granite or 
conerete curb, 15,000 lin.ft. concrete gutter, 
woo sqyd. sidewalk and 9000 cu.yd. 
vrading, G. C. White, Durham, engr. Ad- 
vertised in this issue. 


crete 


Newton—Until July 22, by 
paving various streets, 
volving 19,500 sq.yd. bitulithic, sheet 
phalt, asphaltic concrete or one course 
vonerete, 10,714 lin.ft, combined curb and 
cutter, concrete, 3000 lin.ft. 8 in, terra cotta 
sewer, 7000 cu.yd. excav., 3000 sq.yd. con- 
vrete sidewalks, 5951 lin.ft. 4 in. Class “B’ 
iron Water pipe laid, ete., D. B. Gaither, clk 
J W. Webb, Newton, engr. 


\. ¢.. Washington—Until Aug. 12, by 
Ww. B. Rodman, Jr., mayor, paving various 
streets, involving 51,000 sq.yd. asphalt, 
hitulithie, conerete or brick, 30,000  lin.ft. 
granite or conerete curb, 30,000 lin.ft. con- 
crete gutter, 20,000 sq.yd. of sidewalk, 18,- 
vo) cuyd, grading, 2§ mi. storm drains, 3 
mi. Water pipe, and 1 mi. sanitary sewer. 
c. C. White, Durham, engr. Advertised in 
this issue. 


ie. 
in- 


as- 


N. Co 
Long, mayor, 


N. ¢., Washington—Until Aug. 12, by 
Comrs. Beaufort Co., paving highways, in- 
voMing 270,000 sq.yd. asphalt, bitulithic, 
wnerete or brick, 150,000 ecu.yd. grading 
wd ditching, 5000 lin.ft. pipe drains, 1500 
lin.ft. box eulverts, 820 cu.yd. of bridge 
‘onerete and 150,000 Ibs. reinforcing bars. 
a. C. White, Durham, engr. Advertised in 
this issue. 


Fla., Quincey—Until Aug. 8, by city, pav- 


i 27,000 sq.yd. Main St., also building 
necessary drainage structures. J. B. Me- 
Crary Co., 3rd Natl Bank Bldg., Atlanta, 


(fa. engrs. 


Ala., Birmingham—Until Aug. 4, by Bd. 
Revenue Jefferson Co., for 3 mi. grading 
and macadamizing on McCalla and Buck- 
\ille Rd., 4 mi, grading and 4 mi. crushed 
rock on Taylors Ferry Rd., 7 mi. grading on 
Lock 17 Rd, 2 mi. grading from Taylors 
Ferry Rd, to Alliance, 4 mi. cinders on 
road from Marine to Alliance, 4 mi. crushed 
rock on Oak Grove and Lock 17 Rd., 6 mi. 
cinders on Flat Top-Bessie Rd., 1 mi. grad- 
ing, from Edgewater to Macks Chapel, 6 mi. 
xrading from Mt. Olive to Partridge Cross 
roads, resurfacing 3rd Ave. from 23rd _ to 
26th Sts, and 26th St. from ist to 8th 


Aves. and paving 1st Ave, from 41st to 
{ith Sts. and from 75th St. to Roebuck 
Springs. Cost between $175,000 and $296,- 


‘on oS. OR. Batson, co. engr. 

Ala., Montgomery—Until July 29, by G. 
W. Barnett, city treas., paving 15,000 sq.yd. 
Bell St. from western end of Bell St. 
Bridge to city limits, brick, asphalt, bitu- 
lithic, mineral rubber, wood block, con- 
crete or asphaltic concrete; advertised in 
this issue. 


Louisiana—Until July 24, by State High- 
way Comn., New Orleans, gravel surfacing 
35 mi, Shreveport-Arkansas Highway, 
from Myra to Arkansas line, Caddo Parish. 
). Buie, state highway engr. 


©., Columbus—Until July 29, by G. A. 
borden, serv. dir, grading, draining and 
repaving 1200 ft. Franklin Park, W., from 
Broad St. to Franklin Park, S., 30 ft. wide, 
ivolving 2950 sq.yd. asphalt and 1250 sq. 
‘vr. brick gutter; grading, draining, laying 
“ater mains and paving alley west of Neil 
‘e. from 2nd Ave. to Taffan St., 290 ft. 
me =o wide, concrete. H. A. Maetzel, 
city engr. 





_O. Greenspring—Until July 22, by F. B. 
‘eed, village clk., for 2000 cu.yd. excav., 
‘)" tons crushed rock foundation, 14,000 
“yd. brick paving, 4500 lin.ft. stone curb- 


nv, 4900 lin.ft. stone curbing reset and 
“" lin.ft. storm sewer. L. A. Boulay Co., 


'250 Nicholas Bldg., Toledo, engrs. ; adver- 
a in this leone. 7 


Michigan—Until July 22, by State High- 
\ “omn., Lansing, grading, draining, 
surfacing, shaping and building 


cravel 





drainage structures on 3.780 mi Stute 
Trunk Line Rd. in St. Ignace Twp. Mack- 
inaw Co., and 5 mi, State Trunk Line Rd. 
between Pickford and Rudyard, Chippewa 
(“o., both 16 ft. wide EF. F. Roxgers, comr. 

Mich., Kalamazeo—tUntil July 2&8. by HH. 


H. Freeman, city mer., paving 22,000 sq.yd. 
and curbing and guttering 13,000 lin.ft. 
Oakland Pr., brick, sheet asphalt or as- 
phaltic concrete; Noted May 29; adver- 
tised in this issue. 


ilineis—Until 
Wks. & Bldgs., 
field, building roads in 

Ogle Co., 23,194 ft 
Highway, 16 ft. wide 

Ogle-Lee Counties, 32,921 ft 


July 23, by Dept. Pub 
Div. of Highways, Spring- 
following counties 
Sect. 10, Lincoln 


Sect 11, 


Lincoln Highway, 16 ft. wide. 

Cook Co., 28,362 ft. Sect. A, Chicago- 
Joliet Highway, 18 and 24 ft. wide, 350 
sq.yd. $-in. sand-cement brick pavement 
with bituminous filler. 

Putnam Co., 30,675 ft. Sect. C, and 
3372 ft. Sect. F-29, Morris-Henry High- 
way, 26 ft. wide, graded earth. 


Bureau Co., 26,269 ft. Sect. D and 17,176 
ft. Sect. J, Morris-Henry Highway, 26 ft 
wide, graded earth. 

Madison (Co., 18,599 ft, 
Sect. Q, 19,794 ft. 


Sect. T. 
Sect. U and 





Sect. W-15 d, Springfield-East St. Louis 
Highway, 18 ft. wide. 
Macoupin Co., 25,840 ft. Sect. 4, 16 ft 


wide, and 12,988 ft. Seet. J-15 d, 16 and 18 


ft. wide, Springfield-East St. Louis High- 
way. 

Fayette Co., 27,800 ft. Sect. V National 
Highway, 16 ft. wide. 

Alternate bids will be received on VPort- 


land cement concrete, 4 in. monolithic brick 
3 in. monolithic brick, Spec. C1, C2, C3 or 
C4 bituminous concrete with binder course. 
except where otherwise noted. F. I. Ben- 
nett, dir.; advertised in this issue. 


MW. Chicago—Until July 23, by Ba. Local 
Impvts.. paving following streets: 

Archer Ave. from Kedzie to Central Park 
Aves., 5200 cu.yd. grading, 1028 sqyd 
granite block pavement on 6 in. concrete 
base, 11,220 sq.yd. vitr. brick on 6 in. con- 


crete base, 6700 ft. conerete curb, ete. 
About $44,500; 
South Bishop St. from West 59th to 


West 60th Sts., 800 cu.yd. grading, 2450 sq. 
yd. 8 in. slag or traprock on 2) in. granite 
base, 1400 ft. concrete curb, $7500; 

Brompton Ave. from Bway. to North 
Halsted St., 700 cu.yd. grading, 2130 sq.yd. 
asphalt on 6 in. concrete base, 1380 ft. 
concrete curb, ete., $8600; 

Cambridge Ave. from Diversey Pkway. to 
Surf St., 600 cu.yd. grading, 1500 sq.yd. 


asphalt on 6 in. concrete base, 970 ft. con- 
crete curb, ete., $5500; 
Carmen Ave. from Albany to Kedzie 


Aves., 1870 sq.yd asphalt on 6 in. concrete 


base, 1100 ecu.yd. filling, 1340 ft. concrete 
curb, ete., $7000; 
Carroll Ave. from St. John’s Court to 


Ashland Ave., 800 cu.yd. grading, 1470 sq 
yd. asphalt on 6 in. concrete base, 740 ft. 
concrete curb, etc., $7680; 

West Congress St. from Talman Ave. to 
Washtenaw St., 250 cu.yd. grading, 580 sq. 
yd. asphalt on 6 in. concrete base, 360 ft. 
concrete curb, ete., $2700; 

Fairoaks St. from Hazel St. to Pway., 
600 cu.yd. grading, 1690 sq.yd. asphalt on 
6 in. concrete base, 1240 ft. concrete curb, 
ete., $7000; 

Homer St. from Albany to Kedzie Aves., 


480 cu.yd. grading, asphalt on 6 in. con- 
crete base, &70 ft. .concrete curb, ete., 
$4500; 

Hutchinson St. from Lockwood to Long 


Aves., 700 cu.yd. grading, 1650 sq.yd. as- 


phalt on 6 in. concrete base, 1230 ft. con- 
erete curb, etec., $7000; 

Keystone Ave. from Lawrence Ave. to 
Argyle St., 2000 cu.yd. grading, 3630 sq.yd. 
asphalt on 6 in. concrete base. 2600 ft. 
concrete curb, ete., $17,500. 

North Menard Ave. from Hirsh St. to 


North Ave., 3100 cu.yd. grading, 4310 sq.ya. 
asphalt on 6 in. concrete base, 2700 ft. con- 
crete curb, 160 ft. 10 in. tile sewer, $17,000; 

Potomac Ave. from Springfield St. to 
Crawford Ave., 978 cu.yd. grading, 1410 
sq.yd. asphalt on 6 in. concrete base, 1100 
ft. concrete curb, ete., $7000; 

State St. from Madison to Randolph Sts.. 
4000 sq.yd. creosoted wood block on 8 in. 
concrete base, $20,500; 

St. Louis Ave. from Carmen to Foster 
Sts., 1950 cu.yd. grading, 3020 sq.yd. as- 
phalt on 6 in. concrete base, 2100 ft. con- 
crete curb, ete., $12,200; 

Wabausia Ave. from Kedzie Ave. to Chi- 
cago, Milwaukee & St. Paul R.R. tracks, 
4700 cu.yd. grading, 11,420 sq.yd. asphalt 
on 6 in. concrete base, 210 ft. 10 in. tile 
sewer, 7120 ft. concrete curb, etc., $33,858; 

West 42nd St. from Ashland to Marsh- 
field Aves., Marshfield Ave. from West 42nd 








to West 48rd Sts. 2050 cu.yd. grading 
3750 sq.yd. granite black pavement on 6 
in. concrete base, 192” ft. conerete curl 
ete., $27,000° 

North Latrobe, North Lockwood and 
North Long Aves. from Grand to Fullerton 


Aves.: Dickens St. from Laramie to Lock 
wood Aves.; Palmer and Belden Aves. from 
Laramie to Long Aves., 16,850 cu.yd. grad 
ing, 31,600 sq.yd. asphalt on 6 in. cone 


ele 






base, 25 ft. 10 im. tile sewer, 20.300) ft 
concrete curb, ete., $159,000; 

North Fairfield Ave. from Granville to 
Devon Aves.; North California Ave. from 
Paterson to Devon Aves.; Glenlake and 
Rosemont Aves. from Fairfield to Cal 
fornia Aves., 8000 cu.yd. grading, 18.40 
sq.yd. asphalt on 6 in. ‘oncrete base, 968" 
ft. concrete curb, $76,000; 

Kast 103rd and East 4th PL from 
Cottage Grove to Corliss Aves.; Bast 14th 


St. from Cottage Grove to Bessemer Aves 
Kast 105th and East 106t Sts. from Cot- 
tage Grove to Erickson Aves.; East 105th 


Pl. from Stephenson to Corliss Aves. ; East 
107th St. from Cottage Grove to Langley 
Aves. ; Stephenson Ave. from Cottage Grove 
Ave. to East 108th St.: Langley Ave. from 
East 105th Pl to East 198th St.; Corliss 
Ave. from East 145rd to East 106th St 
Erickson Ave. from East 104th to East 
16th St., 18.000 euwyd. grading, 51,990 sq 
vd. 8 in. blast furnace slag on 2§ in. trap 
rock, 29,110 ft. concrete curb, ete., $121,500; 
Wrightwood Ave. from Lake View Ave 
to North Clark St.; Dole Ave. from Leh- 
man Court to North Clark St Pine Grove 
Ave. from Wrightwood Ave. to Surf St 
Hampton Court from Deming to Diversey 
St.; Lehman Court from Wrightwood Av: 
to Diversey St., 6000 cu.yd. grading, 15,160 


cu.yd. asphalt on 6 in. conerete, 9750 ft 
concrete curb, ete., $61,000. 
Wisconsin—Until July 22, by State High- 
way Comn., 208 Stephenson Bldg., Mil- 
waukee, improving Milwaukee-Waukesha 
Itd, Federal Aid Project No. 63, Wauke- 


sha Co., involving 1441 cu.yd. earth exeay 


9°42 sq.yd. concrete surfacing, ete. 

Minn., Cass Luake—E. Ganley Constr. Co 
1002 Plymouth Bldg., Minneapolis, -receiv- 
ing bids for 10,000 yd. paving. 4000 lin.ft 
curbing, 12 blocks sidewalk and 2500 ya 
exeav., here. About $25,000, 

Minn., Duluth—Until July 21, by J. W 


Lang, clk. White Twp., paving 1.1 mi. road, 


1S ft. wide About $30,000. Cc. M. Dor- 
way, Eveleth, ener. 

Minn,, Daluth—J. A. Farrell, comr., re- 
ceiving bids paving 64th Ave., W., from 
Grande Ave. to Roosevelt St., 24 ft. wide 
About $22,408. L. Ayres, city engr. 

Minn., Grand Kapids—F. MeVicar, cits 
aud., receiving bids paving 3} _ blgcks 
Houghton Ave., concrete. About $10,900 
P. C. Warner, Grand Rapids, engr. 


Minn., St. Paul—Until July 21. by H. W 
Austin, purch. agt., City Hall, grading 
and building cement tile sidewalks on Chil- 
come Ave. between Keston and Deswel! 
Aves. 


Kan., Seneca—Until Aug. 4, by city, pav- 
ing 6 blocks of Main St., involving 14.521 
sq.yd. vitr. fibre brick, concrete or as- 
phaltic concrete pavement, 6000 ft. com- 
bined curb and gutter, 6351 ft. 10-33 ft 
storm sewers, 19 manholes and 61 catch 
basins. Archer & Stevens, New England 
Bldg., Kansas City, Mo., engrs. 


Neb., David City—Until Aug. 4, (chang: 
of date), by M. J. Bouse, clk. Butler Co 
paving 4360 ft. road from here to Osceola 
and Schuyler, 18 ft. wide. involving 872° 
sq.yd. concrete and 242 cu.yd. concrete cut- 
off walls. About $27,000. G. E. Johnson 
c/o State Highway Dept., Lincoln, engr 
Noted June 12. 


Neb., Fremont—Until Aug. 4. (change 
of date), by W. E. Barz, clk. Dodge Co., 
paving 5.94 mi. Fremont-Ames Rd., 18 ft 
wide. Work involves 62,606 sq.yd. and 256 
lin.ft. 18 in. concrete pipe. About $169.- 
000. G. E. Johnson, c/o State Highway 
Dept., Lincoln, engr. Noted May 22. 


Neb.,, Polk—Until July 28. by W. H 
Smith, city clk., paving 25,000 yd. streets, 
26 to 40 ft. wide, 4 in. base if brick is used. 
5 in. base if asphalt is used. About $199,- 
HOO, Grupe & Walter, 204 Bee Blde., 
Omaha, engrs. 


Neb., Tecumseh—Until July 29, by W. J. 
Devenney, city clk., paving various streets, 
involving 9272 cu.yd. grading, 20,664 sq.vd 
paving, 220 concrete driveways, 6254 lin. 
ft. Class “A” and 1905 Class “B” curb 
and gutter, ete. R. C. Gore, city engr. 
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Streets and Roads (Continued) 





Arkansas—tlUntil Aug. 6, by State High 
way Dept., Little Rock, surfacing 10.7 mi. 
Little Rock-Hot Springs Highway, Pulaski 
(o., 14-18 ft. wide, involving 113,500 sq.yd. 
asphaltic concrete or Portland cement con- 
erete and 35,000 tons stone for base. Lund 
& Hill, Little Rock, engrs.; advertised in 
this issue 


Ark,, Marion—Until July 24, 
Comrs. of Rd. Impvt. Dist. No. 9, 
den Co., building 11 mi. earth road em- 
bankment. Morgan Eng. Co., Goodwyn In- 
stitute Bldg., Memphis, Tenn., engrs. 





by Bd. 
Critten- 


Ark., Marshall—Until July 28, by Comrs. 
Ra. Impvt. Dist. No. 3, Searcy Co., im- 
proving 13 mi. Marshall-Snowball High- 
way, involving 90,000 cu.yd. exeav., 400 
lin.ft. 24 in. pipe, 30 acres clearing and 
grubbing, 500 cu.yd. solid rock excav., 350 
lin.ft. timber trestle bridging, 370 lin.ft 
steel bridges (all over 100 ft.), 250 cu.yd. 
rein.con. in culverts, 250 cu.yd. plain con- 
crete in piers and headwalls and 15,000 
ecu.yd. crushed = stone. Bids will be re- 
ceived on work as whole or separately on 


(1) clearing, grubbing, grading, pipe cul- 
verts and trestle bridges, (2) all con- 
erete work, (3) steel bridges, erected, (4) 


surfacing with stone. Winn Eng. Co., 207-8 


Riegler Bldg., Little Rock, engr. 
Ark., Osceola—Until July 25, by Bd. 
Comrs. of Burdette Rd. Impvt. Dist. No. 3, 


Mississippi Co., building 26 mi. graded earth 


roads Pride & Fairley, Osceola, eners. ; 
advertised in this issue. 

Ark., Walnut Ridge—Until Aug. 18, by 
Comrs. Western Lawrence Co. Rd. Impvt 
Dist., Peoples Bank Bldg., Imboden, build- 
ing 4 systems of roads involving 60 mi 


grader work, 56 acres clearing and grub- 
bing, 137,700 cu.yd. earth and 4500 cu yd 
rock excav., 10,056 ft. 15-30 in. metal, 
vitr. clay or concrete pipe culverts, 1328 
eu.yd, Class “A” and 324 cu.yd. Class “B” 
concrete, 66,400 Ib. reinforcing steel, 693 
lin.ft. timber bridges and 82.960 cu.yd. local 
erushed rock surfacing. Pritchett & Hight 


Walnut Ridge. engrs.; advertised in this 
issue 

Ark., Wynne—Until July 22. by Rd. 
Impvt. Dist. No. 1, Cross Co., building 10.6 


mi. gravel road, involving 13,500 cu.yd. 
grading and 26,600 cu.yd. gravel. J. A. 
Guissinger, Wynne, engr. 


Idaho, Lewiston—Until July 21, by City’ 


Clk., laying 16,900 sqft. 4 in. concrete 
walk, involving 5200 cu.yd. embankment, 
2440 lin.ft. concrete curb and gutter, 90 
cu,yd. excav. and back fill, tearing up 14,- 
500 ft. concrete walk, 240 ft. 10 in. vitr. 
pipe, ete. A. Burns, city engr. 

Utah, Farmington—Until Aug. 15, by 
City Comrs., paving sidewalks in Dist. No. 
3, involving 76,500 sqft. 4 in. and 5700 


sq.ft. 5 in. concrete sidewalks. About $20,- 
00. Caldwell & Richards, Vermont Bldg., 
Salt Lake City, eners. 


Utah, Salt Lake City—Until July 25, by 
City Comrs., improving 7th St. E., from 5th 
to 13th Sts. involving 26,750 = sq.yd. 
asphalt on 6 in. concrete base, cost $114,- 
000; 6th Ave. from H to N Sts. and N 
St. from 3rd to 6th Sts., 15,000 sq.yd. bi- 
tuminous, 2 in. thick, on 6 in. concrete base, 


$70,000; curbing and guttering extension 
No. 24, 55,000 lin.ft. curbing and gutter- 
ing and 8300 lin.ft. of 24-36 in. storm- 


sewer, $243,000; 13th St. from State to 5th 
Fast Sts., 5 ft. by 4 ft. rectangular storm 
to be built 3000 ft. long. top of which is 
to be used for sidewalk, $30,000. S. 
Cannon, City and County Bldg., engr. 


Ont., Gloucester—Town receiving bids 
building 17,425 lin.ft. sidewalks on Prince 
Albert and Queen Mary Sts. 4 ft. wide. 
Peterson & Byrne, 71 Sparks St., Ottawa, 
eners. 


Ont., Ottawa—Until July 22, by Bd. Con- 
trol, paving Bank St. from Grove St. to 
Billings Bridge, involving 6700 sq.yd. as- 
phalt, 2752 lin.ft. concrete gutter and 7000 
sq.yd. concrete grading: Milbrod St., from 
Nicholas to Charlotte, 8080 lin.ft. concrete 
gutter, 13,645 sq.vd. asphalt and 14,545 
sq.yd. concrete grading: Slater St. from 
Bay to Bronson Aves., 1546 lin.ft. concrete 
gutter, 2690 sq.vd. asphalt and 2800 << 
concrete grading. <A. J. McCallum, City 
Hall, engr. Noted June 12. 


Ont., Ottawa—Until July 22, by Bd. Con- 
trol building asphalt pavement on Bessemer 
St. from Nicholas to Charlotte Sts. Work 
involves 12,568 sq.yd. asphalt on 6 in. con- 
crete base, 8240 lin.ft. concrete gutter, 13.,- 
530 sq.yd. grading, 12,568 sq.yd. binder, 420 
lin.ft. headers and 60 concrete catchbasins. 
A. F. McCallum, City Hall, engr. 
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PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*® Massachusetts—State 
Boston, let contrac building 4800 ft. road 
in Dudley Twp., involving 4700 gal. bitu- 
minous materials, 6400 cu.yd. earth and 160 
cu.yd. rock excav., to Downey & Toomey, 
Dudley, $18,737; 10,000 ft. in Quincy Twp., 
46,500 gals, bituminous materialX 1360 
cu.yd. earth excav., to E. C. Sargent & Co., 
Quincy, $31,408. 


Highway Comn., 


Mass., Attleboro—City received bids pav- 
ing 1 mi. road from J. McCormick, Taun- 
ton Ave., East Providence, $18,300, asphalt 
penetration method; W. H. Connor, Middle- 
boro, $13,116, asphalt gravel mixture. 
Noted June 12. 


*& Mass., Boston—City let contract paving 
West Bway., to Bermudez Co., Cambridge, 
$18,780. Work involves 2700 sq.yd. asphalt 
pavement on 7 in. concrete base 


*&Mass. Worcester—City will improve 
2827 ft. Belmont St., involving 16,270 sq.yd. 
granite block on 5 in. concrete base, 7800 
sq.yd. asphalt, 6170 lin.ft. granite curb- 
ing. 920 cu.yd. grave] sidewalk and 5400 
cu.yd. excav. About $142,000. Work will 
be done by day labor. 


Connecticut — State Highway Comn., 
Hartford, received bids, July 10, paving (a) 
7400 ft. Hall Meadow Rd., Norfolk Twp., 
(b) 4700 ft. Chesterfield Rd., Montville Rd., 
(c) 4770 ft. Newent Rd., Lisbon Twp., (da) 
5000 ft. Station Rd., Brookfield Twp., all 7 
in. native stone macadam, (e) 10,980 ft. 
Colebrook Rd., Winchester Rd., 5 in. na- 
tive stone macadam, (f) 59.050 ft. Nor- 
wich-Westerly Highway, Federal Aid, 
Bethel, Redding and Easton Twps., 3 in. 
bituminous macadam, (g) 6965 ft. Pem- 
broke Rd., Danbury Twp., (h) 4050 ft. 
Oxford Rd., Southbury Twp., 8 in. gravel, 
from L. Longhi & Bro., Torrington, (a) 
$35,349, (d) $14,745, (e) $27,652. (g) $20,- 
949, th) $9549; J. DeMiehiel, Torrington, 
(a) $40,155, (e) $40,056; Osborne & Barnes, 


20 West St.. Danbury, (a) $48,227, (4d) $17,- 
176, (2) $23,986, (h) $13,605; J. Arborio, 
80 Park St., New Haven, (b) $18,944, (ec) 
$24,413, (h) $10,774; Lane Constr. Co., 
Meriden, (b) $20,182. (c) $23,972; Gildo 
Valli, Torrington, (e) $32,954; L. J. Wil- 
cox, Norwichton, (c) $21,617; Francesco 
Valerio, R. D. No. 30, Stamford, (f) $314,- 


455; W. H. Arthur, Stamford, (f) $357,149; 
F. B. Hastings, 1200 Wood Ave., Bridge- 
port, (2) $15,862, (h) $8575; Knapp & 
Hatch, R. F. D., Danbury, (g) $17,328; B. 
N. Beard, 464 Howe Ave., Shelton, (h) 
$8355; Interstate Constr. Co., 272 Main St., 
Derby, (h) $12,497. 


* Connecticut — State Highway Comn., 
Capitol, Hartford, let contract improving 
9722 lin.ft. Lebanon-North Franklin Rd., 
Lebanon Twp., involving 6900 ft. 7 in. na- 
tive stone macadam and 2822 ft. recon- 
structed macadam to L. Suzio Constr. Co., 
State and Brooks Sts., Meriden. About 
$28,000. Noted June 19. 

*Conn., Hampden— (Hartford P. 0.)— 


City let contract paving 15,000 sq.yd. Dix- 


well Ave., concrete, to C. W. Blakeslee & 
Son, 58 Waverly St., New Haven. About 
$45,000. 

*xNew York—State Highway Comn., 
Capitol, Albany, let contracts improving 


following roads: 3.98 mi Schenectady Co. 
Line-Guilderland Rd., No. 5636, Albany Co., 


to Brown, Lowe & Parker, Schenectady, 
$113,751; 5.84 mi. Vanhornesville-Stark- 
ville Rd., No. 1362 and 5.67 mi. Paines 


Hollow-Stone House Rd. No. 1363, Herki- 
mer Co., . Vv. Brotsch Co., Rochester, 
$213,423 and $193,112 respectively; 0.45 mi. 
North Western Boonville Rd., Pt. 3, No. 
1462. Oneida Co., D. J. Phelan & Co., Utica, 
$28,283: 3.33 mi. Westchester Co. Line- 
Lake Mahopac, Mahopac Falls Rd.,_ No. 
1512, Putnam Co., S. Beskin, Beacon, $83,- 
175; 1.52 mi. Wait Corners Lape Corners 
Rd. No. 1523, Saratoga Co., Harradine 
Bros. Co., Inc.. Spencerport, $38,683; 6.03 
mi. Wales Center-Wales Rd. No. 924-B, 
Erie Co., Felton Constr. Corp., Buffalo, 
$81,485: 6.07 mi. Solon-Gee Brook Rd., Pt. 
1. No. 1435, Cortland Co., D. W. Robbins, 
Inc., Utica, $111,470; 5.01 mi. Tupper Lake- 
Long Lake Rd., Pt. 1, No. 1258, Hamilton 
Co., Rosoff Eng. Co., 15 Park Row, New 
York City, $91,¢69; 8 mi. Cambria-Wilson 
Rd. No. 1315, iliagara Co., F. J. Mumm 
Contg. Co., Inc., Buffalo, $129,755; 5.62 mi. 
Schenectady-Duanesburg Rd. Pt. 2, No. 
5545, Schenectady Co., J. J. Malloy, Sche- 
nectady, $66.450: 5.85 mi. Sodus-Alton Rd. 
No. 5632. Wayne Co., Hendrickson-McCabe 











Constr. Co., Syracuse, $8515 
No. 490, Repair Contr. No. 1: 






Co., Troy Contg. Co., Inc, % ex: 
Rd. No. 16, Repair Contr. N 24 Ties 
Co, J. F. Ga'lagher, Kin; 35 9 





Noted July 10. 








N. Y., Albany—Bd. Contr 
Hall, received lowest bid pavi 
redressed and dressed granit: S. f 
P. W. Mulderry, 5 St. Jos  — 
$172,692; Bancker St. et al, halt ara 
vitr. blocks, M. F. Dollard, M g Blvd 
N., $114,519. ; 











*N. Y., Binghamton—Ed « r ¢ 
ply let contracts paving No: vey 
granite blocks, to BE. V. Chappelle, § 
Birch and Collier Sts., bor} 1 
Serafina, $9575, and $10,140 










N. Y., Buffalo—S. H. \: ‘ 
received bids paving (a) TT) n§ 
Breckenridge St., (c) Floss Ay (dy) Tir 
St., (e) Harriet St.. (f) Zenner s 
Argus St., (h) Cornwall Sst (i) Casse 
St., from Rock Asphalt & Constr. Co., Mor. 
gan Bidg.. (a) $15,333, (b) $7034, (e) g24 
947, (a) $22,309, (e) $24,964. (f) $11,028 
(g) $12,057, (i) $3252 ; Erie Conte. Co., Moy 
gan Bidg., (a) $15,400, (b) $8000, (aye 
600, (e) $25,000, Ch) $38.000: fo oF gun 
24 Colonial Circle, (a) $16,006. (ce) ¢ 
(ad) $22,200, (f) $11,252, (2) $11.70 
$37,997; H. P. Burgard Co., 1968 Fillmor 
Ave., (c) $34,590, (e) $25,165. (f) 1746 
(2) $12,140, (h) $35,900. Noted May 24 




















*N. Y., Hion—Bd. Trustees let contract 
paving Hoefler Ave., Railroad, Spruce, Ein 
4th. Grove and Center Sts. and Weber Ave 








to high school, to Warren Bros., 142 Berke 
ley St., Boston, Mass., $53,270 
N. Y., New York—H. Bruckner, proe 









Bronx boro., received bids repaving wit 











sheet asphalt (a) Creston Ave., from Fas 
168th to East 189th Sts., (b) Hughes Aw 
from East Tremont Ave. to Fordham Ra 
from Union Paving Co.. Bway. and 11th 
St.. (a) $45,967: Uvalde Constr. Co 

Bway., (a) $47,142, (b) $67,500; Asphal 
Constr. Co., 2197 Madison Ave., (a) $47.18 
(b) $65,000; Davney Asphalt Paving © 





1170 Bway., (b) $64,311. 


N. Y., New YVork—F. L. Dowling, pres 
Manhattan Boro., received lowest 3. bids 
rerulating and repaving roadways of (a) 
Bway. on Park PIL, sheet asphalt, (b) 
Duane St., from Bway. to West Bway., (c) 
Reade St., from Elm St. to West Bway. 
(4) North Chamber St., from Park Row to 
Madison St., and Madison St. to Cherry 
St.. (e) Murray St., from Bway. to West 
Bway., (f) Grand St., from Contre to Bax 





















ter Sts., all granite blocks, from Sicilia: 
Asphalt Paving Co., 41 Park Row, (a) 
$4307; Uvalde Asphalt Paving (Co, 1 
Bway., (a) $4601; W. F. Fitzgerald, 547 
West 45th St., (hb) $22,946, (c) $35.99 
(a) $56,903, (e) $25,662, (f) $5580: PI 


Kerns, (b) $23,683, (e (d) $57.- 
382, (e) $26.404, (f) $5382; Asphalt Constr 
Co., 2197 Madison Ave., (b) $23,708, (c) 
$38,205, (e) $27,147; Burnside Constg. Co 
270 Burnside Ave., (ad) $57,142, (f) $5394 


N. Y., Rochester—Rd. Contr. & Supply 
received lowest bid paving Norton St., as 
phalt, from J. Petrossi Co., Livingston 
Bldg., $87,416. 


N. Y., 8S. L., St. George—C. D. Van Name 
pres. Richmond Boro., received bids paving 
with bituminous macadam space_ betweer 
rails of tracks and 2 ft. in width outside 
of inner rails on Richmond Rd., south 
Clove Ave. and Amboy Rd., from J. John- 
son Sons, West New Brighton, $33,295: J 
Curren, $35,787: C. Vanderbilt, 24 Fliza- 
beth St., West New Brighton, $38,505 


*N. Y., Syracuse—Rd. Contr. & Supply 
let contract resurfacing Cortland and South 
Aves. and Grape and South West Sts. te 
T BR. Wheeler, $65,359. Noted June 19 


New Jersey—State Comn 
Broad St. Bank Bldg., Trenton, received 
bids building State Highway Route No. 3 
Three Mile Run to One Mile Run, Middle- 
sex and Somerset Counties. from © G 
Julian Eng. & Constr. Co., 20 Nassau St 
New York City, $201,485; Tappert & Sel- 
iknitz, 26 Courtlandt St., New York City 
$209,099; M. I. Demarest, Sewarren, $29. 
945. Noted June 26. 


N. J., New Brunswick—Bd. Freeholder 
Middlesex Co. received bids paving Main- 
St., Milltown Twp., Warrenite on concret? 
base, from T. H. Riddle, 102 Church St 
$63,955: Utility Constr. Go., Peoples’ Bank 
Bldg., Pittsburgh, $72,377; G. (undrum 
South Amboy, $73,000. 
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streets and Roads (Continued) Chiles, Bethlehem, (a) $113,582, (b) $110,- and culverts and paving with waterbound 


Jersey City—City received lowest 


al unproving 10th St. between Erie and 
Grove Sts., Belgian block on 6 in. concrete 
ve. from 5. J. Flaherty Co., 76 Mont- 


ery St. 97 per cent of $10,000 (engi- 
—_e timate). Noted June 26. 


»epnsyivania — State Highway Dept., 
Harrisburg, received bids building roads 
in counties as follows: 

sradford Co., 45,051 lin.ft. rein.-con. or 
uaa surface course and Hillside vitr. 
brick on concrete foundation, from To- 
wanda Constr. Co., New Albany, $434,985, 
MacArthur Bros. Co., 120 Bway., New York 
City, $443,080, T. H. Gill Co., Security-Mu- 
‘ual Bldg., Binghamton, $443,812; 

Butler Co., 41,673 lin.ft.rein.-con. and 
Hillside vitr. brick, from _C. Winters Constr. 
co. RF. D. No. 2, Renfrew, $351,334, 
\tlanta Constr. Co. Atlanta, N. Y., $401,- 
-e0. Booth & Flynn, Ltd., 1942 Forbes St., 
Pittsburgh, $410,075 ; 

Clearfield Co., 13,027 lin.ft. rein.-con. and 
Hillside vitr. brick, from Foundation Co., 
233 Bway., New York City, $138,587 ; 

Lehigh Co., 30,079 lin.ft. rein.-con. and 
Hillside vitr. brick, North Whitehall and 
Washington Twps., from J. F. Ghanley, 605 
Lineoln Bldg., Phila., $239,612, G. H. Hard- 
ner, Lentz Bldg., Allentown, — $248,308, 
Mainwaring & Cummins, Inc., 5600 Ger- 
mantown Ave., Phila., $262,524; 16,218 
linft. rein.-con., Salisbur Twp., from 
Hamilton-Kapnek Constr Dus 1363 Ridge 
Ave.. Phila., $97,231, R. S. Ratbun Constr. 
Co, 409 Vine St., Bethlehem. $112,711, 
Mainwaring & Cummins, Inc., $122,886; 
Luzerne Co., 22,705 lin.ft. rein.-con. and 
Hillside vitr. brick, from Hamilton-Kap- 
nek Constr. Co., $163,620, Richardson-Hand 
Co., Wilkes-Barre, $166,714, B. G. Coon 
Coon Constr. Co., 274 Union St., Luzerne, 
$169,435; 

Somerset Co., 10,554 lin.ft. rein.-con. and 
Hillside vitr. brick, Elklick Twp., from B. 
J. Lynch & Co., Inc., Meyersedale, $92,905; 
32,024 lin.ft. rein.-con. and Hillside vitr. 
brick, Jennertown Boro. and Jenner Twp., 
from Woy Bros., Somerset, $292,428, Trim- 
pey & Whipkey, Casselman, $304,583, Ma- 
son & Hangar Co. Inc., Chambersburg, 
$322,174; 

Sullivan Co., 17,412 lin.ft. bituminous 
surface course and Hillside vitr. brick or 
rein-con.,, from R. D. Richardson Constr. 
Co, 828 Connell Bldg., Scranton, $153,315, 
Valley Constr. Co., Athens, $169,789, T. L. 
Evans Sons, 344 Ferry St., Danville, $196,- 
514: 

Susquehanna Co., 30,335 lin.ft. rein.-con. 
from M. Stipp & Sons, 435 Moir Court, 
Scranton. $223,673, E. W. Foley Contg 
Corp., 34 Vine St.. New York City, $232,- 
877, Foundation Co., $268,220; 


Wyoming and Lackawanna Counties, 71,- 
63 lin.ft. rein.-con. or bituminous surface 
course on concrete foundation, from R. C. 
Puthven, 213 Carter Bldg.. Scranton, $437,- 
2). Gaylord International Eng. & Constr 
Co. Cedar_and Orchard Sts., Scranton, 
$447,666, Winston & Co., 240 Fair St. 
Kingston, N. Y., $483,415; 

York Co., 32,744 lin.ft. rein.-con. and 
Hillside vitr. brick, from J. Goll, 1539 Fil- 
bert St. Phila., $254,388. Quinlan & Rob- 
ertson, Inc., Hamburg, $279,019, D. C. Mc- 
Aleer, 495-6 Phoenix Bldg, Baltimore, 
$285,299. Noted June 19. 


_&Pennsylvania—State Highway Dept., 
Narrisburg, let contracts to Mainwaring & 
“ummins, Ine, 5600 Germantown Ave. 
Phila. building 14,863 lin.ft. rein.-con. road 
in Bucks Co., $111,876; to Foundation Co., 

Bway., New York City, 2903 lin-ft. 
rou -con. road in Clinton Co., $28,842; to 
ction Paving Co., 20th and Locust Sts., 
P ila., 24,900 lin.ft. rein.-con. road in Dela- 
ware Co., $175,750; to Mason & Hangar 
®, Ine., Chambersburg, 30,197 lin. ft. 
rein.-con. road in Fayette Co., $304,483; to 
Harrison & Co., Ine., Derry, 37,885 lin.ft. 
rein.-con. and Hillside vitr. brick road in 
Somerset Co., $410,241; to Warren-Moore 
o. Colonial Trust Co. Bldg., Phila., 28,821 


lin. ft. rein.-con. road in Ti 
Noted June 19. joga Co., $267,468. 


' Pa., Palmerton—Boro. received bids im- 
‘roving streets as follows: (a) concrete on 
tone base, (b) concrete on slag base, (c) 
‘rick on stone base, (d) brick on slag base. 
‘e) Amfesite on stone base, (f) Amiesite 
mn Slag base. from R. E. & E. H. Neu- 
me ver, 1 416 East 4th St., South Bethlehem, 
fs) $122,644, (b} gus cee. (c) $165,310, 
Richa e851, Ce) $139,589, (f) $132,630 ; 
Richardson Constr. ‘0. ionnell Bild bs 
Scranton, (a) $183,764, (b) 131,040: 8. Ww. 


556, (c) $151,104 (d) $148,078, (e) $122,- 
962, (f) $119,936; McInerney-McNeil, North 
Natl. Bank Blidg., Easton, (a) $126,538, (b) 
$122,906, (e) $130,471, (f) $126,840; S. L. 
Cyphers, South Bethlehem, (a) $113,087, 
(b) $109,154, (c) $156,057, (d) $152,123, (e) 
$136,588, (f) $132,454. Noted June 26. 


*Pa., Pittsburgh—City let contract to 
M. O’Herron, South Ist and McKean Sts., 
grading, paving and curbing Montooth St. 
from Climax St. to Taff Ave. $30,138; 
Silvania St. from Taff to Gehring Aves., 
$13,410; Marshall Ave. from Linwood Ave. 
to Brighton Rd., $68,393. Noted July 3. 


*Maryland—State Rds. Comn., 601 Gar- 
rett Bidg., Baltimore, let contract resur- 
facing with sheet asphalt 1.72 mi. Sparrows 
Pcint Rd., 16 ft. wide, 3 ft. shoulders, to 
P. Flanigan & Sons, Harford Rd. and 
Baitimore & Ohio R.R., $36,194. 


*W. Va., Lewisburg—Comrs. Greenbrier 
Co. let contract building 2 mi. Marlins- 
Buttom Turnpike, 16 ft. wide, involving 
18,800 sq.yd. penetration macadam, to 
Dougher & Johnston, White Sulphur 
Springs. About $27,000. 


*N. C., Greensboro—City let contract 
paving various roads, involving 90,000 sq.yd. 
asphalt on concrete base, to R. G. Lassiter 
Co., Oxford. About $200,000, based on 
square yard. 


*N. C., Waynesville—Comrs. Haywood 
Co. let contract surfacing with gravel and 
sand clay 8.5 mi. roads, 16 ft. wide, to 
Gibson Constr. Co., Knoxville, Tenn. About 
$50,000. Noted July 3. 


*s. (€.. Greenwood—Comrs. Greenwood 
Co. let contract relocating, grading, drain- 
ing and surfacing with top soil 7.29 mi. 
Dixie Highway from here to Hodges, 30 
ft. wide, to Milford & Alexander, Green- 
wood, $26,682. Noted July 3. 


*La., Krotz Springs—Bd. Supervs. Rd. 
Dist. No. 1, 4th Police Jury Ward of St. 
Landry Parish, rejected bids building Krotz 
Springs Highway. Work will be done by 
day labor. Noted June 19. 


Ohio—State Highway Comn., Columbus, 
received bids July 11, building roads in 
following counties: 

Columbiana Co., Sect. “E,” Cleveland- 
East Liverpool Rd., 3 mi. grading and pav- 
ing with concrete and waterbound mac- 
adam, Campbell Bros., Stambaugh Bldg., 
Youngstown, $81,838; C. L. Straw, Pauld- 
ing, $82,687; J. C. Devine Co. Alliance, 
$84,500. 

Columbiana and Mahoning Counties, Sect. 
“J.” Salem-Alliance Rd., 4.12 mi. grading, 
constructing bridges and culverts and pav- 
imz with brick; J. D. Paxson, Salem, $144,- 

g. 

Crawford Co. Sect. “M-1," Bucyrus- 
Galion Rd., 1.74 mi. grading, constructing 
bridges and culverts and paving with 
bituminous macadam, Scott, Fike & Mc- 
Nab, Ashland, $49,613; Highway Constr. 
Co.. Elyria, $50,327; W. M. Gray, Bowling 
Green, $50,429; semi-monolithic brick, L. 
R. McMichael, Bucyrus, $67,164 

Sect. “M-2," Galion-Bucyrus Rd. 273 
mi., grading, constructing bridges and cul- 
verts and paving with bituminous mac- 
adam, Scott, Fike & McNab, $83,184; High- 
way Constr. Co., $85,474;W. M. Gray, $83.,- 
696; semi-monolithic brick, L. R. McMich- 
ael, $110,189. 


Defiance Co., Sect. “EE,” Hicksville-Deti- 
ance Rd., 3.21 mi. grading, constructing 
bridges and culverts and paving with rein - 
con., Turritan & Figley, Evansport, $%4.- 
489 ; Sect. “F.” Hicksville-Defiance Rd., 2.04 
mi. grading, constructing bridges and cul- 
verts and paving with rein.-con., Turritan 
& Figley, $53,300. 

Telaware Co., Sect. “L.”” Columbus-San- 
dusky Rd., 6.18 mi. grading, constructing 
bridges and culverts and paving with bitu- 
minous macadam, S. C. Kissner & Sens, 
Telaware, $146,638; Dickerson & McNa- 
mara, Delaware, $147,633; rein.-con, H. P. 
Streicner & Co., 319 Terminal Bldg., To- 
ledo, $191,435: Richard H. Shafer Coa., 
Findlay, $191,900. 


Fayette Co., Sect. “A,” Columbus-Wash- 
ington C. H. Rd., 5.01 mi. grading, con- 
structing bridges and culverts and paving 
with waterbound macadam, Bean & Co., 
Highland, $99,792; Wilson Eng. & Constr. 
Co., Xenia, $102,646; P. D. Van Camp, 
Camp Denison, O., $103,137; bituminous 
macadam, P. D. Van Camp, and Fred M. 
Mark, Washington C. H., each $113,534. 

Sect. “B,” Columbus-Washington C. , 
R4., 3.68 mi., grading, constructing bridges 


macadam, P. D. Van Camp, and QO. } 
Junk, Chillicothe, $77,172 each; W. Huber. 
Tippicanoe City, $72,684; bituminous mac- 
adam, W. Huber, $80,264; P. D Van Camp 
and O. M. Junk, $84,754 each. 


Sect. “C,"" Columbus-Washington C. H 
Rd., 4.11 mi., grading, constructing bridges 
and culverts and paving with waterbound 
macadam, W. H. Ringwald Sons Co., Chilli 
cothe, $85,879; Neff & Rader, Circleville 
$86,067; P. D. Van Camp, $87,219; bitu 
minous macadam, Neff & Rader, $94,513. 
W. H. Ringwald Sons Co., $94,709; P. IPD 
Van Camp, $95,664. 


Guernsey Co., Sect. “I-1,"" Cambridge: 
Caldwell Rd., 1.26 mi., grading, construct 
ing bridges and rulverts and paving with 
plain concrete, W. C. Peters, Marietta, $35 
064 ; Sutton Constr. Co, Pikeville, Ky., $38 
892; P. A. McIntyre, New Lexington, $39 

Sect. “I-2,"” Cambridge-Caldwell Rd., 3.13 
mi, grading, constructing bridges and 
culverts and paving with plain concrete. W 
C. Peters, $114.234; Sutton Constr. Co 
$114,528: P. A. McIntyre, $114,822. 

Hancock Co., Sect. “D,” Lima-Sandusky 
Rd., 6.05 mi., grading, constructing bridges 
and culverts and paving with concrete 
Johnson Constr. Co., Chicago, $187,561 
Dorsey Constr. Co., Findlay, $190,382; bitu- 
minous concrete, Johnson Constr. Co.. 38 
South Dearborn St., $193,896; monolithic 
brick, Dorsey Constr. Co., $237,420. 

Sect. Ottawa-Findlay and other roads 
bituminous surface treatment, S. M._ Billi- 
ter, Cincinnati, $12,317. 


Henry Co., Sect. “A,” Ottawa-Napoleon 
Rd., 3.901 mi., grading, constructing bridges 
and culverts and paving with rein.-cor 
Westrick Bros., Napoleon, $64,789; P. G 
Watson, Malinta, O., $66,382. 


Lake Co., Sect. “J.” Chardon-Madison 
Rd., 2.33 mi., grading, constructing bridges 
and culverts and paving with rein.-con 
Ellas, Bates & Keiner, Madison, $58,514 


Logan Co., Sect. “C,.” Bellefontaine-Lima 
Rd., 1.27 mi., grading, constructing bridges 
and culverts and paving with rein.-con 
Stone & Hole, $37,377; Hamilton & Bunger. 
Eldorado, $37,453; McHugh Bros., Spring 
fleld, $36,846. 


Sect. “E’ Bellefontaine-Wapakoneta Rd 
3.22 mi, grading, constructing bridges and 
culverts and paving with rein.-con., Lewis 
& Copeland, Lima, $95,077; C. L. Straw. 
rauere. $96,669; C. F. Smith, Dayton. 


Sect. “F.” Bellefontaine-Wapakoneta Rd 
3.05 mi., grading, constructing bridges and 
culverts and paving with rein.-con., Lewis & 
Copeland, $117,009; R. H. Shafer Co., Find 
ie gy 7,700; W. F. Payne, Springfield 


Sect. “G,” Bellefontaine-Wapakoneta Rd 
3.69 mi., grading, construcing bridges anid 
culverts and paving with rein.-con.,, CF 
Smith, $113,267; Lewis & Copeland, $113. 
ort ead F. Payne and McHugh Bros., each 

R D. 


Madison Co, Sect. “D-1,” National Rd 
2.47 mi., grading, constructing bridges and 
culverts and paving with bituminous mac- 
adam, Billiter & Connell, Dayton. $47,517 
Hamilton & Bunger, Eldorado, $48,909: J 
Cc. McCann, Columbus, $48,947. 


Sect. “A-2," Columbus-Cincinnati Rd. 
5.92 mi. grading, constructing bridges and 
culverts and paving with bituminous mac- 
adam, Billiter & Connell, $146.856; W. M 
Graham, Columbus, $152.295: Neff & 
Rader, $152,402. 


Mahoning and Columbiana Counties. Sect 
“P.” West Unity-Salem Rd., 2.15 mi., grad- 
ing, constructing bridges and culverts and 
paving with brick, J. D. Paxson, $93,510 

Montgomery Co.. Sect. “N.” Dayton-In 
dianapolis Rd., 2.67 mi., grading, construct - 
ine bridges and culverts and paving with 
rein.-con.. Clifton Hoolihan, Dayton, $92. 
572; W. Huber, $94.348: Swank Eng. Co. 
Dayton, $97,292. 

Sect. “‘N-2,."” Dayton-Indianapolis Rd., .38 
mi. Clifton Hoolihan, $23.666; W. Huber. 
$2%.766; Swank Eng. Co., $25.550. 

Merzan Co., Sect. “H,” McConnelsville- 
New Lexington Rd., 3.26 mi, grading. con 
structing bridges and culverts and paving 
with waterbound macadam, Beatrice & 
Keiner, Moxahala, $79,645. 

Seneca Co, Sect. “Q,’ Lima-Sandusky 
Rd., 1.22 mi., widening roadway and pav- 
ing with bituminous macadam, Stone & 
Hill, Lima, $13,996; J. W. Carey, Ada, $14.- 
463; R. M. Myers, Attica, $14,512. 

Sects. “G" and “A-1,” Upper Sandusky- 
Tiffin Rd., 4.28 mi, grading, constructing 
bridges and culverts and@ paving with bitu- 
minous concrete, H. P. Streicher Co., $155.- 
682; Modern Constr. Co., $163,118; High- 
way Constr. Co. %156,829; bituminous 
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ind Roads (Continued) 


h., Seattle—Bd. Pub. Wks. let con- 
weaving Boyer Ave., et al., to S. A. 


15 West Barrett St., $67,593. 


, r ver—Comrs. Clarke Co. 
#Wash  Vaving 4.5 mi. Pioneer-Ridge- 
iet cor. standard Ditulithic, to United 
field 'Go., Northwestern Bank Bldg., Port- 
one e., $92,090, Noted June 19. 
eria—City received only bid pav- 
ts co Met from ‘stor. St. to Spokane. 
8 and & Seattle R.R., bitulithic on 5 in. 
oncrete base, from Miller & Bauer, As- 
, $7828; Grande Ave. from 29th 
(Or ord Sts. from H. Makela, Astoria, 
424 Noted May 29 and June 19. 


i State Highway Comn., Fo- 
Caliterni Sacramento, received bids build- 
ao (a) 2.8 mi. road between Freshwater 
ng (a) “a Orick, Sect. J, Route 1, Div. 


Streets 


aad i 
Moceri, 1 


Lagoon . Hs 
1 Feder id Project No. 16, Humbol 
1, Fesereh road between Last Chance 


Slide : Cushion Creek, Sect. B, Route 7. 
= and sderal Aid Project No. 17, Del 
Norte Co., from_J. Wilmshurst, San Fran- 
eco. (a) $39,977; Mercer & Fraser Co., 
Fureka, (a) $41,760; A. J. Fairbanks, Wil- 
lite, (ad $54,794, (>) $236,207 ; Palmer & 
teRridge, Hooker & Len g., Se - 
MeBridge 799.840; W. A. Bechtel, 631 
\iarket St, San Francisco, (b) $220,553. 
Noted June 19. ae 

‘alifernia—State Highway Comn.., 'o- 
tee Sacramento, received lowest 3 
hids building 9.4 mi. Sect. A, Route 16, Div. 
1 state highway between westerly bound- 
wry and Lakeport, Lake Co., from A. J. 
Fairbanks, Willets, $131,790; Erickson & 
Peterson, Monadnock Bldg., San Francisco, 
2135.200: Grant, Smith & Co., Fernwell 
Pldg.. Spokane, Wash., $139,520. Noted 
June 12. - 

California—State Highway Comn., Fo- 
rel Bldg.. Sacramento, let contract build- 
ng 9.7 mi. Sect. A, Route 16, Div. I, State 
highway between Hopland and easterly 
houndary Mendocino Co., Mendocino Co., to 
| P. Holland, San Francisco; Sect. A, 
Route 18, Div. 6, state highway between 
Merced and easterly boundary Merced Co., 
Merced Co.. J. E. Lee, Tulare. Noted 
Tune 65. 


Cal, Oakland—City received bids grad- 
ng, curbing, guttering and paving (a) 87th 
\ve, (b) 86th Ave., (c) Hopkins, East 
‘Ith. Kingsley and Emerson_Sts., from 
A. Belser, 625 Market St., San Francisco, 
(a) $12,093, (b) $14,980; Bates & Bor- 
land, Oakland Bank of Savings Bldg., (a) 
$14,910, (c) $12,538: Hutchinson Co., 444 
i7th St.. (a) $15,056. (b) $16,012, (c) $12,- 
528: A. H. Kopperud, 2030 High St., (bd) 
$16,115; Oakland Paving Co., 5000 Bway., 
(c) $12,762. Noted June 26. 


Cal., Oakland—Comrs. Alameda Co. let 
contract grading, paving and_ building 
bridges on 22,174 ft. Alvarado-Centerville 
Rd., 18 ft. wide, to Bates & Borland, Bway. 
Ave. and 12 St., $156,010. Noted June 26. 


*xCal., San Diego—A. H. Wright, oly clk., 
let contract paving and improvin arnet 
St.. Grand and Balboa Aves., to Fairchild- 
Gilmore-Wilton Co., 25 14th St., $61,493. 
Noted July 3. 


*Cal,, Santa Ana—Bd. Supervs. Orange 
Co. let contract building 3.6 mi. Santa Ana 
Canyon Rd., to S. Finley, Santa Ana, $36,- 
112. Noted June 19. 


*Que., Strathmore—City let contract 
paving 10 mi. Lakesake, Dorval and Dixie 
Sts, waterbound macadam, to Brisbois & 
Laplaine, St. James St., Montreal, $41,500. 


, xOnt., Vankleek Hill—Town let contract 
uilding 2 mi. bituminous macadam road 
with conerete curbs, 20 ft. wide, to Suth- 
ricnd & Grant, 339 Chapel St., Ottawa. 
\bout $28,000. Noted June 12. 


*Sask,, Moose Jaw—City let contract 
‘aving various streets to Moose Jaw 
instr. Co.. Moose Jaw, $16,390. 


Railways 


PROPOSED WORK 


_ OhiomRapid Transit Comn., Cincinnati, 
ane to build rapid transit electric loop 
september when Miami and Erie Canal 
‘Il be drained within city limits. F. Krug, 
y engr., soon receives bids for 1st sec- 


‘on, extending from W: 
neue aE eee alnut to Charles Sts. 


_, California—Atchinson, Topeka & Santa 

Me Ry., Kerckhoff Bldg. Los Angeles, ap- 
a oak en or ameeny to lay 

: 5 rack to propose lant of 

/oodyear Tire & Rubber Co., Los "angeles. 
. W. Harris, ch. engr. 


Excavation and Dredging 


PROPOSED WORK 

Fla., Kissimmee—Drainage—City voted 
$15,000 bonds to install drainage system. 

Ariz., — Pheonix — Drainage — City 
had plans prepared for tile drainage sys- 
tem to reduce water level to 10 ft. or less 
below surface. About $100,000. Address 
A. Thompson, city mer. 


Ore., Baker—Ditch—Baker Co. plans to 
extend Big Creek Ditch from 20,000 to 
25,000 ft., to be known as Catherine Creek 
Extension. I. L. Hoffman, co. surv 


BIDS DESIRED 
9° 


Mass., Lynn—Dredging—Until July 23, 
by Massachusetts Harbor & Land Comn., 
473 State House, Boston, dredging 30,000 
cu.yd. from Lynn Harbor and 15,000 cu.yd. 
from Saugus River. W. F. Williams, 473 
State House, Boston, engr. 

N. Y., Albany—Barge Canal Work—Until 
Aug. 12, by E. S. Walsh. supt. pub. wks., 
completing excavation of Champlain Canal, 
Sect. 2. between Crocker’s Reef and Ft. Ed- 
ward, Contr. No. 194; building substruc- 
ture, superstructure and approaches of 
highway bridge over Erie Canal, Sect. 8, 
below Lock 28-A, Lyons, Contr. No. 198; 
completing 2 concrete bridges over Red 
Creek in Genesee Valley Park, Rochester, 
Erie Canal, Sect. 9, Contr. No. 144-A; ad- 
vertised in this issue. 

N. J, Jersey City — Dredging — Until 
July 22, by city. dredging and filling Howell 
St. dock on Hackensack River. About 
$15,000. 

Cole., Alamosa—Drainage—Until July 
28, by Waverly Drainage Dist. No. 1, build- 
ing drainage system. About $155,800. W. 
N. Martin, secy. 

Cal, San Francisco — Excavation—See 
“Miscellaneous.” 


Que., Three Rivers—Channel—Until July 
24, by Dept. Pub. Wks., Ottawa, dredging 
channel and basin in eastern outlet of St. 
Maurice River for Dominion Government. 
About $30,000. kK. M. Cameron, Birks 
Bldg., Sparks St., Ottawa, engr 

Ont., Pickering — Excavation — Until 
July 21, by W. A. McLean, deputy minister 
highways, Parliament Bldg., Toronto, for 
steam shovel excavating required on east 
and westerly sides of Rouge Hill also at 
Eagle Hill, both in Pickering Twp. About 
$40,000. G. Hogarth, Parliament Bldg.. 
Toronto, engr. 

B. C., New Westminster—Dredging—Un- 
til July 30, by Dept. Pub. Wks., Ottawa, 
Ont., dredging north arm of Fraser River, 
here. About $100,000. K. M. Cameron, 
Birks -Bldg., Sparks St., Ottawa, ener. 
Noted July 10. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*N. C., Beaufort — Drainage — Comrs. 
Carteret Co. let contract building 252 mi. 
of open ditch for draining 33,000 acres in 
D. . No. 1, to Northwestern Drainage 
Co., Grand Rapids, Wis. About $330,000. 
Noted June 12. 


*Manitoba — Canal, etc. — Dept. Pub. 
Wks., Ottawa, Ont., let contract building 
canal, stoplog dam and pile bridges for 
diversion of river into Lake Pelican, to 
Carter-Halls-Aldinget Co., 1010 Union Bank 
Bldg., Winnipeg, cost, $17,157 (unit prices.) 
Noted May 1. 


Industrial Works 


PROPOSED WORK 


Mass., Clinton—L. S. Gottleib, archt.. 
101 Park Ave., New York City, is prepar- 
ing plans building 4 story, rein.-con., brick 
and steel mill. A. Braciner, 110 West 40th 
St.. New York City, engr. Owner’s name 
withheld. 


Mass., Fall River—L. E. Danforth. 76 
Dorrance St., Providence, R. L, soon receives 
bids building 1 story, 100 x 156 ft. rage. 
rein.-con., steel and brick. rein.-con flooring 
and concrete foundation, on Main St. About 
$70,000. Private plans. 


Mass., Springfield—Wason Mfg Co. 
Brightwood, plans to build 2 story, brick 
and concrete addition to factory, here. 
About $100,000. Private plans. 

R. LL, Cranston—Providence P. O.— 
United Wire & Supply Co., Auburn, soon 
receives bids building 2 story, 100x120 ft. 
and 50 x250 ft. brick and mill construction 
additions to factory. About $125,000. Perry 
& Whipple. 17 Exchange St., Providence, 
ener 


RK. L.. Providence—K. B. Ely. Boston. 
Mass., soon lets contract building auto sales 
building and service station on Reservoir 
St. W. R. Walker Son., 117 Custom House 
St., archts. Noted May 29. 


Conn., New Britain—Adkins Printing Co., 
66 Church St., plans to build addition to 
present printing plant About $50,000 
Architect not selected 


Conn., New Britain—Hart & Hutchinson 
Mfg. Co. plans to build 1 story, 77 x340 ft 
factory, brick. About $70,000 


Conn,, New Britain—Hart & Hutchinson 
Co., Corbin Ave., soon lets contract build 
ing 1 story. 77 x 340 ft. brick and steel 
factory addition. About $70,000. 


Conn., Putnam—Mannasset Mfg. Co 
soon receives bids building 2 story, 100 x 
200 ft.. brick and mill construction mill 
About $125,000. Private plans. 


N. Y., Alden — Village Bd. appointed W 
B. Snyder, J. Simme and IL. N. Chase, as 
committee, to obtain plans and estimates 
for water power developments and mugic- 
ipal lighting system. About $100,000. n- 
gineer not selected. 


N. Y., Johnson City—R. C. Pratt plans 
to build artificial ice plant, rein.-con. and 
brick. About $175,000. 


N. Y¥., New York—J. S. Hannon, 445 
West 16th St., soon receives bids building 
2 story, 72 x 75 ft., brick and steel garage. 
rein.-con. flooring, concrete foundation, at 
433-437 West 16th St. About $50,000. J. S 
Maher, 431 West 14th St., archt. and engr. 


N. Y., Rochester—Rosenberg Bros. & Co., 
436 Portland St., plans to build 4 story, 
55 x 299 ft. addition to clothing factory at 
Fashion Park, with 2 wings 36 x 73 ft 
About $200,000. 


N. Y., Bochester—Sargent & Greenleaf 
Co., Court St., plans to build brick factory 
covering 50,000 sq.ft. floor space. Cost be- 
tween $150,000 and $175,000. Address W 
H. Foxall, vice pres. 


N. Y., Silver Creek—A. E. Baxter Eng. & 
Appraisal Co., archts., Ellicott Sq. Buf- 
falo., soon lets contract building 4 story. 
50 x 150 ft., rein.-con. and brick warehouse. 
rein.-con. flooring, concrete foundation, for 
S. Howes, Silver Creek. About $58,000. 


N. J., Jersey City—Amer. Grocers Assn... 
183 Morgan St., plans to build 5 story. 
100 x 100 ft., rein.-con. warehouse on West 
Side Ave. About $150,000. F. Grad, 245 
Springfield Ave.. Newark, archt. 


Pa., Shamokin—Hewesco Silk Co. soon 
receives bids building 2 or 3 story, 59 x 90 
ft.. rein.-con. and brick factory. W. H 
Lee, 32 South 17th St., Phila., archt. 


W, Va., Charleston—Pugh Furniture Co.. 
908 Kanawha St., plans to build 5 story, 41 
x 253 ft. brick warehouse. About $75,000 
H. R. Warne, Masonic Temple Bldg., archt 


N. C., Gastonia—Winget Yarn Mill Co 
soon lets contract building 1 story, 125 x 
276 ft. mill construction factory here. R. C 
Beberstern. Charlotte, engr. 


8S. C., Columbia—Coca Cola Bottling Co.. 
1111 Gervais St., plans to build 2 story. 100 
x 190 ft. bottling plant on block 1100 Main 
St About $60,000. Engineer and architect 
not selected. 


Ss. €., Rockhili—cC. L. Cobb, A. Long and 
associates, c/o Peoples Natl. Bank, plan to 
build 3 or 4 story cotton mill. Aboat $500.- 
000 Engineer and architect not selected 


Fla., Fountain—St. Andrew Bay Lumber 
Co., Millville. prone to establish plant here 
About $150,000. 


Fla., Millville—St. Andrew Bay Lumber 
Co. plans to improve plant. About $40,000 


hee Cheseinnt-=Arje Realty Co., 214 Wil- 
liamson Bldg. having plans prepared by 
Lehman & Schmidt, archts., 210 Electric 
Bldg., for 2 story, 80 x 109 and 100 x 405 
ft.. concrete. steel and brick addition to 
spares, at 6545 Euclid Ave. About $250,- 
000. oted July 10. 


0., Cleveland—Cleveland Metal Products 
Co.. 1141 Tvanhoe Rd., having plans pre 
pared by G. S. Rider Co., archts. and engrs. 
612 Century Bldg., for 1 story, 120 x 300 
ft. addition to foundry; cost, $75,000; also 
3 story. 72 x 266 ft. addition to machine 
shop, $75.000, both concrete, steel and brick 
Noted July 3. 


0., Cleveland—Chester Realty Co., Wil- 
liamson Bidg., having = prepared by 
Steffens & Steffens, archts. and engrs., 1029 
Williamson Bldg., for 2 story, 55 x 120 ft.. 
concrete, steel and brick garage, on East 
65th St. and Carnegie Ave. About $50,000. 
Noted July 3. 
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Industrial Works (Continued) 


»., Cleveland—Interlake Eng. Co., 203 
Scoiham Ave., plans to build 2 story, 45 x 
sv ft. conerete, steel and brick addition to 
punch shop About $75,000 Architect not 
selected, 

0O., Cleveland—Natl. Copper & Smelting 
«“o., Rose Bldg., plans to build 3 story, 75 x 
240 ft.. concrete, steel and brick factory, 
on Babbitt Rd. and New York, Chicago & 
St. Louis RAR About $25,000 Architect 
not selected. 


«,, Cleveland—Sixth City Realty Co., 
Guardian Bldg., having preliminary plans 
prepared by Grieble Eng. Co., engrs. and 
archts., 517 Sloan Bidg., for 4 story, 167 x 
370 ft. concrete, steel and brick garage, 
on East 6th St. and St. Clair Ave About 
$1,500,000. Noted July 3. 


0., Dayton—C. L.. McAdoo, 3rd and Canal 
Sts. plans to build 4 story, 40 x 120 ft. 
rein.-con. Warehouse, rein.-con. flooring, 
concrete foundation, on Garfield St About 
$50,000 Architect not selected 


0., Dayton—J, C. Turner Novelty Co 
Germantown St., plans to build 40 x 80 
ft., addition to plant. About $50,000. Archi- 
tect not selected 


0., Hamilteon—City plans election soon 
to vote on $600,000 bonds to build electric 
light plant F. Weber, city engr 


0., Troy—Hobart Mfg. Co. plans to build 
30 x 106 ft. machine shop, 66 x 9 ft 
storage building and 50 by &80 ft. forge 
shop, all 1 story, steel and brick. brick 
foundation About $75,000 J. Hobart, 
pres. 


Ind,, Anderson—Laure!l Motors Corp 
plans to build 1 story, 60 x 125 ft. con- 
crete addition to plant on Sycamore St. C. 
E. Hayes, genl. mer. 


Mich., Muskegon —‘‘ontinental Motors 
Corp., Jefferson Ave., E., Detroit, plans to 
build 2 story, 180 x 500 ft. engine factory 
and power plant. About $1,000,000. 


Ill,, Chicago—S. Birkenstein & Sons, Inc., 
377 West Ontario St., having plans pre- 
pared by S. M. Eichberg, archt., 64 West 
Randolph St., for 4 story, 100 x 330 ft. 
rein.-con. and brick warehouse, rein.-con 
flooring, concrete foundation, on Kingsbury 
St. and Chicago River. About $300,000 


Il, Chicago—C. R. Francis, comr. pub 
wks., soon lets contract building 1 story, 
65 x 175 ft., brick, tile and timber garage 
and repair shop, concrete foundation, on 
3ist St. and California Ave., for Chicago 


Contagious Hospital. About $35,000. ¢. 
W. Kallae, 1019 City Hall, archt. 
Ill., Chicago - Geraghty & Co., 3035 


west Lake St., plans to build 3 and 4 story, 
50 x 89 ft., brick and timber factory, con- 
crete foundation at 3335 West Lake St., 
about $40,000, W. W. Ahlschlager, 133 
West Washington St., archt. 


lil., Chicage—Grip Nut Co., 122 South 
Michigan Ave., having preliminary plans 
prepared by F. Brassert & Co., engrs., 122 
South Michigan Ave., building 100 x 750 ft., 
rein.-con. factory, concrete foundation, 
rein.-con. flooring, on 59th St. and West- 
ern Ave About $500,000. 


Il., Chieago—A. Heft, c’o W. W. Ahl- 
schlager, archt., 133 West Washington S8t., 
having plans prepared for 2 story, 50 x 125 
ft. rein.-con. factory, rein.-con. flooring, 
concrete foundation, on Marshfield Ave. and 
Kinzie St. About $50,000. 


Ii., Chicago—Library Bureau, 1735 Di- 
versey Blvd., having lans prepared by 
Mundie & Jensen, archts., 39 South La 
Salle St.. for 2 story, 250 x 300 ft., brick 
and timber factory, concrete foundation, on 
Homan and Potomac Aves. About $200,000 


Iil., Chieago—Sears Roebuck & Co.. Ar- 
thington and Homan Aves., plans to build 
5 story, rein.-con. and brick, paint factory, 
rein.-con. flooring, concrete foundation, on 
Kostner Ave. and Fillmore St. About 
$250,000. G. C. Nimmons & Co., 122 South 
Michigan Ave., archts 


Ii, Chieago—Sears, Roebuck & Co., Ar- 
lington and Homan Aves. having plans 
prepared by G. C. Nimmons & Co., archts., 
122 South Michigan Ave., for 5 story, 125 x 
127 ft., rein.-con., brick and stone addition 
to factory, rein.-con. flooring, concrete 
foundation. About $225,000. 


Wis., Sheboygan—Amer. Leather Special- 
ty Co., 1102 Wisconsin Ave., plans to build 
2 story, 50 x 95 ft.. brick, rein.-con and 
steel factory, brick foundation, on Michi- 
gan St. About $25,000. Architect not se- 
lected. 


Wis., Sheboygan—Ford Motor Co., High- 
land Park, Detroit, plans to build 5 story, 
250 x 569 ft, brick rein.-con. and steel fac- 
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tory, rein.-con. flooring, brick foundation, in 
Architect not selected 


Wis., Two Rivers—Juul & Smith, archts., 
Imig Bldg., Sheboygan, preparing plans for 
: and brick 
foundation, 
Owner's name 


la., Sioux Fallsx—Hawkeye Mfg. Co., 2700 
River Rd., 
to factory 


About $30,000. 


Minneapolis 
Kirk & Co., 
(scuth side) having preliminary plans pre- 
pared for 6 story, 
and brick addition to storage and distribut- 


plant, rein.-con. brick founda- 


Minn., St. Paul—C. Weinhagen & Co, 
build 4 story, 


brick factory 
Weinhagen, 
Omaha—-Sinclair 


Washington , 
ing plans prepared by company’s engineers 


Refining Co., 


warehouse, 
copperage 
lith and Seward Sts., also series of service 
throughout 


901-5 Woodmen of World Bldg , local mgr. 


Joseph—Roberts Cone 
plans to build 
brick fac- 
concrete founda- 
About $200,000. Architect 
not selected. 


Louis—Laclede Investment 
5323 Ridge Ave., plans to build 7 story, 150 
fur storage building on 
to exceed $100,000. 


Architect not selected. 


H. Cahalin, 
. having plans prepared by F. M. 
White, archt., Chamber of Commerce Bldg., 
100 x 115 
garage, rein.-con. flooring. 


Portland—Vick 
High St., plans to build 2 story, 100 
ft.. ocncrete and brick warehouse, rein.-con. 
foundation. 
Architect not selected. 


defeated $200,000 


Market Sts. 
R. Darragh, pres. 


Portland—E. 


and brick 


About $50,000. 


Porterville—C ity 
to build gas plant. 
Hollingsworth 
Noted Mar. 


& Gillelen, 


Kitchener—lumart 


and brick abattoir and packing plant, con- 
crete foundation. About $75,000. 
Ont., Stratford—Kindel Bed Co., 
tario St., having plans prepared by J. Rus- 
sell, archt., Downie St., for 3 story factory 
on Ontario St. About $100,000. 
Walkerville—Auto 
preparing plans for 5 story, brick and con 
About $80,000. 


Trimmings 


Walkerville—Peabody 
Ltd., Toronto, plans to build 4 story, rein.- 
con., textile factory. About $500,000. 

Sask., Yorkton—Saskatchewan Co-opera- 
tive Creamery plans to build cold storage 
About $60,000. 


Alta., Lethbridge—Town Council plans to 
build factory for the manufacture of soft 
Cost including machinery $60,000. 
D. Hardie, mayor. 


BIDS DESIRED 


Worcester—Until 
3 Hawthorne 
story, 75 x 125 ft., brick garage on Web- 
E. T. Chapin, 340 


J. Manifold, building 1 
About $25,000. 
Main St., archt. 


Conn., Bridgeport—Salts Textile Mfg. Co., 
is receiving bids building 
brick, concrete and steel 
factory and office building, rein.-con. floor- 
ing and concrete foundation. 
Private plans. 


Kossuth St., 
36 x 45 ft. 


About $25,- 


0., Canton—McCormick Co., archts., Cen- 


Pittsburg, Pa, receiving bids 


building 1 and 2 story, 120 x 209 ft., steel 
foundation, 
here, for Holland Bread Co., Toledo, About 
Noted June 12. 
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0., Cleveland—A. C. Bishop, ' ; 
Guardian Bldg., receiving bids ling | 
story, 118 x 120 ft, concrete ‘ a 
brick factory, on West 46th S: 1 Trai 
Ave., for Ko-Ko-Mar Co,, 1. , 
Bldg. About $50,000. Noted M: 


Mich., Detroit—Until July 21, 
Hinchman & Grylls, archts., 71 
ton Areade, building 6 story, 15+ 1 
rein.-con., paint shop, rein ~ - 
ing, concrete foundation, on + Antoin: 
and Piquette Aves., for Fisher | ( 
Piquette Ave. Noted July 3. 


Il, Chicago—G. Johnson, 6817 ©) 
plain Ave., receiving bids building 1 stor 
125 x 125 ft, brick and tim: 7 
concrete foundation, at 6730 South Chieag 
Ave. About £25,000. ma & I a 
West 63rd St., archt. 


Minn., Delano — Farmers’ Co-operatiy. 
Klevator Co. receiving bids for 24 x 24 ¢ 
grain elevator, 15,000 bu. capacity A} 
$30,000. 


Ont., Toronto—Until July 25) ty Nort} 
ern Aluminum Co., 158 Sterling Md buig 
ing 10 story, 60 x 280 ft., rein.-con factory 
rein.-con flooring, concrete foundation : 
158 Sterling Rd About $300,000 © 
P. Turner, 1005 Lindsay Bldg. Winnim: 
Man., engr Noted July 3 


PRICES AND CONTRACTS AWARDED 


(*xIndicates award of contract) 


*Mass., Cambridge—Natl Casket ( 
East Cambridge, let contract building 
story, brick and concrete store house and 
factory, to J. T Scully Co., 185 Devonshire 
St. Boston. About $360,000. 


*& Mass., Fall River—Borden & Remington, 
115 Anawan St., let contract building 
and 4 story, brick addition to storehous 
to McNally Constr. Co., 84 North Mai 
St. About $25.000. 


*Mass., North Adams—Hoosac Worsted 
Mills, Brown St., let contract building 
story, brick and concrete addition to fac- 
tory on Brown St., to F. T. Ley & 
499 Main St., Springfield. About $125.0 


*& Mass., Springfield——-Springfield Far 
Co., Indian Orchard, let contract building 
1 story, 100 x 100 ft., brick and _ steer! 
foundry, also 1 story, 40 x 50 ft. finishing 
building. to FE. J. Pinney, 348 Main st 
About $35,000. 


*&Mass., Springfield—W. A. Newton Co, 
150 Birnie St.. will build 1 story, 6° x 
106 ft. warehouse and 1 story, 50 x 53 ft 
carpenter shop. About $25,000. Work will 
be done by day labor. 


*RK. I... Pawtacket—New England Lace 
Co., Main and Thurston 8Sts., let contract 
building 1 story,.66 x 100 ft., brick, and 2 
story, 30 x 50 ft., brick and steel factories, 
rein.-con. flooring and concrete foundatio 
to F. G. Rowley Co., Central Ave. About 
$30,000, 


*R. T., Pawtucket—Solway Dyeing & 
Textile Co. let contract building 2 story 
100 x 105 ft., brick, weave shed. to F. G 
Rowley Co. 260 Central Ave. Abou 
$50,000. 


*R. I., Westerly—G. C. Moore Co ! 
contract building 1 story, 100 x 155 f 
brick, weave shed, to H. Wales Lines Co 
134 State St., Meriden. About $50. (00 


*Conn.. Da t Norwalk (South Norwak 
P. O.)—Neptune Hardware Co., 66 Fort 5 
let contract building 2 story, 60x80 ft. 
brick and mill construction factory, to 
Tracy Bros. Co., 52 Bendict St., Waterbury. 
About $25,000. 


*Conn., Hartford—S. K. F. Bal! Bearing 
Co., 330 New Park Ave., will alter factor 
About $25,000. Work to be done by day 
labor 


*Conn., New Haven—F. E. Fowler. 2% 
State St. let contract building 3 story 
brick anu steel addition to factory on tre 
and Crown Sts., to Chatfield Bros., 175 Ells- 
worth Ave. About $60,000. Noted June -? 


*Conn,, New Haven—Hygienic Ie ‘°°. 
881 State St., let contract building 1 story, 
74 x 95 ft, brick and steel boiler and «> 
gine room, to Sperry & Treat ©o, 3% 
Church St. About $40,000. 


*xConn,, New Haven—Yale Tire & Rubber 
Co., 827 Elm St. let contract building 
brick and rein.-con. power house ©) 1) 
well Ave.. to C. W. Murdock, 185 Church 
St. About $30.900. 
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Industria Works (Continued) wine. ereee—b roe ema eal 214 comatene Soustesien. om Fort and Pestiennd 
a __ Ww iamson g.. let contrac uilding 2 Sts., to Jalbridge-Aldinger Co., 2356 Pen- 
#Conn.. Senin, eee ry iy story, 80 x 109 ft. and 100 x 405 ft obscot Bldg. Noted July 3 
jet contract Dull t tion bleachery, con- Concrete, steel and brick addition to factory 4 cs - - ' 
prick and mill constructio — le at 6545 Euclid Ave. toS. W. Emerson, 1900 *xll., Freeport—Furst McNess Co., Stat 
~te foundation, to oO. L. Willard, 240 Tents sa Abe orn a > aie taae ae ties F Bank Bldg., let contract building 5 story 
‘Calnut St. Willimantic. About $45,000. — Ave. About $250,000. Noted July 10. 7Aan* tee. Cincom factory to H. \ 

— ~“ “a : O., Cleveland—Cleveland Illuminating cee See aes “pe ae Ta 

xConn., stem ee iiding’'s sont, Co. Iuminating Bide. let contract build. Peret & Co. Horst Bide. Rock Isjand 
28 BO. = brick and mill construction im& 1 story, 70 x 167 ft, rein.-con., steel * i. 

.. 4 Fairfield Ave to G. H. Stadel and brick garage, at 6500 Cedar Ave.. to F. *#Wis., Sheboygan—Natl Box & Novelts 
factory, on About $28,000 *  Hauselman, Illuminating Bldg. About $60,- Co., North Sth St., let contract building 4 
shippan Ave ad _ North — 000. Noted July 10. story, 60 x 150 ft. brick, rein.-con. and 

N. ¥., Blac "or 1S sve O., Cleveland—Cleveland Meta rod steel factory, brick foundation, on 14th St 
y > Utilities, Inc., Le ay 2 a oule Co., 1141 Ivanhoe Rd., let cians to «und Kentucky Ave.. to Verhulst Bros., She- 
Watertown, let contracts am of see 3000 Craig Curtiss Co., Guardian Bldg. for 1 ‘oygan. About $38,000. Noted July 
os Ne nn a Wale Constr "Co story, 12 x 29 x 54 ft. storage building. *Wis., Two Rivers—Hamilton Mfg. Co 
hp. genera g 8, als §s . *s » ¢ . ? € . w . é s 
Dave! i in; rein.-con. power dam_ and = '. aneniie rate keene Soth let contract building 4 story, 100 x 160 ft 
(50 lin ft. power canal, to Burns Bros. pein con ~ steel and brick. Noted Julv 10 brick, rein.-con. and steel warehouse, brick 
& Haley Bank Bldg., Watertown. Total ; sah - s — oe ~ foundation, on Main St, to W. W. Oecftein 

» een0.000. Noted June 12. _*O., Cleveland—Gabriel Mfg. Co., 1407 136 Hanover St., Milwaukee. About $52,000 
cost ’ - ” East 40th St. let contract building 3 

*N. Y., Buffalo—Atterbury Motor Car gtory, 40 x 151 ft., concrete, steel and xia, Des Moines—F. M. Hubbell, Hub- 
co. let contract building 1 story, 80 x 181 brick addition to factory, to W. I. Thomp bell Bldg.. let contract building 2. story 
fi. brick and steel machine shop, concret€ son 6110 Euclid Ave About $30,000 garage on llth and Walnut Sts. to J. F 
foundation, on Hertel a to ehereeb, cant Noted July 10. Tusant & Son, 583 7th St About $60,000 
Co., Builders Hace “ierea July 3. *0., Cleveland—H. E. Hedges, 428 Guar- —&Ta.,_ Dex Moines—Northwestern Laun 
plus percentage ieee 7 : c dian Bldg., let contract building 1 story, «rv Co.. 407 Grand St., let contract bwild 

*N. Y., Buffalo—Cold Spring Storage sg 50 x 250 ft. concrete, steel and brick ing 3 story, 66 x 127 ft., rein.-con. and 
Main St.. let contract building 7 story, 59 garage. rein.-con. flooring, at 2040 East stene laundry, to A. Sugarman Constr. Co 
x 150 ft. rein.-con. warehouse, — 105th St., to C. R. Moody, 3240 Brinkley 1211 Mulberry St. About $60,000 
flooring, conerete foundation, to & ifft Ave. About $60,000. Noted July 10 ; ‘ , 
Constr. Co., Iroquois Bldg. About $65,000. : Sh ato oa es *Neb., Omaha—Nebraska & Iowa Stee! 
e *0., Cleveland—Peerless Motor Car Co... jp. + . ~ cine Renae ware 
Noted June 26. - : . : Tank Co. let contract building 1. story 

East 93rd St. and Quincy Ave., let con- 59 x 233 ft factory on 13th St : 

*N. Y., Buffalo—Rogers, Brown Iron tracts to Masters & Mullen Constr. Co., Willis Ave to Busk & Wind, 543 Ry. 
Co., Erie Co. Bank Bldg., let contract build- lectric Bldg., for 3 story, 40 x 120 ft. ad- Exch.. Bids. Anant "$65,000 er 
ing 1 and 2 story, 66 x 262 ft., rein.-con., dition to factory, cost $40,000, and 1 story, "7 -» SCS . me 
brick and steel machine shop, rein.-con. 45 x 160 ft. addition to assembling room. *Mo., St. Louis—Valier & Spies Milling 
flooring. concrete foundation, on Hamburg $25,000; both concrete, steel and brick. Co,, 5036 Marcus Ave.. let contract. build 
Turnpike, to J. W. Cowper Co., Fidelity Noted July 1¢@ ing 62 x 170 ft., concrete, steel and bric! 
Rldg., about $75,000. Noted June 26. *0., Cleveland—Theunor Norton Provi- grain elevator at 5025 Marcus Ave.. to J 

*N. Y., New York—C. H. Allen, 138 Wil- sion Co., 430 Erie Bldg., let contract build- Stewart & Co. 110 South Dearborn St 
liam St., let contract building 7 story, brick ing 3 story, 32 x 50 ft.. concrete, ster} and Chicago. About $75.000. Noted Feh 206 
and steel warehouse, rein.-con. flooring. brick_addition to factory, on West 65th St #kTex., El Paso—Standard Grocery Co. 


concrete foundation, at 119 Fulton St., to 


Crow Constr. Co., 103 Park Ave. About 
$75,000. Noted June 5. 


*N. Y., Potsdam—Education Dept., Pots- 
dam Normal School, let contracts building 
boiler house, general, to H. M. Weed, New 
York City, $42,300; heating, to H. J. Bran- 
deles, 435 Lafayette St., Utica, $36,000. 
Noted July 3 


*N. J., Newark—Great Atlantic & Pacific 
Tea Co., Ist St.. Jersey City, let contrac* 
building 3 story, 146 x 249 ft., rein.-con. 
warehouse, here, to Turner Constr. Co., 45 
Milk St.. Boston. About $200,000. 

*Pa., North East—Twp. Supervs. let con- 
tract building 8000 ft. rein.-con. pavement, 
to C. Pianta & Co., Buffalo Rd., Erie 
Noted June 19. 


*Pa., Phila.—Mac Paving Constr. Co. let 
mtract building 3 story, 40 x 60 ft. as- 
phalt paving plant, brick, on Niectown Lane 
ind C St., to G. S. Monaghan & Loose, 
1016 Chestnut St. 


*xPa,, Phila.—Phila. Textile Machine Co., 


6th St. and Tabor Rd., let contract building 
1 story, 75 x 240 ft. rein.-con. addition to 
factory, to Hennebeque Constr. Co., 1179 


3way., New York City. About $50,000. 


*Md., Baltimore—Adelphia Garage Co., 
‘26 Callow Ave., let contract building 1 
stery, 120 x 240 ft., concrete and brick 
garage, rein.-con, flooring, concrete founda- 
tion, to Consolidated Eng. Co., 243 Calvert 
Bidg About $55,000. 


*Md., Baltimore—Gardner Baking 
119 South Paca St., let contract 
and building 2 story, 43 x 54 ft. and 3 
story, 24 x 56 ft., rein.-con., steel and 
brick additions to bakery on Preston St. 
and Madison Ave., to J. C. Mach, 3903 
Calloway Ave. About $85,000, including 
machinery. Noted May 29. 

_*Md., Baltimore—Standard Brewing Co., 
1766 North Gay St.. let contract building 

story, 60 x 200 ft., concrete and brick 

‘dition to its plant, rein.-con. flooring. 

iT crete foundation, on Gay St. and Patter- 
son Park Ave., to J. H. Miller, Inc., Miller 
$75 509 ee snd Franklin Sts. About 

*Md., Baltimore—C. M. Stieff Piano Co.. 

North Liberty St., let contract building 

story, 25 x 165 ft.. concrete, steel and 
rick warehouse and store, brick and con- 
rete foundation, at 315 North Howard St.. 

C. L. Stockhausen Co,, Gay and Water 

8 About $150,000 Noted Apr. 17. 

*Md., Frederick—Price Bros., East Pat- 
cK St., let contract building 1 story, 37 x 

) ft. foundry and machine shop, to L. C. 

ler, 231 South Market St. About $45,000. 


—O., 
altering 


*0., Cleveland—Apollo Tire & Rubber 
) 362 East 93rd St., let concract build- 
© <« story, 80 x 128 ft., concrete, steel and 
k_ factory, to G. 
 roadview Ra. 


W. 


. 3327 
About 


Noted 


Hoffman, 
$30,000. 





and Stock Ave., to Commercial Constr. Co., 
430 «Erie 
July 10. 


*0., Cleveland—Unite. Motors Co., East 
40th St. and Prospect Ave., let contract 
building 2 story, 100 x 200 ft., rein -con., 
steel and brick service and sales building, 
to Free Luce Land & Bldg. Co., Winton 
Hotel Bldg. About $200,000. Noted July 3 


*0., Cleveland—Vitreous Enameling Co., 
6800 Grant Ave., let contract building 1 
story, 90 x 120 ft.. concrete, steel and brick 
factory, on East 7ist St. and Grant Ave., 
to W. Dunbar Co., 8201 Cedar Ave. About 
$35,000. Noted July 3. 


*0., Dayton—Dayton & Troy Auto Co. 
2nd and St. Clair Sts., let contract building 
rein.-con. and brick garage and sales room, 


Ridg. About $30,000 Noted 


rein.-con. flooring, on %rd St.. near Bway., 
to H. R. Blagg Co., 1229 East 2rd St 


About $40,000. 


*0O., East Liverpool—P. Milliron let con- 
tract building 2 story brick garage and 
storage building, to Potters Lumber Co., 
East Liverpool About $70,000, 


*O0., Sidney—Wagner Mfg. Co. let con- 
tract building 2 story, 50 x 80 ft. foundry 
and 3 story, 50 x 70 ft. machine shop, both 
steel and brick. brick foundation, to U. S 
Structural Steel Co., 3rd and Main Sts., 
Dayton. About $65,000, 


*Ind., Ft. Wayne—Wayne Knitting 
Mills let contract building 4 story, 85 x 
150 ft., brick and rein.-con. knitting mill. 
rein.-con. flooring, concrete foundation, to 
Indiana Eng. Co., 5280 Lincoln Life Bldeg.. 


Ft. Wayne. About $120,000. Noted May 22 
*Ind., Indianapolis—G. J. Tire Co.. 549 
East Georgia St., let contract building 1 


40 x 60 ft., 
rein.-con. foundation, to W. P 
Jungelaus Co.. 825 Massachusetts Ave., 
Cost about $300,000, including equipment. 
Noted May 22 


*xInd., La Porte—S. Fox & Sons let 
contract building 3 story, 60 x 135 ft. 
mill construction woolen mills, to H. G. 
Christman Co., 302 Union Trust Bidg., 
South Bend. About $150,000. 


*Mich., Detroit—C. B. Bohn Fdry. Co., 
Hart Ave., let contract building 1 story, 40 
x 120 ft. addition to core room and 30 x 30 
ft. gas house, rein.-con., brick and steel, to 


story, brick and steel boiler 


house, 


Cc. H. Reisdorf, 753 Greenwood Ave. Noted 
May 8. 
*Mich., Detroit —Timken-Detroit Axle 


Co, Clarke Ave., let contract building 30 x 
300 ft., and 60 x 120 ft. factory buildings, 
to Austin Co., 16112 Buclid Ave., Cleve- 
land, O., about $50,000. 


*&Mich., Detroit—Solomon Bros., c/o W. 
H. Adams, engr., 12th floor, Vinton Bidg., 
let contract building 6 story, 130 x 950 ft., 
rein.-con. and brick terminal warehouse, 
asphalt, wood block and rein.-con. flooring, 


208 Mills St., let contract building 2 story, 
120 x 130 ft., rein.-con. warehouse, to J 
E. Morgan, 209 North Kansas St., $47,500 

x Tex., 


Houston—Garrow, McClain & 


Garrow, Hermann Bldg., let contract build 
ing 2 story. 187 x 430 ft. corrugated iro: 
and brick. warehouse on Hill Ave. and 
Roanoke St., to Central Comg. Co., 523-525 
Beatty Bldg. About $50,000 

wAriz., Phoenix—Arizona Packing Co 


let contract building packing plant, to con 
sist of 4 story, 200 x 250 ft.. rein.-con 
building and number of smaller buildings 
on Temple Rd., to Packers Architectural 
Eng. Co., 431 South Dearborn St., Chicago 


About $500,000. Noted June 5 

*Cal., Bakersfield—J. Jameeon let con- 
tract building 2 story, 122 x 150 ft., rein.- 
con. garage, concrete foundation, on 22nd 
St. and Chester Ave., to Currie & Dulgar 


3akersfield. About $65.000 


Amell, lessees. Noted May 1 


Cal., Caribou —Great Western 
14 Sansom St., San Francisco, let contract 
building large power plant to Stone & 
Webster Co., 147 Milk St.. Boston, Mass 


Que., Buckingham—Flec' ric 
Co. let contract building witer power de- 
velopment here, to Foundation Co., Ltd., 
224 St. James St., Montreal. About $36.000 


*Ont., London—Holeproof Hosiery Co. 
186 King St., let contract building 4 story, 
200 x 289 ft.. rein.-con. factory, rein.-con 
flooring, concrete foundation, on Bathhurst 
St.. to Stone & Webster Co. 142 Milk St., 
Roston, Mass. About $300,000 


*Ont., Owen Sound—See “Miscellaneous” 


Kitchen & 


Power Co 


Reduction 


. . 
Buildings 
PROPOSED WORK 
Vt. Brattleboro—Hall and High Schoo! 


City plans to build hall and high schoo) 
in honor of service men. About $175,000 
Address Soldiers and Sailors Memorial 
Bldg. Assn. 

Mass., Grennfield—Business—G W. Wiil- 
cox, Federal St., plans to build 3. story 
business building. About $50,000. Private 
plans. 

Mass., Lexington—School—Town appro- 


priated $75,000 to build school on Bedford 
St. Address J. W. Swan, clk. 


Mass., Worcester — Houses —- Worcester 
Housing Corp. soon receives bids building 
sixty 2 story, brick workmen's houses 0” 
4 sites. About $250,000. J. D. Leland 
7 Water St.. Boston, archt. 


RK. 1I., Providence—Temple-——Knights of 
Pythias plan to build new temple. About 
$100,000. Address R. Kellogg, Grand Chan- 
cellor, Providence. 
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thuildings (Continued) 


Conn., East Hartford (Hartford P. O.) 
—High School—Town plans to complete 
unfinished rooms in new High School on 
Chapman St About $50,000, P 8. 
Iiryant, 847 Main St, Hartford, comr. 
Architect not selected 


Conn., Glastonbury—School—Town plans 
to build two 1 story brick schools. About 
$55,000. W. H. MeLean, 110 Tremont St., 
Boston, archt 

. 

Conn., Groton — School — Town having 
plans prepared building 1 story, 65 x 100 
ft.. concrete, steel and brick About $50,- 
Hon Bilderbeck & Langdon, Inc., Barrows 
Bldg., New London, archts. 


Conn,, Hartford—School—City having 
plans prepared building 3 story addition 
to A. FE. Burr School on Wethersfield Ave., 
rein.-con., sieel and brick, rein.-con. floor- 
ing and concrete foundation About $125,- 
HOO, Whiton & MeMahon, 36 Pearl S8t., 
archts 


Conn., Hartford School Buildings — 
South School Dist having preliminary 
plans prepared ‘by Whiton & MeMahon, 
archts., 36 Pearl St.. building 2 story brick 
addition to school on Wethersfield Ave. 
Rh. S. Winsella, chn 


Conn., New Britain—School—City plans 
to build school in western section. About 
$200,000, Architect not selected 


Conn., New Haven—tLaboratory—State 
bd Health, Capitol, Hartford, plans to 
build laboratory on Huntington St., here. 
About $100,000 Architect not selected. 


Conn.,, New London-—Synagogue—Oher 
Sholum congregation soon lets contract 
building 2 story, 40 x 82 ft.. brick, rein.- 
cou. flooring and concrete foundation on 
linman St. About $50,000. teuben Lub- 
schansky, North Main St.. pres 


Conn,, Plainyville—Store— Birnbaum @& 
Menus, 66 Arch St.. New Britain, having 
plans prepared building store, here. About 
$50,000, C. C. Palmer, 272 Main St., New 
Dritain, archt. 


Conn, South Manchester—Hank—Man- 
chester Trust Co., 1907 Main St., plans to 
build brick and stone bank. About $60,000, 
Architect not selected 


Conn., Torrington—Husiness—Torrington 
ide. Co., 197 Water St.. plans to build 
modern business building About $60,000. 


Conn., Torrington—Church—St Peter's 
kk. C. congregation plans to build super- 
structure, basement already in. About 
360,000, Address J. De Michael, 58 High 
St Architect not selected. 


Conn., Warehouse Point—Home—Hart- 
ford County Home, Hartford, having plans 
prepared building addition, including new 
school, hospital, heating plant and dormi- 
tory. About $200,000 M. J. Unkelbach, 
162 Main St., New Britain, archt. 


Conn., West Hartford—High School— 
Town having plans prepared by W. T. 
Marchant, archt., 26 Pearl St.. Hartford, 
building 2 story, 100 x 100 ft., brick, steel 
and concrete, on South Main St About 
S100,000, Noted Jan. 2. 


Conn,, Wilhmantie—Clubhouse—Knights 
of Columbus, 751 Main St.. plan to build 
* story clubhouse, on Pleasant St. About 
$50,000. Architect not selected, 


N. V., Geneva — Bank — Geneva Trust 
(o. had plans prepared by <A. C. Nash, 
areht., 345 Sth Ave.. New York City, for 

story, concrete, brick and terra cotta. 
(‘ost between $150,000 and $175,000 


N. ¥., Herkimer—School—Bldg. Com. of 
iid. Educ. plans election to vote on $220,000 
honds to build school Address R. D. 
Moore, chn. 


N. Y., Lockport — Bank — Natl Exch 
tank having plans prepared by P. A. 
lavis, archt., 1713 Sansom St., Phila., for 
1 story, 50 x 60 ft., steel and stone. About 
$150,000. 


N. ¥.. New Vork——Hotel—Allerton House 
Corp., 142 East 39th St.. having. plans 
prepared by A. L. Harmon, archt., 3. West 
“ath St., building 16 story, 100 x 200 ft.. 
brick, steel and stone. brick foundation, 
at 551-553 Madison Ave About $1,000.- 
Hoo Noted May 22 





N. Y¥., New York—Oftice—H Phipps 
Estate, 787 Sth Ave. having preliminary 
sketches drawn by Warren & Wetmore, 
archts. and eners.. 18 East 47th St. for 
15 story office building, on 46th St. and 
Madison Ave 





New York—Office—Post & Flagg. and Hanover 
G. B. Post & Son, archts., 
building 6 story, 50 x 100 ft.. brick, steel 
foundation, 


steel addition, concrete 
H. Busick, mgr 


Ss. C., Charleston—C itade|]—\ 
-High and Ward Schools lege of South Carolina, Charies 
and Library—City voted $275,000 bonds to 
ward schools and 


101 Park Ave., 


plans to build citadel ; first unit 
two 3 story buildings to be 
racks and class room; 


Tooker & Marsh, New York 


N. Y¥., Oneida — Theatre — M. J. Kallett 
purchased site at 77 Main St. and plans to 
and _ brick, 
About $100,000 


draining and landscape work 
lature appropriated ) 
P. Thomas, Jr., Char\; 
Lockwood, 


Noted Feb, 2 


Milledge ville—Home—Rad 
Sanitorium 


1500 persons. of visitors. 
Y Rochester — Firehouse 
School—C. 
ceives bids building % 
Ridge Rd. and Woodside St., cost, $75,000; 


story, 40 x 75 ft., on E 
Georgia State 
$60,000; also brick addition A. T. Brown, Forsyth Bldg. 
Walton Spencer School on Post 


ress Aves., 
& Tenn,, Blountville—Cour' 


N. Y¥., Rochester — Temple 
plans to build 
$150,000 and 
Malling, pres. 


Aug. 4 building rein.-con 
for Sullivan 
Address F Brown, Bristol, Va., archt. 
Louisville—Seminary, 
Theological 724 
Scuth 5th St., acquired site on Brownshors 
near Reservoir 


N. Y., Schenectady—Theatre—M. Spiegel, 
Strand Theatre Bldg., New York City, soon 
lets contract altering exterior and 
of 2 story brick, steel and stone theatre, 
De Rosa & Pereira, 
110 West 40th St., New York City, archts 


About $100,000. president’s office, chapel, library, adminis. 
dormitories, gymnasiy 
power house, 
driveways, 


tration building, 
commons and 





° Troy—Armory—State 
Telephone Bidg., Albany, had plans 
prepared for brick armory, 
foundation, 

administration 
206 ft. drill shed. 
Pilcher, Capitol, Albany, state 


fireproof floor- Dette 


bids about Aug. 1, building ‘ 
200 ft.. rein.-con., steel and brick 
About $260,000 
Cottage Pl... archt 


0., Canton—School 
build 2 story, 
and brick, 


About $475.- 


Phillipsburg—Hospital— Warren 


al Hospital Assn. plans to build 200 ft.. concret+ 


Co. Memori 
Swern, c/o Berlin-Swern & Randall 
Cincinnatl— Hopital—Jewish 
pital plans to build maternity hospital or 
About $150,000, 


Cleveland—Commercial—Pau! 
to build 3 


Trenton — Church 
Paul’s Methodist congregation 

Spring St., 
E. Savage, archt., 


. x 
About $60,000. 


School—St. 
c/o Sutphin, 
prepared by G. 
spoon Ridg., Phila., 
115 ft., on Fishers Pl., here. 


N. J., Westfleld—Bank—Peoples Bank & 
Trust Co. plans to build bank on 
About $50,000. 


Darby — Station — Darby Term- 
having sketches drawn 
Potter, archt., Real Estate Trust Bldg., 
. building 3 story, 


Citizens Bldg... 


1938 Euclid Ave. 
not selected. 


Cle veland—Office—Cleveland 


plans prepared by G. S. Rider Co 
and engrs., 612 Century Bldg., for 1 story 
60 x 200 ft., concrete, steel and brick addi- 
About $50,000. 
Cleveland — Theatre — Addison 
Investment 
Park Ave., 


x 85 ft., brick. Noted July 3 


Harrisbaurg—Church—GCrace I 
having plans build 3 story 
steel and brick 


Architect not selected 


Dayton—Business—S. Frank 
Ludlow Sts., 


congregation prepared for 


New York City, archt. 


Norristown — Bank — Pennsylvania 
receives bids altering 
About $50,000. 
South Juniper 


3 or 4 story, 
brick, on South 
Architect not selected 


0., Dayton—Church—Westminster Pres- 
congregation, 
plans to build church. 
Architect not selected. 


Park — Schools — Rd 

plans prepared 

Hippodrome 
4 


terior of 4 story building. 
& Simon, 
Phila.. archts 


Phila.—Bank—Union Natl. 
8rd and Arch Sts., having plans prepared 
receive bids in August building 
concrete and stone. 
J. T. Brugger, 505 Chest- 
Noted July 3. 


Phila.—Church, 
congregation, Venango and Richmond Sts., 
Fieldstein & 
1328 Chestnut St., building 
3 story, 52 x 92 ft., brick and stone. About 


About $100,000. 


for 2 story, 
$50,000: 2 story, 36 x 84 ft. on 
Longwood Ave., 
high school on Riverside 
all concrete steel and brick. Noted July 1° 


Cadillae—Church—First 
ist congregation having plans prepared by 
Hunter, archt., 1306 Chamber of 
building 1 story 
80 ft., brick, brick and concrete foundation 
About $50,000. . 


ee 
itner Sts., Commerce 
plans prepared by H. W. Castor, archt., 21 oe 
private ward building, brick or stone. 
to exceed $50,000. 


Pott stown—Memorial—Hill 
Associates having plans prepared 
and will receive bids in August building 2 
48 x 120 ft. concrete and brick hall 
near Madison 
Hewitt & Ash, 520 Wal- 
Noted Mar. 


School—Schoo! Dist. 
tract building 
con. and brick, rein.-con. flooring. concret: 
foundation, on Elsinore Ave. 
Bldg., Detroit, 


No. 9 soon 
138 x 143 ft 


1514 Kresge 
library on 


About $100,000. Mich,, Flint—Bank and Office 


Bros., archts., c/o A. G. Bishop, Flint. soon 
let contract : 
ft., brick, steel and stone, concrete founda 
Saginaw and Kearsley S 
Genesee Co. Savings Bank. 

Flint—Home—Genesee 
lets contract building 2 story, 
brick and steel juvenile detention 
concrete foundation. 


Williamsport—Schools—E. L. building 10 


receives bids 
July 27, building 2 two story, 150 x 200 ft. 
and rein.-con., one on Wayne 
and another on 
site of Curtin Bldg., north of Braden Park 
About $150,000 each. E. 
Franklin St., Buffalo, N. Y., archt. 
Baltimore—Hotel—Hotel 


and Newberry 


E. Joralemon, 547 
About $160,000 
Bldg., archt. 
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lighland Park (Detroit P. O.)— 
i Educ., Gerald Ave., having 
“ans prepared by W. H. Adams and But- 
Wield & Butterfield, archts. and engrs., 
Vinton Bldg., Detroit, building 2 story, 
vt con. and brick addition to Willard 
<hool, rein.-con. flooring, concrete founda- 
son on Hamilton Bivd. and Waverly Ave. 


shout $30 1,000. 
ic ackson—Hospital—Jackson Co. 

ae bids building 4 story, 46 x 145 
rs ‘rein.-con., brick and steel, concrete 
foundation. About $90,000. E. F. Stevens 
~o H. B. Neagle, archt. 
Marquette—School—State Normal 
having plans prepared by Smith, 
Hinchman & Grylls, archts., 710 Washing- 
1, Arcade, Detroit, building 3 story, rein.- 
con. brick and steel, training school. 

ich., St. Clair — School — Bd. Educ. 
ue plans prepared by Perkins, Fellows 
% Hamilton, archts., 814 Tower Court, Chi- 
cago, for 2 story, brick and timber, rein.- 
‘ flooring, conerete foundation, here. 
About $150,000. 

I, Moline—Bank—Whitsitt & Schulzke, 
archts., 610 People’s Bank Bidg., receives 
hids about July 22, building 1 story, 40 x 
ia ft.. rein.-con. and cut stone, on 5th 
Ave. and 16th St, for Fifth Ave. Trust & 
Savings Bank. About $70,000. 


Ill, Moline—School— Whitsett & Schelzke, 
archts., 610 People’s Bank Bidg., soon let 
contract building 1 story, 100 x 128 ft. 
prick, on 16th Ave. and 25th St., for Bd. 
Educ. About $80,000. 

I, Rock Island — Theatre — Cervin & 
Horn. arechts., 310 Safety Bldg., receive 
bids about Sept. 15, building 90 x 150 ft., 
rein.-con., on 19th St. and 3rd _Ave. for 
Rosenfield-Hopp Co. About $250,000. 

Wis., Manitowoc — Club — Knights of 
Columbus, c/o P. A. Miller, 8th and 
Commercial Sts., plan to build 2. story, 
100 x 110 ft., brick and tile, brick founda- 
tion, on 9th and York Sts. Cost between 
$50,000 and $60,000. Architect not selected. 


Wis., Thienaville—School—School — B:., 
«/o L. Kieker, plans to build 4 story, 110 x 
200 ft, rein.-con. and brick, concrete foun- 
dation, on Main St. About $70,000, Archi- 
tect not selected. a 

Ia., Belle Plaine—Church—Methodist 
Congregation having plans prepared by 
Liebbe, Nourse & Rasmussen, archts., 524 
Utiea Bldg., Des Moines, building 2 story 
church. About $50,000. 


Is., Clinton—Academy——Our Lady of 
Angeles Academy plans to build addition. 
About $200,000. 


Ia., Clinton—Hospital—Jane Lamb Me- 
uorial Hospital having plans prepared by 
schmidt, Garden & Martin, archts., 104 
South Michigan Ave., Chicago, building 4 
story, 38 x 133 ft., brick and rein.-con. ad- 
dition, rein.-con, flooring. About $200,000. 


Ia., Storm WLake—Gymnasium—Buena 
Vista College plans to build gynasium. 
About $50,000. W. C. Edson, chn. bd. dirs. 


Ia., Whiting—School—Bd. Educ. voted 
$150,000 bonds to build school. 


Minn., Bemidji—School—H. White, clk. 
School Bd, Dist. No. 48, receives bids about 
July 28, for 2 story, 38 x 59 ft. consoli- 
dated school. About $52,000. Roberts & 
Funk, lst Natl Bank Bldg., archts. 


Minn., Bemidji—Store and Lodge—Odd 
‘ellows plan to build 2 or 3 story, 50 x 
140 ft, on Beltrami Ave. and 5th St. 
About $75,000. Architect not selected. 


_Minn., Chisholm—Grade School — Bd. 

duc. having plans prepared by W. T. 
Bray, archt. and engr., Torney Bldg., 
Duluth, for 2 story. 100 x 120 ft., rein.- 
cor brick and steel, rein.-con. flooring, 
concrete foundation. About $260,000. 


Minn., Cloquet—City Hall and Jail—City 
ored $50,000 bonds to build city hall and 
ja J. A. Parks, clk. 


; Minn., Duluth—Y. M. C. A. having plans 
Wrepared by German & Jenson, archts., 
xch. Bldg., for 3 story, 125 x 140 ft., 
concrete and brick building, rock founda- 

on North Central Ave., near Grand 
Ave About $100,000. 


Minn. Eveleth—Library—City plans to 
pong addition to library. Cost between 
0 and $60,000. C. H. Williams, clk. 

\ tect not selected. 


Minn., Gilbert—Schools—School Dist. No. 
St. Louis Co,, having plans prepared by 
T. Bray, archt., Torrey Bldg., Duluth, 
; renee. a ro in ope location, 

55, ;.3 story, : ¥ 
ston,’ $75°000" y. x t. in Hutter 


dings 


Mich., I 


school— Bb‘ 


Mich., 


College 















Minn,, Harney - School — Bd. Educ.., 
School Dist. No. 1, having plans prepared 
by E. F. Broomhall, archt., 710 Alworth 
Bidg., Duluth, for 3 story, 69 x 100 ft. 
brick and steel, in Sect. 27. 


Minn., Hibbing—Office—T. C. Congdon. 
401—3rd <Ave., receives bids about July 
24, for 2 story, 80 x 125 ft., brick and 
hollow tile, on Howard St. About $606,000 


Minn., Minneapolis — Bank and Office— 
Minneapolis State Bank plans to build 12 
story, rein.-con. and brick, rein.-con floor- 
ing, rock foundation, on Nicollet Ave. and 


Lake St. About $1,000,000. Architect 
not selected 
Minn., Minneapolis — Exposition — Min- 


ne2polis Automobile Trade Assn. having 
tentative plans prepared improving old 
exposition building on Ist Ave., S. E., and 
2nd St., for quarters for annual exposition. 
About $109,000. Architect not selected. 


Minn., Minneapolis—Hotel—J. H. David- 
son, 723 Plymouth Bldg., having plans pre- 
pared for concrete and steel, on Ist Ave., 
N., and 7th St. About $400,000 Archi- 
tect not selected. 


Minn., Moose Lake — Grade School — 
Bd. Educ. rejected bids received June 16, 
building 2 story, 62 x 90 ft., brick. About 
$50,000. F. A. Schweiger, Moose Lake, 
archt. Work will be readvertised. Noted 
June 12. 


Minn., St. Paul—Office—See “Industria! 
Works.” 


Minn., Tyler—Hotel—City plans to build 
40 room hotel. About $66,000 P. 
Theissen, clk. Architect not selected. 


Kan., Ft. Dodge—Home—State having 
plans prepared by R. L. Gamble, archt., 
Topeka, for 2 story, 40 x 51 ft., rein.-con., 
steel and brick, Soldiers’ Home, with 2 
wings 35 ft. long, rein.-con. flooring, con- 
crete foundation. About $75,000. 


Kan., Hutchinson—Hotel — E. Colson 
having plans prepared by W. E. Hulse & 
Co., archts., Hutchinson, for 6 story, 60 x 
150 ft., rein.-con. steel and brick, rein.-con 
seerine: concrete foundation. About $100,- 


Kan., Hutchinson—Theatre—R. E. John- 
son having plans prepared by W. E. Hulse 
& Co., archts., Hutchinson, for 1 story, 
rein.-con., steel and brick, rein.-con. flooring, 
concrete foundation. About $100,000. 


Kan., Ness City—School—Bd. Educ. 
fans to build 2 story school. Bonds for 
$35.000 voted for project. Architect not 
selected. 


Kan., Osage City—Church—First Pres- 
byterian congregation having plans prepared 
by W. E. Hulse & Co., archts., Hutchinson, 
for 2 story, rein.-con., steel and brick, rein.- 
con. flooring and concrete foundation. 
About $50,000, 


Kan., Pleasanton — School—Bd. Educ. 
soon receives bids building 2 story, 72 x 84 
ft., concrete, steel and brick, concrete foun- 
dation. About $53,000. H. R. Primmer, 
Nevada, Mo., archt. 


Neb., Blue Springs—School—Bd. Educ. 
voted $50,000 to build school here. 


8. D., Winner—Court House—tTripp Co. 
plans election in September to vote on Biso.- 
000 bonds to build court house, 


N. D., Bismarck—Club House—Knrights 
of Columbus having plans prepared build- 
ing 5 story, brick. About $150,000. $100,- 
000 now available for project. 


Mo., Mexico—Dormitory, Academic, Hos- 
pital, ete.—Hardin College plans to con- 
struct five. 1 to 3 story buildings on 
campus, to include dormitory, academic 
building, hospital, observatory and heat- 
ing plant. . About $260,000. J. W. Million, 
pres. 


Mo., St. Louis—Temple—Masonic Temple 
Assn., Grand St. and Finney Ave, having 
_ prepared by W. B. Ittner, archt., 

d. of Educ. Bidg., for 302 x 325 ft., on 
Grand and Lindell Sts. About $1,000,000 
‘ Vetsburg, chn. bldg. comn. Noted Apr 


Wash., Seattle — Engineering School — 
Seattle Eng. School. 100 West Roy St., 
plans to build 3 story. 165 x 246 ft., 
masonry gas engine building and garage, 
rein.-con. flooring, on Queen Anne Hill. 
Plans include workshop, gas engine de- 
partment, boiler rooms, ete. About $135,- 
000. S. D. Ford, Lyon Bldg., archt. 


Ore., Heppner — Lodge Hall — B. P.O 
E. of Heppner plans to build 2 story, brick. 
About $50,000. J. V. Bennes, Chamber of 
Commerce Bldg., Portland, archt. 











Cal, Glendale—School—City electior 
July 24, to vote on $100,000 bonds to build 
school on Bway., and 3 small kindergarten 
bungalow on other sites Architect not 
selected. 


Cal., Long Beach—<Auditorium and (‘om- 
munity Hall, ete.—City defeated $1,400,000 
bond issue to build auditorium, community 
building and city hall. Noted June 19 


Cal., Los Angeles—-Store -Bullock’s Dry 
Goods store purchased 150 x 150 ft. site 
adjoining present store on 7th and Hill 
Sts. and plans to build addition Architect 
not selected 


Cal., Maryaville—Hotel—C. W. Burrell, 
archt., lst Trust Bldg., Oakland, soon re- 
ceives bids building 4 story, 119 x 1606 ft, 
rein.-con. and brick, here, for Coyt In- 
vestment Co., 306 14th St.. Oakland About 
$250,000. 

Cal., Oakland — Store — Kahn's Dept 
Store plans to build addition to store on 
16th St. and Bway. Cost between $250,000 
and $800,000. Architect not selected. 

Cal., Pasadena—High School—Bd. Educ 
Chamber of Commerce Bldg., having plans 
prepared by J. C. Austin, archt., 1125 Baler- 
Detwiler Bidg., Los Angeles, for group of 
buildings for athletic field at high schoo 
to include 100 x 160 ft. gymnasium, locker 
and dressing rooms, etc. 


Cal., Pomona—Institution—tTrustees of 
Pacific Colony, 2019 West Washington St. 
Los Angeles, having plans prepared by W. 
F. McClure, state archt., Forum Bldg., Sac- 
ramento, building Institution for Feeble- 
Minded on Valley Blvd, here. About $10,- 
000. Noted Dec. 5. 


Cal., Sacramento — Bank - Sacra- 
mento — Fort Sutter Bank plans to build 
bank on 7th and K Sts. About $1,000,000. 

feeks & Dak, Phelan Bldg., San Francisco, 
archts. 

Nova Scotia—Lighthouse—Dept. Marine 
& Fisheries, Ottawa, Ont., had surveys 
made building rein.-con. and steel, rock 
foundation, on Gannet Rock Island, here 
About $90,000. B. H. Fraser, c/o Dept 
Marine & Fisheries, engr. 


Ont., Kitchener — House of Refuge - 
Waterloo Co. having plans prepared by C 
Knechtel, archt., Courtland Ave., building 
2 story, concrete, brick and timber, con- 
crete foundation. About $60,000. 


Ont., Niagara Falis—Schools—School Ba 
having plans prepared by C. M. Borter 
archt., 102 Main St., building two 3 story, 
66 x 100 ft., brick and steel, concrete foun- 
dation. About $50,000 each 


Ont., Oshawa — Church — St. George's 
congregation plans to build 1 story, stone 
About $95,000. Architect not selected. 

Ont., Toronto — Hospital — City hay 
ing plans prepared by W. H. Pearse, archt.. 
City Hall, building 2 story, reception hos- 
pital, brick. About $100,000. 


BIDS DESIRED 


N. Y., Ithaca—Laboratory—Until July 
24, by C. D. Bostwick, compt., New York 
State College of Agriculture, Cornell Uni- 
versity, building laboratory; advertised in 
this issue. 


N. J., Camden—Bank—Central Trust 
Co.. 4th and Federal Sts., receiving bids 
for 1 story, 58 x 58 ft., concrete, brick 
and steel addition. About $70,000 = 
Stephen, Temple Bldg., archt. 


N. J., Toms River—Jail—Until Au 5. 
by E. R. Yoden, chn. bldg. com., Bd. iia 
holders of Ocean Co., altering and building 
2 and 2% story, 36 x 36 and 26 x 37 ft.. 
rein.-con. additions to jail, here. About 
$50,000. T. Stephen, Temple Bidg., Cam- 
den, archt. 


Tenn., Chattanooga—Theatre—C. W. and 
G. L. Rapp. archts., 190 North State St., 
Chicago, receiving bids building 1 story, 
109 x 150 ft., rein.-con. and brick, rein.- 
con. flooring, concrete foundation. for Sig- 
nal Amusement Co., 719 Market St. About 
$250,000, 


0., Cleveland—Theatre—W. S. Ferguson 
Co., archts., 1900 Euclid Ave... receiving 
bids building 2 story, 100 x 129 ft., con- 
crete, steel and brick, at 19705 Miles 
Ave., for Corlett Realty Co., 12613 Miles 
Ave. About $85,000. Noted May 29 


0., New Philadelphia — Municipal —tI'n- 
til July 31, by city, building 3 story, 48 x 
1209 ft., fire-proof. G. E. Arnold, city engr. 


Ind., Gary—Hospital—Gary Methodist 
Episcopal Hospital, c/o Schmidt, Garden & 
Martin, archts., 104 South Michigan Ave., 
Chicago, is receiving bids building 5 story, 
110 x 130 ft., brick and rein.-con. hospital, 
rein.-con. flooring and concrete foundation 
About $400,000 
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Mich., Detroit—Clubhouse—Until July 21, 
; Rosello, archt., 406 Congress Bld 


. Toronto — Store — Until July 
» & Sons, enegrs., i 


and brick, 


l, brick foundation, on Farnsworth and foundation, 


for Deftaptape 
i About $65,000. 


Mich., strand Haven—School—Until 
’. Cotton, secy. 
building 2 story, 


Noted Mar 


PRICES AND 
(*Indicates award 


CONTRACTS AWARDED 


tral School, of contract) 


concrete foundation. Springfield—School—City 
Wood, Alma, archt. ildi 3 i 


Grand Rapids - on Oakland 


‘Noted May 8. 
-Sons of Zion 


N. Turner, . Providence—Schoo!l- 


; advertised in this issue. 


Division Ave., 


& Kelman, 
Pontiace—School— Until 

R. Webster, secy 
, brick and steel additions, 
» foundation, to Perkins and Fellows Bristol—Business— 
814 Tower } ‘ 
and concrete, to Leavitt & Hayes, 

Kast Moline—Schoo!- 
itsi & Schultzke, 
Bank Bldg., i building 2 Bristol—Hovtel—H. Perlstein, 82 
building 4 story, 42 3 
, on North Main St.., 
Hart St., New 


Noted Mar. 
ler Bldg. Co., 

. Clintonville — Bz J ) 
(change of date), by Foeller & Schoeber, 
3 North Washington St., Britain— Business ; 
Rogers, Fairview St., let contract building 
brick foundation, ; as i 
for 1st Natl. foundation, on 


and Elm S8ts., 
9 Hibbard Co., 


Noted May About $70,000. 
Wis., Two Rivers — School — Until July 

(change of 3 
Darling, building 3 story, 
stone foundation, 


Haven — Hospital- 
1418 Chapel 
on Main St. tract building & 
109 Dear- i on Orchard 
24 Center St. 


Noted July 


School—Until 
. building 3 story, 


Aurora—High 
29, by School Dist. } 
i brick and steel, 


New London—Business—HBilder- 
beck & Langdon, 5 


Auditorium Bldg., Minneapolis, Hall Estate, to H. Wales Lines Co., 


Noted Jan. 


Bemidji — Store, 
Kaplan receiving bids for 3 story. 5 
apartment build- 
foundation. 


‘ Stamford—Parish—First 
store, hotel byterian congregation, 
and granite addition to parish house, 


Parsons, 49 Bank St. About $50,000. 


, Morris—Dormitory—Until Julv 2 


, 45 x 120 ft. 


5 Boys’ Dormi- 
Farm, here 


About $75,000. 
neeneaas Life Bidg., 
os 


Bldg., New York City, received bids build- 


; Pillsbury Co., addition to P. 
Minneapolis, i i 

apital ‘een Bldg., St. ‘Paul, x I . Cambrelling 
ye. and 183rd St., New York City, 
Noted July 


Buffalo—Theatre—South 
let contract building 1 story, 
.. brick and steel, 
ing. concrete foundation, on Triangle St 
Linwood Constr. 
about $50,000. 


Paul—School—C. A 
. receiving bids for 2 v, 
, rein.-con. addition to Galtier School, 
Charles St. and Hamline Ave. 
. Marine Bank Bldg., 
Noted July 


. Middletown — 
Hospital Comn., 
tracts building 40 x 320 ft. 
foundation, 
for Middletown 


Omaha — Church — Until ; 
) . A. Salisbury & T. R. Kimball, archts., 
836 World-Herald Bldg., building 3 
60 x 120 ft. brick and stone, rein.-con. floor- 
ing, on 41st and Farnam Sts., 
Methodist Church. 


Hospital —State 


hospital with 3 
for McCabe 
About $60,000. 

Springfield, 
i y and electric 
2 West 43d St., 


Vinita—Court House—Until : 
New York 


$8489 respec- 


Darmstadt, 
‘Noted July 10. 


New York—Auditorium 
Life Insurance 
», let contract building 16 story. 
. brick and steel, 
tion, at 11-15 Madison Ave., 
Fuller Bldg. 
incorrectly 


, brick and stone, rein.-con ea 
Layton & Smith, 
701 Southwest Reserve Bank Bldg., Okla- 
homa, archts. ? 
fice—Metropolitan 


Utah, Milford — Hotel — Until July 25 
, Adkins, building 

. on Main St. - ‘ 
: Tribune Bldg., Salt 
Lake City, engr. and archt. 


brick founda- 


Syracuse — » — Children’s 
South Salina 
62 x 99 ft., 


to Gaswell Constr. Co., 


- Montreal West 
—Exchange—Until July 21, by W. 
i .. 29 Hospital St., 
building 3 story, 60 x 70 ft., 
brick concrete foundation, 
brooke and Walkley Sts., 
.. 118 Notre Dame St., 
About $50,000. 


building 2 story, 


for Bell Tele- 


Bayonne—Y. . 
81 x 190 Se 
steel building on Ave. E between 22nd and 
, to Thomnpson-Starrett Co., 
. New York City. About $500,000. 
Noted Oct. 10. 


N, J.. Camden — Bank — Bway. Trust 
1009 Bway., i 


Ont., Fall Te Hall — Until 


“ Niagara Falls, building assembly hall 
and gymnasium, steel and 
foundation, on Main St. 


brick, concrete 
About $50,000, 








and 3 story, 50 x 85 ft., rein t 
Miller, Eutaw and Franklin Ss aan 
Md. About $200,000. Noted ‘ia 


*Pa., Highland Park (P} 
Churech—St. Lawrence's Cath, 


tion let contract building ngres 
160 ft. to E. Fay & Son, t ' 
St., Phila. M 


_&Pa., Phila.—Stations—De)), 
sit, 1211 Chestnut St.. let cont; 


2 stations on Front St.. on Ade ee 
and the other at Dauphin St fe 
553, to J. Connor, 1317 Arcl $49 9° 


2 stations on Front St. at 

Contr. No. 554, to Sandard Co; 17 
Sansom St., $44,993, all cone: i st 

also entrance closures for st:t Rn, 
and Church Sts. and Margar:t 
dox Sts., to I. K. Davis & « 1 
Spencer Sts., $5500. Noted July 


*Del., Wilmington — Chure 
House and Rectory—St. Johr 
tion let contract altering interio: 


and building 2 story, 50 x f a 
rectory and parish house t W Pp 
Dougherty, 1608 Sansom St., Phila. Ajo 


$250,000 


*Md., Baltimore—Church—Luther 
morial Lutheran congregation let _con 
building 1 and 2 story, 75 x 1 
and brick, rock foundation. « ttm 
Terrace and University Pkws to P 
Mueller Bldg. Co., 22 Gunther Blig. A) 
$100,000. Noted’ July 10. 5 


*Md., Baltimore-——Post Office and Ga 
—J. S. Bridges, 325 East Oliver § 
contract building = superstructurs for 
story, 150 x 400 ft., rein.-con. and b; 
concrete foundation, on Maryland Ay 
Gladfelter & Chambers; foundation to 

Hammond, both of 36th St. and Ro 
Ave. About $125,000. U. S. Governme 
lessee. Noted Apr. 24 


*Md., Baltimore—Theatre— Greater T 
atre Co., 2706 Philadelphia Ave... let c« 
tract building 1 story, 75 x 150 ft.. concrer 
steel and brick, concrete foundation. 
Fayette St. and Philade Iphia Ave., to Cor 
solidated Eng. Co., 243 Calvert Bldg. Al 
$80,000. Noted Apr 17 


*Md., Havre de Grace—Hotel—k ! 
Piersol Co., 913 South Washington s 
will build 4 story, 62 x 128 ft.. concre: 
and steel. rock foundation. About $55,/ 
Work will be done by day labor 


*Md.. New Windsor—Dormitory—pRi 
Ridge College for Boys let contract bu 
ing 4 story, 43 x 43 ft.. concrete, brick a: 
stone, to Oo. Perry, New Windsor. Ab 
$50,000, 


Va., Fredericksburg—School—City Cou 
cil received bids. July 9, building 2 stor 
78 x 125 ft.. brick, conerets foundatio 
on Potters Field. from FE. G. Heflin, Fr: 
ericksburg, $85,267: King Lumber © 
Charlottesville, $99,800; W. P. Thursto 
Co., Merchants Natl. Rank Bldg., Ric 
mond, $105,000, Noted July 3 


*Va., Portsmouth—School—Rd. Fau 
contract building 3 story, 67 x 163 ft. t 
E. C. Ford, 113 West 16th St.. Norfol! 
$92,510. Noted June 26. 


*N. C., Sanatorium — Hospital — Stat 
Bidg., Com., Raleigh, let contract buildir 
concrete hospit: ul, to H. F. Hann & Co 
Charlotte, $123,264 


*Ky., Ashland—Church—Methodist Ep 
copal congregation let contract building 
story, 190 x 142 ft., brick and stone, to 
H. Ketter, Ashland. About $190,000. Note 
May 29 


*0., Akron—Dormitory and Pining 
Room—Bldg. Comn. of Summit Co. Chil 
dren’s Home let contract building two - 
story, 50 x 80 ft., rein.-con., steel and brick 
concrete foundation, on South Arlington St 
to J. Crisp & Sons Co., 163 Annadale S! 
About $81,000 Noted June 19 


*0., Cleveland—Bank—Cleveland Trus 
Co.. East 9th St. and Euclid Ave. I! 
contract building 3 story, 40x oe ft., ster 
and brick addition, on East, 195 St. ar 
Euclid Ave, to G. A. lear Co., 192 
oo 18th St. About $50,000 Noted July 


*O0., Cleveland—Office—Cleveland Meta! 
Products Co., 1141 Ivanhoe Rd., let contract 
building 1. story, 60 x 200 ft., concret 
steel _and_ brick addition, to Craig Curts 
Ce. Guardian Bldg. About $50,000. Noted 
July 3. 


*Mich., Detroit—Schools—Bd. Wduc.. 5" 
Bway., let contracts building (a) Long 
fellow School on Indiandale Ave. and 1°t! 

(b) Roosevelt School, Georgia and Cor- 
aaa Aves., (c) Standard School Georgia 
and Ticlen Aves., (1) masonry, (2) © 









































Continued) 


heating, ventilating and plumb- 
H. Goddard, 516 Franklin Ave.. 
000 (cl) $188,000; Lennane 
Union Trust Bldg., (b1) $138,- 
Thiede, 287 Berlin St., (a2) $22,- 
$32,961, (c2) $48,742; J. W. 
rtlar 1 Park Pl, (a3) $43,744, (b3) 
e108. (3) $90,129. Noted June 26. 
«ill, Chieago—Exchange—Chicago Tele- 
. Uo. 212.West Washington St., let con- 
ng and building 3 story, 42 x 66 
ind timber addition to West Ex- 
with 6 story, 37 x 90 ft. top 
rein.-con. flooring, concrete foun- 
25 South Seeley Ave., to Me- 
ss, 10 South La Salle St About 
















19 
¢1ll., Chieago—Hotel—Amer. Cities Hotel 
~ Jil West Monroe St., let contract 
jilding & story, 150 x 160 ft., rein.-con., 
rick and stone, rein.-con. flooring, con 
sot. foundation, on Stony Island Ave. and 
Midway, to M. Rauen, 111 West Wash- 
gton St About %1,400,000 

*x!1L, Rock Island — School — Bd. Educ. 
et contract building 3 story, 160 x 190 ft., 
, ind steel, on 18th Ave. between 33rd 

! th Sts.. to H. W. Horst Co., Horst 

$126,772. 

*xWis., Beloit—School—Rd Iedue let 
niract building 2 story, 85 x 100 fi.. brick 
ind timber, brick foundation, to J. Schnei- 
berg. Beloit About $65,0°0O 

xIa., Bode—School 3d. Educ. let can- 
tract building school, to Madison Constr. 
Co. 848 Bldr’s. Exchange, Minneapolis. 
Minr About $70,000. 

¢la., Dubuque—Hospital—City let con- 
tract building 3 story, rein.-con. addition to 
sunny Crest Tuberculosis Hospital, here, 

\ Zwack, 34th and Jackson Sts. About 
£150,000 


*Ia., Newton—Bank—First Natl. Bank 
et contract building 1 story, 52 x 132 ft 
rein.-con. and stone, to A. H. Newmann 
& Co, 519-20 Hubbell Bld... Des Moines. 
Ahout $100,000 Noted Mar. 20. 


*Mirn., Duluth—School—Bd. Educ. let 
ntraet building 3 story, 100 x 105 ft 
rein.-con., briek and steel, rein.-con. floor- 
i eoncrete foundation, on 7th St. and 
ith Ave. E., to H. Fawcett & Co., 3 
Mesoba BIk., $85,480. Noted June 26. 


*Minn., Minneapolis—School—Rd. Educ. 
t general contract building 2 story, rein.- 
n. addition to Bancroft School on 14th 
Ave. and 38th St., to J. & W. A. Elliot. 
06 Lumber Exch., $72,487; heating and 
entilating, Archibald Heating Co., Minne- 
ipolis, $15,423. Noted June 26. 


*xKan., Arlington—School—td Educ 
contract building 2 story 54 x 93 ft., 

brick eoncrete foundation, to W. C. 

Barnes, Hutchinson. About $50,000. 


*xKan., Marysville—Bank—First Natl. 
Bank let contract building 2 story, 43 x 72 
ft.. rein.-con., steel and brick, rein.-con. 
flooring and concrete foundation, to D. M. 
Wall, 2617 Agnes Bank Bidg., Kansas City, 
Mo About $50,000. Noted June 26. 


*xKan,, MePherson — Hospital — Comrs. 
McPherson Co. let contract building 3 story, 
brick, rein-con. flooring, to Eberhart Constr. 
ee oe * About $115,000. Noted 
June is. 


_ &Kan., Topeka—Temple—F. & A. M., 
320 West 8th St., let contract building 3 
story, 140 x 265 ft., rein.-con., steel and 
brick, rein.-con. flooring, concrete founda- 
tion, to F. M. Spencer & Son, 215 Mul- 
vane Bldg. About $50,000, cost plus per- 
centage basis 


_*Mo., St. Louis—Church—St. Mark's 
Er glish Evangelical Lutheran congrega- 
tion, Newstead and Delmar Aves., let con- 
tract building 2 story, 120 x 150 ft., stone 
and brick, rock foundation, on Clayton Rd., 
to Victor Corp., 3447 Pestalozzi St. About 
$55,000. Noted June 26. 


_ &Mo., St. Louis—Office—Jane Holding 
Corp., Wright Bldg., let contract altering 
old building and erecting 19 story, 30 x 
ft., concrete, steel and brick addition, 
r -con. flooring, rock foundation, at 201 
rth 8th St., to J. Hill Constr. Co., Syn- 
cicate Trust Bldg. About $240,000. 


*Tex., Dallas—Office— E. B. Daggett, 
‘as Bldg., let contract building 6 story, 
x 100 ft., rein.-con., rein.-con. flooring, 
crete foundation, on Young and Lacey 

“'s. to BF. & C. B. Davis Co., Southwest- 
n Life Bldg. About $150,000. 


_, ©Okla., Norman — University — State 
Ba, Oklahoma, let contract building 3 
ry, 80 x 140 ft. Women’s Bldg. at State 


iversity, to C. A. < 
$100,000.) oC. A. Popkin, Sapulpa. About 
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*Okla., Okmulgee—Store—Intyre Furni- BIDS DESIRED 

ture Co. will build 2 story, 100 x 140 : . ‘ " _" 

ft. brick store building. About $80,000. N. ¥., Buffato—Cable—Until July 21, by 

Smith, Rea, Lovitt & Senter, Okmulgee Lighthouse Supt., Buffalo, furnishing 4200 

archts. Work will be done by day labor. __ lin.ft lead encased armored submarine 
c . : cable ; advertised in this issue 


*Okla., Sulphur School State Bad., 2 ¥ ‘ ‘ 
Oklahoma, let contract building 3 story, | we ae: eran ihe a 
80 x 125 ft. addition to “School for Deaf,” »y S. Enger. Office, 54 ederal Ble &.. 
to Ed. Davis, Shawnee About $50,000 dredging in harbor at Ogdensburg; adver 

C ki Vi: : H . ee 7 tised in this issue 
*Okla., nita — ospital State Bd.. N. Y., Rosebank—Chimney-—Until July 


Oklahoma, let contract building 2 story, 60 aoa . ln? . 

; : : hos ¢ 24, by L. BE. Cofer, health officer, Port of 
{ var y's spits 4, by, ; 

x 100 ft. ward building at Vinita Hospital yy York, rebuilding chimney on_ boiler 


- Insane, to J. Hicks, Vinita About house. Quarantine Sta., Swinburne Island 
$150,000, - » po 

E . ‘ advertised in this issue 

*xColo., Denver—Otfice—J. A. Ferguson, D. ¢.. Wash.—Paving—-Until Aug. 6, by 


407 Century Bldg., let contract building 1) pist Gomrs., Dist. Bldg, paving var’ is 
story, at . th and ; hampa Sts., to CS streets and avenues with sheet asphalt ad 
Lambie Constr. Co., 312 Tramway Bldg.  \ertised in this issue 
About $1,000,000. Tas, Stine Pent OMeo—tintd Ave. 6, ' 
: : . ‘a., Salem—Post Office ntil Aug »y 
*Ariz., Phoenix—School—-Bd. Educ. let prege’ Dept.. Wash., D. C., building post 
contract building 2 story, 80 x 210 ft. con-  omice here. J A. Wetmore, superv. archt 
crete, brick and hollow tile. to Edwards & Noted Jan. 20 my or 
Wildey Co., 515 Black Bldg., Los Angeles, * sis ; 


Cal. $162,500 Noted June 19 W. Va., Seuth Charleston—Siee!l Sash 
#kWash., Cheney — Dormitory — Ba Fonts yk tag ng «i = ont oe 
Cheney . ay . ‘ edd : ‘ i S ¢ tS, uni pt., svash 
a yp Magee co ees Bae on — furnishing steel sash for various build 
‘ ‘onerete : ric . < : . 9 
a F Phair, Chane? , 677.735. een Ings. About $130,000; $20 deposit — re 
' ar, - mee eee quired for plans and spec. Noted June 5 
xCal.,, Ojai otel—Ojai Impvt. Co. let . , . ; > 
° i snaee : We 
general contract building 2 story, concrete, Ww. Ve. Wheeling ~— Fase and - 
$ Horses, Props, ete Until Aug 11 fur 


frame and stucco, t ~~ = i gr Co., ; : 
Waahinatnn “Blade, “oh cnebaen ait 000 nishing and delivering pass and weir horses 
heating, to T. Haverty Co. 5172 South Los P©ePs_etc., for dams Nos. 23, 25 and 
Angeles St., Los Angeles, $14,500 “ow” Ohio River; advertised in this issue 
s les : ® 4 é ‘les, a > 

Cal., San Jos Hall—_W. F. McClure Fla., Key West—Metal and Glass Work 
state engr., Forum Bldg., Sacramento, re- een — ae eae ae 
ceived lowest 3 bids building rein.-con. and a eee oT tur pbadnipiony, aa M ree IR: af 
brick assembly hall at State Normal School, ®!8% eS MENS towers, £ On Momsen net 
here, from H. S. Williams, Hearst Bldg, 22 ! on Pacific Reef; advertised in this 
$65,544: E. T. Leiter & Son, Call Bldg. ‘'S8Ue- 
$74,887; KE. KK. Etherton Co., Monadnock Ti., Cairo—Pump, ete.—Until Aug. 8, by 
Bldg., $76,542, contractors all of San Fran- ‘Treas. Dept., Wash., D. C., installing new 
cisco. Noted June 12 motor-driven triplex pump, ete... in Pest 

d 


*Ont., London—Theatre—Allen Theatre Office and Custom House, here ; advertis: 
Co., Toronto, let contract building 120 x im this issue 


250 ft., rein.-con., brick and steel, concrete Ill., Mattoon—Boiler, etc Until July 24 
foundation, on Dundas St., here, to J. Hay by Treas. Dept, Wash., D. C., furnishing 
man & Sons, 482 Wellington St About new portable, smokeless, firebox boiler, ete 
$200,000 Noted Mar. 27 in Post Office, here. J. A. Wetmore, supery 
*Ont., Toronto — School Bd. Educ. 2fecht.; advertised in this issue 
let general contracts building 2 story, rein.- Cal., San Francisco—Material and Labor 
con., steel and brick, concrete foundation, -—Until Aug 1. by Lighthouse ‘omr 
on Glenholme Ave., to H. N. Darey., Can- Wash. D. C.. and Lighthouse Supt Cus 


adian Pacific Ry. Bldg., $55,305; 2 story, tom House, San Francisco, furnishings, ma 
rein.-con., steel and brick, concrete founda- terials and labor of all kinds, except as 
tion, on Glengrove Ave., to H. Lucas & _ stated in specifications, necessary for con 
Sons, 141 Havelock St., $46,358. Noted struction, equipment, completion and deliv- 
June 12. ery of single-screw, steel. steam-propelled 

lighthouse ten Oak, and of first-class, sin- 

gle-screw, steel, steam-propelled Light Ves 


Federal Government Work sel No. 195, both for use on Atlantic coast 


advertised in this issue 
PROPOSED WORK 
‘ ; Refri : s PRICES AND CONTKACTS AWARDED 
Y., Brooklyn—Refrigerator—Spec. (*#Indicates award of contract) 


N. 
4003—Bureau Yards & Docks, Navy Dept.. 


Wash., D. C., plans to install in Nurses ‘ , . 
re i 7 > iv *R. 1., Coddington Point—Bridge——Spee 
ee ren a 3997—Bureau Yards & Docks, Navy Dept 
; ee : Wash., D. C., let contract building steel 
N. Y., Montauk—Sewers—Spec. 3955 — hascule bridge, here, to Booth & Chase, 562 
Bureau Yards & Docks, Navy Dept. Wash. Davol St.. Fall River, Mase. $11,379 
dD. C., rejected bids uilding additional ‘s “ “ > . : ? 
. , Jote 9 *N. YV.. New York—Extending Substa- 
sewers, ere Noted July 3. tion—Spec. 3870—Bureau Yards & Docks 
N. J.. Lakehurst—Hangars—Spec. 4001— Navy Dept.. Wash. D. C., let contract 


Bureau Yards & Docks, Navy Dept., Wash.. pbuilding extension to Substation No. 14 
D. C., plans to build 2 dirigible hangars. here, to B. Diamond, 12 Bergen St., Brook- 
here. About $1,000,000 each lyn, $4652, (30 days). 

Va., Norfolk—Roofing—Spec. 4005—Bu- *Pa., Phila—Pattern Shop—Spec. 3478 
reau Yards & Docks, Navy Dept., Wash. - Bureau Yards & Docks, Navy Dept 
D. C., plans to roof hospital buildings, here. wash. D. C., let contract building, here, to 
About $20,000. M. H. McCloskey, Jr., 1620 Thompson St., 

S, C., Clinton—Post Office—Treas. Dept., $249,262 (120 days). Noted July 3. 





Wash., D. C., rejected bids building post *D. C., Anacostia—Platform—Spec. 3998 
office, here. J. A. Wetmore, superv. archt. --Rureau Yards & Docks, Navy Dept 
Noted June 26. Wash., D. C., let contract building eleva- 


come ii Sade tor platform, here, to L. E. Brueninger, 
pat wan Dc. saieead baie poldine Colorado Bldg., Wash., $1150, (45 days). 
post office, here. J. A. Wetmore, superv. Noted July 3. 


archt. Noted July 3. D. C., Wash.—Cold Storage Butiding, 
-—,' — —_. ete —Dist. Comrs., Dist. Bldg, receiver 
a oe namne—Beee. $006 bids building cold storage room, ch 'nging 


) Navy bs _ , 

| ag, tal ng hag hg he Ry Rg prone of oe sees and Susur. ant 
etior nstalling new conduits, wires, ete. a 
tection, Here. Metanntes esat, 9190,008. Municipal Fish Market, 10th and Water 


Wis., Tomah—Post Office—Treas. Dept. Sts, S. W.. from J. Troutt Constr. Co., c/o 
Wash., D. CG. rejected bids building post R. Troutt, 937 Shepherd St., N. W.. $5976 | 
office, here. . A. Wetmore, superv. archt. T. (. Henderson, 1239 10th St, N. W., 
Noted July 10. $7046. 

Cal, Mare Island—Railroad Connection *D. C.. Wash—Pump House—Dist 
—Spec. 4002—Bureau Yards & Docks. Comrs., Dist, Bldg., let contract building 
Navy Dept., Wash., D. C., plans to build pump house at Municipal Fish House, to 
railroad connection to Causeway. Esti- H. S. Hatton & Co., Wash. $750. Noted 
mated cost, $130,000. Bids will be received July 3. 
~~ So ee. D. €., Wash—-Refrigerating Equipment 

Cal., San Diego—Hangars and Tower— --Dist. Comrs., Dist. Bldg., received bids 
N. F. Smith, Pub. Wks. Officer, 12th Naval installing refrigerating equipment in cold 
Dist.. Timken Bldg., soon receives bids storage building, from Automatic Refrig- 
building 2 dirigible hangars, 4 rein.-con. erating Co., Munsey Bldg., $1236; Chatard 
seaplane. hangars and one 130 ft. steel & Noble, 304 Continental Bidg., Baltimore, 
tower at Naval Air School, North Island. Md., $1499. 
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Federal Government Work (Continued) 


Va., Hampton Reads—Crane and 
Bridges—Spec. 3895 — Bureau Yards & 
Docks, Newry Dept., Wash., D. C., ley'con- 
tract (1) installing 1 electric traWeling 
erane in 3 story storehouse; (2) ildin: 
2 transfer bridges, to Niles, Bement Pon 
Co. 111 Bway., New York City, (1) $6600, 
(120 days); V. R. Browning Co., 17701 
Lake Shore Bivd., Chicago, Ill., (2) $4652. 
(120 days). Noted July 10. 

*Va., Hampton Roads—Pier—Spec. 3918 
—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract building mer- 
chandise pier, here, to Boyle-Robertson 
Censtr. Co., Evans Bldg., Wash., (1) $629,- 
497, (300 days); (3) also accepted. Noted 
June 26. 

*Va., Truxtum—School—U. S. Housing 
Corp., 413 G St., Wash. D. C., let con- 
tract building 2 story, 100 x 210 ft. brick 
school, to W. Linker, 813 Cherry St., $100,- 
000. Noted Apr. 24. 

*Fla., St. Augustine—Shore Protection— 
Spec. 3973—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract buildin 
here, to M. J. Lopez, Anastabia Island, 
$980. Noted June 26. 


Ia.. Vinton—Post Office—Treas. Dept., 
Wash., D. CG, received bids July 10, build- 
ing post office, here, from W. D.. Lovell, 
1415 South East 8th St., Minneapolis, 
Minn., $25,680; P. H. Wall Contg. Co., St 
Lovis, Mo., $32,500. Noted June 19. 

Minn., Montevideo—Post Office—Treas. 
Dept., Wash., D. received only bid 
building post office, here, from W. D. Lovell, 
1415 South East 8th St., Minneapolis, $29,- 
200. Noted June 12. 


Tex., Pittsburgh—Post Office—Treas. 
Dept., Wash., D. C., received bids July 8, 
building post office, here, from A. Blair, 
Montgomery, Ala., $47,319; W. D. Lovell, 
1415 uth East 8th St., Minneapolis, Minn., 
$49,000; J. F. McKnight, Halletsville, $49,- 
900. Noted June 12. 


*xWash., Puget Sound—Grading. Ex- 
cavating and Ning—-Spec. 3256—Bureau 
Yards & Docks, Navy Dept., Wash., D. C.. 
let contract grading, excavating and filling, 
here, to Porter ros. Co., 524 Railroad 
Exch. Bldg., Portland, Ore., $326,000, (300 
days). Noted June 19. 

*Cal., Valle School—U. S. Housing 
Corp., 413 G St., Wash, D. C., let con- 
tract building 2 story frame school, to W. 
wa Sharon Bldg., San Francisco, 


Miscellaneous 
PROPOSED WORK 


Storage Bin and Conveyor—Mt. Morris. 
N. ¥.—Galbraith Milling Co. plans to build 
afidition to tile sto e bin and milling 
grain conveyor, 20,000 bu. capacity. 

Power Line —Guntersville, Ala.—Ala- 
bama Power Co., Huntsville, having sur- 
veys made for 2 power lines, one to run 
from here toward Gadsden and_ other 
toward Decatur. Proposed lines will fur- 
nish power to Albertville, Boaz, Gunters- 
ville, Huntsville. Decatur and other smaller 
towns. About $1,000,000. G. S. McInnish, 
Huntsville, ch. engr. 


Coke Ovens and Sheds—Dayton, O.— 
Maxwell Motor Car Co., Leo St., plans to 
build coke ovens and three 1 story, 30 x 
40 ft., steel and brick sheds, brick founda- 
tion, to house same. About $15,000. 

Stone—Manitowoc, Wis.—A. H. Zander. 
city, engr., soon lets contract furnishing 
and delivering 1000 to 1200 tons crushed 
stone. Cost between $10,000 and $12,000. 


Concrete and Coal Conveyor—Sheboygan, 
Wis.—W. S. Weeks, engr., Ontario Ave., 
soon lets contract furnishing concrete and 
coal conveyor for proposed new factory 
for Northern Furniture Co., South Water 
St. About $25,000. 


Pipe Line—Port Aransas, Tex.—Texas 
Mexico Pipe Line & Refining Co., recently 
organized, plans t6 lay 400 mi. 8-in. pipe 
line from Port Aransas north to Red River. 
via Ranger and Burkburnett. to _south- 
western Oklahoma. Address R. Galbreath, 
1300 South Boulder St., Tulsa, Okla. 

Drydock—Vancouver, Wash. — Standifer 
Ship Bldg. Corp., West 13th St., will donate 
$100,000 to build drydock here if Govern- 
ment appropriates $150,000 and city $100.- 
000. R. V. Jones, vice pres. J. E. Black- 
well, resident agt. of U. S. Shipping Bd. 
now inspecting harbors. 


Athletic Field, Gymnasium, 
Training Building, etc.—Warrenten, 
City plans election soon to vote on 
bonds to improve athletic field, buil gym- 
nasium, manual training building and y- 
ground, on 6 acre tract adjoining school. 
J. FEvenden. city aud. 


Manual 


Ore.—' ‘signed for handlin 
15,000 


Memorial — Tulare, Cal,—City having 
lans prepared by W. C. Perry, archt., 


vewha ldg., San Francisco, for Soldiers 

and Sailors Memoria] here. About $60,000. 
G. B. eon, Newhall Bldg., San Fran- 
cisco, efigr. : 


Wharf—Sydney, N. 8.—Dept. Pub. Wks., 
Ottawa, Ont., having plans prepared build- 
ing wharf here. About $100,000. E. Laf- 
leur, c/o Dept. Pub. Wks., Ottawa, engr. 


Park—Three Rivers, Que.—St. Maurice 
Valley Amusement Co. plans to_ buila 
amusement park here. About $75,000. E. 
Decelles, pres. 


Wharf—Little Current, Ont.—Dept. Pub. 
Wks., Ottawa, having plans prepared and 
soon receives bids rebuilding wharf here. 
About $54,000. E. Lafleur, c/o Dept. Pub. 
Wks., engr. 


Wharf—Owen Sound, Ont.—Dept. Pub. 
Wks., Ottawa, having plans prepared and 
soon receives bids rebuilding wharf here. 
About $86,000. E. Lafleur, c/o Dept. Pub. 
Wks, engr. 


Pier—Port Maitland, Ont.—Dept. Pub. 
Wks., Ottawa, Ont., having plans prepared 
and soon receives bids rebuilding portion 
of east pier here. About $200,000. E. 
Lafleur, c/o Dept. Pub. Wks., engr. 


Breakwater—Toronto, Ont.—Dept. Pub 
Wks., Ottawa, having plans prepared and 
soon receives bids building breakwater 
here. About $200,000. E. Lafleur, c/o 
Dept. Pub. Wks., engr. 


Telegraph Lines—Clinton, B. C.—Dept 
Pub. Wks., Ottawa, Ont., soon receives beds 
building branch telegraph line from here 
to Gong Ranch, via Kelly Lake, Caribou 
Dist., 50 mi. long. About $10,000. 1D. H. 
Keeley, Supt. Govt. Telegraphs, Ottawa, 
engr. 

Drydock—Esquimalt, B. C.—Dept. Pub 
Wks., Ottawa, Ont., having plans prepared 
and soon receives bids building dry dock 
here. About $500,000. FE. Lafleur. c/o 
Dept. Pub. Wks., engr. Noted Oct. 31. 


BIDS DESIRED 


Retaining Wall—New London, Conn.— 
Until July 24, by W. E. Clark, sary. state 
rivers, harbor and bridge comn., building 
concrete retaining wall. Work involves 
3500 cu.yd. concrete, 1200 cu.yd. excav. and 
5000 cu.ya. embankment. 


Pye Futon, N. ¥.—Until July 21, by G. 
A. Washburn, city clk., furnishing B. & 
S. c.i. water pipe and special castings, in- 
cluding 95 tons 12 in. and 649 tons 16 in. 
Class “D” pipe; advertised in this issue. 


Paving Material—New York, N. ¥.—t'n- 
til July 26, by H. Bruckner. pres. Bronx 
boro., furnishing and delivering 150,000 
gal. tar road ofl, 3000 bags Portland cement 
and 5000 cu.yd. 1% in. broken trap rock 
stone and 2500 cu.yd. broken trap rock 
stone screenings. 


Sand—New York, N. Y.—Until July 21. 
by F. L. Dowling, pres. Manhattan Boro., 
furnishing and delivering 11.000 cu.yd. as- 
phalt wearing surface sand, Grade “B”. 


Valves—Jersey City, N. J.—Until July 
22, by city, furnishing iron bronze 
mounted double hub valves. C. A. Van 
Keuren, city engr. 


Cast Iron Pipe and Special Castings — 
Akron, 0.—Until — 1, by H. S. Morse. 
dir. pub. serv., furnishing 13 tons 16 in. 
Class “B,” 625 tons 12 in. Class “B,” 12 
tons 12 in. Class “C,” 135 tons 19 in. 
Class “B,” 130 tons 10 in. Class “C,” 170 
tons 8 in. Class “B,” 125 tons 6 in. Class 
“B” and 3 tons 4 in. Class “C” pipe. and 
35 tons special castings, Contr. No. 157; 
advertised in this issue. 


Flume—Sheboygan Falls, Wis.—Until 
July 22, by Brickner Woolen Co., installing 
steel flume as part of improvement to water 
power, involving 26 tons steel. About $20.- 
000. J. Hauwert, Sheboygan Falls, engr. 


Contractors Supplies—Minneapolis, Minn. 
—Until Aug. 1, by H. FE. Alexander, purch. 
agt., City Hall, furnishing elevating grader 
with standard equipmént and tools, also 
offset engine pole and inter-changeable disc 
eer: 24 contractor’s dump wagons—2 yd., 

ids on steel axle, wood axle, stiff tongue 
and drop tongue; 1 revolving steam shovel, 
2 yd., mounted on traction wheels; 1 con- 
crete mixer, capacity 15-16 cu.ft. mixed 
concrete, equipped with traction drive; 1 
self propelled wagon loader, gasoline driven 
and equipped with malleable buckets with 
manganese steel digging lips, to be de- 
crushed stone (2% in.), 
gravel (2 in.) and sand; 1 traction drive 
portable crane equipped with or 2 yd. 
elam shell bucket, capacity 4500 Ib. at 
10 ft. radiue; 1 macadam or 3 wheel road 
roller, 10 ton, 2 cylinder motor driven, bid 


=—=—_—_—_ 


Vol. 83, No. 3 


with and without scarifier ” f 


” - wd 
mixer, batch without loader  <Oncret 
driven, capacity 4 cu.ft. mixed jane 
1 ditcher or trench excavator gasone 


driven for 43 ft. depth and 20-24 jn wid 

also quotation on similar machine for . 
ft. depth; 1 No. 205 drag line, with bucket 
— shell and drag scraper. About 335, 


jane aepregome. ie K E. Aleg 
. ren. a ” t all, CeLVi > 
furnishing 12,240 ft. @ ine vine bids 
ft. 8 in. Class “C” and 2400 ft. 12 incu’ 
B” ci. water pipe. About $25.00, °* 
Timber—Minneapolis, Minn.—}|_ 
ander, city purch. agt., City Hall, hoe: 
bids furnishing 500,000 ft. fir ‘timmay™® 
various lengths ranging in size from _~ 
10 to 10 x 12 ft. About $20,000 °° 
Dam—San Francisco, Cal.—t pt) s 
20, by Pub. Wks. building Hetchy: po” 
arch gravity type with height 210 ft 
above stream level and 72 ft. above ars 
¥ cu.yd. excay. above stre y 
298,000 cu.yd. cyclopean masonry. and. ¢¢" 
meced ony, mOBe = included in 
asonry ; M. M. O’Shaughness i 
advertised in this issue. oe we eas 
Dam_ Ete.—Wolfville, N. 8.—Unti : 
20, by C. H. Wright, c/o Wright & Jenga! 
Wolfville, building concrete dam. wer 
house and 2 mi. transmission line ork 
involves 150 cu.yd. rock excav., 126 cu.yd 
reinforced and 1500 cu. ya. mass concrete, 


Total cost, $40,000. L. . 
an alee $ Wheaton, Hal. 
Wharf—Okanagan Centre, B. C.—Unti! 


Aug. 5, by R.C. srochers, secy. 
wks., Ottawa, Ont., building a - 


Landing Float and Approach — 
Essington, B. C.—Until July 31 by hee 


Desrochers, secy. dept. pub., wk r 
Ont., building here. ” a 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract 


*Oll Tank—Madison, Me.—Great North- 
ern Paper Co., let contract building 60 x 
91 ft. rein.-con. oil tank, ~ ft. deep 
to T. I. Ellis, 171 Westminister 
Providence, R. I. About $35,000. 


*xCast Iron Pipe—Medford (Boston P 
O.), Mass.—Water and Sewer Comn., 52 
Swan St., let contract furnishing 6 in. ci 
water pipe, to Warren Fdry. Co., 201 Dev- 
oars * t.. Boston, $52.50 per ton. Noted 
June 19. 


Cast Iron Pipe—Providence, R. 1.—Bdé 
Contr. & Supply let contract furnishing 
91 ton c.i. water pipe to U. S. Cast Iron 
a & Fdry. Co., 1421 Chestnut St., Phila- 
delphia, Pa., involving 400 lengths 6 in., 
$58.10, and 75 lengths 4 in., $61.10. 


Dam and Canal—Black River, N. ¥.—See 
“Industrial Works.” . 


Sand and Paving Blocks—Long Island 
City, N. Y.—M. E. Connolly, pres. Queens 
Boro., received bids furnishing 6500 cu.yd. 
sand, from C. A. Myers, $13,000; T. Tuohy, 
98 Main St., Flushing, $13,450; W. J. Fitz- 
peo $14,130; 80,000 hardwood paving 

locks, Alcott Paving Co., $60,800. 


*xBulkhead—Baltimore, Md.—City let 
contract building timber bulkhead on Mc- 
Comas St., Spring Gardens, involving 500 
lin.ft. wooden piling, to McLean Contg. Co., 
1412 Fidelity Bldg., total cost $14,700. 


*xSulphate of Iron—St. Louis, Mo.—City 
let contract furnishing 1800 tons of sul- 
phate of iron, more or less, in such quan- 
tities as called for during riod ending 
June 30, 1920, to Amer. Steel & Wire Co. 
3rd Natl Bank Blidg., at $14.60 per ton: 
total, $26,280. 


*Pier and Freight Shed—Astoria, Ore.— 
Port_of Astoria Comn. let contract bull4- 
ing Pier No. 3 and Freight Shed No. 4. tv 
ss Co., Astoria, $815,491. Noted 
June 


*Pier—Manhattan Beach (Manhattan P. 
0.), Cal.—City let contract building deck 
and upper works of frein.-con. pleasure 
pier, to Foundation Co., Holbrook Bide. 
San Francisco, $32,690. Noted July 10. 


*xBreakwater—Devils Island, N. 8.—Dept. 
Pub. Wks., Ottawa, Ont., let contract re- 
pairing breakwater here, to M. C. Denton 
& M. A. Condon, Digby. Cost $11,446 
Noted June 19. 

xElevator — Montreal, Que. — Dominion 
Flour Mills, Ltd., 300 St. Ambroise St. let 
contract building 8 concrete elevators. 9 
ft. high, to Feglos Bellows Eng. ©o.. 
William, Ont. About $160,000. 

*Dam—Owen Sound, Ont—Town let con- 
tract building rein.-con. dam, power a1 
and earth fill. to W. M. Fletcher & Co. ! 
Bloor St. W. Toronto. About $64,799 
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CONSTRUCTION NEWS 


' OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS, BUILDERS 
pa} MANUFACTURERS OF ENGINEERING AND BUILDING SUPPLIES 

















Bids See Eng Bids See Eng 
PRO Close News-Record Close News-Recor: 






































July 28 St. eS a I, N. ¥.....July 24 Aug. 1 Salt Lake City, Utah.....J July 24 
Ady. July 24. Aug. 5 Shippigan, N. B......... July 24 
“For Proposals Advertised see the pages ,29 Cc Re es eit Aue ro 
immediately following the Construction = 29 Semegaeeene call 10 Ey S8Ses Snenee nes —_.4 
News Section.” Ady. July 10 and 17. 
July 29 New York ...... a ccmecuie een ae 
Adv. July 10 and 17. 
July 29 no Be Gi ccwwans July 17 
Adv. July 17. 
WATERWORKS Sites G0 Dégatable, WOM ~s <x osekes July 17 INDUSTRIAL WORKS 
July 29 Baltimore, Mad. = 
Bids _ See Eng. a 2 oe er. a July 28 Long Island City, N. Y....July 24 
Close News-Record July 2 ae, eae sag tearens* ss 3 oe " Foronto, Ont ; ere oe 
: 4 July «%. ‘ Aug Quebec ‘ eT eee eee kT 
July 28 Montevideo, Minn. .....--« July 17 July 29 Baltimore, Md...........--JSuly 24° Aug. 1 Duluth, Minn. ..... ....-Jduly 24 
July 29 Farmington, Minn. ...... July 24 July 30 Edgefield, S.C. .e..eeeeees July 24 Aug. 1 Duluth, Minn. ........ June 26 
July 30 Ottawa, Ont. Let seeeeeeeres July 24 July 30 California tseeusceces évbha - June 19 Aug. 1 Hastings, EE, re oo ins May 15 
July 30 Dodge City, lv ae 2d July 24 July 30 New y ork, N. a 34 
July 31 Warsaw, N. Cc, Se aN ho. hoe July 17 July 3v Callitzen, Pay 5 essecaenes uly 17 
July 31 Wilkes-Barre, Pa. .....-- July 24 aa _ Adv. July 17. 
Ass. ove 8. a ‘ July 31 ee gaskererenens 
eld, Minn. ......0+: uly Adv. July 24. 
-~ _— en July 17. July 31 Wyoming ............. ...July 24 BUILDINGS 
: Adv. July 17. July 31 Poughkeepsie, N. Y......- July 24 
Aug. 1 South ae = Ssensacees 5 be - Aug. 1 es Kavewseeeas July 24 July 28 Murray, Utah ........... July 10 
Aug. 2 Wadsworth, O..-+-eeeeees uly < _ adv. July <4. ; July 28 Montreal, Que. July 10 
g i Ne OM: De. BM Fes ckanees y 24 7 “ : eS ae S* ——— 
A 5 on é*. July 17 — : ioe Minn. eaten ece aie Sur 24 July 28 Shawenegan Falls, Que.....July 10 
: ug = She "Spr os, Kan. ....July 94 Aug. 1 St. Malachie D’Ormstown July 28 Woodstock, Ont. ......... July 10 
Aug. 5 Sharon Springs, a. ) July 28 Cap de la Madelei 
Aug. 20 Armour, 8S. D........ oeee duly 24 CN oc Lacs e cae ee eee J 4 uly 28 Cap de la Madeleine, Que. .July 10 
Ady. July 24. Aug. 1 Salt Lake City, J a J0ty 36 Poetham WN. ¥...cccccwses July 24 
Aug. 1 Moroni, THUGS 5 ho la teeanes J aoe Se OR ee ee eer eee July 3 
Aug. 4 Birmingham, Ala, 7 Adv. June 26 and July 3. 
Aug. 4 Hyrum, Utah ..........+-. 4 July 29 Philadelphia, Pa. ......... July 24 
Aug. 4 Seattle, Wash........+.+-- 4 July 29 Aurera, Minn. ............ July 17 
— : oe aoe > ee eee eens 1 See 29 Omete. NEE... 500 scce: July 10 
SEWERS Aug. 4 Fremont, Neb. or ee ee hoe i 8" poe 
fie 6. MER,.. KBD. <0. 605005060 Se eee eee te oe 
July 26 Port Huron, Mich. ....... July 24 Aug. 4 Newton, N. J. .... 2 i = aaa oe Wis........ oo 24 
July 28 New, Sohne, _ ees July 17 Ady. July 34. July 31 ‘elve teens de evaee alas Fale ae 
v. July 17. Aug. 4 Nashwauk, Minn.......... es B DSMO OC WTEC, e.vuly < 
Jaty 20 Bt PAE, PER. ook cues July 24 Aug. 4 Huntington, W. Va. ...... July 24 vu 31 Mechanicsburg, Reve ecens July 24 
July 28 Waseca, Minn. ....-.cccees July 24 Aug. 5 Little Rock, Ark. ...... ..July 24 July 31 Lincoln, Neb. tree cere eens July 10 
July 29 Phenix, Ariz. ..........-: July 17 Aug. 5 Baltimore, Md. ..... .....duly 24 July 31 New Philadelphia, O....... July 17 
July 29 Wamego, Kan. .........- July 17 Aug. 5 Little Falls, Minn. ...... July 31 Grand Rapids, Mich....... July 17 
July 29 Kings Park, N. Y.......July 17 Aug. 5 Ohio Ee tart ha ee ee eee July 24 Adv. July 17. 
July 30 Sibley, Ta. ....eceeee -.--July 24 Aug. 5 Vermont ccoccccesecesess Sele 36 Atte 1 VinRR, OR... cose ce veseccd July 17 
pi 080 Adv. oa 2. mm * Aay. sm. 24. enim Metis oe Aug. 1 Gilbert, Minn. .......... July 24 
uly 30 Gregory, S. D. ....... ...-Jduly ug. alt Lake City, Utah.....July Gas eee ee » 96 
et eee ee eee ee ae Cee. om, BY... eee Bef ee —_ 
Ady, July 24. Adv. July 17. Aue: 1 Kopeeka, Wee. ..ccccesns May 15 
July 31 Newton. Mass. .......... July 17 Aug. 5 Lexington, N. C........... July 17. Aug. 1 Duluth, Minn. ..........-: July 10 
Aug. 1 Lake Preston, S. D. ......July 24 Adv. July 17. Aug. 1 Virginia, Minn. .......... June 19 
Aug. 3 Lieeein, Nebo. cc. 6cccas July 17 Aug. 5 Lewisburg, W. Va. ...... July 24 Aug. 1 Duluth, Minn. ...... cvcnedeay 3 
Aug. 2 Iroquois, S. D. ........-. July 24 Aug. 6 Ortonville, Minn. .........July 24 Aug. 1 New Britain, Conn. ......¢ July 24 
Re «< ar July 17 Aug. 6 Freehold, N. J. ....ee-ees July 24 Aug. 4 Montreal, Que. .......++8 July 24 
Aug. 4 Birmingham, Ala. ........ July 17 Aug. 6 Mt. Holly, N. J. ......0--. July 24 Aug. 5 Willmar, Minn. .......... July 3 
Aug. 5 Wakefield, Neb. teeeeeees July 10 Adv. July 24. Aug. 5 Toms River, N. J.........¢ July 17 
Aug. 5 Caledonia, Minn. .........July 24 Aug. 6 New Jersey ........e00-- July 24 Aug. 6 St. Louis, Mo. .........-. July 24 
Aug. 15 South Charleston, W: Va. July 24 Adv. July 24. Aug. 9 Green, O. .......eeeereees July 24 
; Adv. July 24. Aug. 6 Burlington, N. J.........-- July 24 Aug. 12 Indian Head, Sash........ July 24 
Aug. 18 cee, ) a Sree July 24 Aug. 6 ae, aaa sua ney SSa8 > July 17 Aug. 12 Morgantown, W. Va. ....July 24 
AGV. July 2 Adv. July 1 s I. ca counea di July 10 
Aug. 19 <— City, Mo. ........July 3 Aug. 6 Arkansas. . eveoees soaly 17 — = ee eae it. < 5 3 July 10 
Adv. July 3 to 17. pa Paar, ity tt July 24 Aug. 15 Omaha, Neb. .. July 10 
ro 7 M: rion on ee mee Tuly 24 Aug. 15 Provo, Utah . oo uly 24 
ima. 8 Minnewaukan, “is: **: oe 24 Aug. 15 Lehi, Utah ... 24+. cose = 
Aug. 12 Charleston, W. Va. ......July 24 —_ 15 eee N. oan 34 4 
Aug. 12 Meadville, Pa. .......... Juty 17 Avs. 18 Erie, Pa. ......---cercees y 
BRIDGES “Ss Adv. July 17 ” Aug. 24 St. Paul, Minn. ..........July 3 
ES Aug. 12 Washington, N. C July 17. Sept. 1 Omaha, Neb. .........-- July 17 
a pekinese z Sept.15 Pleasant Grove, Utah... :.July 24 
July 29 Aug. 13 Albany, NN. Y¥. .sccccece. July 17 . . 
a = a. Fla. os Adv. July 17. 
Ug. 2 APOWD, Fa. .-...0+- “4 Aug se Ore eee 
Aug. 4 Little Rock, Ark. te 3 ee ee S te 
Aue. 48 m © Aug. 13 Holtville, Cal ....seeeees July 2 
ao 5 Pen Barbara, Cal. ...... July 24 Aug. 15 Farmington, Utah........ July 17 
in % ee =— tee eeeeeee wy 77 Aug. 16 St. Albans, W. Va Bete ees july 17 FEDERAL GOVERNMENT WORE 
babe 9 «6 SAPR cee et et te ‘ uly 
Aug. 19 Statesboro, Ga. ..........July 3 ee Ridge, Ark July 17 e 
Aug. 20 Swainsboro, Ge. :.........July 3 AUS: 18 Walnut Tikge ARE esse ¥ 17 suly 28 Stone—Cineinnatl, ©, ....July 3 
Aug. 21 De Queen, AFK. .....ccceue July 24 7 ee ere ia : , 9 
Aug. 24 Washington, D. C. .......4 July 24 7 = —.. —. ee 24 
Aug. 24 ee, Se tees eee eee —_ 10 wees: ~ =). Saipan iene July 3 a 
Sept. 1 Salt Lake City, Wee wens July 24 Adv. July ste 17. ‘it i ; 
July 29 Crib—Chicago, Ill. ......-.. uly 
STREETS AND ROADS 7 Adv. July 10 and we D i 
July 30 Heating Apparatus — St 
luly 28 Junetion City, Kan. ......July 10 Augustine, Fla. -,- July 10 5 
ily 28 Kalamazoo, ‘Mich. 35 Pacabe July 17 EXCAVATION AND DREDGING July 30 Dredging—New York, N. Y.July 10 
“ Adv. July 17. Adv. July 10 and 17 . 
28 Cleveland, Tenn, ........July 24 July 28 Alamosa, Colo. .......... a 17. July 30 Steel Sash—Spec. 3914— 3 
28 St. Paul, Minn. ........July 24 July 30 New Westminster, B. C....July 17 South Charleston, W. Va...July 17 y 
y 28 Welland, Ont. ...........duly 24 July 30 Brooklyn, N. Y........... July 24 Ady. July 17. i 
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See Eng Bids See Eng 
News-Record Close News-Record 
House, Wharf and Aug. 1 Pier — Swinburne Island, : 
oan a Mi Bas “Sasneapaeseare seat July 24 
Boat Basin — Galveston, irc meio me 
WS S8os boys ao ..July 10 aes ee ee wal ss 
Remodeling Elevator—Prov- Aug. 1 Gasoline—New York, N. Y.July 24 
Ss Eb he” bean we ...July 10 Aug. 2 Steam Road Roller — She- 

Adv. July 10. Se ae July 24 
Storehouse Wilmington, Aug. 4 Distribution System—Mill- 

RC) wipe ae ee as ; July 3 a” ey July 24 

Adv. July 3. Aug. 5 Wharf—Grosse Isle, Que...July 24 
Rubble Mound Protection, Aug. 5 Wharf—Okanagan Center 
ete.—Buffalo, N. Y pee Oe at 

Adv. July 10 and 17 7 : 7 : . 

' Aug. 5 Bulkhead Philadelphia, 
Levee Work Vieksburg, Pa 5  cikitia sas July 24 
Miss . July 24 Adv. July 24. ; 

Ady. July 24 i cota se Fi — 
Grading — Washington, D Aug. 5 Wharf-—Port Elgin, Ont...July 24 
oS , ; ..- July 24 Aug. 5 Lighting Plant, ete _— 

Ady. July 24 Sutherland, Sask.........duly 24 
Dredging, Wharf and Re- Aug. 5 Breakwaters Shippigan 
taining Wall Boston Gulley, N. B ..Jduly 24 
Mass -July 10 Aug. 6 Pumps, Boilers, ete. — 

Lock and Dam—Cincinnati, Sibley, La ..July 24 
oO ae sor .July 10 Adv. July 24. 

Adv. July 10 and 17 Aug. 6 Boilers and Generators— 
Material and Labor-—San St. John, Kan .July 24 
Francisco, Cal. July 17) Aug. 7 Wrecking and Removing 

Adv. July 1% Chicago, Tl July 24 
Dredging and tock = Re- Adv. July 24 
moval—Jacksonville, Fla..July 10 Aug. 15 Telephone Lines—Kd = 

Adv. July 10 and 17 eer. ton, Alta. mere - Oc els 24 
Sewers—Washington, D.C.July 10) Aug 19 Tracks—Philadelphia, Pa..July 24 

Adv. July 10 and 17 Adv. July 24 “ 
Post Office—Salem, Va...July 17 Aug. 20 Safety Cars Saskatoon, 
Sidewalks Washington Sask July 24 
a Kaw July 24 Adv. July 24 

Adv. July 24 Aug. 28 Silo—Savannah, Ga.......July 24 
Boiler New Brunswick, aa Sept. 23 Turbines, ete.—Saskatoon, 

N. oJ CAT LS SRY July 2 Sask ar eee, July 24 
Paving—Washington, 1D. C..July 17 Adv. July 24 

Adv. July 17 
Dredging and Kock Removal 
—New York, N. Y. July 10 

Ady. July 10 and 17 : a pe. is not piven. 
> sins = - 49 inguir shou e ressed to City 
Pumps, etc.—Cairo, Iil.. July 14 Clerk, County Clerk or corresponding 

Adv. July 17 official, 

Dredging—-Buffalo, N. Y July 17 

Adv. July 17 
Pass and Weir Horses, Waterworks 
Props, ete.—Wheeling, W. bs 
Wik. on asiean ps so. ely 2% PROPOSED WORK 
paving = — Washington, | og . Mass. Pittsfield—City plans to issue 


$41,000 


Adv. July 24 mains 


Torpedo Storage and Com- 





pressor Building — Spec Conn., 
3991—Mare Island, Cal....July 24 pared by 
Removing Boulders—New- oe 
a ES .July 24 system, 

Adv. July 24 Pa., 
Repairing Dike Phila- 


bonds 


involving 10,000 ft. 12 
Pittsburgh—City 


Groton—Town 


having 
Bilderbeck & 


Langdon, 


in. ¢c. i. 


to build extensions to water 


plans pre- 
engrs 
} State St., New London, extending water 
pipe. 
voted $1,401,000 
bonds to improve and extend water supply 


phia, Pa. ... .......July 24 system N. S. Sprague. ch. engr_ dept. 
Adv. July 17 and 24 pub. wks. Noted Jan. 30 under “Streets 
Metal and Glass Work— and Roads 


Key West, Fla July 17 


Aav. July 17 : 0., Sydney—City retained W. J. Sherman 
: Co., engrs.. Toledo, to investigate and re- 
Dredging—Honolulu, H. T.June 26 port, with recommendations on improved 
Adv. June 26 waterf supply 
>, > Stee a" “ga . » 
Fost Omice Fayette. Mo...July 24 o., West_Carreliten—City retained W. J 
Miscellaneous Equipment She : Cc scoala Toled - 
Washington, D. C. .......July 10 Sperman “0. engrs.,  soeao, to prepare 
a ae cate he mae 89 : plans and estimates of cost for improving 
9 = ‘ waterworks system 
Post Office—Kansas City, : 
SS CF ae ee AG eee ae Julv 24 Kan,, Elkhart—See “Industrial Works.” 
N. D., New Rockford—City plans to in- 
stall water softening plant. About $20,000. 
MISCELLANEOUS Mont., Townsend—City receives bids in 
August for improving waterworks system. 
Paving Materials — New Bonds for $30,000 voted for project Be 
York, N. Y ' July 17 Widener, city engr. 
Fence, etc. — New York, ee Mo., Boonville—City plans to improve 
N. ¥ July 24 waterworks system Bonds for $40,000 
Boilers, ete., Central Islip, voted for project. Burns & McDonnell, In- 
i eins .....July 24 terstate Bidg., Kansas City, engrs 
Ady. July 24 
Dam, San Francisco, Cal...July 17 Okla., Ada—City plans election to vote 
Adv July 17 7 on $500,000 bonds to improve and extend 


Garbage Incinerator — 


waterworks and storm sewers 


Johnson 


& 


: a Benham, Firestone Bldg., Kansas City, Mo. 
Monesson, Pa July 24 engrs 
Sluices—Victoria, B. C July 24 
Levee — Lake Providence, Okla., Tonkawa—City plans election to 
La July 24 vote on $117,000 bonds to improve water- 
Wharf—Powell River, B. C.July 10 Works and extend lighting system. John- 


son & 


Renham, Firestone 


Harbor Ir vement—At Bidg.. Kansas 
arbc nprovement—At- ainae co 
iutte (tty.  3...c.ccce, say t0 ORF BO. eee 
Adv. July 10. Utah, Orem (Prono P. 0.)—City voted 
Laundry, Float and Ap $110,0000 bonds to install waterworks 
proaches—Port Essington, system 
S ¢ Macichess July 17 
Cast Iron and Special Wash., Reardan—Town plans to build 
Castings. Akron G ..July 17 waterworks system. About $40,000. C. F. 
Adv. July 1 Uhden, engr 





—<—_—=. 
Vol. 


———— 














Wash., Seattl—lBDd 
bids received June 27, buildin, er 
in East 80th St Work wil ha 
tised. Noted July 17. ? 


Pub. \ 


Ore., Yamhill—City 
building gravity water 
volves 7.5 mi. cement, wood o; 
iron pipe, concrete diversion ; 
Turner Creek and concrete res 
north of here. R. W. Jones, M 
engr. Noted June 5 


soon ik 
Systen 


Cal, North Berkeley—Easi | 
Co., Oakland, plans to build filt; 
including filter and pumping pla 


Wate 





now being excavated G H \\" 
Oakland, engr. Hazen, Whipple & Fy 
30 East 42nd St., New York City, arehr 

N. B., St. dohn—City havi: irve 
made for increasing water sy 
4,000,000 to 12,000,000 gal. dai cana 
and building watermains to Sp; [. i, 
About $300,000 , 

BIDS DESIRED 
Pa., Wilkes-Barre—Until Ju! 


Morris Run Coal Mining Co., Min 
Bldg., building reservoir on Morris 
Hamilton Twp Work involves 6: cu. 
embankment and 300 cu.yd. mass and rein, 
con. ; advertised in this issue 





N. (,, Statesville—Until Aug 5. by 1 
Bistol, mayor, building 1 clear w 
lined with concrete, 750,000 gal 
and 2 filters. each to have 500,000 
capacity R. L. Greenlee, city eng: 
June 19 


O., Wadsworth—Until Aug. 2, | \ 
lage, building filtration plant. C. W. 
ney, 509 Leader-News Bldg Cleve 
civil engr.; advertised in this issu 

Minn., Farmington—Until July 29. by & 
Hi .Dosey, city reedr., laying 4800 ft 6 
water mains with valves, hydrants 
Druar & Smith, Globe Bldg., St. Paul, er 


Kan., Dodge City—Until July », by cit 
improving water works system, involyi: 
500,000 gal. standpipe, 3000 ft. 4 ir 
ft. 6 in. and 1200 ft. 10 in. ci. pipe. « 


Kan., Sharon Springs—Until 
H. Cc. Wheeler, city clk., building 2 wells 
2 motor driven pumps; also brick 
house, 1 or 2 oil engines with gen 


Aug. 5, b 


powe 


erators 


3000 ft. 4-6 in. ci. pipe. Black & Veac! 
Interstate Bldg., Kansas City, Mo. engrs 
Noted June 26. 

Ss. D., Armour—Until Aug. 29, by city 





furnishing material and building one 8 
000 gal. steel water tank and 11° ft. tower 
and furnishing material and laying 9%) ft 
10 in., 1716 ft. 8 in., 60 ft. 6 in. and 4 
ft. 4 in. ci. water mains, 2550 ft. 3 in 
lead service pipe. J. E. Boot, mayor; ad 
vertised in this issue. 


PRICES AND CONTRACTS AWARDED 


(*xIndicates award of contract) 
N. J., Orange—See “Buildings.” 


*Pa., Phila.—Water Bur. let 


contract 
furnishing and delivering steel pump sh 


ft 





at Torresdale Sta., to W. Cramp & Sons 
Ship & Engine Co., Richmond and Norris 


Sts., $1460; laying c.i. pipe lines, to M. and 
J. B. McHugh, 829 North Market St... $56 
860. 


*Mont., Polson—City let contract buid 
ing water mains in various streets, to Nel- 


son & Kordus, Eureka, $13,799 Noted 
Apr. 24. 

*Cal., Oakland—East Bay Water Co 
9th St. and Bway., will build distributor 
reservoir on 39th Ave., involving 15.38 
cu.yd. excay., 108,441 sq.ft. mass concrete 
102,131 sq.ft. roofing, ete. About $86." 
Work will be done by day labor. Not 
May 239. 

*Ont., Timmins—Town Council 


tract extending and improving waterworks 
system, involving 8500 ft. 6-10 in ¢ 
pipe ; 20,000 ft. 6-18 in. vitr. pipe, hyd: 
valves and boxes, to L. Masceoli, Timm 
About $116,000. Noted June 1% 





*Ont., York—Town let contract build ng 
c. i. water mains on Eglington Ave. © 
Godson Contg. Co., Manning (Chambers 
Toronto About $35,009. 
























































































Bridges (continued) 


Mont., Noxon—State Highway Comn., 
Helena, plans to build steel bridge over 
Clark's Fork of Columbia River, here 
About $65,000 I. 1). Pratt, state high- 
way engr 


Mont., Park City—State Highway Comn.. 
lielena, plans to build steel bridge over 
Yellowstone River near here. About $45,- 
00 Federal Government asked to ap 
propriate toward cost. VP. D. Pratt, state 
highway engr 


Mont., Seips — State Highway Dept., 
Helena, plans to build bridge with = steel 
span and approaches across Poplar River 
near here. About $14,000. Federal Gov 
ernment asked to appropriate toward cost. 
P. D. Pratt, state highway engr 


Mo., Versailles—Morgan Co. election 
Aug. 26 to vote on $50,000 bonds to build 
bridges. 


N. M., Santa Fe—Comrs. Santa Fe Co. 
plan to build 60 ft. concrete bridge over 
Arroyo Mesearros, 20) ft. wide. A. Lucero, 
clk. 


Cal.,, Pasadena—City having plans pre- 
pared for rein.-con. bridge over Arroyo 
Seco About $60,000, Kk. P. Dewey, asst. 
city engr. 


Cal. Ked Bluff—LBLd. Supervs. Tehama 
Co. voted $521,000 bonds to build bridges. 
Noted June 26 


Cal.,, Willow—Bd. Supervs. Glenn Co. 
having plans prepared by Weeks & Day, 
engrs., Phelan Bidg., San Francisco, for 
concrete arch bridge to be known as Wins- 
low Bridge. About $40,000 


Ont., Pickering—W. A. McLean, ¢/o 
Dept. Highways, Parliament Bldg., Toronto, 
soon lets contract building 655 ft. steel 
highway bridge over Rouge River, on Pro- 
vincial Highway, 20 ft. wide, deck trusses 
up to 160 ft. long, supported on wood pil- 
ing in clay. soil About $150,000. G. 
Hogarth, Parliament Bldg., Toronto, engr. 


BIDS DESIRED 


Pa., Apollo—Until Aug. 1, by Comrs. 
Armstrong Co., at office of J. S. Sell, con- 
troller Westmoreland Co., Greensburg, fur- 
nishing labor and material for wood block 
flooring; also painting and cleaning old 
steel floor system of joint county bridge 
over Kiskiminetas River here. 


Ala., Birmingham—Until Aug. 15, by Bd. 
Revenue, Jefferson Co., building two 100 
ft. rein.-con. arch bridges, one across Five 
Mile Creek at Lewisburg and other across 
Rock Creek on Taylor's Ferry Rd., about 
$10,000; also removing present steel bridge 
over Five Mile Creek and erecting same 
on Brookside cut off road. About $4000 
S. R. Batson, co. engr. 





Minn., Duluth—Until Aug. 5, by R. W. 
Acton, engr. St. Louis Co., building 36 rein.- 
con. and steel bridges in county varying 
in lengths from 10 to 300 ft., 18 ft. road- 
way between curbs. About $190,000. 


Minn., Minneapolis — Comrs Hennepin 
Co. receiving bids for 800 ft. rein.-con, steel 
bridge, 24 ft. wide, 100 ft. draw span and 
500 ft. concrete span over Minnesota River 
on Lyndale Ave., cost $175,000; 850 ft 
rein.-con. bridge, 20 ft. wide, over Minne 
sota River at Long Meadows, $100,000. E. 
kK. Terrell, co. surv Noted May 29 


” 


W yoming—See “Streets and Roads. 

Ark., Marion—lUntil Aug. 7. by Bd 
Comrs. of Rd. Impvt. Dist. No. 9 building 
2 steel bridges, 2 concrete viaducts and 4 
concrete culverts. Morgan Eng. Co., 622 
Goodwyn Institute Bldg., Memphis, Tenn., 
engrs. 

Cal, Placerville — See “Streets and 
Roads.” 


Cal., Santa Barbara—Until Aug. 4, by Bd 
Supervs. Santa Barbara Co., building rein.- 
con. bridge over Alamo Pintado Creek. C. 
A. Hunt, clk 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*N. J., Camden—Comrs. Camden Co. let 
contract building rein.-con. arch bridge 
over Newton Creek on Nicholson Rd., to J. 
i Keuy. 507 Federal St., $59,180. Noted 
u 17. 
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aMd., Cumberland taltimore & Ohio 
RR., Baltimore Bildg., Baltimore, let con 
tract building foundation of 33rd St. bridge 
over Allegheny River, to Vang Constr, Co., 
71-24 Srd Nath Bank Bidg. About $500,000 


*N.C., Long View—Pender Co. (Burgaw) 
and Bladen Co. (Elizabethtown) let = con- 
tract building bridge here, to Roanoke 
ridge & Iron Co., tounoke, Va. About 
$15,500, 


*N. C., Walnut Cove—City let contract 
building 600 ft. bridge, 20 ft. roadway, 6 
ft. sidewalk, consisting of 500 ft. steel 
trestle and 100 ft. span, involving 100 cu 
yd. concrete and 120 tons steel, to Virginia 
ridge & Iron Co., Roanoke, Va., $16,130 


*xGa., Augusta—Comrs. Richmond Co. let 
contract building 2 rein.-con. pile and slab 
bridges over Spirit and Little Spirit Creeks, 
to Twiggs & Sons, Herald Bldg, $21,466. 
Noted June 19. 


*Wis., Sheboygan — Sheboygan Co. let 
contract building 750 ft. rein.-con. and steel 
bridge, 18 ft. wide, in Sherman Twp., to J 
Theune, Main St., Cedar Grove, $12,480. 
Work involves 1790 cu.yd. concrete, 27,820 
tons steel, 16 x 55 ft. truss spans with con- 
crete flooring, pier and abutment. 


*Minn., Duluth—J. A. Farrell, city comr., 
rejected bids received July 11 for 250 ft. 
triple span concrete bridge, 48 ft. wide, in 
Chester Park. About $37,653. Work will 
be done by day labor under supervision of 
E. K. Coe, city engr. Noted June 19. 


*Kan., Lawrence—Douglas Co. let con- 
tract building Mud Creek Bridge, consist- 
ing of two 80 ft. span girders and 20 ft. 
concrete roadway, on Fort to Fort Rd., to 
C. Clark & Co., Topeka, $17,066 Noted 
June 19 under “Streets and Roads.” 


*xOregon—State Highway Comn., Port- 
land, let contract building (a) wooden truss 
bridge over Cow Creek, consisting of six 
70 ft. spans, near Glendale, Douglas Co. ; 
(b) 3 wooden trestle bridges near Glen- 
dale; (c) 1 rein.-con. bridge, over Pass 
Creek near Comstock; (d) overhead cross- 
ing over Southern Pacific RR. near Com- 
stock; (e) 7 rein.-con. box culverts and 
2 cattle passes near Elgin on Elgin-Minam 
Sect. La Grande-Enterprise Highway, 
(State to furnish steel, cement and gravel) ; 
Union Co., (f) one 2 x 5 ft. rein.-con. cul- 
vert on Stage Rd. Pass, Douglas Co., to 
Union Bridge Co., Portland, (a) $18,487, 
(b) $3136, (f) $978; A. Anderson, Grants 
Pass, (c) $6931; C. Gardner, Portland, (dad) 
$20,238; Rhymar & Dickie, Prairie City, 
(e) $4960 Noted July 17. 


*Oregon—State Highway Comn., Port- 
land, will build 6 rein.-con. bridges over 
Furnish Canal near Echo on Old Oregon 
Trail, Umatilla Co. Work will be done by 
day labor under supervision of Finnall & 
Howry, Baker, $15,100. Noted July 17. 


Cal., Redwood City—Comrs. San Mateo 
Co. received bids building rein.-con. bridge 
over New Year’s Creek, from A. Matson, 
San Bruno, $11,427; C. Miller, Redwood 
City, $13,500. 


Cal., Reedley—See “Streets and Roads.” 


*Cal., Yreka—Pd. Supervs. Siskiyou Co. 
let contract building rein.-con. bridge over 
Sciad Creek, consisting of two 30 ft. spans, 
to FE. K. Loosley, Montague, $60,745. 


*N. B., Sackville—Canadian Natl. Rys.. 
Moncton, let contract building substructure 
of double-track bridge, with three 200 ft. 
spans, over Tantramar River, to Nova 
Scotia Constr. Co., Halifax, N. S., $162,200, 
Noted July 10. 


*Que., St. David—Municipal Council let 
contract building steel bridge with concrete 
abutments, to La Cie de Constr., Nicolet, 
Que., $12,500. 


*Ont., Arnprior-——Comrs. Renfrew Co. let 
contract, to F. E. Fortin, Arnprior, building 
concrete bridge over Jamieson’s Creek, cost, 
$1957, over Streasman’s Creek, $4749, over 
Hennesey’s Creek, $7866, over Beachburg 
Creek, $10,850. 


Structural Steel 


PROPOSED WORK 


Mont., Park City—See “Bridges.” 
Mont., Seips—See “Bridges.” 
Ont., Pickering—See “Bridges.” 
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Reinforced Concrete 


PROPOSED Wor; 
Minn., Virginia—See “}tujli 


BIDS DESIRED 


Gia., Savannah—See “NM 


PRICES AND CONTRACTS 


: \WAKDE) 
(xIndicates award of 


*Pa., Yorkhaven—See “\ 
weGa,, Augusta—See “Bridg: 

Minn,, Duluth—See “Bridg, 
*Ore., Portland—See — “Piri 

Oregon, 

Cal, Redwood City—See ~| 
*xQue., Three Rivers—See “|, ne 
Ont., Arnprior—See “Bridges 
*B. C., Vancouver—See “Buildin; 


Streets and Roads 


PROPOSED WORK 


Mass., Great Barrington—\\\ )), 
pave Main St. from St. James Pi, goys) 


concrete, cost $15,000; cement road fro 
Belcher Sq., north, $16,000 P 

Mass., Winchendon—City soon j¢0, 
bids resurfacing Central St.. from [ey 
Sq. to Maple St.; also straight r a 
resurfacing Spruce St., asphalt. About 
000. 


N. Y., Herkimer—Village soon lets , 
tract paving Folts, South Washineto; 
East Smith Sts. About $26,000 


N. Y¥., New York—F. L. Dowling, pr 
Manhattan Boro., rejected bids regulating 
and repaving with sheet asphalt on co: 
crete base, roadway of Lenox Ave. Noted 
July 3. 








N.d., Jersey—City Bd. Freeholders Huis 
Co. soon receivers bids improving Paterso; 
Plank Rd, from Central Ave. to Congress 
St.. West Hoboken Twp., granite block 
Cost to exceed $10,000. W. O'Mara, clk 


N. J., Jersey City—State Highway Con 
Broad St. Bank Bldg., Trenton, allotte: 
$210,000 to improve following roads jr 
Hudson Co.: *aterson Plank Rd. fror 
Congress St. to Central Ave Belleville 
Turnpike, Paterson Turnpike and Linco! 
Highway. 

N. J., Secaucus—Town Council plans t 
improve and repave Front St. About $1! 
000, 

Pennsylvania — State Highway Dept 
Harrisburg, rejected bids building roads j 
Clearfield and Westmoreland Counties 
Noted July 17. 


Pa,, Ebensburg—Cambria Co. rejected 
only bid received rebuilding 17.490 ft 
Carrolltown Twp. Rd., 17 ft. wide, vitr 
brick on 5 in. concrete base. About $125 
000. D. W. Dillman, 80-81 Altoona Trust 
Bldg., Altoona, engr. Noted July 10 


Pa., Ebensburg—Cambria Co. received 
no bids rebuilding 10} mi. Croyle Twp. Rd 
and 1.205 ft. Conemaugh Boro. Rd., vitr 
brick on concrete and cinder base. About 
$500,000. Noted July 3. 


Pa., Pittsburgh—City voted $9,579.0! 
bonds to pave, reconstruct, widen and ope! 
various streets. N. S. Sprague, ch. engr 
dept. pub. wks. Noted Jan. 30 


Pa., York—York Co. election Aug. 19 t 
vote on $2,500,000 bonds to construc! 
highways. 


W. Va., Berkeley Springs—Morgan © 
defeated $500,000 bonds to build roads 
A. Rothrich, co. engr. Noted May 22 


W. Va., Clarksburg—Harrison Co. ha\ 
ing plans prepared for improving streets 
sewers and bridges; $900,000 bonds have 
been voted for project. 


W. Va., Huntington—Cabell Co. plans 
pave 1 mi. Huntington-Salt Rock Rd, 1¢ 
ft. wide, vitr. brick. About $34,144. A.» 
Maupin, Huntington, engr. 


W. Va., Point Pleasant—Mason Co plans 
election soon to vote on $70,000 bonds t 
build roads in Wagner Dist., also  $67,0! 
to build roads in Graham Dist. W. Stee! 
bergen, Point Pleasant, engr. 


W. Va., Ripley—Comrs. Jackson Co plat 
to build .35 mile Ripley-Parkersbure Pike 
surfacing 20 ft. and grading 26 ft pm 
involving 500 cu.yd. excav., 4100 say 
cement concrete surface. About $15." 
Engineer not selected. 
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streets and Roads (Continued) 


l ., St. Mary’s—Pleasants Co. plans 
ae 5.4 mi. St. Marys-Bens Run Rd.. 
of wide, About $30,800. W. J. Alex- 
“nder, Parkersburg, engr. 


w. Va., Summerville—Comrs. Nicholas 
Co. plan to grade 24 mi. road between 
renwick and Nettie. About $35,000. 


Ww. Va., Warwood—City defeated $159,- 
“bond. issue to improve streets and 
cewers. W. F. Bartels, recdr 

W. Va., Winfield—Comrs. Putnam Co. re- 
ected bids received June 19, building 4 
Culloden-St. Albans Rd. _About $40,- 
Work will be readvertised. Noted 
Tune 5 

N. C., Jefferson—Comrs. Ashe Co. plan to 
puild 80 mi. macadam roads, 14 ft. wide. 
Ww. E. Bright, Jefferson, engr. 


mi 


an 


s, C., Manning—City soon lets contract 
paving, eurbing and draining 25,000 ft. 
Main St. About $75,000 Lee & Palmer, 
Sumpter, engrs. 


5 


fia., Marietta—Cobb Co. election Aug. 15, 
to vote on $600,000 bonds to build and im- 


prove roads. 


Ga., Quitman—Brooks Co. voted $500,000 
bonds to build roads. Federal Government 
will appropriate like amount. Noted June 5 


Fla.. Bunnell—Comrs. Flagler Co. plan 
to build 10 mi, of new roads. About $200,- 
ann 


Ala., Birmingham—Bd. Revenue Jefferson 
Co. soon receives bids building 8 mi. road 
from here to Bessemer. About 275,000. 
J. W. Gwin, pres. S. R. Batson, co. engr. 


Ala., Florence—City soon lets contract 
paving 55,000 sq.yds. Tennessee, Mobile and 
Tombigbee Sts., concrete, bitulithic, asphalt, 
asphaltic concrete, bitoslag and vitr. brick. 
R. E. Meade, city engr. 


Ky.. Louisville—Jefferson Co. plans to 
build 44 mi. Bardstown Pike from Balke’s 
to Watterson Pike, 18 ft. wide, 3 ft. shoul- 
ders on each side, involving 47,520 sq.yd. 
concrete, 9 in. thick at center, 7 in. at 
sides, 15,840 sq.yd. 6 in. waterbound mac- 
adam, 21,500 cu.yd. earth and rock excav 
and 3 small bridges and culverts. About 
$185,000. Cost to be borne by Jefferson Co., 
State and Federal Government. 


0.. Bowling Green—Wood Co. having 
plans prepared paving 6.75 mi. Western 
Reserve Rd. from Perrysburgh Twp. to 
Sandusky Co. line, 16 ft. wide, bituminous 
bound, cost $148,000; 1.75 mi. Toledo-El- 
more Rd., 18 ft. wide, asphaltic concrete on 
concrete base, $70,000. J. Gallier, Bowl- 
ing Green, engr, 


0., Cineinnati—City plans to pave with 
granite block. 6th St. from Elm St. to 
State Ave., $129,100; Baymille St., from 3rd 
to 7th Sts., $27,300; Mill St., from 5th to 
2nd Sts., $27,250; Central Ave., from 3rd to 
Front Sts., $14.950; Plum St., from 4th to 
Front Sts., $27,200; Race St., from 4th to 
Pearl Sts., $12,800; Vine St., from 4th to 
Front Sts.. $23,900; Walnut St., from 4th 
to Front Sts., $19,900; Main St., from 4th 
to Front Sts., $19,900; Bway., from 4th 
to Front Sts., $59,000: Pearl St.. from 
Bway. to Plum St., $59,750; 2nd St., from 
Ludlow St. to Central Ave., $88,000; 3rd 
St.. from Eggleston Ave. to Smith St. 
$129,200 ; widening and paving Liberty St., 
from Bway. to Highland St., $225,000; with 
asphalt, &th St., from Elberon Ave. to St. 
Joseph's Cemetery, $32,200; Elberon Ave.. 
from Bassett Rd. to Warsaw St., $48,800; 
ith St. from Vine to Carr Sts., $99,200: 
ith St., from Bway. to Smith St., $95,200; 
with granite and wood block, 5th St., from 
Pike to Freeman Sts., $163,800; Main St.. 
trom 4th to MeMicken Sts., $80,100; Erie 
Ave.. from Bramble to Wetzel Sts.. wood 
lock, $35,100: Wetzel Ave., from Madison 
to Bramble Sts. $51,800; Madison Rd., 
rom Stewart Pl. to Plainville Pike, pave- 
ment undetermined, $70,300. Election Aug. 
city saat on bonds for project. F. Krug, 


_9., Cincinnati—City plans to widen 5th 
‘t. from Main to Pike Sts. and build via- 
duct 2000 ft. long from 5th and Pike Sts., 
cut 3rd St. to Gladstone St. to Kemper and 
Francis Lanes. This is part of the boule- 
vard system. 


0., Cineinnati—Hamilton Co. plans to 
Pave Cincinnati-Louisville Pike from Chev- 





iot to Cleves, cost $371.300; also section of 
Cincinnati-Louisville Pike west of Cleves, 
$105,000. 


0., Cineinnati—Hamilton Co. rejected 
bids received paving Carthage-Hamilton 
td. from Hartwell to Wyoming. About 
$110,000. Work will be readvertised. 


0., Colaumbus—Comrs. Franklin Co. re- 
jected bids received July 8, grading, build- 
ing bridges and culverts and paving with 
brick on 4.5 mi. Harbor Rd., 26 ft. wide 
About $342,213. Work will be readver- 
tised. Noted June 26. 


Mich,, Detroit—Dept. Pub Wks. soon lets 
contract paving following streets with as- 
phaltic concrete on 6 in. concrete base, 
Berea, Medina or Ambherst curbstone: 
Chapin Ave from Seneca to Burns Aves., 
Clairpointe Ave. from Essex Ave, to point 
520 ft. south Jefferson Ave., Garland Ave. 
from Canfield to Shoemaker Aves., Granger 
Ave. from Baldwin to Van Dyke Aves., 
Kirby Ave. from Baldwin to Van Dyke 
Aves., Louis Ave. from Holcomb to Belvi- 
dere Aves., Springle Ave. from Kercheval 
to Charlevoix Aves. and St. Clair Ave. from 
Warren to Shoemaker Aves., all 26 ft. 
wide, involving 21,575 cu.yd. excav., 24.- 
446 lin. ft. curbstone, 35,803 sq.yd. paving 
and base and 678 cu.yd. concrete curb 
setting, etc. C. W. Hubbell, city engr. 


Mich,, Detroit—Dept. Pub, Wks. soon re- 
ceives bids paving with asphaltic concrete 
on 6 in. concrete foundation, Berea, Am- 
herst or Medina curbstone, Kanter St. from 
Elmwood to Moran Sts., cost $9600; Oli- 
vet St. from Distel to Woodmere Aves., 
$4070, Wilson Ave. from Hazelwood to 
Taylor Aves., $5100, all 26 ft. wide; with 1 
course concrete, alley between Brush St., 
Oakland and Kenilworth Aves. and Leices- 
ter Ct., $4079, “T” alley between ‘Russell, 
Riopelle and Theodore Sts. and Warren 
Ave., $3850, both 20 ft. wide. C. W. Hub- 
bell, city engr 


Ii., Danville—City plans to build 1 mi. 
Perrysville Rd., 2600 lin.ft. Chandler St., 
3500 lin.ft. Fairchild St., 2300 lin.ft. West 
Winter Ave., 2700 lin ft. Sherman St., 550 
lin.ft. Mann St., all 27 ft. wide on 4 in. 
concrete base. Also resurface 4 mi. 30 ft. 
Tarvia macadam pavement on Logan Ave. 


Til., Danville—City soon receives bids 
paving Cronkhite and Kentucky Aves., in- 
volving 4000 lin.ft. 27 ft. asphalt filled brick 
pavement with 4 in. concrete base and 1 in. 
sand cushion. 


Wis., Brodhead—City soon lets contract 
grading 2.9 mi. Main St., 20 ft. wide, in- 
volving 11,357.2 sq.yd. rein.-con., 140 lin. 
ft. 12 in. vitr. pipe, 4 catch basins, etc. 
About $25,000. KE. L. Edwards, c/o Green 
Co. Highway Comn., Monroe, ener. 


Wis., Sheboygan—City plans to grade 
and pave 3 mi. North 3rd St. from Center 
to Bluff Aves., 20 ft. wide, involving 20.000 
sq.yd. 2 course concrete with combined 
curb and gutter. About $45,000. C. U 
Boley, city engr. 


Minn., Albert Lea—Comrs. Freeborn Co 
received no bids grading and graveling 11.5 
mi Federal Aid Project No. 61. State Rd. 
No. 6, 24 ft. wide. About $60,000. KE. V. H. 
Brown, Albert Lea, engr. Noted May 22. 


Minn., Cambridge—Isanti Co. rejected 
bids received July 14, graveling road, 7000 
yd. long. 24 ft. wide. About $25,000. P. 
M. Torell, Cambridge, engr. 


Minn., Duluth—J. A. Farrell, city comr., 
soon lets contract paving 866 ft. Helen St. 
from 26th to 28th Aves. W., concrete. 
About $11,387. Work involves 1725 lin.ft. 
concrete curbing, 2420 sq.yd. concrete, and 
972 cu.yd. excav. E. K. Cae, city engr. 


Minn., Duluth—J. A. Farrell, city comr., 
soon lets contract laying 1 course concrete 
roadway and 6 ft. concrete sidewalk on 
1150 ft. 64th Ave., W., from Grand Ave. 
to Roosevelt St., 24 ft. wide, involving 4175 
sq.yd. concrete, 1150 lin.ft. concrete curb- 
ing, 6930 lin.ft. concrete sidewalk, 2645 
cu.yd. earth excav., 1332 ft. 12-24 in. pipe, 
cost $22,408; brick roadway on 4906 ft. 
Railroad St. from 7th Ave., W., to Garfield 
Ave., 30 ft. wide, 15,800 sq.yd. vitr. brick, 
9500 cu.yd. earth excav., 500 ft. 3 in. drain 
tile, 1200 ft. 12 in. sewer pipe, and 100 ft. 
3 x 4 in. concrete culverts, $83,113. 


Minn., Puluth—St. Louis Co. voted $7.- 
500,000 bonds to build roads. W. H. Bor- 
gen, aud. 





Minn., Duluth—Comrs. St. Louis Co, re- 
ceive bids about Sept. 1, improving 54 mi 
Miller Trunk Highway from here to Eve 
leth, 18 ft. wide. About $2,000,000. Work 
involves grading and placing 1 course con 
crete surface on road to serve as trunk 
artery. A. W. Acton, co. engr Bonds for 
$7,500,000 recently voted for road work 
throughout county. 


Minn., Ivanhoe—Comrs. Lincoln Co. re- 
ceived no bids July 14, graveling 34 mi 
Job. No. 1903, State Rd. No. 3, cost, $21 
000 and 3 mi. Job No. 1902, State Rd. No 
5. $18,000. Work will be readvertised. FE 
Hangan, Ivanhoe, engr. Noted June 26 


Kan., Frankfort—City plans to improve 
1600 ft. Kansas Ave. and 2nd St., involv- 
ing 15,000 sq.yds. vertical fibre brick and 
3000 lin.ft. conerete curbing. About $50 
00. Shockley Eng. Co., 740 Reserve Bank 
Bldg., Kansas City, Mo., engrs. 


Kan., Lawrence—Douglas (Co. rejected 
bids received June 30, building Sects. E and 
F of Fort to Fort Rd., 18 ft. wide, vertical 
fibre paving and concrete curbing. Work 
will be readvertised. L. Duffie, co. engr 
Noted June 19 


Kan., Leavenworth—City soon lets con- 
tract paving Delaware St., asphaltic con- 
crete. F. Metschan, clk. 


Montana—State Highway Comn., Helena. 
plans to pave streets in Whitehall, cost 
$40,000; 2540 ft. Main St., Lewistown, $30.,- 
000; .54 mi. Pike St. and 1st Ave., con- 
crete, Columbus, 18 ft. wide. $18,000; .9 
mi. Merrill Ave. and Bell St., Glendive, $95, 
000. Federal Government will be asked to 
appropriate towards cost P. D. Pratt. 
state highway engr 


Montana—State Highway Comn., Helena, 
rejected bids received June 18. gravel sur 
facing 4 mi. Forsyth-Ashland Rd., Rosebud 
Co. P. D. Pratt, state highway engr. Noted 
June 12 


Montana—State Highway Comn., Helena 
received no bids June 18, gravel surfacing 
4 mi. Yellowstone Trail, 4 mi. Red Trail No 
2, and 5 mi. Red Trail No. 1. P. D. Pratt. 
state highway engr. Noted June 12 


Montana—State Highway Comn., Helena. 
plans to gravel surface 14.5 mi. Pine Creek 
Emigrant Rd., cost $40,000, 124 mi. Yellow- 
stone Trail, $50,000; 8 mi. Carbella-Corwin 
Yankee Jim Canyon Rd., $30,000, Park Co 
45 mi. Great Falls-Monarch Rd., Cascade 
Co., $225,000; 6 mi. Emmet St.-Anaconda 
Rd., $120,000, 5 mi. Basin Creek Rd., $100 
000, 4 mi. Elk Park Rd., $80,000, 10 mi 
Nine Mile Rd., $200,000, Silver Bow Co 
P. D. Pratt, state highway ener. 


Montana—State Highway Comn.. Helena 
soon lets contract grading. draining and 
gravel surfacing 19 mi. Sun River Rd. be 
tween Great Falls and Sun River, Cascade 
Co., Federal Aid Project No. 10; also 3} 
mi. Billings Cody Way, Carbon Co., involv 
ing river protection, consisting of 3000 ft 
earth dyke with rock and brush rip-rap 
Noted Jan. 23. 


Mont., Baker—Fallon Co. election Sept. 2 
to vote on $275,000 bonds to improve roads 
Federal Government will appropriate 
toward cost. P. D. Pratt, c/o State High 
way Dept., Helena, engr. 


Mont., Bazeman—City soon receives bids 
paving 3rd Ave. from Main to Mendenhall 
Sts. and Mendenhall St., from 3rd to 5th 
Sts., bitulithic. About $10,000. C. Widener. 
city engr. 


Mont., Helena—Lewis and Clark Co. elec- 
tion Sept. 2 to vote on $200,000 bonds to 
improve roads. Federal Government wil! ap- 
propriate toward cost. P. D. Pratt, c/o 
State Highway Dept., Helena, engr. 


Mont., Hysham—Treasure Co. election 
Sept. 2 to vote on $160,000 bonds to im- 
prove roads. Federal Government. will 
appropriate toward cost. P. D. Pratt, c/o 
State Highway Dept., Helena, engr. 


Mont., Livingston—Park Co. voted $159.- 
000 bonds to improve roads. C. T. Sackett. 
Livingston, engr. Noted Feb. 20. 


Mo., Alton—Oregon Co. plans election to 
vote on $300,000 bonds to build roads. Ad- 
dress W. IL. Cotham, Alton, presiding judge. 


Mo., Chillicothe—Livingston Co. election 
Aug. 18 to vote on $1.200,000 bonds to im- 
prove roads. J. Broaddus, Chillicothe. ener. 
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(Continued) 


Mo., Clayton—Comrs. St 
ceive bids about Sept. 1, 
ing 34 mi. Clayton Rd 


Louis Co. re- 
grading and pav- 
between St. Louis 


and Denny Ra., bituminous concrete. About 
$120,000 W. Elbring, co. engr Noted 
June 5. 

Mo., Galena—Stone Co. plans to build 


rock roads About $100,000 W 
loch, Galena, engr 


T. MeCul- 


Mo., Hannibal—Marion Co. election Aug. 
12, to vote on $1,500,000 bonds to build 
roads A. V. Ely, Palmyra, engr. 


Mo., Jefferson City—City Council voted 
to improve various streats, gravel and 
asphalt. C. P. Hardin, engr. 

Mo., Jefferson City—Capitol Bldg. Comn., 
Jefferson City, soon receives bids grading 
State Capitol grounds; $25,000 appropri- 
ated for project. 

Mo,, Linneus—Linn Co. election Aug. 19 
to vote on $1,000,000 bonds to build hard 
surfaced roads. D. KE. Peery, Linneus, 
engr 


Mo., Mexico—audrain Co. plans election 
soon to vote on $700,000 bonds to build 
roads Address Co. Court, S. C. Groves, 
presiding judge. 


Mo., Palmyra—Marion Co. election Aug 
12, to vote on $1,500,000 bonds to build 
roads. A. V. Ely, Palmyra, engr 


Mo., Paris—Monroe Co. election Aug. 2, 


to vote on $1,000,000 bonds to build hard 
surface roads. Address Co. Court, E. M. 
Lipp, presiding judge. 


Mo., Troy—Lincoln Co. plans to build 
state roads from Old Trails Rd. through 
county About $20,000. A. W. Graham, 
c/o State Highway Dept., Jefferson City 
ener. 


Mo., Versailles—Morgan Co. election Aug. 
26, to vote on $150,000 bonds to build roads, 
W. R. Stevenson, co. surv. 


Mo., Webster Groves (St. Louis P. O.)- 
City receives bids about Sept. 1 paving 1 
mi. Gray Ave., from Lockwood St. to 
Bend Rd., 30 ft. wide, rein.-con., concre 
curbing. Cost to exceed, $10,000. J. Steck- 
er, city engr 





Mo., Webster Groves (St. Louis P. 0.)— 
City receives bids about Aug. 15, paving 
2200 ft. Clark St. from Summit Ave. to 
Yeatman St., 25 ft. wide, rein.-con., con- 
crete curbing. Cost to exceed $10,000. J. 
Stecker, city engr 


Tex., Austin—Travia Co. plans election 
soon to vote on $5,500,000 bonds to build 
303.71 mi. bituminous topped macadam 
and 133.59 mi. graded and gravel surfaced 
roads and streets. ©. E. Metcalfe, Austin 
Natl. Bank Bldg., engr 


Tex., Fredericksburg—Gillespie Co. plans 
to improve 17,617 mi. State Highway No. 9 
from here to Mason Co. line, 16-24 ft. wide, 
involving building surfaced road with 
crushed rock, concrete dips and stone cul- 
verts and clearing and grubbing 64 acres 
About $138,000. A. H. Kneese, co. judge. 


Tex., Marble Falls—Burnet Co. voted 
$55,000 bonds to build roads. J. R. Smith 
co. judge. Engineer not selected Noted 
July 3. 


Okla., Stroud—City having plans pre- 
vared by Johnson & Benham, eners., Fire- 
Stone Bldg., Kansas City, Mo., for paving 
20 blocks. 

Idaho—-State Highway Comn., Boise, 
plan to build 40 mi. Greer Rd. from Clear- 
water River to Pierce Rd About $230.000. 
Federal Government will appropriate $130,- 
000. D. Olson, state highway engr 

Idaho, Rupert—City soon lets contract 
paving 27,718 sq.yd. various streets, involv- 
ing 4388 lin.ft. concrete curbing and 28,218 
sq.yd. earth and rock excav. About $10,000. 
L. B. Redford, clk. L. C. Kelsey. 410 Sell- 
ing Bldg., Portland, Ore., engr 


Wash., Wapato—City soon lets contract 
paving 20,000 sq.yd streets, bitulithic, 
concrete or asphalt. C. A. Norton, clk. 

Oregon—State Highway Comn., Portland, 
rejected bids paving 4.2 mi. Salem-Brooks 
Sect., Pacific Highway, Marion Co., improv 
ing and grading 12.5 mi. Unit No. 2, Valadese 
Ranch Rd., Grant Co., 11.5 mi. Unit No. 
4, Sarvice Creek-Vallades Ranch Rd... 
Wheeler Co., 7.9 mi. Yamhill-Gaston Rd., 
MeMinnville Co. and 7.7 mi. Yoncalla Rd.. 
Douglas Co. Work will be readvertised 

Ore., MeMinnville—Yamhil! Co. soon lets 
contract grading, building culverts and pav- 
ing 2.9 mi. West Dayton Rd. to Yambhill 
River Bridge, Dayton, concrete. R. W 
Jones, engr. 
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Ore., Portland—City 
paving Clatsop Ave., from East 3th to 
17th Sts., asphaltic concrete No. 1 or No. 2 
on crushed rock base or concrete Nos. 1 and 
2; Linn Ave., from East 13th to 17th Sts.. 
concrete Nos. 1 and 2 or asphaltic concrete 
on crushed rock base; building artificial 
stone or asphalt sidewalks, concrete foun- 
dation not less than 3 in. deep, on west 
side of Kast 12th St., from Emerson St 
to point 150 ft. north; paving roadway 
Hlawthorne Ave. to Sandy Blvd., between 
Kast Oak and East Pine Sts., with asphaltic 
concrete No. 1 or 2 on crushed rock base. 
balance to be paved with asphaltic concrete 
No. 1 or 2 redress except intersection of 
ast Morrison St. between tracks, which 
is to be paved with concrete No. 1 or 2 
with 2 in. ballast under rails of Light & 
Power Co., on 6 in. concrete foundation. 
O. Laurgaard, city engr. 


soon lets contract 









Cal, Alturas—Bd. Supervs. Modoc Co 
voted $400,000 bonds and Federal Govern- 
ment will appropriate like amount to build 
roads 


Cal., Oakland—City soon lets contract 
grading, curbing, guttering and paving 2000 
ft Fruitvale and Whittle Aves., 26 ft 





wide, involving 9524 sq.vd. oil macadam 
6396 lin. ft. redwood curbing, 19,156 sq.ft 
concrete gutter and 5870 sq.ft. cement 


sidewalk. 
city engr 


About $35,000. W. Campbell, 


Cal., Placerville—Marshall Blvd. Impvt 
Dist.. El Dorado Co., voted $150,000 bonds 
to cut down grades, widen curves and build 
bridges on 69 mi. roads between here and 
Auburn Co. line. 


Cal,, Red Bluff—Bd. Supervs. Tehama Co. 
voted $86,000 bonds to build highways. 
Noted June 26. 


Cal., Selma—City plans to improve 3 mi. 
streets. 


Que., Montreal—Dept. Rds... Parliament 
Bldg., Quebec, receives bids in August, 
macadamizing road from here to St. Anne 
de Bellevue, 30 ft. wide, 10 mi. with water- 
bouna and 12 mi. with bituminous mac- 
adam. About $150,000. M. Henry, c/o 
Dept. Rds., engr. 


Ont., Aurora—Town soon lets contract 
paving Yonge St., 24 ft. wide, involving 
4000 sq.yd. bituminous bound macadam on 
6 in. concrete base and 8600 lin.ft. con 
crete curb and gutter. About $75,000. KE. A 
James, 57° Adelaide St., E., Toronto, engr 


Ont., Bancroft—Dept. of Highway, To- 
ronto, receives bids in August building 6 
mi. bituminous macadam road from Madoc 
to Tudor, 25 ft. wide. About $30,000 


Ont., Ottawa—Rd. Control soon receives 
bids building asphalt pavement on Stanley 
Ave. from Sussex to Union Sts About 
$12,000. <A. J. McCallum, City Hall, Ot- 
tawa, engr. 


Ont., Ottawa—City Council passed by- 
law authorizing expenditures of $47,421 for 
concrete sidewalks, $8062 for pavement 
on Dalhousie St, and $40,438 for various 
other streets. N. H. H. Lett, elk 


Ont., Simcoe—Town having plans pre- 
pared and soon receives bids paving Town- 
send St., tarvia macadam, 24 and 30 ft 
wine About $20,000. G. R. Marston, town 
elk, 


Alta.. Edmonton—City Council passed 
bylaw to authorize expenditure of $200,000 
to build sidewalks on Jasper Ave. and vari- 
ous streets. 


B. C., New Westminster—Dept. Pub. 
Wks., Victoria, soon lets contract paving 33 
mi. Pacific Highway, 16 ft. wide. Alterna- 
tive bids will be received on 1 course con- 
crete, asphaltic concrete on concre‘e base 
and asphaltic concrete on macadam base. 


B. C., Point Grey—W. B. Greig, ener., 
Municipal Hall, Kerrisdale, receives bids 
in about 3 weeks resurfacing 2000 ft. High- 
way St., from 16th to 21st Ave., 16 ft. wide, 
oil macadam or asphalt, for city. About 
$12,500. 


BIDS DESIRED 


Vermont—Until Aug. 5, by State High- 
way Comn., Montpelier, building 3.8 mi. 
gravel road in Williston and _ Irasburg 
Twps., 2.35 mi. bituminous macadam road, 
Fairlee Twp., 1.4 mi. concrete road, Col- 
chester and Essex Twps. S. B. Bates, 
comr.; advertised in this issue. 


a 





Connecticut—Until July 
Highway Comn., Capitol, Ha) 
ine 4773 ft. Nichols Rd., | 
adam or bituminous 


au concre 
Twp > 4200 ft. Killingwort! 
Twp., 5205 ft. Westminster 


tive stone macadam, Cant 
4350 ft. Gildersleeve Rd., PP 
1625 ft. Canterbury Rd., both 
field Twp. ; 4515 ft. Hawleyyv 
with trap rock top, Newtow 
ft. Eels Hill Rd., 3 in. bity 
adam over stone base, Milford 
ft. Orange Sta. Rd., 7 in 
macadam, Orange Twp.; also 
ture and grading approaches 
bridge over Niantic River, Ka 
Waterford Twps. C. J. Benne! 
way comr.; advertised in this 


N. Y¥., New York—Until Ju 
L. Dowling, pres. Manhattan 
lating and repaving with 
pavement on concrete foundati: 
of Brome St. from Bowery to 
Walker St. from Centre’ to | 
and Bleecker St. from Lafayette & 
Bway. ; 


N. Y., Poughkeepsie—Until Jy): 
Bd. Pub. 





I : _Wks., Eastman Park Ma 
for 5000 lin.ft. new concrete curt 4; 
ter in place. W. J. Davis, clk. : adv 


in this issue. 


N. Y., S. I., St. George—Untii | 
Cc. D. Van Name, pres. Rich 
repairing With wood block pave: 
way of Bay St. from Hannah 
son Sts. 


New Jersey 


Until Aug. 6, by Stag Hig 
way Comn., 7 


Broad St. Bank Bldg. 7 
ton, building 2090 sq.yd. State Hig 
Route No. 4, Navesink River Sect... \ 
mouth Co., involving 2090 yd. concrer 
face. A. L. Grover, ch. clk. ; advertis 
this issue. 


N. Jd., Burlington—Until Ar; 6 
Comrs. Burlington Co., building 4059 
concrete surface pavement from | 
Sta. to State Highway Route No 
ft. wide. J. Logan, Mt. Holly, engr 


N. d., Freehold—Until Aug. 6 
Freeholders Monmouth Co., — rebu 
Freehold-Adelphia Rd., Sect. 2. involving 
11,7384 sq.yd. surface pavement. W. M 
gen, dir. ; advertised in this issu: 


N. J.. Mt. Holly—Until Aug. 6, by | 
Freeholders, Burlington Co.,_ improvir 
road from Florence Sta. to State Highw 
Route No. 2, involving 4059 sq.yd. cor 
surface. H. Hawkins, Jr., clk 
in this issue under “Florence 


N. J., Newton—Until Aug. 4, by Bd 
holders Sussex Co., improving Ogder 
burg-Sparta Rd., Franklin and Ogdensburg 
Boroughs, Sparta Twp., bituminous n 
adam surface on macadam foundatior 
volving 46,790 sq.yd. surface pavement, 46 
790 sq.yd. foundation and 45,501 cu 
excav. R. L. Slater, clk. ; advertised int 
issue. 











Pennsylvania—Until Aug. 5, by 
Highway Dept., Harrisburg, re! 
roads in Beaver, Bedford, Cambria 
Clearfield, Dauphin and Perry, Erie. Fa 
ette, Indiana, Juniata and Snyder, Lacka 
wanna, Lycoming, Northampton, Schuylk 
Venango and Westmoreland Counties 
S. Sadler, state highway comr.; advertised 
in this issue. 





Pa., Pittsburgh—Until Aug. 7, by J 
Moore, Allegheny Co. controller, paving 
100 ft. Ardmore Blvd., from Wilk 
boro. line to Electric Ave., North Brad 
dock, 24 ft. wide, concrete; 15,840 ft. in 
perial and Clinton Rds., Findlay Twp... 
ft. wide, asphaltic concrete ; widening 
500 ft. Verona Rd. from Frankstown % 
Saltsburg Rds., Penn Twp., from 16 to -+ 
ft. wide, and surfacing with asphaltic con- 
crete on concrete foundation. 











Maryland—Until July 29, by Stat 
toads Comn., 601 Garrett Bldg 
more, building 2 mi. York Rd. fr 
town toward Pennsylvania Stat 
timore Co., Contr. B-30, and 2 mi. BP 
town Turnpike, 6 in. concrete k 
dirt shoulders, Frederick Co., Contr. F 
Address F. H. Zouck, chn.; advertised 
this issue. 


Maryland—Until Aug. 5, by St _ 
Comn., 601 Garrett Bidg., Baltimore 
building .75 mi. Liberty Rd. fron wei 


to Baltimore City lim''s 
Contr. Be ; a 


Oak Jet. 
adam Baltimore Co., 
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ltoads (Continued) 


i draining 2 mi. Urbana Turn 
: Monoeacy River Bridge to Hope 
Frederick Co., Contr. F-27. Address 
Zouck, chn,; advertised in this issue 





Va, Charleston—Until Aug. 12, by 
‘omrs. K unawha Co., paving 3 mi. Sisson- 
tip Rd, 13 ft. wide between edging, as- 
i. conerete, Topeka mix or similar 
ment on eoncrete base. F. G. Bur- 
_ Charleston, engr. 


Ww. 





w. Va., Huntington—Until Aug. 4,_ by 
‘omrs. Cabell Co., paving 1. mi, Hunting- 
ton-Hamlin Rd., 16 ft. wide, brick, on_con- 
rete base About $35,000. Oliver & Mau- 


pin, Huntington, engrs 


W. Va., Lewisburg—Until Aug. 5, by 
‘omrs. Greenbrier Co., grading 6 mi. Ft 
Springs-Roncevert Rd.. involving 43,000 
nvd. excav. About $45,000. FF. Rader, 
ewisburg. engr. Noted July 10. 


w. ¢.. Beaufort—Until Aug, 12, by Comrs. 
Reaufer Co grading and paving high- 

¥ iving 270,000 sq.yd. paving, 150.- 

cu.vd, grading, 5000 ft. storm drain- 
ve, 820 euyd. bridge concrete and 150,000 

reinforcing bars. About $500,000. G. C. 
White, Durham, engr. 


N. €., Fayetteville—Until July 29, by 
‘ty Council, paving and draining 21,000 
<y.yd. various streets. About $70,000. Ee 
Derby, Fayetteville, engr. 


8. (., Edgefield—Until July 30, by Comrs. 
Edgefield Co., relocating, grading, draining 
and surfacing with top soil 8.42 mi. Dixie 
Highway, from here to Turkey Creek, 30 
ft. wide. About $35,000. J. R. Pennell, 

o State Highway Dept., Columbia, engr. 
Noted June 19 


Ala., Birmingham—Until Aug. 11, by Bd. 
Revenue Jefferson Co., Court House, build- 
ng and improving 5 mi. Mt. Pinson Rd., be- 
tween here and Mt. Pinson, Project No. 55, 
involving 1.5 acres clearing and grubbing, 
7929.5 cu.yd. excav., 83.6 cu.yd. Class “B” 
concrete, 58.665 sq.vd. pavement, pipe, etc. ; 
3.88 mi, Old Stouts Rd., between here and 
Fulton Springs, Project No. 56, 1 acre 
tearing and grubbing, 15,938.9  cu.yd. 
excav., 41.16 cu.yd. Class “A” and 126.88 
cuyd. Class “B" concrete, 3216 Ib. rein. 
steel, 44.837 sq.vd. pavement, pipe, ete.: 6 
mi. South Bessemer Rd., between Birming- 
nam _ and Bessemer, Project No. 57, 36,000 
u.yd, execav., 136 cu.yd. Class “A,” 90 cu 
yd. Class “B” concrete, 15,000 Ib. reinforcing 
steel, 70.398 sq.yd. pavement, pipe, ete. : 
454 mi. Lovick and Leeds Rd., Project No 
»8, 19.2 acres clearing and grubbing, 32,188 
cu.yd. excav., 113.5 cu.yd. Class “B” con- 
crete, pipe, ete.; 5 mi. Birmingham and 
Jasper Rd., between Pratt City and Adams- 
yille, Project No. 59, 40,000 cu.yd. excav.. 
1009 cu.yd. Class “A” and 150 cu.yd. Class 
‘R" concrete, 12,000 Tb. rein. steel, 52,800 
*).yd. pavement, pipe, ete.: 6 mi. Birming- 
nam-Montgomery Rd., Project No. 18, 24.- 
725 cu.vd. exeav., 21 ou.yd. Class “A,” 45 
cuyd. Class “B,” and 3 cu.yd. Class “C” 
concrete, 2250 Th. rein. steel, 47,520 sq.yd. 
pavement, 1200 lin.ft. guard rail, 27 cu.yd 
rement stone masonry. pipe, ete. Total 
cost, about $850,000. Federal government 
and State will appropriate one-half of cost. 
S. R. Batson. co. engr. W. S. Keller, c/o 
State Highway Dept., engr. 


Ohio—Until Aug. 5, by State Highway 
Comn., building roads in following 
unties: 

Columbiana Co., Sect. “J” Salem-Alli- 
ance Rd., 4.12 mi., grading, constructing 
bridges and culverts and paving with 
rick, cost $146,408. 

Cuyahoga Co., Bedford Sect. Akron- 
Cleveland Rd.. .61 mi., grading and paving 
with brick, $36,205. 


Sects. “J,” “G-1" and “G-2” Cleveland- 
voster Rd., 9.75 mi., grading, construct- 
ing bridges and culverts and paving with 
hituminous concrete, $163,350. 


_Darke Co., Sects. “B” and “C’ Dayton- 
Greenville Rd.. 1.34 mi., grading, construct- 
ng bridges and culverts and paving with 
oncrete, $123,083. 

Sect. “F,” Celina-Greenville Rd., 4.61 mi., 
srading, constructing bridges and culverts 
ind paving with concrete, $151,110. 

Sect. “A,” Versailles-Western Rd., 4.31 

|, grading, constructing bridges and cul- 
erts and paving with brick, $170,344. 


ENGINEERING 
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Fayette Co., Sect. “A Columbus-Wasl 
ington C. H. Rd., 5.01 mi., grading, con 
structing bridges and culverts and paving 
with waterbound macadam or bituminous 
macadam, $113,53 

Hamilton Co Sect. “D Cincinnati 
Louisville Rd., 5.99 mi, grading, construct 
ing bridges and culverts and paving with 
Warrenite, bitoslag, concrete or monolithic 
brick, $356,100 


Sect. “A” Harrison Pike, 2.96 mi., grad 
ing, constructing bridges and culverts and 
paving with semi-monolithic brick, concrete, 
Warrenite or bitoslag, $165,453 

Sect. “B" Harrison Pike, 3.66 mi., grad 
ing, constructing bridges and culverts and 
paving with semi-monolithic brick, con- 
crete, Warrenite or bitoslag, $231,565 


Hardin Co., Sect. “E”" Findlay-Kenton 
Rd., 3.66 mi., grading, constructing bridges 
and culverts and paving with concrete or 
bituminous concrete, $70,440 

Knox Co., Sect. “P" Columbus-Wooster 
Rd., 5.08 mi., grading, constructing bridges 
and culverts and paving with concrete, 
$193,842 

Mercer Co., Sect. “G" St. Mary’s-Celina 
Rd., 5.49 mi., grading, constructing bridges 
and culverts and paving with concrete, 
$153,520 

Celina Sect. St. Mary’s-Celina Rd., .25 
mi., grading and paving with concrete, 
$6652. 

Montgomery Co., Sect. “M" Dayton-In- 
dianapolis Rd., 3.10 mi., grading, con 
structing bridges and culverts and paving 
with rein.-con., $93,572 

Pickaway Co., Sect. “B" Circleville-Adel 
phi Rd., 1.45 mi., grading, constructing 
bridges and culverts and surfacing with 
gravel, $19,236 

Portage Co., Sect. “U" Ravenna-Warren 
Rd., 2.97 mi., grading, constructing bridges 
and culverts and paving with waterbound 
macadam, $85,939. 

Sect. “V" Ravenna-Warren Rd., 3.14 mi., 
grading, constructing bridges and culverts 
and paving with waterbound macadam, 
$79,747 

Sect. “W" Ravenna-Warren Rd., 2.37 mi.. 
grading. constructing bridges and culverts 
and paving with waterbound macadam, 
$53,557 

Shelby Co.. Sect. “F" Sidney-Wapako- 
neta Rd., 3.52 mi., grading, constructing 
bridges and culverts and paving with con- 
crete or bituminous macadam, $95,361 


Sect. “B-2" Piqua-Mt. Mary’s Rd., 1 mi. 
grading, constructing bridges and culverts 
and paving with rein.-con., $27,405. 

Sect. “A-2" Urbana-Sidney Rd., .95 mi. 
grading, constructing bridges and culverts. 
and paving with bituminous macadam, 
$28,531. 

Sect. “G" Piqua-Sidney Rd., 3.07 mi.. 
grading, constructing bridges and culverts, 
and paving with plain concrete, $89,576. 

Trumbull Co., Sect. “N-1" Youngstown- 
Conneaut Rd., 1.93 mi.. grading, construct- 
ing bridges and culverts, and paving with 
bituminous macadam, $40,346 


Sect. “R’ Warren-Burton Rd., 3.51 mi. 
grading. constructing bridges and culverts, 
and paving with bituminous macadam, 
$119,331 

Sect. “S” Warren-Burton Rd., 1.34 mi. 
grading, constructing bridges and culverts, 
and paving with brick, $32,848. 

Wood Co., Sect. “B-1" Toledo-Elmore 
td., 1.75 mi., grading. constructing bridges 
and culverts, and paving with bituminous 
concrete, $67,700. 

Sect. “F-1" Findlay-Bowling Green Rd... 
3.03 mi., grading, constructing bridges and 
culverts, and paving with rein.-con. or 
bituminous concrete, $92,600 

Sect. “F-2" Findlay-Bowling Green Rd.. 
3.10 mi, grading, constructing bridges and 
culverts, and paving with rein.-con. or bitu- 
minous concrete, $102,495. 





O., Martin’s Ferry—Until July 29, by 
Dir. Pub. Serv., furnishing material (except 
paving block) for paving School St. from 
Bway. to Pearl St.; Colerain Pike from 
10th St. to corporation line; alley between 
Washington and Jefferson Sts. from Ca- 
tawba St. to Euclid Ave. A. J. Fallen, clk. 


Ill., Rankin—Until July 29, by village. 
for 1} mi. concrete pavement, 16-50 ft. 
wide. P. Henneberry, pres.; advertised in 
this issue. 


la., lowa City—Until Aug. 1, by G. Doher, 
city elk., for grading, paving and curbing 
Newton Rd nvolving 3600 cu.yd. excav., 
7300 sq.vd. paving, and 4870 lin.ft. com- 
bined curb and gutter About $24,000. Ad- 
vertised in this issue 


Minn., Littl Falls—Until Aug. 5, by 
Comrs. Morrison Co. grading and gravel- 
ing 12 mi. Federal Aid Project No. 24, Job 
No. 2, State Rd. No. 2, involving 47,586 cu 
yd. exeav.,, 14433 cu.yd. gravel surfacing. 
42,821 cu.yd. overhaul, ete A. J. Fenn 
Little Falls, engr Noted May 22 


Minn., Nashwauk—lUntil Aug. 4. by H. A 
Olsen, village reedr., paving 3rd St. from 
Hawkins to Roberts Ave., crushed rock and 
tarvia 


Minn., Ortonville—Until Aug. 6. by A. V 
Randell, aud Big Stone Co., building 19 
mi. Federal Aid Project No. 66, State Rd 
No. 3, involving 65,000 cu.yd. execay., 12,000 
cu.yd. gravel surfacing material, culverts 
ete About $60,000 L. P. Zimmerman 
Ortonville, engr 


Minn., St. Paul—Until July 28, by H. W 
Austin, city purch. agt., City Hall, improv 
ing Locust St. between 6th and 106th Sts. 
involving 2518 sq.yd. vitr. clay brick pay 
ing blocks, 40.452 Ibs. filler, 562 bbls, Port- 
land cement, 353 lin.ft. 12 in, sewer pipe 
3600 sewer bricks, ete O. Claussen, city 
ener. 





Zumbrota—Until Aug. 1, by J. D 
. Village clk.. paving 3 blocks with 
concrete, 60 ft. wide. About $14,000. A. E 
Rhame, Red Wing, consult. engr. 





N. D. Minnewaukan—Until Aug. 8, by 
Comrs. Benson Co., building 24.2 mi. earth 
road from here to Church’s Ferry, Fed- 
eral Aid Project No. 27 About $28,000 
W. H. Robinson, c/o State Highway Dept.. 
3ismarck, ener. 


N. D., Napoleon—Until Aug. 1, by Comrs 
Logan Co,, building 22.4 mi. earth roau, 
Federal Aid Project No. 35, involving 780 
cu.yd. class “A’ and 127,660 cu.yd. class 
“RB” excav., 280 cu.yd loose rock excav 
237 cu.yd. class “B” 1-23-5 concrete, 336 
lin.ft. 12 in. and 360 lin.ft. 18 in. concrete 
metal pipe, etc. About $34,210. 


Wyoming—Until July 29, by State High 
way Comn., Cheyenne, building following 
Federal Aid projects 

No. 33. Albany Co., 2.16 mi. Lincoln 
Highway from Laramine east, involving 
8500 cu.yd. excav. and embankment, 20,70/ 
sq.yd. macadam surfacing, one 24 ft. | 
beam bridge, cost $26,153 


No. 37. Goshen Co., 9.195 mi, Platt 
tiver Highway Sect. 1, between Lingle 
and Torrington, 48,000 cu.yd. excav. and 
embankment, 19.800 cu.yd. gravel surfac 
ing, 300 eu.yd. concrete in bridge and cul 
verts, 10,000 Ib. steel in bridges and cul- 
verts, $40,980. 


No. 38. Hot Springs Co.. 3.38 mi. Yel-" 


lowstone Highway, Thermopolis north 
20,000 cu.yd. execav. and embankment, 5409 
cu.yd. gravel surfacing, 5 concrete box cul 
verts. $30,000. 


No. 28 Sheridan Co, 4.16 mi. road 
from Sheridan to Dietz, 30,000 cu.yd. excav 
and embankment, 6500 cu.yd. shale sur 
facing, 430 cu.yd. concrete, 41,000 Ib, rein 
forcement, ete., $51,319. 


No. 19. Natrona Co., 3.18 mi. extension 
pavement on Casper-Salt Creek Rd. 29,850 
sq.yd. concrete surface. 


No. 32. Fremont Co., 2 steel bridges 12° 
ft. span over Wind River Lander-Du_ Boi: 
Rad. 


Montana—State Highway Comn., Helena 
soon lets contract gravel surfacing 19 mi 
Sun River Rd., Caseade Co. P. D. Pratt. 
state highway engr. Noted Jan. 23. 


Mo., Jefferson City—Until Aug. 11, by FE 
W. Stephens, chn. State Capito] Comn.. 
grading, building walks, drives. etc, on 
Capitol grounds. L. Landman, State Capi- 


tol, supt. grounds. 
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Streets and Roads (Continued) 


Arkansas—Until Aug. 5, by State High- 
way Comn,, Little Rock, building 84.37 mi. 


road, asphaltic concrete on rolled stone 
base, Warrenite on rolled stone base, as- 
phaltic macadam, penetration method, 


waterbound macadam or clay gravel; ad- 
vertised in this issue. 


Arkansas—Until Aug. 21, by State High- 
way Dept., Little Rock, building 18.6 mi. 
gravel road from DeQueen through Lockes- 


burg, to the Saline River, involving 24 
acres clearing and grubbing, 197,900 cu. 
yds. earthwork, etc. Lund & Hill, Little 


Rock, engrs. 


Ark., Walnut Ridge—t/ntil Aug. 18, by 
Comrs. of Western Lawrence Co. Rd. Impvt. 
Dist., at office of State Highway Dept., 
Little Rock, building 4 systems of roads, in- 
volving 60 mi. grading, 56 acres clearing 
and grubbing, 137,700 cu.yds. earth and 
4500 cu.yds. rock excav., 5736 ft. 15-30 in. 
metal culverts, 66,400 Ib. rein. steel, etc. 
Pritchett & Hight, Walnut Ridge, engrs. ; 
advertised in this issue under Imboden, Ark. 


Utah, Hyrum—Until Aug. 4, by City 
Council improving 2900 lin.ft. curb and 
gutter, and 12,000 lin.ft. sidewalk, 4 ft. 
wide. T. H. Humpheries, Logan, engr. 

Utah, Moroni—Until Aug. 1, by City 
Council building 11,500 lin.ft. sidewalk, 4 
ft. wide, in sidewalk paving Dist. No. 2. 


J. L. Bench, Fairview, engr. 
Utah, Salt Lake City—Until 
City Com. paving Mohrland Pl 
8000 sq.yd. 2 in. 
in. concrete base. 
Cannon, city engr. 


Aug. 1, by 
involving 
bituminous concrete on 6 
About $27,000. S. Q 


Utah, Salt Lake City—Until Aug. 5, by 
City Com, paving 17th St. from State St. 
to 5th St., E., 2 in. bituminous concrete on 
\ in. conerete base. About $47,000. S. Q. 
Cannon, city ener. 





Utah, Salt Lake City—Until Sept. 1, by 
City Com. paving 15th St. E. from 13th 
© 17th Sts., involving 10,000 sq.yd. 2 in. 
bituminous concrete. About $46,000 8. 
©. Cannon, city engr. 


Utah, Salt Lake City—Until Sept. 1, by 
City Comn., paving various streets in Dist. 
31, involving 11,000 sq.yvd. of rein.-con. 7 in. 
thick, cost $45,000; also Denver St., from 
9th St. to Harvard St., involving 5300 sq. 
yd. bituminous concrete, 2 in. thick, and 
5300 sq.yd. concrete base, 4 in. thick, $23,- 
000. S. Q. Cannon, city engr. 


Wash., Seattle—Until Aug. 4, by Comrs. 


King Co., laying either 1 course concrete 
or brick pavement on 3.19 mi. Syivester 
Rd., 16 ft. wide. About $80,000. Work in- 


volves 29,675 sq.yd. concrete or brick and 
4900 cu.yd. earth excav. S. J. Humes, engr. 


Cal., Holtville—Until Aug. 
Trustees, improving Dist. No. 1, compris- 
ing 5th, 6th, Olive,“Palm, Holt Sts., et al, 
involving 252,000 sq.ft. 4 in. concrete pav- 
ing with 14 in. Warrenite surface, cement 
curbs, gutters, etc. H. J. Burk, Holtville, 
engr. Noted June 5. 


13, by City 


Que., St. Malachie 
Aug. 1, by Dept. Highways, Quebec, build- 
ing 5 mi. Provincial Highway, macadam. 
About $20,000. 


D’Ormstown—Until 


Que., St. Scholastique—Town receiving 
bids macadamizing about 23 mi, Bay de la 
cote de Anges Rd., 30 ft. wide. J. E. Que- 
lette, St. Scholastique, engr. 


Ont., St. Jacobs—Town receiving bids 
laying 40,760 sq.yd. 7 in. concrete pave- 
ment. L. S. Lichty, Kitchener, engr. 


Ont., Welland—Until July 28, by Welland 
Co., building road between Ridgeway and 
Crystal Beach, waterbound macadam. 
About $22,000. A. Ridgeway, co. engr. 


Ont., Wellesley—Town receiving bids 
laying 21,000 sq.ft. 8 in. concrete pavement. 
L. S. Lichty, Kitchener, engr. 


PRICES AND CONTRACTS AWARDED 
(xkIndicates award of contract) 


*™Mass., Whitinsville—City let contract 
surfacing Church St., trap rock and as- 


phalt, Northbridge Twp... to R. H. Newell 
South Main St., 


Co., Uxbridge, $29,546. 


















*xRhode Island—State Highway Comn., 
State House, Providence, let contracts pav- 
ing 3930 ft. Warwick Ave., Cranston Twp., 
to W. V. Polleys & Co., Turks Head Blidg., 
Providence, $18,672; 3170 ft. Centerville 
Rd., Warwick Twp., to Lane Constr. Co., 
37 Colony St., Meriden, Conn., $50,459; 
5200 ft. Farnum Pike, Smithfield Twp. and 
11,080 ft. West Shore Rd., Warwick Twp., 
to A. D. Bridges & Son, Hazardville, Conn., 


$15,971 and $24,351 respectively. Noted 
July 17 
* Connecticut — State Highway Comn., 


Hartford, let contract to J. Arborio, 39 
Park St... New Haven, paving 4700 ft. Ches- 


terfield Rd., 7 in. native stone macadam, 
Montville Twp., cost $18,945; B. N. Beard, 
464 Howe Ave., Shelton, 4050 ft. Oxford 
Rd., gravel, Southbury Twp., $8355; L. J. 
Wilcox, Norwichton, 4770 ft. Newent Rd., 7 
in. native stone macadam, Liston Twp., 
$21,617; F. B. Hastings, 1200 Wood Ave., 


Bridgeport, grading 6965 ft. Pembroke Rd., 
Danbury Twp., $15,562. Noted July 11. 


*Conn., East Hartford (Hartford P. 0.) 
—City let contract building macadam road- 
way on Hillstown Rd., to F. A. Barone & 
Co., 16 Winchester St., Hartford, $1.48 per 
for 14 ft. macadam pavement, $1.00 
for 10 in. tile, and $15 for catch basins. 
Noted July 17. 


*Conn., Hartford—Bd. Contr. & Supply, 


Municipal Bldg., let contract paving 6175 
ft. Wethersfield Ave., to Miller Sidewalk 
Co., Hartford. About $10,130. Noted 
June 19 


N. Y., Albany—Bd. Contr. & Supply re- 
ceived bids paving Western Ave., from 
Manning Blvd. to city line, from P. W. Mul- 
derry, 5 St. Joseph St., $69,898; W. F. 
Campion, 372 Bway., $74,368. Noted 
July 17. 





*N. Y., Geneva—Bd. Pub. Wks. let con- 
tract paving High, West and Brook Sts., 
brick, to, Oatka Eng. & Constr. Co., War- 
saw, $70,196. Noted July 3. 


N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro., received bids July 14, 
regulating and repaving with sheet asphalt 
on (a) Edison PL, (b) Trowbridge St., with 
asphalt, (c) Lotus Ave., (d) Silver St., (e) 
Summerfield © St., regulating and laying 
sidewalks, (f) 109th St., (2) Queens Rd., 
regulating, grading and curbing, (h) Edi- 
son PL, from Uvalde Asphalt Paving Co., 1 
Bway., New York City, (a) $7471, (b) 
$7185, (c) $16,864, (d) $7675; Sicilian As- 
phalt Paving Co., 41 Park Row, New York 
City, (a) $7658, (b) $7425, (c) $15,899, 
(d) $7818; C. A. Myers, (e) $46,150, (h) 
$1443; Scott & Kurth, West New Brighton, 
S. I, (f) $2293, (h) $2699; R. A. Hess, (f) 
$2291, (h) $3060; Grimm Constr. Co., 460 
Herold Ave., Richmond Hill, (f) $2465; 
Welsh Bros., (zg) $11,245; Peace Bros., 20 
Main St., (f) $2835, (g) $12,489; Hastings 
Paving Co., 25 Broad St., New York City, 
(e) $41,795. Noted July 10. 


*N. Y., New York—F. L. Dowling, pres. 
Manhattan Boro., let contract regulating 
and repaving with sheet asphalt on cgn- 
crete base, roadway of Lexington Ave., 
to Sicilian Asphalt Paving Co., 41 Park 
Row, $55,000; 110th and 121st Sts. and 
railroad area, to Uvalde Asphalt Paving 
Co., 1 Bway., $27,099, $20,475 and $15,720 
respectively; 119th St. and West Bway., 
to Davney Asphalt Paving Co., foot of 
Quinby Ave., $26,102 and $81,236 respec- 
tively; Moore St., to Asphalt Constr. Co., 
2197 Madison Ave., $8128. Noted July 3. 


*N. Y., New York—Park Bd., Municipal 


Bldg., let contract paving and repaving 
with asphaltic mastic, walks of Central 


and other parks in Manhattan Boro., to 
Sicilian Asphalt Paving Co., 41 Park Row, 
$12,265. Noted June 


N. Y¥., New York—F. L. Dowling, pres. 
Manhattan Boro., received bids July 14, 
regulating and repaving with granite 
blocks, (a) Front St., (b) Lexington Ave. 
from 95th to 97th St., with sheet asphalt, 
(c) Madison Ave., at intersection of 42nd 
St., from W. J. Fitzgerald, 547 West 45th 
St.. (a) $3843; P. J. Kearns, (a) $4962, (b) 
$18,328; Burnside Constr. Co., 270 Burnside 
Ave., (b) $18,222; Asphalt Constr. Co., 
2197 Madison Ave., (b) $18,536; Sicilian 
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Asphalt Paving Co., 41 Par 
$4632; Uvalde Asphalt Pavins 
Row, (c) $4632; Uvalde As; 





Co., 1 Bway., (c) $4876. 






“xN. ¥., 8. LI. 
Name, pres. 
repairing 


St. 





George— Vv 
Richmond Boro., wing Vat 
with bituminous co; 
ment roadways of Richmond A 
Stone Rd. from Blackford Ay, 
mond Hill Rd. and Innis St. fro; 











star Rd. to John St., to J. Curr: S949 
Noted July 10. ‘ 
New Jersey—State Highw Coy 
Broad St. Bank Bldg., Trenton. rece y 
bids building State Highway Rov N 






Sect. 1, Riverdale to Pompton |: ! 
ris Co., from Harrop & Shannon. Jno 
Passaic Ave., Westfield, $170.4 "ry 
Bldg. & Constr. Co., Passaic, 
G. Julian Eng. & Constr. Co., 20) Nac. 

St, New York City, $197,833. “xo! 
June 26. ae 







$192,997 












*N. J., Hoboken—City let contrac: 
proving Jackson, Jefferson, Grand ang 
ton Sts., to W. T. S. Crichfieid, x5 h- 
ington St., about $117,000. Noted July 9 









N. J., Jersey City—City received low. 
est bid repaving roadway of Newark A) 
from Warren to Brunswick Sts., 
Summit to Palisade Aves., sheet a ph 
present concrete foundation, from \V. T 
Crichfield, 85 Washington St., Hoboken. & 
per cent of ($50,000) engineer's estimat. 
Noted June 19. , 











*N. J., Woodbridge—Town let contract 
improving Green St. from Rahway to Am- 
boy Aves., to East Jersey Bridge Co.. 
Perth Amboy, $21,180. Work involves 1 
232 sq.yd. 5 x 12 x 2 in. “Hastings” as 
phalt blocks. 



















*Pennsylvania—State Highway Dept 
Harrisburg, let contracts building roads in 
following counties: 

Lehigh Co., 30,121 lin. ft. rein.-con. an 
brick, Route No. 163, to J. F. Shanley, 605 
Lincoln Bldg., Phila., $239,612; 

Luzerne Co., 22.357 lin.ft. rein.-con. and 
brick, Route No. 177, to Hamilton-Kapnek 
a: Co., 1363 Ridge Ave., Phila., $163.- 

Bradford Co., 45,051 lin.ft. rein.-con. or 
bituminous surface course, Routes Nos. 212 
and 287, to Towanda Constr. Co., New Al- 
bany, $434,985; 

Somerset Co., 10,554 lin.ft. rein.-con. and 
Hillside vitr. brick, Route No. 51, to B. J 
Lynch Co., Meyersdale, $92,905; 

York Co., 32,744 lin.ft. rein.-co.n and 
Hillside vitr. brick, Route No. 127, to W 
H. Goll, trading as J. Goll & Co., 1539 
Filbert St., Phila., $254,388. Noted July 17. 


*Pa., Erie—Comrs. Erie Co. let contract 
building 2 mi. Meadville Rd., concrete, to 
J. Love & Son, Corry. About $77,000. 





























*Pa., Hastings—Boro. Council let con- 
tract paving 1125 ft. Fourth Ave. and 
Spangler St., to Susquehanna township line, 
brick on concrete base, to Lord & Clark. 
Hastings, $20,487. 











*Pa., Parsons (Wilkes-Barre P. 0.)— 
Town let contract paving 9800 sq.yd. Miner 
Rd., from George Ave. to Miners Mills line 
with 5 x 12 x 2 in. “Hastings” asphalt 
blocks, to O’Brien Bros., Avoca, $22,834 














*Pa., Phila.—Dept. Pub. Wks. let _con- 
tracts to I. K. Davis & Co., 20th and Spen- 
cer Sts., grading uncompleted portion 0! 
Front St. from Wingohocking St. to Nice- 
town Lane, including construction of re- 
taining walls in Front St. and_ Hunting 
Park Ave., $98,799; to Estate R. P. Dennis. 
Chew and Price Sts., grading sections of 
Claridge, Northumberland, Vincent anc 
Tabor Sts. and furnishing and placing 1°" 
lin. ft. 15 in. vitr. clay pipe and 250 lin. ft 
12 in. c.i. pipe, ete, $7616; to Eastern 
Paving Co., Colonial Trust Bldg., pavins 
with asphalt and vitr. block gutters 8 
St. from Wyoming Ave., to Louden 5! 
$5548 and 10th St. from Wyoming to Lou- 
den Sts., $5745; to Barber Asphalt Pav- 
ing Co., 239 North 30th St., building foot 
ways on Parkway between 18th an =" 
Sts., $7200; to A. A. Pastors, 6028 (reen- 
way Ave., building drains on 64th St ane 
Dicks Ave., $1135 and to G. F._ Dobbins 
4200 Chester Ave., for painting Ba!!imore 
Ave. Bridge over Cobbs Creek, $105! 
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and Roads (Continued) 


, h—Allegheny Co. received 

Pittsbure 000 ft. Troy Hill Rd., 

wp. Telford macadam, 16 ft. 

ving 3500 sq.yd. pavement and 

: earth excav.; (b) 24 mi. Eliza- 

Forward Twp., rein.-con. or as- 

nerete surface, 18 ft. wide, 24,000 

haltie concrete, 2000 cu.yd. excavy., 

vd. eonerete or Telford founda- 

0 sq.yd. scarified surface and 

6 in. vitr. pipe drain; (c) 5280 ft. 

on Run Extension No. 2, Ross and 

indiess Twps., bituminous | macadam, 

» ¢ wide, 11,050 sq.yd. bituminous mac- 

tam 16.100 cu.yd. excav., 3800 ft 6 in. 

‘ja drain from T. Cronin Co., South 17th 

wa Muriel Sts. (a) $15,358, (c) $58,026, 

wo O'Herron Co., South Ist and McKean 

(a) $17,281, (c) $63,875; T. MeNally 

Co.. Oliver Bldg., (a) $17,907; Co- 

mbus Asphalt Paving Co., Pittsburgh, 

hy $73,251; Booth & Flynn, Ltd., 1942 

Forbes St., (b) $80,686 ; Hillside Stone ¢ Dx» 

Farmers’ Bank Bldg., (c) $65,698. Noted 
lune 19 and July 10. 


*xPa., Pittsburgh—Allegheny Co. let con- 
ract building 8000 ft. Bakerstown and 
Warrensdale Rds., Pine Twp., 18 ft. wide, 
rein.-con., to T. Cronin Co., South ith 
nd Muriel Sts., $84,163; also for 17,000 
ft Butler Pike Rd., Shaler and Hampton 
Twps., 20 ft. wide, asphaltic concrete and 
brick, to MeDonald, McNeil Co., Pitts- 
burgh, $161,857. Noted July 3. 


*Md., Baltimore—Bad. Awards, City Hall, 
lot contract grading, curbing and paving 
Gwynns Falls Parkway, Alameda Ave. 
ind Garrison Blvd., involving 24,580 sq. 
vd. sheet asphalt, 13,940 lin.ft. concrete 
curb, 1050 sq.yd. vitr. brick gutter and 
29 000 cu.yd. grading, to Baltimore Asphalt 
Block and Tile Co., Monroe and Lorman 


Sts.. $95,295. 


*xW. Va., 


Sts 


Constr 


Charleston—Comrs. Kanawha 
Co will surface 2 mi. Kanawha City Rd., 
15 ft. wide, 2 in. asphaltic concrete. About 
$17,000 Work will be done by county 


forces 


*W. Va., Clarksburg—Harrison Co 
contract grading 14 mi. Sycamordale 
(Class “A”), to J. N. Coaltrane, 
About $16,000. 

*W. Va., Clarksburg—Harrison Co. let 
contract grading 14 mi. Haywood Rd., to 


Furgoson & Halbert, Shinnston, about $15,- 
non 


*W. Va., Fayetteville—Fayette Co. let 
contract grading 3 mi. Fayette-Lansing Rd., 
2°) ft. wide, involving 45,000 cu.yd. excav., 
o Shipe & Thompson, St. Albans. About 
$36,000. Noted July 10. 


*W. Va., Harrisville—Comrs. Ritchie Co. 
let contract paving 5 mi. Northwestern 
Pike, Federal Aid Project No. 29, to : 
Pretio Co., Morgantown, $159,162. Noted 
June 19. 


*W. Va., Harrisville—Ritchie Co. let con- 
tract building 5 mi. Ellenboro-Pennsboro 
Rd, 16 ft. wide, vitr. brick, to T. Pietro 
Co.. Morgantown, $158,654. 


*W. Va., Hinton—Comrs. Summers Co. 
Pipestem Dist. let contract building 5 mi. 
Tallery Mountain Rd. to T. Toroles, Prince- 
ton, $48,990. Work includes 65,000 cu.yd. 
excav., 130 cu.yd. Class “A” concrete, 100 
cu.yd. Class ‘“‘B” concrete, 100 cu.yd. ce- 
ment rubble masonry, 100 cu.yd. dry 
rubble masonry, ete. Noted June 26. . 


*W. Va., Kingwood—Comrs. Preston Co. 
will grade and hard surface 2.56 mi. Mor- 
gantown-Kingwood Pike, 10 ft. wide. 
\bout $30,000. Work to be done by day 
labor. Noted May 8. 


*W. Va., Marlinton—Comrs. Pocahontas 
Co. will build 2.25 mi. Marlinsbottom Turn- 
pike, surfacing 16 ft., grading 26 ft. wide, 
involving 22,110 sq.yd. waterbound mac- 
idam (using local limestone). Work will 
be done by county forces. Noted May 22. 


*N,. C., Durham—Comrs. Durham Co. let 
contract improving 1.8 mi. Durham-Rox- 
boro Ad, 18 ft. wide, warrenite wearing 
surfeee on F in. concrete base, to R. 
Lassiter, Oxford. About $56,000. 


*N. C., Kinston—Lenoir Co. let contract 
! ng Central Highway, sheet asphalt, to 
Vest Constr. Co., Volunteer Life Bldg., 
Chattanooga, Tenn., $53,850. Noted June 19. 


*Ga., Douglas—City let contract pav- 
Y curbing and building drainage struc- 
“S on 22,000 sq.yd. various streets, to 
Dowell Constr. Co., Jacksonville, Fla. 
ut $49,500. Noted June 26. 


let 
Rd. 
Haywood. 


I 


*Ga,. Macon—Bibb Co. let contract pav- 
ng and building drainage structures, etc., 


‘ mi. Forsyth Rd. 18 ft. wide, to 


ES 


Brooks-Calloway Co., Healy Blde., 
$307,536. Noted June 26. 

*Fla., Bunnell—Comrs. 
contract grading, draining, hard surfacing 
and building bridges on 26 mi. road, in 
Shell Bluff Special Rd. and Bridge Dist., 
to C. A. Smith, Bunnell 

*wAla., Athens—-Comrs 
contract grading 
with gravel 9.97 
State Trunk Rd 
and Tennessee 
Jasper, $53,185 


Atlanta, 


Flagler Co. let 


Limestone 
draining and 
mi jee Line 
No. 1, between 
State line, to S. H 

Noted June 12 

Ohio—State Highway Comn., 
received bids July 18, 
in following counties 

Butler Co., Sect 


Co. let 
resurfacing 

Highway, 
Decatur 
brown, 


Columbus, 
building roads 


“TY Oxford-Millville 
Rd., 4.95 mi., grading, constructing bridges 
and culverts and paving with brick, from 
B. F. Bolin, Columbus, $155,416; Andrews 
Asphalt Paving Co., Rentschler  Bidg., 
Hamilton, bitoslag, $147,892, bituminous 
concrete, $135,588, sheet asphalt, $150,331. 

Sect. “C-2" Oxford-Millville td.. 3.60 
mi., grading, constructing bridges and cul- 
verts, and paving with brick, B. F. Bolin, 
Columbus, $142,634; Andrews Asphalt Pav- 
ing Co., Rentschler Bldg., Hamilton, bito- 
slag, $135,763, bituminous concrete, $145,- 
074, sheet asphalt, $137,976. 

Sect. “A” Hamilton-Middletown Rd., 1.36 
mi., constructing gravel shoulders and pav- 
ing bituminous macadam, J. lL. Garver. 
Hamilton, $13.396; paving with bituminous 
concrete, Andrews Asphalt Paving Co., 
tentschler Bldg., Hamilton, $23,827 

Coshocton Co., Sect. “C-2" Newark-Co- 
shocton Rd., 2.04 mi., grading, constructing 
bridges and culverts and paving with brick, 
Dunsweiler Constr. Co., Zanesville, $76,585: 
paving with concrete, John Hall, Coshoc- 
ton, $66,396. 

Franklin Co., Sect. “M’ Columbus-San- 
dusky Rd. .72 mi., grading and paving 
with brick on concrete base, A. W.° Burns 
Co., 55 East State St., Columbus, $27,307: 
R. A. Shafer Co., Findlay, $29,060 

Sect. “O”" Columbus-Sandusky Rd... .76 
mi., grading and paving with brick on con- 
crete base. A. W. Burns Co., 55 East State 
St., Columbus, $28,390; R. A. Shafer Co., 
Findlay, $30,439. 

Geauga Co., Sects. “T,” “TY” and “V-1” 
Chagrin Falls-Greenville Rd. 8.17 mi. 
grading, constructing bridges and culverts 
and paving with concrete, W. S. Newhall 
Co.. Citizens’ Bldg., Cleveland, $305,174. 

Miami Co, Sect. “D’’ Dayton-Covineton 
Rd., grading, constructing bridges and cul- 
verts and paving with rein.-con., Swank En- 
gineering Co., Dayton, $96,509: C. L. Straw. 
Paulding & W. Huber, Tippecanoe City, 
each, $98,994. 

Sect. “H” Piqua-Urbana Rd. .53 mi. 
grading, constructing bridges and culverts 
and paving with rein.-con.. Burke Bros. 


Constr. Co., Anderson, Ind., $15,661. Noted 
July 10. 


*Ohio—State Highway Comn.. Colum- 
bus, let contract building roads in follow- 
ing counties: 

Columbiana Co., Sect. Cleveland- 
East Liverpool Rd., 3 mi., grading, con- 
structing bridges and culverts and paving 
with waterbound macadam, to Campbell 
Bros. Stambaugh Bldg., Youngstown, $81,- 
838. 

Defiance Co. Sect. “F” Hicksville-Defi- 
ance Rd., 2.04 mi., grading, constructing 
bridges and culverts and paving with rein.- 
pny to Turritan & Figley, Evansport, $53,- 

Delaware Co.. Sect. Columbus-San- 
dusky Rd., 6.18 mi., grading, constructing 
bridges and culverts and paving with con- 
crete to H. P. Streicher & Co., 319 Ter- 
minal Bldg.. Toledo, $191,434. 

Fayette Co. Sect. “B” Columbus-Wash- 
ington C. H. Rd., 3.68 mi., grading, con- 
structing bridges and culverts. and paving 
with bituminous macadam, to Walter 
Huber, Tippecanoe City, $80,264. 

Sect. “€” Columbus-Washington CH. 
Rd., 4.11 mi., grading, constructing bridges 
and culverts and paving with bituminous 
macadam, to Neff & Rader, Circleville, $94,- 
512. 

Guernsey Co., Sect. “I-1" Cambridge- 
Caldwell Rd., 126 mi. grading, construct- 
ing bridges and culverts and paving with 
concrete, to W. C. Peters, Marietta, $38,- 
0 


«eT 
4 


“Tr 


Sect. “TI-2” Cambridge-Caldwell Rd., 3.13 
mi., grading, constructing bridges and _ cul- 
verts and paving with concrete, to W. C. 
Peters, Marietta, $114,233. 

Hancock Co., Sect. “D” Lima-Sandusky 
Rd., 6.05 mi., grading, constructing bridges 
and culverts and paving with asphaltic 
concrete to Johnson Constr. Co., 38 South 
Dearborn St., Chicago, $193,896. 

Lake Co., Sect. “J’’ Chardon-Madison Rd., 
2.33 mi., grading, constructing bridges and 


69 


culverts and 
Slas, Bates & 
Logan Co 
Rd., 1.27 mi., grading, 
and culverts and 
McHugh Bros 


Sect. “E 


paving 
Keiner, 
Sect. “C 


with rein.-con., to 
Madison, $58,514. 

Bellefontaine-Lima 
constructing bridges 
paving with rein.-con., to 
Springfield, $36,846 
Bellefontaine-Wapakoneta 

mi., grading, constructing bridges 
culverts and paving with rein 
Lewis & Copeland, Lima, $95,076 

Sect. ‘ Bellefontaine-Wapakoneta Rd., 
3.95 mi., grading, constructing bridges and 
culverts and paving with rein.-con., to 
Lewis & Copeland, Lima, $117,009 

Sect Bellefontaine-Wapakoneta Rd 
3.69 mi.,. grading, constructing bridges and 
culverts and paving with rein.-con., to C 
F. Smith, Dayton, $113,267. 

Madison Co., Sect. “D" National 
2.47 mi., grading, constructing bridges 
culverts and paving with bituminous 
adam, to Billiter & Connell, Dayton, 
517 

Sect. “A-2" Columbus-Cincinnati Rd, 5.92 
mi., grading, constructing bridges and cul- 
verts and paving with bituminous 
adam, to Billiter & Connell, Dayton, 
856 

Montgomery Co., Sect. “N” 
dianapolis Rd., 2.67 mi 
ing bridges and culverts and paving with 
rein.-con., to C. Hoolihan, Dayton, $92,572 

Sect. “N-2" Dayton-Indianapolis Rd., 
mi., grading and paving with rein.-con.. 

C. Hoolihan, Dayton, $23,666 

Seneca Sect. “Q” Lima-Sandusky 
Rd., 1.22 mi., grading, constructing bridges 
and culverts and paving with bituminous 
macadam, to Stone & Herl, Lima, $13,996 
Noted July 17. 

*O., 


tract 


Rd., 
and 
-con., to 


Rd 

and 
mac 
$47. 


mac- 
$146,- 


Dayton-In- 
. grading, construct- 


+S 


Columbus—Franklin 


, o. let con- 
grading, building 


drainage structures 
and paving with macadam, 10.61 mi. Al 
kire Rd., 18 ft. wide, to Harness-Renick Co.. 
Williamsport, $165,611 

*Mich., Detroit—City let contracts to De- 
troit Asphalt Paving Co., 20 MeGraw Bldg... 
paving Kilick Ave., cost $20,000; Konkel 
Ave., $17,181; Kopernik Ave., $30,174; Can- 
field Ave., $6223; Fairview Ave., $25,091; 
Griffin Ave., $13,367; Gladstone Ave., $13, 
342; Hurlbut Ave., $35,330; Harper Ave., 
$25,955; Platt St., $6981. Noted July 17 

Mich., Detroit—City received only bid 
paving 10th St from Military to Water Sts., 
30 ft. wide, rein.-con., from J. H. Baker 
& Sons, Port Huron, $81,448 Work in- 
volves 31,700 sq.vd. paving. at $1.95 per 
sq.yd. 15,850 cu.yd. excav., $0.50, 500 lin.ft 
8 in. sewer, $0.85, 300 lin.ft. new concrete 
curb, $9.65, 800 lin.ft. old curb to reset, 
$0.25, ete. 

Mich., Detroit—City 
J. H. Baker & Sons, Port Huron, paving 
22nd St. from Griswold to Railroad Sts., 
28 ft. wide, and Railroad St., entire length, 
24 ft. wide, concrete, $28.407; Griswold St 
from Military-St. to railroad tracks east 
of 4th St., 26 ft. wide, brick on concrete 
foundation, $6336; Stone St. from State 
to Garfield Sts., 30 ft. wide, concrete, 
797; 10th Ave. from River St. to 
Grove Ave., 30 ft. wide, concrete, 
Park St. from Huron Ave. to Erie St.. 30 
ft. wide, concrete, $6849. Work involves 
15,890 cu.yd. exeav., 1250 lin.ft. 8 in. sewer, 
5700 lin.ft. side drain, 6500 lin.ft. new 
curb, 35.945 sq.yd. paving and 27,080 sq.yd 
reinforcing, ete. 


received bids from 


$21,- 
Pine 
$40,815; 


Mich., Detroit—City received bids paving 
following alleys with course concrete 
(a) No. 1037, (b) No. 1038, (ec) No. 1039, 
(ad) No. 1040, (e) No. 1041, (f) No. 1042 
(zx) No. 1043, (h) No. 1044, (i) No. 1045. 
from T. E. Currie, 20 McGraw Blde., (a) 
$7295; R. J. Powelson Co., 1577 TIriquois 
Ave., (a) $7752, (b) $5686, (c) $5193, (d) 
$3842, (e) $2157, (f) $5320, (2) $3479, (Ch) 
$3312, (i) $3057; Otis Cement Constr. Co., 
Hammond Bldge., (a) $7711, (b) $5686, (c) 
$5193, (a) $3912, (e) $2063. (f) $5287, (e) 
$3389, (h) $3220, (i) $2936; Lennane & 
MeTlivenna, 1295 Book Bldg., (b) $5671, (c) 
$5943. (d) $4018, (f) $5539; Talbot Co., 
400 Penobscot Bldg., (e) $2109, (¢) $3563. 
(h) $3231, (i) $3222. Noted July 17 


Mich., Port Huron—City received bid 
grading, draining, curbing and paving La- 
peer Ave. from 16th to 24th Sts., et al, 
28 ft. wide, brick on concrete foundation, 
from J. H. Baker & Sons. on 6 in. concrete 
base, 5290 lin.ft. concrete curbing, 5200 lin. 
ft. side drain, 4000 cu.yd. excav. and 680 
cu.yd. earth fill. Former contract re- 
scinded. Noted Apr. 3. 

¥*Ill., Springfield—Sangamon Co 
tract building 8 mi. concrete road, 18 ft. 
wide, to H. W. Horst Co, Horst Bldg., 
Rock Island. About $200,000. 


xIll., Vandalia—Fayette Co. let contract 
building 8 mi. concrete roads, 18 ft. wide, 
to H. W. Horst Co.. Horst Bidg., Rock 
Island. About $225,000. 


let con- 
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Streets and Roads (Continued) 


*% Wisconsin—State Highway Comn., Madi- 
son, let contracts to E. L. Peterson, 6014 
Oakes Ave., Superior, grading Black River 
Rd., Superior Twp., Douglas Co., and re- 
moving dam at Black River Bridge, cost 
$10,818; H. Schroetter, Jim Falls, grading, 
Sand Creek Colfax Rd., Sand Creek Twp., 
$320, Wheeler-Prairie Farm Rd., Hay 
River Twp., $1590, Menominee-Colfax Rd.. 
Red Cedar Twp., $916; Oftsie & Mulheron. 
Spring Valley, grading Menominee-Hudson 
Rd., Menominee Twp., $2650, Menominee- 
Hudson Rd., Lucas Twp., $1048; I. L. Har- 
mon, Boyceville, grading Boyceville-Menom- 
inee Rd., Sherman Twp, $2262, Boyceville- 
Menominee 2d., Stanton Twp., $1289, 
Boyceville-Menominee Rd., Tiffany Twp.. 
$2321: all in Dunn Co. Noted June 12. 


*% Wisconsin—State Highway Comn., Madi- 
son, let contract improving Grand Rapids- 
Plover Rd., Federal Aid Project No. 26, 
Wood Co., to F. Bossert, Grand Rapids, 
7951 cu.yd. earth excav., $.50 per cu yd, 
180 cu.yd. borrow excav., $.50 cu.yd., 9387 
sq.yd. concrete surfacing, $1.98 sq.yd., 60 
cu.yd. concrete culverts, $20 cu.yd., ete.. 
total cost, $59,232; Spooner-Rice Lake Rd., 
Federal Aid Project No. 90, Washburn Co., 
to A. E. Kennedy & Co., Shell Lake, .82 
acres clearing and grubbing, $80 per acre, 
40 cu.yd. earth excav., $.49 cu.yd.,.47 cu.yd. 
borrow excav., $1 cu.yd., ete., total cost, 
$24,996. 


* Wis., Ply mouth—City let contract 
grading and paving 23 mi. Reed and Selma 
Sts., 18-20 ft. wide, to Murphy Constr. Co.. 
Sth St.. Manitowoc, $67,806. Noted July 3. 


Wis., Racine—City received only bid 
paving 17th St., involving 10,700 sq.yd 
pavement and 5770 lin.ft. curb and gutter, 
from J. Cape & Sons Co., Water St., barr 
block, $3.44 per sq.yd., vertical fibre brick. 
$3.19 per sq.yd.. curb and gutter, $.82 per 
lin.ft., total cost $40,000; Austin Ave., from 
Western Impvt. Co., Racine. 2000 sq.vd 
asphaltic pavement, $2.50 per sq.yd. and 
1250 ft. curb and gutter, $.85 per ft. Noted 
Feb. 20 


*Minn., Duluth—City let contracts pav- 
ing 466 ft. 3rd St., involving 25,818 sq.yd. 
asphalt, 14,936 lin.ft. concrete curbing, 6830 
cu.yd. earth excav. and 3156 ft. 12-19 in. 
sewer pipe, to D. H. Clough & Co., 914 
East 1st St., $136,737; 2535 ft. House St.. 
2688 sq.yd. concrete, 2250 cu.yd._ earth 
exeav., 1535 cu.yd. tile pipe and 2738 ft 
3 in. drain tile, Hedberg & Olson, 313 21st 
Ave., W. Noted July 3 


*Minn., North Mankato—-Village let con- 
tract building sanitary sewerage system, 
involving 2500 ft. mains, 2 pumping_sta- 
tions, etc. to F. A. Webster, St. Paul, 
about $51,000. Noted June 19 


*Minn., Rochester—Comrs. Olmstead Co. 
let contract building 7 mi. Job No. 1908, 
State Rd. No. 2, 24 ft. wide, to A. Guthrie 
& Co., 366 Jackson St., St. Paul, $52,056 
Noted July 3 


*Minn., St. Paul—City let contract paving 
Como Ave. between Rice St. and Great 
Northern Bridge. to Brooks Bros. 1923 
University Ave., $80,734. Noted July 19. 


*Kan., Burlington—City let contract 
paving various streets. involving 58.0969 
sq.yd. vertical fibre brick and asphaltic con- 
crete, to J. K. Shinn, Burlington. About 
$225,000. Noted June 26 


*Kan., Elisworth—City let contract pav- 
ing Douglas St., involving 13,885 sq.yd. 3 in. 
vertical fibre brick, to R. M. Ammerman, 
Salina, $54,509 Noted June 26 


*Kan., Kansas City—Wyandotte Co. let 
contract building 24 mi. Fort to Fort High- 
way, 18 ft. wide, to A. Turner, Rosedale. 
About $68,611. 


*Kan., Lawrence—Douglas Co. let con- 
tract building Sect. A of Fort to Fort Rd.. 
18 ft. wide, vertical fibre paving and con- 
crete curbing, to Cook-O’Brien Constr. Co., 
308 Ry. Exch. Bldg., Kansas City, $117,051; 
Sect. G, to J. O. Patterson Co., 1008 Wal- 
nut St., Kansas City, $206,391. Noted 
June 19. 


*Kan., Marysville—City let contract pav- 
ing various streets, involving 70,000 sq.yds. 
vertical fibre brick, 28.700 lin.ft. curbing 
and ttering and 15,000 cu.yd. grading, 
to etropolitan Paving Co., 114 South 
5th St., St Joseph, Mo. About $309,000. 
Noted June 26. 


*xNeb., Kearney—Comrs. Buffalo Co. let 
contract grading 20.4 mi. Kearney-Pleas- 
anton Rd., Project No. 73, to A. S. Cook. 
Ottawa, Kan., $.37 per cu.yd.; total cost, 
$64.000. Noted June 12. 





OOOO 


*% Montana—State Highway Comn., Helena, 


Kange-Roundup Rd., Sect. No. 
Lewistown, 


Bozeman—City 


land, Ore., paving 5th and 7th Aves., 
lith Aves., 
and Olive St., $13,485; 
from Story to College Sts., $13,- 


; Lindley PI 


from Dickerson 
$17,418, all bitulithic pavement. Noted June 
5 and 19 and July 10 


to College 


Louis—City 
Bituminous Co., 


contracts to 
Ry. Exch. Bldg., 
bituminous 
granite curbing, 


curbing, $40,093; 
concrete curbing, $11,081; 
lin.ft. Terry Ave., bitulithic, concrete curb- 
ing, $18,226; North and 
Reber Pl, 


bitulithic, granite curbing, $6815. 


*Mo., St. Louis—City let contracts pav- 


6426 Oakland ;. 
Stiers, 4512 Enright St., $12,107; J. F. Me- 
Constr. Co., Title Guarantee 
Eyermann Constr. 
Grand St., $23,777; 


Cavanaugh, 


1216 South 
J. E. Parkinson, $3135. 


Fairfield—Freestone Co. 
surfacing 10.04 
Limestone Co. 
wide, to McElwrath & Rogers, Cor- 
Noted July 17. 


to Teague, 


sicana, $74,283. 





Montague Co 
' surfacing 9.84 mi. 
Highway from Bowie to west county line, 
from Cobb & Kenkins, Dallas, $47,494, Har- 
Dallas, $53.797, Womack 
Noted July 16 


bids gravel 


i Alexander, 
Constr. Co., Dallas, $54,746. 


*Tex., Seymour—Baylor Co. let contract 
! southwest of Seymour to west 
county line, 24 ft. wide, to A. A. Harrison, 
Seymour, $13,997. Noted July 17. 

* Washington—State Highway Bd., Olym- 
é contracts paving ‘ 
mi Hoquiam Northwest Rd., to Grays Har- 
bor Constr. Co., Hoquiam, $76,954; 3.3 mi 
Camas-Ellisworth 
of _ Salmon Portland, Ore., 
; 3 mi. Parker-Donald Sect., Inland 


Elma-Satsop Rd., to Aberdeen Paving Co., 


*® Washington — State 
Olympia, let contract building 6.4 mi. Sun- 
from Renton 
to Kaiser Paving Co., 923 Joshua 


mi. Sunset Highway, from Waterville west, 

to O. H. Mohr Constr. 
) Pacific High- 
way from Bellingham south, Whatcom Co., 


to J. W. Hoover & Co.. Everett, $196,075 
Noted June 26. , $ .O75. 


Douglas Co., 
Waterville, 


*Wash., Asotin—Anatone Highway Dist. 
let contract building 14 mi. highway begin- 
s Anatone and extending to top of 
Asotin grade, 
$7000 to $8000 per mi. 


, * Wash... Centralia—City let contract pav- 
ing 17 blocks, to Allred, James & Hendricks. 
and Albers & Son, $36,747. Noted July 17. 

*Wash., Seattle—Bad. 
tract paving 3 mi. Thorndyke Ave. et al., 
to Kaiser Paving Co., 
Work involves 25,050 sq. 
concrete curb- 


Bldg.. $134,358. 
11,800 lin.ft. 


5900 cu.yd. subgrade and 3746 lin. 
ft. clay sewer pipe. 


* Wash., Aberdeen—City Council let con- 
tract paving and building concrete walks 
on 7 blocks of Wishkah St. 
Washington Sts., 48 ft. pavement and 8 ft. 
walks, to Aberdeen Paving Co., 
5 Noted June 12. 


Highway Comn., 
land, let contracts grading and draining 4% 
mi. Senfert Sect., Columbia River Highway, 
to United Contg. 
West Bank Bldg., Portland, $19,355; also 
Salem-Dallas Sect., 
way, Polk Co., to O. Huber, Sherlock Bidg., 
Portland, $320,742. 


x Oregon—State 


Wasco Co., 
Pacific High- 
Noted July 10. 
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Oregon—State Highway Comn 


received bids July 8, paving 10.5 Wane 
est. 


port-Clatskanie Sect., Columbia Hig 

way, from Warren Constr. (o wg 
Bidg., Portland, bitulithic and conc. te, 
$234,958, Pacific Bridge Co., foo, of 
mon St., Portland, bithulithic and conn. 
pipe, $242,970; also grading 6.3 ; Oregor 


City-Oswego Rd., Clackamas Co., from Pa} 
mer & Young, 143 West Park sS:_ | = 


concrete pipe, $43,072, iron piyx $43 cae 
Lyons & Son, concrete or iron pipe, $48 \))> 

Cc. J. Cook, concrete pipe, $49,927 sn in 
12 mi, Unit No. 3, John Day itighwot 
Grant and Wheeler Counties, from «© Hub. 

Sherlock Bldg., Portland, $165.73) Noted 
July 10. Sane 


x Oregon—State Highway Comn., Pom. 
land, let contracts grading 13 mi. Unit Ni 
1, Fossil-Dayville Sect. John Day [{ichy 
Wheeler Co., to Copenhagen Bros. Henn 
Bldg., $183,570; 16.7 mi. Burns-Lawey 


Sect. Central Oregon Highway, Harney Co. 


to Pacific Bridge Co., foot of Salmon s; 
Portland, $126,567; 4.4 mi. Canyon See 
Baker-Cornucopia Highway, Baker (o,. t¢ 
Morrison-Knudson, Boise, Idaho, $52.75; 
Noted July 10. ae 
Oregon—State Highway Comn Port. 
land, received bids paving with bitulithi 
(a) 6.1 mi. Unit No. 1 and (b) 61 mj 
Unit No. 2, Eungene-Junction City Ra 
section Pacific Highway, Lane ('o 


Clarke & Henry, Portland, (a) $113 
(b) $122,192; Warren Constr. Co., Journal 
Bldg., Portland, (a) $126,285, (b) $125,413 
R. O. B. shoulders. $130,613, broken stone 
shoulders. Noted July 10. 






Oregon——State Highway Comn., Portland 
received bids July &, paving (a) 95 mi 
Rock Creek-Westport Sect., (b) 8 mi, Sven 
sen-Rock Creek Sect., Columbia River 
Highway, Clatsop Co., from Pacific Bridg: 
Co., foot of Salmon St., Portland, (a) 
$197,151 (b) $180,590. Warren Constr. Co., 
Journal Bldg., Portland, (a) $192,356, (b) 
$177,605. Noted July 10. 


*Oregon—State Highway Comn. Port- 
land, let contract grading and paving 34 
mi. Canyon-Beaverton County Line Rd, 
Washington Co., to Warren Constr. Co 
Journal Bidg., $103,099; 2.5 mi. Stage Rd 
Pass Sect. Pacific Highway, to Joplin & 
Eldon, Portland, $16,425. Noted July 10. 


Ore., Portland—City received bids paving 
(a) portions of Romona Ave., (b) 77th St 
(c) East 61st St., (d) East 72nd St., (e) 
Sherman St., (f) Bast Madison St., (g) 
East 53rd St., from Warren Constr. Co 
Journal Bldg., (a) $67,364, (c) $11,960, (e) 
$2054, (f) $1393, (ge) $1951; Cochran Bros 
Portland, (a) $74,324, (e) $1998, (2) $1019 
Botrick & Cline, Portland, (b) $15,982; S 
Brown, Portland, (d) $7173, (f) $1050; S 
Simonsen, Portland, (d) $7399 Noted 
July 10. 


*California—State Highway Comn., Fo- 
rum Bldg., Sacramento, let contracts build- 
ing 2.8 mi. road between Freshwater La- 
goon and Orick, Sect. J, Route 1, Div 
Humboldt Co., to J. Wilmshurst, San Fran- 
cisco; 7.9 mi. road between Last Chance 
Slide and Cushion Creek, Sect. B, Route 1, 
Div. 1, Del Norte Co., to Palmer & Me- 
Bride, Hooker & Lent Bldg., San Fran- 
cisco. Noted June 5. 


*Cal., Eureka—City let contract curb- 
ing, paving and building sidewalks and 
sewers in Bway. and 4th St., to Federa! 
Constr. Co., Call Bldg., San Francisco 
$312,239. Work involves 16,361 lin.ft. each 
of concrete curbing and sidewalk, 685.5%: 
sq.ft. 2 in. bitulithic pavement, 76,177 sa.yd 
5 in. concrete base, 6354 lin.ft. terra cotta 
and 151 lin.ft. concrete sewer and 75 lin.ft 
24 in. concrete pipe. 


*Cal., Exeter—City let contract gradins 
paving, curbing, guttering and buildine 
sidewalks and catchbasins in 15 blocks F 
St., et al., to Federal Constr. Co., Call Bldg 
San Francisco, $90,000. Work_ involves 
5950 lin.ft. concrete curbing, 6500 lin.ft 
concrete gutter, 11,725 sq.ft. concrete side- 
walk, 1302 sq.yd. 14 in. asphalt on 4 in 
concrete base. Noted June 19. 


Cal, Los Angeles—Bd. Pub. Wks., *e 
ceived bids building 44 mi. highway from 
here to San Pedro Harbor, known as Mu- 
nicipal Impvt. Dist. No. 7, 20 fi. wide 
from P. L. Ferry, 614 Acacia St., G'enda - 
$159,931; Tyron & Brain, Merchants Trus! 
Bldg., $159,930. Noted Mar. 27 











Se 


Been! 





By 
3 
, 
i] 
G 
RS 
5 - 
Pd 








7 -_ 






Re et re eee 








—— 


Julv 24, 1919 


LS 





— 
—_—_———————oroorororor 


ENGINEERING NEWS-RECORD “i 


nd Roads (Continued) 


Martinez— Bd Supervs. Contra 
‘o. let contract paving exténsion of 
s east from Pittsburgh, to G. Cush- 
, Roosevelt St., Richmond, $11,456. 


¢(al., Oxnard—City let contract to Fair- 
} nore-Wilton Co., Pacific Electric 
| os Angeles, for 8500 lin.ft. 4 in 
; paving, With 1§ in. asphalt con 

rface, 60 ft. wide; 9000 lin.ft. 4 in 

nous base With 14 in. asphalt con- 

surface, 50 ft. wide; concrete curbs 
tters on both sides of streets and 7 
ted iron and concrete culverts 
About $250,000. 

*Cal., Reedley—City let contract grad 
paving, curbing, guttering and build- 
« sidewalk on G and 11th Sts. et al, to 
Federal Constr. Co., Call Bldg., San _Fran- 
ey $204,300 Work involves 18,653 lin 
each of concrete curb and cutter, 12,000 
ivd. exeav., 3750 ft. arch culverts, 556,250 
caft 1s in. bitulithic pavement, 123,000 
oft. shoulders, 61,805 sq.yd. 5 in. concrete 
hase, and 27 ft. rein -con. bridge and exten- 
sions to 3 bridgs. Noted June 12. 

Cal., Riverside—Comrs. Riverside Co. re- 
ected bids improving Archibald Ave. and 
Cloverdale Rd., involving 543 cu.yd. grad- 
ine. 2267 lin-ft. shaping roadbed, 831 cu.yd. 
cor te paving with alternate for 53,878 
«ft oil macadam paving; also improving 
Ontario Ave, 587 eu.yd. grading, 1700 lin 
ft shaping, 419 cu.yd. concrete paving with 
uternate for 27,300 sq.ft oil macadam pav- 


ine Work will be done by day labor. 





u 




















*Cal, Salinas—City Council let contract 
to Granite Rock Co., Watsonville, paving 
Market St., $15,754, Soledad St., $10,999, 
Pajaro St., $8078 and Cayuga S 37681. 
to W A Dontanville Arroyvo yrande, 
North Main St., $20,439, California St., 
$14,306; macadam pavement, concrete 


curbs and gutters. 


xCal., San Diego—A. H. Wright, city clk., 
let contract improving portions of India, 
Pierce, California and Tevylor Sts., and 
San Diego Ave., 5194.31 lin.ft. in all, to 
Fairchild-Gilmore-Wilton Co., 25 14th St., 
Noted July 3 


*Cal., Sonora——City Trustees let contract 
paving several streets, to A. Teichert & Son, 
Ochner Bldg., Sacramento, $33,846. 


*N. S., Halifax——City let contract pav- 
ing portions of 22 streets with bituminous 
concrete, to Canadian Bituminous Paving 
Co., Toronto, Ont. About $800,000. Noted 
July 3 


*xQue., Montreal—City let contract im- 
proving Sherbrooke St., between Hampden 
and Mayfair Sts., bituminous macadam on 
concrete base, to Quinlan & Robertson, 260 
St. James St. About $85,656 


Que., Ste. Rose—Dept. Highways, Quebec, 
let contract building 5 mi. Provincial High- 
Way, macadam, to O’Connors, Ltd., 204 St. 
James, Montreal. About $22,000. Noted 
Apr. 24 


*xQue., Val Jalbert— Dept. Highways, 
Quebec, let contract building 2} mi. mac- 
adam road, here, to Provincial Eng. Co., 
83 Craig St., W., Montreal. About $12,000. 


*Ont., Welland—City let contract build- 
ing 3 mi. Main and Ontario Rd., water- 
bound macadam, Crowland Twp., to Somer- 
ville & Delworth, $18,544. 


*B. €,, Vancouver Istand—Dept. Pub. 
Wks. Victoria, let contract grading and 
paving 1 mi. Island Highway from Craig- 
flower Bridge to Parsons Bridge, 16 ft. 
wide, with concrete, to Palmer Bros., 929 
Main St., Vancouver. About $75,000. Noted 


June 5, 





SRR ROT 


. 
Railways 
PROPOSED WORK 
Michigan—Detroit, Bay City and West- 
ern Ry., Bay City, having surveys made 
r 40 mi, line to extend steam railway 
ervice to Marine City. W. Boyd, ch. engr. 


- Nova Scotia—Nova Scotia Tramways & 
ower Co., Halifax, received permission 
Y Pub. Utilities Comn. to issue $2,000,- 

noe gold coupon notes and plans to expend 

00,000 this year to extend and improve 
ramway lines, 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of, contract) 


* Nova Scotia—Canadian Natl. Rys., 
Jneton, N. B., let contract grading 9.13 
double track line from Springhill Jct. 
Macean, to McLean & Wheaton, Hall- 
‘57 mi. additional main lines from 
iro to Debert, to F. G. Jones, Svdney. 
ed July 10, 














*New Brunswick—Canadian Nail. Rys 
Moncton let contract” gr 12 .35 on 
double track cut-off at Moncton Yards, to 
McLean & Wheaton, Halifax, N. S$ Noted 


July 10 


*& Quebec—Canadian Natl Rys., Moncton, 
N. B., let contract for 4 mi. double track 
diversion between St. Rosalie and Char 


lotte, to O'Brien & Doheny, 211 MeGill St., 
Montreal About $57,000 Noted July 10 


Excavation and Dredging 
PROPOSED WORK 


Mass., Gloucester—Dredging—Harbor & 
Land Comn., Boston, soon lets contract 
building dolphin involving 37.000 uyd 
earth and 300 ecu.yd. ledge excav WwW. 
Williams, 473 State House, Boston, engr 
Noted May 29 


Miami—Drainage—Comrs. Dade Co 
ng surveys made by C. E. Lee and 
Cc. H. Miller, Goulds, and H. R. Cone, 
Homestead, for draining 3000 acres eust 
of Goulds 








Miss., Lake Cormorant—Drainage—Loake 
Cormorant TD. 1D. receives bids in about 
2 months for 92 mi. open drainage ehnar 
nels in Tunica and De Soto counties, 12 to 
32 ft. base, 8 ft. deep, involving 3.453,400 
cu.yd. floating and dryland exeay About 
$600,000 Morgan Eng. Co., Goodwyn In- 
stitute Bldg., Memphis, Tenn., engrs 


Minn., Slayton—Ditches—-Comrs. Murray 
Co plan to build numerous’ drainage 
ditches Pr. lL. Minder, Slayton, engr 


Utah, Benjamin—Drainage—RBenjamin TD 
D. having surveys made for drainage sys 
tem of 5000 ‘res of alkali land About 
$150,000 Caldwell & Richards, Vermont 
Bldg., Salt Lake City, enegrs. 





Utah., Delta—Drainage—Millard DPD. D 
No. 4 having surveys made for drainage 
system to comprise about 10,000 acres, in- 
volving 600.000 lin-ft 6-20 in. tile and 
175,000 lin.ft. open canal. About $300,000 
Caldwell & Richards, Vermont Blde., Salt 
Lake City, engrs 


Utah, Hinekley—Drainage—Millard D 
D. No. 1 having surveys made for drainage 
system to comprise about 5000 acres, in- 
volving 390,000 lin.ft. 6-18 in. tile, and 87,- 
500 lin-ft open canal About $200,000 
Caldwell & Richards, Vermont Bldg., Salt 
Lake City, enegrs. 


Utah, Ogden—Drainage—Weber Co. D 
1D. No. 1, having surveys made laying til 
and building onen channels for draining 
1500 acres, About $55,000 Caldwell & 
tichards, Vermont Bldg., Salt Lake City, 
engrs 





Utah, Provo — Drainage—Lake Shore 
North D. D. having surveys made for drain- 
age system to comprise about 1000 acres 
land. Ahout $20,000 Caldwell & Rich- 
ards, Salt Lake City, engrs. 


Utah. Salt Lake City—TIrrigation—Davis 
Co. Irrigation Co. plan to build pumping 
plant to irrigate 5000 acres. About $25,000. 


Wash., Centralia—TIrrigation—lLewis Co 
election Aue 4, to vote on $60,000 bonds to 
establish irrigation district on Ford and 
Waunch Prairies, comprising appréximate- 
ly 14,000 acres 





Cal., Oakland—Drainage-——See “Sewers.” 


Cal., North Berkeley—FExcaviation-—Se 
“Waterworks.” 


B. C., Summerland — Irries‘ion—Town 
Council soon receives bids building laterals 
and extensions to irrigation system. About 
$75,000... A. Fawkes, ener 


BIDS DESIRED 


N. Y., Brooklyn—Dredging—Until July 
30, by E. Riegelmann, boro. pres., dredg 
ing Wallabout Canal from Hewes St. ic 
point 1500 ft. north of Hewes St. 


N. J.. Newton—Excavation—See “Streets 
and Roads.” 


Minn., Virginia—A. C. Bickford, city clk., 
receiving bids building Tuebreak Ditch, 16 
ft. across, 4 ft. deep, 1 mi. long. 


Utah, Salt Lake City—Drainage—Until 
Aug. 1, by Brighten D .. improving 
drainage system, involving 313.000 lin ft 
6-15 in. tile, 313,000 lin.ft. trenching and 
backfilling, and 35,000 cu.yd. open drains. 
Caldwell & Richards, Vermont Bldg., engrs. 

















PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 











*xlil., Morrisonviile —- isxcavation — Bd 
Kduc. let contract excavating and building 
concrete footings and brick foundation 
walls for school, to H. O. Hirsch, Wain 
wright Bldg, St. Louis, Mo., $34,095 

Minn., Duluth—See “Streets and Road 

*xeUtah, Fillmore — Drainage Millar 
Drainage Dist No §. Delta, let contra 
furnishing and placing 2. S60 lin ft 
in tile, involving 1,380,000 cucyd ‘ 
canal excav., and 2,800,000) lin ft trencl 
ing and backfilling, to B. A. Foley & ¢ 
Aiken, Minn., $1,500,465 

*xUtah, Provo—PDrainage Utah Co DD 


No. 1 let contract furnishing and lay 
159,250 lin.ft. 6-12 in. tile, involving 159,2 
lin.ft. trenching and backfilling, and 73,0 
cu.yd. open canal, to Heusser-Packard Co 
Atlas Blk., Salt Lake City, $90,168. 

Wash., Okanogan—lIrrigation—State I 
rigation Bd. reeeived bids building irriga 
tion project in Whitestone Dist.. compris 
ing 15,000 aeres, from J \ Morrison 
Loomis, $161,800; Nettleton-Bruce-Esbach 
Spokane, $170,000 

*® Wash., Vancouver Drainage — About 
100 property owners of Clark Co, plan te 
reclaim 9000 acres by draining Shallow 


Pool! and Vancouver Lake Cost about 
$600,000, part of which will be borne by 
county Work will be done under super 


vision of G. J. VPosky, Kelso Bank Bldg 
Kelso, co. drainage engr 


Industrial Works 


PROPOSED WORK 


Mass., Holyoke—G. P. TB. Alderman & 
Co., archt.. Alderman Bidg., soon receives 
bids building 2 story, 60 x 75 ft, brick and 
concrete, dairy plant, rein.-con flooring, 
concrete foundation, on Beech and Sargent 
Sts., for Hall's Dairy, Inc., 11 Brooks Ave 
About $30,000 Noted July 19 

Mass., Lynn—Davis Storage Battery Mfe 
Co., 468 Chestnut St., plans to build addi 
tion to factory. About $150,000, 


Mass., Millbury—Mayo Woolen Co. plans 
to alter and build addition to plant About 
$60,000. J. R. Greenwood, agt. Architect 
not selected 


Mass,, Pittsfield—G. EF. Haynes, archt., 
184 North St., preparing plans for 1 story 
75 x 150 ft. brick and concrete garage 
rein.-con. flooring, concrete foundation, 
South St About $30,000 Owner's name 
withheld. 


Mass,, Springfield—Republican Co., Main 
St., plans to build modern fireproof print 
ing plant on Cypress and Boylston Sts 
About $100,000 Architect not selected 


Mass., Worcester—J. W. Gumbleton, 512 
Southbridge St., plans to build 2. story 
laundry. About $35,000 Architect not 


selected 


Mass., Worcester—Lockwood, Greene & 
Co., engrs., 93 Federal St., Boston, soon re 
ceive bids altering and building steel and 
concrete addition to plant of Crompton & 
Knowles Loom Wks., on Grand St About 
25,000. 


Conn., Bridgeport—Fletcher, Thompson 
Ine., engrs., 1089 Bread St.. soon receive 
bids building 2 story, 20x 159 ft. brick and 
mill construction addition to factory, on 
Iranistan Ave., for Bridgeport Hardwar 
Mfg. Co., 461 Iranistan Ave 


Conn., Hartford—Ford, Buck & Sheldon 
engrs., 60 Prospect St., soon let contract 
building 2 story, 50 x 200 ft.. brick and 
steel addition to factory, concrete founda 
tion, on Hawthorne St., for Arrow Electri 
Co., 99 Hawthorne St About $40,000 


Conn., Hartford—Hartford Rubber Wks. 
Rartholomew Ave., plans to build two 6 
story, 100 x 300 ft. rein.-con. additions 
Lockwood, Greene & Co., 93 Federal St 
Boston, engrs 

Conn., Rockville—J. Zaugg, 73 Talcott 
Ave. plans to build 1 story garage and 
showroom About $25,000. Architect not 
selected 

Conn., South Norwalk—Nash FEng. Co 
Wilson Rd., plans to build 3 story brick 
and mill construction addition to factory 
rock foundation About $30,000 Private 
plans. 

N. Y., Batavia—Batavia Rubber Co., 
Robertson and Maple Sts., plans to build 
several brick and concrete additions to 
plant. About $60,000. 

N. Y., Canandaigua—Common Counci! 
plans to build ice making plant. About $60,- 
000. Address Bd. Pub. Wks, 
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industrial Works (Continued) 


N. Y., Niagara Falls—Niagara Falls Gas 
& Electric Light Co., 306 Niagara Wks., 
Riverway, soon lets contract building gas 
plant on Buffalo Ave. and 22nd St. to in- 
clude 7 buildings, concrete, brick and steel 
About $200,000. A. H. Merritt, supt. 


N. Y., Oswego—Kirk-Maher Co., 59 West 
Main St., Malone, ice cream manufacturers, 
purchased O'Keefe Bldg., here, and plans to 
remodel and build addition to same for its 
own use. Cost between $25,000 and $30,000 


N. Y¥., Penn Yan—Nestle’s Food Co., 130 
William St., New York City, purchased 
milk station on Jacob St., here, and plans 
to rebuild same. About $45,000, 

N. Y., Troy—Troy Boiler Wks., 7th Ave., 
plans to rebuild plant. Cost between $25.- 
(00 and $35,000. Address J. M. Kelley, 7th 
Ave. and North St. 


N. J., Harrison—Driver-Harris Co., c/o 
Lockwood Greene Co., archts., 101 Park 
Ave... New York City, having plans pre- 
pared for 3 story, 50 x 100 ft., rein.-on., 
pared for 3 story. 50 x 100 ft., rein.-con., 
flooring, concrete foundation. About $50,000. 


N. J., Newark—E. F. Hauser, archt. and 
ener., Union Bldg., soon receives bids for 4 
story, 30 x 120 ft., brick and steel factory, 
at 282 Springfield Ave., for Bernstein Fur- 
niture Co., 279 Springfield Cost be- 
tween $50,000 and $60,000 


N. J., Passaic—Genl. Silk Importing Co., 
c/o Lockwood Greene Co., archts., 101 Park 
Ave.. New York City, having plans pre- 
pared for rein.-con. factory, rein.-con. floor- 
ing. concrete foundation, covering 100,000 
sq.ft. floor space. About $200,000 


Pa., Hazleton—A. J. Corey, c/o Boston 
Shoe Store, having plans prepared by C. R 
Rineheimer, archt., 10 Airy St., Wilkes- 
Barre, building 2 story, 50 x 150 ft., rein.- 
con., steel and brick garage, rein.-con. 
flooring, concrete foundation, on Broad St. 
About $52,000. 


Pa,., Phila.—Tuttleman Bros.,. 
St., soon receive bids for making interior 
alterations to factory, using brick, steel 
and concrete. About $60,000. H. B. Wel- 
don, 10 South 18th St., archt. 


Pa,, Shickshinny—J D Woodworth. 
Main St.. plans to build 2 story, 70 x 140 
ft. concrete, steel and brick garage, con- 
crete foundation. About $65,000. Archi- 
tect not selected. 


Pa., Wilkes-Barre—Atlantic Refining Co.. 


Ave. 





406 Race 


Keokuk, Ia., plans to build 30 x 90 ft 
brick, concrete and stone service station, 
concrete foundation, on Carey Ave. and 


Lockhart St., here. About $70,000. Archi- 
tect not selected. 
Pa., Wilkes-Barre—A. Salem, Blackman 


St.. having plans prepared by C. R. Rine- 
heimer, areht., 10 Airy St., building 3 
story. 30 x 80 ft., corcrete, steel and brick 
warehouse, concrete foundation. About 
$50,000 


Md., Baltimore—See 


Mad,, Baltimore—Shapiro & Roney, Pratt 
St. and Fremont Ave., plans to build 2 
story, 75 x 178 ft., brick 


“Buildings.” 


and _ rein.-con. 
warehouse, concrete foundation. Ahout $65.- 
ana E. G. Blanke, 213 N. Calvert St., 
archt. 


W. Va., Huntington—A. Voegele & Din- 
ning Co., 603-5 4th Ave.. soon lets contract 
building 3 story, 80 x 150 ft., rein.-con. 
candy factory, rein.-con. foundation, on 7th 


Ave. and 7th St About $50,000. S. L. 
Day, 1st Natl Bank Bldg., archt. 
Ky., Louisville—F. Avery & Sons, 7th 


St.. having plans prepared by D. X. Mur- 
phy & Bros., archts., building 1 story, 100 
x 330 ft. brick and steel, factory, brick and 
concrete foundation, cost $125,000; also 1 
story, 100 x 150 ft. rein.-con. and steel 
addition to forge shop, concrete and brick 
foundation, $75,000. 


Ky.. Louisville—Mattingly-Hubbard Mo- 
tor Co., plans to build 4 story, 150 x 
200 =o ft. ~—s rein.-con steel and _ concrete 
garage, concrete foundation, to include 
shop, service department and sales_room, 
ete, on 8rd St. between York and Breck- 
inridge Sts. About $100,000. 


0., Cleveland—Acrfie Fdry. Co., Sweeney 
Rd., plans to build 1 story, 75 x 100 ft. 
concrete, steel and brick addition to foun- 
dry, concrete foundation. About $100,000. 
Architect not selected. 


©., Cleveland—Amer. Steel & Wire Co.. 
Western Reserve Bldg... plans to build 1 
story, 350 x 400 ft., rein.-con., steel and 
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brick additior to factory, rein.-con. floor- 
ing, concrete foundation, on Harvard Ave. 
and Cuyahoga River (to be built on unit 
system). About $2,000,000. Private plans. 


0., Cleveland—Central Ohio Paper Co., 


Bingham Bldg., purchased site on East 
12th St. and Oregon Ave. and plans to 
build 5 story, 90x 132 ft. rein.-con. steel 
and brick warehouse. About $75,000. 
Architect not selected. 

0., Cleveland—O. Darst, archt., Brunson 


Bldg., Columbus, receives bids about Aug. 
1, building 5 story, 90 x 132 ft., concrete 
warehouse and office building, on 12th St., 
here, for Central Ohio Paper Co., 212 North 
5th St., Columbus. About $120,000. 


0., Cleveland—B. T. and S. P. Day Co., 
2394 Canal Rd., plans to build 5 story, 50 x 
80 ft., concrete, steel and brick warehouse, 
rein.-con. flooring, concrete foundation, on 
Prospect Ave. and Canal Rd. About $75,- 
000. Architect not selected. 


0., Cleveland—Durable Tire & Rubber 
Co., 1115 Citizens Bldg., plans to build 3 
story, 50 x 200 ft., concrete, steel and brick 
factory, on East 49th St. and Newburgh & 
South Shore Ry. About $500,000. Architect 
not selected. 


0., Cleveland—Glidden Varnish Co., 
Madison Ave. and Berea Rd., plans to con- 
struct 4 story, 59x90 ft.. brick, steel and 
rein.-con. grinding building, on Madison 
Ave. About $60,000. Architect not selected. 


0., Cleveland—Hampton-Keller Co., Swet- 
land Bldg., plans to remodel 4 story, 80x 
100 ft., brick and steel factory, on East 
3rd and St. Clair Aves. About $60,000. 
Architect not selected. 


0., Cleveland—Ideal Tire & Rubber Co., 
fast 17th St. and Euclid Ave., having plans 
prepared by Osborne Eng. Co., archts. and 
enegrs., 2848 Prospect Ave., for 3 story, 100 
x 200 ft., concrete, steel and brick addition 
to factory on Warner Rd. About $125,000. 
Noted July 3. 

0., Cleveland—Krause Battery Co., 3425 
West 25th St., plans to build 3 story, 50 
x 108 ft., rein.-con., steel and brick service 
station on West 25th St. and Scranton Rd. 
About $50,000 Architect not selected. 


0., Cleveland—McElrath Tire & Rubber 
Co., 620 Union Bldg., plans to build 2 
story, 60 x 200 ft., brick, steel and concrete 
factory and power plant, on East 131st 
St. About $80,000. Architect not selected. 


0., Cleveland—Shuster Co., 2214 East 
4th St., has acquired 6 story, 140 x 250 ft., 


brick and steel factory and plans to re- 
model same. About $100,000. Architect not 
selected. 


0., Columbus—F. L. Packard, archt., 
Hayden Bldg., receives bids in about 3 
weeks building 5 story, 933 x 1874 ft. whole- 
sale grocery building, concrete, on Front 
St.. for G. Bobbs & Sons Co., Main and 
Pearl Sts. About $200,000. Noted June 26. 


0., Dayton—E. A. Brenneman, 42 Spirea 
Dr., organizing company to build factory 
for manufacture of tractors. About $100,- 
000, including equipment. 


0., Dayton—Dayton Standard Scale Co., 
3103 West 3rd St., plans to build rein.-con. 
factory. About $40,000. 


0., Dayton—Schwartz Estate, 5th and 
Ludlow Sts., plans to build 2 story, 120 
x 190 ft., rein.-con. and brick garage and 
salesroom, rein.-con. flooring, concrete foun- 
dation, on West 4th St. About $100,000. 
Architect not selected. 


0., Kent—Mason Tire & Rubber Co. hav- 
ing plans prepared by Osborn Eng. Co., 
eners., 2848 Prospect Ave., Cleveland, for 
60 x 90 ft. and 80 x 120 ft. addition to 
factory on Erie St. About $60,000. 


0., Middletown—Amer. Rolling Mills Co 
plans to build rein.-con., steel and brick 
mill. About $3,500,000, including equip- 
ment. Private plans. 

0., Ravenna—Cascade Tire & Rubber Co. 
having plans prepared for 2 story, 175 x 
300 ft. tire plant. About $65,000. 


0., Troy—Cappel-Wayne Furniture Co., 
South Main St., Dayton, plans to build 2 or 
3 story, 100 x 130 ft. warehouse, probably 
rein.-con., brick curtain walls, on Dayton 
Pike, here. Architect not selected. 


0., Warren—D & M Cord Tire Co., Engrs. 
Bldg., Cleveland, plans to build 3 story, 
80x 120 ft., brick, steel and rein.-con. rub- 
ber plant, here. About $75,000. Architect 
not selected. 

Mich., Detroit—Chevrolet Motor Co., 1244 
Woodward Ave., soon lets contract for 1 
story, 106 x 150 ft., rein.-con., brick and 
steel service station, rein.-con. flooring, con- 
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crete foundation, on York St., 


Ave. L. Kamper, 752 Book Bld; a 

Mich,, Detroit—Fruehauf r 
1371 Gratiot Ave., having plans jrepar, 
by Stahl & Kinsey, archts., <erch. 


Bidg., for 1 and 2 story, 100 x 26 mais 
con. and brick factory, rein.-co), / 
concrete foundation, on Detroi: 





R.R., near Deguinder St. Abou 

Mich., Detroit—Packard Motor Car ¢p 
East Grand Blvd., soon lets contrac: fos 
story, 196 x 201 ft.. rein.-con brick 
service station and garage, rein.-co1) flony 


ing, concrete foundation, on Antoin, ; 
Woodbridge Sts. A. Kahn, Marquetio Pic 
archt. " 


Iil., Chicago—Brock & Rankin, 619 Soy; 


La Salle St., plan to build 8 story. jog , 
140 ft. publishing plant on Sherman ana 
Polk Sts. About $500,000. Architect », 
selected. 

TiL., Chicago—Wartburg Publishing 
House, c/o Worthmann &  Steinhect 


archts., 155 North Clark St., having plans 
prepared for 4 story, 68 x 130 ft. rein 
con. and brick plant, rein.-con. flooring 
concrete foundation, at 2018 Calumet Ay. 
About $100,000. ; 


Wis., Peshtigo—Peshtigo Pulp & Paper 
Co. plans to build 2 story, 70 x 17s 
brick, rein.-con. and_ steel factory. brick 
foundation, on Main St. About $55,000. | 
A. DeGuere, Grand Rapids, engr. and areh: 


Wis., Sheboygan—By Wald Mfe (> 
18th St. and Martin Ave., soon lets co: 
tract building 2 story, 80 x 194 ft. brick 
rein.-con. and steel factory, rein.-con. floor 
ing, brick foundation on Martin Ave. Cos: 
between $25,000 and $30,000. Private plans 
Noted July 10. 


Wis., Sheboygan—Chair City  Broon 
Mfg. Co. plans to build 2 story, 90 x 110 f 
rein.-con. and brick factory, rock or cor 
crete foundation, on 15th and Martin Sts 
About $40,000. I. Perlman, pres. Arch 
tect not selected. 


Ta., Council—Sinclair Refining Co.. Cor 
way Bldg., Chicago, having plans pre 
pared building 1 story, 100 x 100 ft. war 
house and service statiqn on Bway., b 
tween 13th and 14th St. About $36,000 
W. T. Dinkins, Woodmen of World Bldg 
Omaha, Neb., branch mer. 


Minn., Springfield—Co-operative Cream 
ery Co. having plans prepared by A 
Schippel, archt., Mankato, for 2 story 
x 66 ft., steel creamery. About $20,000 

Kan., Elkhart—City plans to improv 
electric light and water systems. Plans in- 


clude razing of old power house and build 
ing new one. Bonds for $60,000 voted for 
project. 


Kan., Wichita—O. J. Motor Co. rejected 
bids received July 8 building 5 story. 64 x 
136 ft., rein.-con., steel and brick ware- 
house, rein.-con. flooring, concrete founda 
tion. About $110,000. Noted July 3 


Neb., Lincoln—Henkle & Joyce Hard 
ware Co. having plans prepared for 5 stor) 
50 x 100 ft. building with 2 story, 42 x 10 
ft. addition, rein.-con. steel and brick, rein 
fon, flooring and concrete foundation, on 
8th and O Sts. About $100,000. KE. Davis 
Lincoln, engr. 

Neb., Omaha—Nebraska Oldsmobile Co 
2559 Farnam St., receives bids about Aug 
1, building 3 story, 77 x 147 ft. automobile 
storage and sales building, rein.-con.. brick 
facing and concrete foundation, on 18th and 
Howard Sts. About $200,000. J. Me- 
Arthur, 401 Keeline Bldg., archt. 


Mo., St. Louis—P. M. Adams, archt., ¢/0 
J. I. Case Threshing Machine Co., Mead St 
Racine, Wis.,. soon receives bids building 
192 x 400 ft. factory, on Forest Park Blvd 
and Boyle Ave., here, for J. I. Case Thresh- 
ing Machine Co., 700 South 17th St. Cos 
to exceed $100,000. 

Mo., St. Louis—Gen. Motors Co.. Fiint 
Mich., having plans prepared building tw° 
3 story, 200 x 750 ft. factories, rein.-con 
steel and brick, rein.-con. flooring and con: 
crete feundation on Union St. near Natura! 
Bridge. About $1,600,000. Buick Motors 
Co., archts., and W. H. Kilpatrick, ener 
both of Flint, Mich. 


Mo., St. Louis—St. Louis Mfg. Corp. 
Div. Gen. Motors Corp., 5401 Bulwer St 
soon receives bids building two 3 worry. 
300 x 720 ft. rein.-con., steel and_ brick 
factories, rein.-con. flooring and concrett 
foundation at 3707-3911 Union Ave. About 
$808,800 each. . H. Kilpatrick, ent 
and’ Buick Motors Co., h 
Flint, Mich. 

Ariz., Johnson—Keystone Copper © 
Newton, Kan., plans to build 190-ton m! 
6 mi, east of here, using flotation ©! 
centration process at copper mines. 


, 





archt., both of 


and con- 
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Industrial Works (Continued) 


Wash., Seattle—Chanslor & Lyon Co., 
ai4 East Pike St., plans to build 3 story, 
oy) © 121 ft. mill construction auto ac- 
eossory plant, rein.-con. flooring, on 12th 
ind Madison Sts. About $60,000. <A. H. 
Rittman, Securities Bldg., engr. 


S. A. Hull, 2125 8th Ave., 


‘ash., Seattle 
= 120 x 120 ft 


jans to build 4 story, 
warehouse, rein.-con. flooring, on 
Western and University Sts. About $125.- 
io J. Graham, L. C. Smith Bldg., archt 


Wash,, Tacoma—City election Aug. 12 to 
vote on $300,000 bonds for purchasing site 
on Skokomish River and developing water 
power to have capacity of 75,000 h.p. 


Wash., Vaneouver—Clarke Co. Creamery 
Co. recently incorporated, with $100,000 
capital stock, plans to build milk plant 
here, capacity, 10,000 cows. O. R. Lee, mer. 
Architect not selected. 


Ore., Portland—Company backed by M 
Thelan, mgr. Illinois Farmers’ Packing Co., 
and W. H. Hawthorne, both of Spring Val- 
ley, IL, plans to build packing plant, here 
or near here. About $750,000. W. H. 
Crawford. c/o Dept. Industries, Chamber of 
Commerce, Portland, to investigate sites. 


Ore., Portland—Franks Laundry & Dry 
Cleaning Co. plans to build 1 story, 100 x 
100 ft.. brick and tile laundry. Cost, $65,- 
000, including equipment. H. S. Franks, 
mer L. R. Bailey, Northwestern Bank 
Pidg., archt. 

Ore., Portland—See “Buildings.” 

Portland—Standard Oil Co., As- 
having plans prepared for 1 story 
concrete Warehouses on 100 x 100 ft. site 
on Sth St. and Spokane, Portland and 
Seattle RLR. right of way. About $59,000. 


Ore., 
toria, 


Cal, Fresno—See “Buildings.” 


Cal., Los Angeles—Layne & Bowler Corp., 
“00 Santa Fe Ave., purchased 9 acre site 
on 55th St. and Santa Fe Ave., and plans 
to build plant. 


Cal, Sacramento—California Packing 
Corp.. c/o P. Bush, engr., 101 California 
St. San Francisco, having plans prepared 

{ story. rein.-con. packing house on 

Q. 2nd and Front Sts. About $550,000. 

Cal, Sacramento —Capitol Cracker & 
Candy Co., 810 2nd St., plans to build 5 
story, rein.-con, and steel factory on 2nd 
and I Sts. About $250,000. G. Sherman, 
mer 


Que., Red Mill—Canada Paint Co., 572 
William St., Montreal, receives bids in 
August building 3 story, 40 x 60 ft., brick 
and steel factory, concrete foundation, here. 
About $42,000, 


Ont., Ottawa—Grand Trunk Ry., McGill 
St.. Montreal, Que., plans to build brick, 
concrete and steel storage plant here. 
About $70,000. H. R. Safford, Montreal, 
ch. engr. 


BIDS DESIRED 


Conn,, New Britain—C. C. Palmer, archt., 
272 Main St., receiving bids for 2 story, 60 
x 190 ft., brick and concrete garage, rein.- 
con. flooring, concrete and rock foundation, 


for Swift & Ferguson, c/o archt. About 
$30,000 


N. Y., Long Island City—Until July 28. 
by Ballinger & Perrot, archts.. 17th and 
irch Sts., Phila., building 5 and 6 story, 
200 x 600 ft, rein.-con. and brick factory 
at Degnal Terminal, for Amer. Chicle Co., 
19 West 44th St., New York City. About 
$2,000,000 


N. Y., Long Island City—Until July 28, 
by C Kreynborg, archt. and engr., 163rd 
St. and Park Ave., New York City, for 2 
story, 200 x 300 ft. brick and steel factory, 
rein.-con. flooring, on Dale Rd., Washington 
ind Union Hill Sts., for J. F. Tapley Co., 
Dale Rd., Jamaica. 


N. d., Hackensack—See “Sewers.” 


_Md., Baltimore—L. Rothchild, archt., 
1225 Sansom St., Phila., receiving bids con- 
ructing 3 story, 40 x 110 ft. steel and 
stone service and sales building on North 


= and Oak St., for Reinhardt Motor Co., 


Mich., Detroit—A. Kahn, archt., Mar- 
tte Bldg., receiving bids for 3 story, 184 
34 ft. rein.-con. and brick addition to 
ory, creosoted wood and_ rein.-con. 


flooring, and 2 story, 62 x 157 ft. rein.-con., 
steel and brick addition to office, rein.-con 
flooring, for Detroit Pressed Steel Co., Mt 
Elliott Ave. 

Mich,, Detroit—L. Kamper, archt., 752 
Book Blidg., receiving bids for 2 story, 69 
x 125 ft. rein.-con., steel and brick, dry 
kiln, rein.-con. flooring, concrete founda- 
tion, and 6 story, 144 x 236 ft. rein.-con. 
factory, rein.-con. flooring, concrete foun- 
dation, on Farnsworth and Riopelle Sts., 
for Fisher Body Co., Oakland and Piquette 
Aves. 


Mich., Detroit—Smith, Hinchman & 
Grylls, archts., 710 Washington Arcade, re- 
ceiving bids for 1 story, 80 x 198 ft., steel 
and cement stone factory, creosoted wood 
on concrete flooring, and concrete founda- 
tion, for Detroit Steel Products Co., East 
Grand Blvd. 


Iil., Chiceago—A. L. Alschuler, archt., 28 
East Jackson St., is receiving bids for 4 
story, 125 x 250 ft. brick and timber fac- 
tory, concrete foundation, on Belmont and 
Hamlin Sts., for Florsheim Shoe Co., 541 
West Adams St. About $275,000 


Minn., Duluth—Until Aug. 1, by A. Puck, 
archt. and engr., Tarrey Bldg., for 2 story. 
75 x 280 ft., rein.-con., brick and steel 
factory, rein.-con. flooring, concrete founda- 
tion, on 49th Ave., W., for Duluth Show 
Case Co., West Superior St. and 28th Ave. 
About $150,000. 

Que., Quebec—Until Aug. 1, by E. Cor- 
mier, archt., New Birks Bldg., Montreal, 
building 4 story, 100 x 125 ft. concrete, 
steel and brick factory, concrete foundation, 
on St. Joseph St., for Marceau Oil Cloth Co., 
Quebec. About $500.000 


Ont., Toronto—Until July 31, by F. S 
Saunders, archt., 672 Crawford St.. build- 
ing 3 story, 60 x 8&0 ft., concrete, steel and 
brick storehouse, rein.-con. flooring, con- 
crete foundation, on Roncesvalles Ave.. 
for S. Caufield & Son, 381 Roneesvalles 
Ave. About $50,000. 


Ont., Walkerville—Grylls, Smith & Hinch- 
man, archts., Washington Arcade, Detroit, 
Mich., receiving bids building 2 story, 60 
x 337 ft. rein.-con. and brick factory, rein.- 
con. flooring, concrete foundation, on Walker 
Rd. and Seminole St., for Motor Products 
Co., Walker Rd., Walkerville. 

Sask., Sutherland—tUntil Aug. 5, by R 
C. Desrochers, secy. dept. pub. wks., Ot- 
tawa, Ont., for automatic lighting plant 
and electric wiring, etc., at Forest Nursery 
Sta., here. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract.) 


*Mass., Fall River—Keogh Storehouse 
Co., Darol St., will build 6 story brick and 
mill construction warehouse. About $100,- 
000. Work will be done by day labor. 


*Mass., Holyoke—Gowan Truck Co., 
Canal St., let contract building 2 story 
brick and mill construction addition to fac- 
tory, concrete foundation, to Caspar Ranger 
Constr. Co., 20 Bond St. About $25,000. 


*Mass., Onset—J. A. Milliken let con- 
tract building 1 and 2 story, 90x 260 ft. 
and 40x80 ft.. wood and _ steel canning 
factory, concrete foundation, to H. C. Vose, 
Wareham. About $125,000. 


*™Mass., Springfield—Package Machinery 
Co., 132 Birnie St., let contract build- 
ing 2 story brick addition to factory, to 
F. T. Ley & Co, 499 Main St. About 
$28,000. 


*Mass., Turner Falls—Esleeck Mfg. Co 
let contract building 5 story, 60x 120 ft., 
brick and mill construction addition to fae- 
tory, concrete foundation, to Caspar Ran- 
ger Constr. Co. 20 Broad St., Holyoke. 
About $75,000. Noted July 10. 


*Mass., Worcester—J. Smith & Son, 
99 Hope Ave., let contract building 2 story, 
60 x 212 ft. brick machine shop, concrete 
foundation, on Southbridge St, to E. 
Cross Co., 82 Foster St. About $38,000. 


*Mass., Worcester—See “Buildings.” 


*R. I., Woonsocket—Barnai Worsted Co. 
will build 1 story, 35x 130 ft. and 35x40 
ft., brick and mill construction dyehouse, 
concrete foundation, on South Main St. 
About $25,000. Work will be done by day 
labor. 


*xConn., Bristol—Amer. Silver Co. 2 
Riverside Ave., let contract building 3 story, 
32 x 190 ft. brick and mill construction 
addition to factory, concrete foundation, to 
Tracy Bros. Co., 52 Benedict St., Water- 
bury. Aboyt $50,000. 


*Conn., Danbury—G. H. McLachlan Co., 
Thorpe St., let contract building 2 story, 
36 x 72 ft. and 40 x 60 ft., brick and mill 
construction addition to factory, rock foun- 
dation, to L. Sweeney, 26 Montgomery St. 
About $25,000. 
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*xConn,, Hartford—Older & Rosenberg 
1212 Main St., let contract building 4 story 
64 x 128 ft... brick, and stee 
garage, rein.-con. flooring, concrete founda 
tion, on Main St.. to G. Cudemo, 327 Trum 
bull St. About $95,006 


concrete 


*¥xConn., Jewett City—Ashland Cotton Co 
will build 1 story 150x190 ft.. brick and 
mill construction addition to mill. concrete 
foundation. About $65,000. Private plans 
Work will be done by day labor 

*Conn., New Haven—Atlantic 
Co., Turks Head Bidg., 
let contract building 2 story, 30 x 80 ft 
warehouse and 1 story, 28 x 56 ft. garage 
brick and concrete, rein.-con. flooring, con 
crete foundation, on Albert St., to Metzger 
& Fisher Co., Otis Bldg., Phila. About $25, 
000 


tefining 
Providence, R 


*Conn., Plainville—Trumbull Electric 
Mfg. Co., Woodford Ave., let contract build- 
ing 4 story, 50 x 106 ft., and 1 story, 60 x 
100 ft. brick and mill factories, and 2 
story, 50 x 150 ft. concrete factory, rein 
con. flooring, concrete foundation, to L. A 
Miller, 22 Church St., Meriden. About $99.- 
000 


*N. Y., Brooklyn—Koch & Wagner. 
archts., 42 Court St., let contract to Gib- 
bons Co., 316 Columbia St., building 3 
story 30 x 40 ft. rein.-con. and steel fac- 
tory and storage plant. rein.-con. flooring 
concrete foundation, on 19th St. and 3rd 
Ave., for R. H. Comey Co.. 73 19th St 
About $50,000. Noted June 19 


*N. Y., Brooklyn—-B. Stephano Bros., 715 
Lorimer St., will build 1 story, 50 x 100 
ft. brick and steel garage, rein.-con. floor- 
ing, on Richardson and Lorimer Sts About 
$25,000. Work will be done by day labor 


*N. Y., Cohoes—-J. KE. Gledhill, 541 West 
34th St.. New York City, let contract build- 
ing 2 story, 100 x 400 ft. brick mill, here, 
to C. P. Boland Constr. Co. 30 4th St 
Troy. About $250,000. 


N. Y., Flushing—E. S. Walsh, supt. pub 
wks., Capitol, Albany, received bids build 
ing barge canal terminal and timber freight 
house at Barge Canal Terminal, here. 
Contr. 43, from McHary-Barton Co., 171 
Madison Ave, New York City, $151,340: 
Anderson & Weaver, Inc., West New 
Brighton, $162,341; Degnan Contg. Co., 51 
East 42nd St., New York City, $165,138 
Noted June 19 


*N. Y., Middletown—Dundee Textile Co., 
Clifton, N. J., let contract building 1 story. 
25 x 30 and 120 x 1306 ft.. mill, to B. M 
Higginson, Inc., Middletown About $40,- 
000. Noted June 19. 


*N. Y., New YVork—cC. Kreynborg, archt 
and engr., 163rd St. and Park Ave., let 
contract, to I. Maifello, Williamsbridge, for 
1 story, 100 x 200 ft. brick and steel fac- 
tory, rein.-con. flooring, concrete founda- 
tion, on Bush and 177th St., for Finkel 
Umbrella Frame Ca, 2534 East 137th 
St. About $75,000. Noted June 19 


*N. Y., Syracuse—United States Hoffman 
Co., Taylor St., let contract for 2 story, 8° 
x 200 ft. factory and 40 x 60 ft. power 
house, rein.-con. and brick, to Dawson 
Bros., Union Bldg., $190,000 


N. Y¥., Utiea—Foster Bros. Mfg Co 
807 Broad St., let contract building 2 story, 
brick addition to plant, to Hopp & Down, 
about $40,000 


*N. Y., Watertown—L. Manfred, 126 Ar- 
senal St., will build 1 story brick garage 
About $25,000 Work will be done by day 
labor. 


Hoboken—R. Newman & Co. let 
building 2 story, 300 x 400 ft 
and steel addition to factory on 
Ferry and Willow Sts. to Rheinstein & 
Haas, 21 East 49th St. New York City 
About $125,000. 


*N. 4. 
contract 
concrete 


*Pa., Carlisle—Lockwood, Greene Co.. 
archts. and engrs., 191 Park Ave., New 
York City, let contract, to J. F. Rogers 
Drexel Bldg., Phila.. building 200 x 475 
ft. rein.-con. and steel carpet factory, rein.- 
con. flooring, concrete foundation, here, for 
Cc. H. Masiand & Sons, c/o archts. About 
$750,000. Noted June 26. 


*Pa., Phila.—Rosenau Realty Co., 2545 
North Broad St., let contract building 1 
story, 125 x 151 ft., steel and brick fac- 
tory, on 25th and Westmoreland Sts., to 
P. Hailbach Contg. Co.. 1261 North 26th 
St. About $38,500 
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Industrial Works (Continued) 


*Pa., Phila.—Vigogne Mills, Adams Ave 
and Wingohocking St., let contract build- 
ing 3 story, 63 x 250 ft., brick and slow 
burning construction faciory, on Unity and 
Oakland Sts., to M. W. Ejasly, 1420 Chest- 
nut St. About $1°0,000. Noted June 19. 


*Pa., Wilkes-Barre—Maloney Oil Co., 
Land Title Bldg., Phila., let contract build- 
ing 2 story, 36 x 76 ft., conerete and brick 
warehouse and service station, concrete 
foundation, on Carey Ave., to H. Mailand, 


Barney St. About $51,000 


*Md., Baltimore—W. Fuld, 1228 North 
Central Ave., let contract building 2 story, 
90 x 139 ft, brick and steel factory, rock 
foundation, to Consolidated Eng. Co., 243 


Calvert Bidg About $30,000. 


*Md., Canton (Baltimore P. O.)—East- 
ern Rolling Mill Co., 503 Lexington St. 
Bldg., Baltimore, let contract erecting 1 
story, 300 x 700 ft. factory, steel frame and 
sheet metal construction, concrete founda- 
tion, on 5th Ave., to Belmont Iron Wks., 
32 Bway., New York City. 


*Md., Highlandtown (Baltimore P. ©.) 
—Jones & Lamb Co., Pennsylvania and 
Fulton Aves., let contract remodeling plani 
of Monumental Brewery Co., 7th and Lom- 
bard Sts. and constructing several rein.- 
con., steel and brick buildings, rein.-con 
flooring, rein.-con. foundation, to Consoli- 
dated Eng. Co., 243 Calvert Bldg., Balti- 
more About $500,000 Noted July 10 


*W. Va., Huntington—Sehon, Stevenson 
& Co., 11th St. and Chesapeake & Ohio 
R.R., will build 2 story, brick coffee roast 
ing plant About $25,000 Work will be 
done by day labor 


*0., Cleveland—Chester Realty Co., Wil- 
liamson Bldg., let contract building 2 story, 
55 x 120 ft., concrete, steel and brick 
garage, rein.-con. flooring, on East 65th St 
and Carnegie Ave., to W. Stremple, 1029 
Williamson Bldg. About $50,000 Noted 
July 17 


*0., Cleveland—Cleveland Metal Prod- 
ucts Co... 1141 Ivanhoe Rd., let contracts to 
Craig Curtis Co. Guardian Bldg., for 3 
story 72 x 266 ft. addition to machine shop, 
cost $75,000; 1 story, 120 x 300 ft. addi- 
tion to foundry, $75,000; both rein.-con., 
steel and brick Noted July 17. 


*0., Cleveland—Sixth City Realty Co., 
Guardian Bldg, let contract building 4 
story, 167 x 370 ft.. concrete, steel and brick 
garage, on East 6th St. and St. Clair Ave., 
to C. A. Carson, 6498 Euclid Ave. About 
$1,300,000 Noted July 17 





*0., Cleveland—Union Garage Co., 517 
Sloane Bldg., let contract building 2 story, 
165 x 212 ft., concrete, steel and brick 
garage, on West St. Clair Ave., to C. A 
Carson Co., 6498 Euclid Ave. About $400,- 
000. Noted May 29 


*0., Columbus—D, lL. Auld Co., 195 East 
Long St.. let contract building 2 story, 45 
x 390 ft. brick factory with 90 ft. wing 
on 5th St. and 5th Ave., to Franklinburg 
Constr. Co., Savings & Trust Bldg. About 
$55,000. Noted June 26 


*0., Columbus — Columbus Pharmacal 
Co., Oak and Columbus Sts., let contract 
building 3 story, 43 x 8&3 ft. brick ware- 
house, to E. Elford, 104 North 3rd. St. 
About $60,000, 


*0., Dayton—Air City Garage Co., 16 
South Jefferson St., let contract building 3 
story, 80 x 1382 ft. rein.-con. and brick 
garage, rein.-con. flooring. concrete foun- 
dation, on 5th and Perry Sts., to J. Lowes, 
Dayton. About $100,000. Noted June 


*0., Dayton—R. FE. Gebhart, archt, 73 
Callahan Bank Bldg., let contract to J. W. 
Bowen, Louis and Columbus Sts., building 3 
story, 60 x 80 ft., rein.-con. and brick fac 
tory, rein.-con. flooring, concrete founda- 
tion, on Franklin St., for Custer Specialty 
Co., 26 North Ludlow St About $30,000. 
Noted Apr. 17. 


*0., Springfield—Springfield Baking Co., 
West Washington St., let contract building 
2 story, 50 x 80 ft., rein.-con. and brick 
bakery, concrete foundation, to Cogswell 
Bldg. Co., Springfield. About $35,000. 


*Mich., Detroit — Genl. Motors Corp., 
Rover-Campbell Bldg., let contract for 6 
story, 150y¥ 150 ft.. rein.-con., brick and 
steel service and sales building, rein.-con 
flooring. corecrete foundetion, to W. E 
Wood Co., 1805 Ford Bldg. Noted June 12. 


Mich., Detroit—A. Harvey Sons Mfg. Co., 
Woodbridge St., let contract building 6 
story, 44 x 67 ft., rein.-con., brick and steel 
warehouse, rein.-con. flooring, piling and 
concrete foundation, on Woodbridge and 
Ist Sts., to Walbridge-Aldinger & Co., 2356 
Penobscot Bldg. Noted June 26. 


wl, Chieago—Straus & Schraus, 105 
West 35th St. let contract building 2 story, 
65 x 120 ft. mill construction warehouse, 
at 105 West 35th St., to E. W. Sproul Co., 
2001 West 35th St. About $120,000. 


*Ill., Columbia—V illage let contract fur- 
nishing and constructing electric light and 
power plant to be divided in Sect. 1, build- 
ing extension and machinery foundations, 
Sect. 2, 100 h.p. H. R. T. boiler and breech- 
ing, Sect. 3, 100 ft.x 4 in. concrete chim- 
ney, Sect. 4, 120 h.p. non-releasing Corlis 
or Unatlow Engine, Sect. 5, heater, boiler, 
feed pump, pipe work and covering, Sect. 6, 
direct connected A.C. generator, exciter, 
transformer and switchboard, to Baumes, 
McDevitt Machine Co., Ry. Exch. Bildg., 
St Louis, Mo About $100,000, Noted 
June 26 


*Minn., Duluth—Capitol Elevator Co., 
Board of Trade Bidg., let contract building 
2 story, 75 x 120 ft., rein.-con., brick and 
steel addition to mill on Garfield Ave., to 
Barnett & Record Co., Lyceum Bldg. About 
$50,000, 


*Kan., Wichita—A. J. Watson, 223 South 
Lawrence Ave., let contract building con- 
crete Warehouse, to Eberhart Constr. Co., 
Salina. About $115,000. Noted June 12 

*Mo., Hermann—Kilkenny Steel Wks. let 
contract building 1 sfory, 20 x 110 ft., rein.- 
eon., steel and brick addition to forge shop, 
rein.-con. flooring, rock foundation, to Dings 
Constr. Co., Kansas City. About $89,000 

*Mo., St. Louis—Langenberg Bros. Grain 
Co., Chamber of Commerce Bldg., let con- 
tract building 35 x 45 ft. wharf house and 
18 x 200 ft. mill, concrete, steel and brick, 
rein.-con. flooring, rock foundation, at 3921 
North Wharf St., to Gamble Constr. Co., 
Gamble Bldg About $48,000, 


*Mo., St. Louis—Swift Packing Co., 800 
Vandeventer Ave., let contract building 30 
x 300 ft. addition to hoghouse, to Keller- 
man Contg. Co., International Life Bldg 
About $41,000 


*Wash., Seattle—Jordan Terminal Co 
let contract building Ist unit of warehouse 
terminal plant in industrial addition. con- 
sisting of 1 story building, covering 24,000 
sq.ft. floor space, to J. A. MeKachern Co., 
Bell St. Dock. About $50,000. 


*Ore., Portland—U. S. Bakery Co., East 
11th and Flanders Sts., let contract build- 
ing 1 story, 100 x 200 ft., concrete and 
brick bakery, to W. Vaetz, 2414 Ist St 
About $306,000, 


*Cal., San Jose—R. Fry let contract 
building 3 story rein.-con. garage, rein.-con 
flooring, concrete foundation, on Ist and 
San Carlos Sts., to Cahill-Vensano Co., 
French Bank Bldg., San Francisco. About 
$60,000. H. P. Smith, San Jose, lessee. 


*N. S.. Sydney—Dominion Government 
let contract for 250,000 tons ship plates 
and construction of large rolling plant here, 
to Dominion Steel Corp., 112 St. James 
St., Montreal, Que. About $5.000,000. 


*Ont., Fergus—PReatty Bros. will build 
extension to factory, to consist of 3 wings, 
45 x 100, 45 x 185 and 142 x 192 ft., con- 
crete and. brick. About $60,000. Work 
will be done by day labor. 


*xOnt., Ford City—Imperial Oil Co., 56 
Church St.. Toronto, let contract building 
brick oil refinery, here, to Westcott Contg 
Co., Windsor. About $100,000 


*Ont., London—Murray Shoe Co., Rich- 
mond St., let contract building 3 story, 60 
x 100 ft. steel and brick factory, to S. 
Wells, 765 Talbot St. About $80,000. 


*Ort.. Oshawa—General Motors Co. of 
Canada let contract building rein.-con, and 
brick factory, rein.-con. flooring, con- 
crete foundation to include 40 x 80 ft. 
assembly, 80 x 200 ft. shipping, 80 x 800 
ft. storage ard 8&0 x 300 ft. enameling 
buildings, all 4 story, to Canadian Stewart 
Co., foot Cherry St., Toronto. About $1,- 
000,000. Noted July 3. 


Ont., Parry Sound—See “Miscellaneous.” 


Buildings 
PROPOSED WORK 


N. H., Exeter—-Hospital—Phillips-Exeter 
Academy plans to build fireproof hospital 
on campus. About $200,000. Architect not 
selected. 


Mass., Worcester—Ward— 
build ward building for infe: 
at Belmont Hospital on Belmo 
$160,000. Architect not select 


R. L, Lonsdale (Pawtue! 
School—Lincoln Twp plans te 
here About $50,000. Adar: 
simmons, Lonsdale. Architect 


R. L, Pawtacket— Busines ‘ 
Broad St., receives bids in Ss, 
3 story brick and rein.-con., r+ i 
ing, concrete foundation Abo 


R. L., Providence—Pusiness—_} 
& Bro., 210 North Main St., } 
prepared by W. G. Richards, ar: | 
change St., for 3 story, 80 x ’ 
and concrete, rein.-con  floorin; 
foundation. About $60,000 


R. 1I., Woonsocket—Collegoe—c) 
Precious Blood receives bids in 
for 3 story brick and rein.-con 
flooring, concrete foundation \l 
000. W. F. Fontaine, 285 Main s 


Conn., Bridgeport—Police Ss; ! 
plans to build 3 story, brick, stew] j 


crete, on jarnum Ave. and « 


About $75,000 W. J. Skinner, 1188. ‘Mai 

St., archt Noted May 22 mi 
Conn,, Bridgeport—School—City plans t 

build addition to McKinley Schoo) o Ke 


sey St. About $150,000. F. A.C 
Main St., archt. Noted May 22 


ooper 


Conn., Bristol—Communit y—Trowby 
& Ackerman, archts., 25 West 44th St. Nou 
York City, soon let contract building - 
story brick, steel and concrete re 
flooring, concrete foundation .on Main s! 
for city. About $200,000, Noted Apr. 17 





Conn., Groton—School—Town soon } 
contract building 1 story brick, wood floor 
ing, concrete foundation About $5 
Bilderbeck & Langdon, Barrows Bldg. \ 
London, archts. Noted July 17 


Ne 


Conn,, Hartford—School—City having 
plans prepared by W. F. Brooks. areht 
Lewis and Gold Sts., for 3 story, 12 roon 
addition to Brown School, on Talcott S: 
About $100,000 W. E. Cone, 89 Asylum 
St., chn. 


Conn., Manchester—School—Town appro 
priated $150.000 bonds to build new schoo 
Architect not selected. 





Conn., Mansfield — School, etc. — Stat 
Training School had plans prepared 
Cudworth & Thompson, archts., Thayer 
Bidg.. Norwich, for 2 story, 35 x 80 ft 
with 35 x 70 ft. ell, ward building, 1 stor 
60 x 100 ft. dining hall, and 2 story, 60 x 
100 ft. school and gymnasium, brick and 
concrete, rein.-con. flooring, rock and co 
crete foundation. About $250,000. Noted 
May 15. 





Conn., Middletown — Houses — Russ: 
Mfg. Co., South Farms, plans to build sev 
eral 2 story workmens houses. About $50,- 
000. Architect not selected. 


Conn., New Britain—School—Bd Fdu 
having plans prepared by C. C. Palmer 
archt., 272 Main St. for brick concrete and 
steel addition to Northend School on Bas- 
sett St. About $200,000. Noted June 12 


Conn., New Haven — Hospital New 
Haven Hospital, 330 Cedar St.. having 
plans prepared by C. S. Palmer, are! 
191 Church St., for private room ward 
children’s building, service and _ nurses 
home, on Cedar St. About $1,100,000. I 
Ullman, chn. Noted June 5. 


Conn., New Haven—Parish House—Trin- 
ity Church congregation plans to build par- 
ish house on George St. About $100,000 
Address C. O. Scoville, 442 Temple St 





Conn., New London—High Schoo!—Bd 
Edue. having plans prepared by PD. §. Don- 
nelly, archt., Plant Bldg., for junior hig 
school About $500,000. P. L. Harwood 
pres. school bd. Noted Feb. 6. 


Conn., Norwalk—Home—Davis & Dan 
archts., 1024 Main St., Bridgeport, an¢ 
Fairfield Co. Bd. (Bridgeport), soon recelve 
bids building 3 story, 35 x 60 ft., brick ane 
steel addition, rein.-con. flooring, concrete 
foundation, on Westport Ave., here. Abou 
$50,000. Noted Mar. 6. 


Conn., Norwich—High School—City plans 
to build junior boys’ high school Abou 
250,000. Architect not selected. 
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Buildings (Continued ) 


City will 
high school 


Shelton—High School 
$125,000 to build 
not selected, 


Conn., 
appropriate 


care, Architect 


South Manchester—Business—J. 
Co., 949 Main St, soon receives 
iding 3 story brick and steel. About 


Conn., 
W. Hi 
ds bu 


t ( 
anf 


Conn., Stafford—bBusiness— A. R. Sharpe, 
27 Lewiston Ave., Willimantic, soon 
sceives bids for 3 story, 70 x 140 ft. brick, 
ein -con. flooring, concrete foundation, to 
nelude assembly hall, theatre, post office 
ind oftices, for W. H. Hall, South Willing- 
on About $60,000. 


archt 


Conn., Waterbury—Office Scovill Mfg. 
44 Mill St.. having plans prepared by 
Gilbert, areht., 244 Madison Ave., New 
york City, for brick and rein.-con., rein.- 
on. flooring, concrete foundation, on A ole, 
Baldwin and Mill Sts. About $125,000 


Noted July 10. 


Conn., Willimantic — Dormitory — State 
Normal. Training School, Hartford, had 
ans prepared by W. H. Brooks, archt.. 
Lewis and Gold Sts., Hartford, for 3 story, 
46 x 114 ft., brick, steel and concrete, rein.- 
‘on. flooring, concrete and rock founda - 
tion, on Valley St., here. About $150,000, 
Noted Jan. 30 


N. Y., Buffalo—Store—J. W. Powell, 1136 
Main St.. plans to build 7 story, rein.-con. 
ind brick, at 1140 Main St. About 
so0,000 


N. Y¥., Endicott—Club and Gymnasium— 

F. Johnson of Endicott Johnson Co., 
53 Bleecker St., Utiea, soon receives bids 
for rein.-con, and brick, on Main St. W. 
\bout $100,000, 


N. Y¥., Johnson City—Theatre—G. F. 
Johnson of Endicott Johnson Co., 
Bleecker St., Utiea, having plans prepared 
for moving picture theatre, here. About 
$200,000, 


sue 


N. Y¥., New York—School—Bd._ Educ. 
having plans prepared by C. B. J. Snyder, 
archt. and engr., Municipal Bldg., for P. 
Ss. 62, 5 story, 230 x 280 ft. brick and steel. 
brick foundation, on Liggett St., Southern 
Blvd. and Fox St. About $600,000 


Y., Troy — Laboratory — Ranssalaer 

‘hnie Institute having plans prepared 

story addition to William Weight- 
man Walker Laboratory. About $175,000, 
Address P. C. Ricketts, pres. 


N. J., Collinswood—Rectory—St. John's 
congregation soon receives bids for 3 story, 
s0 x 70 ft. stone. F. F. Durang, 1220 Lo- 
cust St., Phila., archt. 


N. J., Maple Shade—School—Bd. Educ. 
soon receives bids for 2 story, 63 x 113 
ft.. brick. About $80,000. W. C. Furber, 
418 Walnut St., Phila., archt 


Pa., Bellwood — Church — St. Joseph's 
Catholic congregation receives bids about 
Aug. 23 building 2 story, 43 x 96 ft. brick, 
rock foundation. About $55,000. CC. E. 
Haley, pastor. D. G. Puderbaugh, Hutchin- 
son Bidg., Altoona, archt. and engr. 


Pa., Carlisle — Church —Grace United 
Brethern Church plans to build 1 story, 87 
x 117 ft. concrete, steel and brick, stone 
foundation, on Pomfret and West Sts. 
About $60,000. Markley & Starr, Harris- 
burg, archts. 


Pa., Connellsville — Church — United 
Brethern congregation plans to build 60 x 
100 ft. church. About $50,000. J. S. Ehow- 
ers, pastor and chn. 


Pa., Pittsburgh—Fire and Police Sta- 
ions, ete.—City voted $1,110,000 bonds to 
build fire, police and comfort stations and 
'mprove hospital facilities. N. S. Sprague, 
ch. engr. dept. pub. wks. Noted Jan. 306 
inder “Streets and Roads.” 


Pa., Saxton—School—School Bd, receives 


bids about Aug. 15 building 2 story, 55 x 
— ft. brick and stone school and com- 
munity hall, rein.-con. flooring, concrete 
Cundation, on Main St. About $50,000. F. 
\. Hersh and F. J. Shollar, Commerce 
“ide, Altoona, archts. 


Pa., Waynesboro 
Bank, having 
Nolting, archts., 
more, Md., for 


Bank—People's Natl 
plans prepared by Wyatt & 
1012 Keyser Bldg Balti- 
bank About $50,000 


Pe, Wilkes-Barre—Club 
Society, Miners Bank 
5 story, 70 x 110 ft 
foundation, on South 
$115,000. Architect 


Chopin Singing 
Bldg., plans to build 
brick and timber, rock 
Washington St. About 
not selected 


Md., Baltimore——Dormitory 
lege, Hillen Rd. and Arlington Ave., plans 
to build 24 story, 36 x 148 ft. dormitory 
and 1 story, 32 x 48 ft. power house, stone 
and brick, stone foundation About $75,- 
000 E. L. Tilton and A. M. Githens, 52 
Vanderbilt Ave.. New York City, archts 


Morgan Col- 


Ss. C., Florence—School—School Bd. plans 
to build school here. About $100,000. Noted 
Apr. 10, 


Tenn., Memphis—Auditorium and Market 
—City plans to build auditorium and mar- 
ket house to cover 1 block square on Main 
and Poplar Sts. About $750,000 “oO 
Pfeil, Union Planters Bank Bldg, archt 
Noted Feb. 27. 


Ky., Ashland—Store and Oftice—Field 
Furniture Co. soon receives bids building 
6 story, 30 x 145 ft., concrete and brick, on 
Main St. About $275,000. F. L. Packard 
Hayden Bldg., Colo., archt. 

0., Canton—School— Bd Educ 
plans prepared by F. C. Warner, archt., 
Hippodrome Bldg., Cleveland, for story. 
114 x 200 ft., concrete, steel and brick, on 
16th and Vine Sts. About $200,000. Noted 
June 17 


having 


9 


O., Cineinnati—Sales—Cadillac Auto Co.. 
1038 Gilbert Ave., plans to build 75 x 200 
ft.. on Gilbert Ave., south of Elsinore St 
About $100,000. G. W. Drach, 1701 Union 
Trust Bidg., archt. Engineer not selected 


0.,, Cleveland — Commercial—J Babin, 
13661 Euclid Ave., plans to build 4 story, 
55 x 140 ft., rein.-con., steel and brick, con- 
crete foundation, at 2226 Prospect Ave. 
About $75,000. Architect not selected 


0., Cleveland—Commercial—C. H. Snear- 
er Furniture Co., 72 Wymore Ave., plans 
to build 4 story, 270 x 780 ft. rein.-con, 
brick and steel, concrete foundation, at 
10,022 Euclid Ave. About $150,000. Archi- 
tect not selected. 


Whistler, 
Superior 
150 ft., 
foun- 
Ave. 


0., Cleveland—Commercial—G 
Hollendan Hotel, East 6th and 
Sts.. plans to build 5 story, 100 x 
rein.-con., steel and brick, concrete 
dation, on East 2ist St. and Euclid 
About $100,000 Architect not selected. 


0., Cleveland—Hotel—Euclid Fairmount 
Co., East 195th St. and Euclid Ave., plans 
to build 10 story, 100 x 200 ft.. rein.-con.. 
steel and brick, concrete foundation, on 
East 101st St. and Euclid Ave. About $504,- 
000 Architect not selected. 


0., 
fth and Superior 
building 1 story, 
brick, steel and stone 
td About $200,000. 
Kast 6th and Superior 


Cleveland——School—Bd. Educ 
Ave., soon receives 
100 x 150 ft 
addition, 
“.- 
Ave., 


Kast 
bids 
rein.-con., 
on Warner 
McCormack, 
archt. 


O., Cleveland—Theatre—Pauled 
Co., Hippodrome Bldg.j plans to 
story, 75 x 240 ft., rein.-con., steel and 
brick. on East 195th St. and Euclid Ave 
About $400,000. Architect not selected, 


Realty 
build 5 


0., Columbus—Business—M. H. Rieser. 
66 East Main St., plans to build 3 story, 80 
x 130 ft., brick, on Main and 3rd Sts. About 
$85,000. Stribling & Lum, 85 North High 
St., archts. 


0., Columbus—Store—O. Darst, archt., 
Brunson Bldg., receives bids about August, 
razing old structure and building 4 story, 
42 x 160 ft., concrete and brick, on South 
High St., for F. B. Chapman, 1117 East 
Broad St. About $85,000. 


0., Dayton—Club—Catholic Order of For- 
esters plans to build 2 story, 66 x 150 ft., 
rein.-con. and brick, concrete foundation, on 
5th and High Sts. About $50,000. Address 
R. M. Percival. Architect not selected. 


0., East Cleveland (Cleveland P. 0.)— 
School—Bd. Educ., Williamson Bldg., Cleve- 
land, plans to build 2 story, 100 x 200 ft. 
rein.-con. steel, brick and _ stone, here. 
Bonds for $100,000 voted for project. 
Architect not selected. 


0., 
having 
archt., 
story, 80 x 
on Ryan Ave 


duc 
Hinsdalk 


Independence—School—Bd 

plans prepared by R. H 

Bangor Bidg Cleveland, for 

100 ft. brick, steel and stone 
About $150,000 


0., Massillon—Commervial 
der Co., Erie St,, having 
prepared by W. R. Powell 
Bldg., for 8 story, 65 x 
brick About $200,000 


Hess-Sny- 
preliminary plans 

archt., 
140 ft, 


705 Ross 


steel and 


0., Portsmouth—Theatre 
ing plans prepared by C. C 
Ist Natl Bank Bldg., for 2 
ft., rein.-con. and brick, 
tion, on Gallia St About 


S. Labold hay 
Taylor, archt 
story, 65 x 16: 
concrete founda 
$100,000 


o., Rittman 


Bank— Rittman Savings 
Bank Co 


having plans prepared by R. H 
Hinsdale, archt Bangor Bldg., Cleveland 
for 2 story, 50 x 75 ft. brick, steel and 
rein.-con., on Saywell Ave About $50,000 


o., 
plans 
hotel 
lected. 


Spring field—Home— 
to build home, to 
About $90,000 


Salvation 
include club 
Architect not 


Army 
and 


se- 


0., Springfield—Office—R. €C. Gotwald, 
archt., Gotwald Bldg., soon lets contract 
building 3 story, 52 x 150 ft., rein.-con. and 
brick, rein.-con. flooring, concrete founda 
tion, on West Columbia St., for Springfield 
Metallic Casket Co, Center St. About $60,- 
000. Noted June 5. 


0., Springfield—Office—W 
gonda Ave. and Farlow St, 
prepared by H. S. Kissell, 
Bidg., remodeling Gotwald 
and Limestone Sts About 


A. Myers, La- 

having plans 
archt.. Gotwald 
Bldg. on Main 
$50,000 


0., Wheelersburg—Home—Comrs. Scioto 
Co. (Portsmouth) soon receive bids for 3 
story, 130 x 160 ft. brick, home here, brick 
foundation. Plans include shops, play- 
grounds, ete. About $125,000 Ide Voss 
& Donaldson, Portsmouth, archts 


_Mich., Detroit—Chapel—Providence Hos- 
pital, West Grand Blvd. and 14th Ave., 
having plans’ prepared }b L, Kamper, 
archt., Book Bldg., for 4 story, 40 x 140 ft., 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation 


Mich., Detroit—Church- 
congregation, c/o W. E. N. Hunter, archt., 
1306 Chamber of Commerce, having plans 
prepared for 1 story, 88 x 8&8 ft., rein.-con., 
brick and steel, wood and tile floor, con- 


crete foundation on Grand River Ave. and 
Beverly Ct. About $100,000 


Nunde Methodist 


Mich., Detroit — Hotel—Detroit-Biltmore 
Hotel Co., c/o E. H. Johnes, 511 Moffat 
BKlk., having plans prepared by Warren & 
Wetmore, archts, 16 East 47th St.. New 
York City, for 23 story, 120 x 255 ft., rein.- 
con., brick and steel, rein.-con. flooring, con- 
crete foundation. on Madison Ave. and 
Grand Cireus Park About $5,000,000. 
Noted June 19 


Mich., Detroit—Hotel—Vinton Co., Vin- 
ton Bldg., soon lets contract for 3 story, 35 
x 200 ft.. brick and. steel, wood flooring. 
concrete foundation, on Piquette Ave. About 
a R. H. Marr, 1264 Kresge Bldg., 
areht, 


Mich., Detroit—Mercantile—A. Y. Mal- 
colmson, 610 Congress Bldg., had plans pre- 
pared by W. C. Palmer. archt., 610 Con- 
gress Bidg., for 6 story, 100 x 200 ft., brick 
and steel, wood flooring, concrete founda- 
tion, at 187 Griswold St 


Mich., Negaunee—Church and Chapel— 
St. Paul's congregation having plans pre- 
pared by Van Leyen, Schilling & Keough, 
archts., 1115 Union Trust Bidg., Detroit, 
for 1 story, rein.-con. and brick, rein.-con 
flooring, concrete foundation. About $150,- 
000 


Mich., Pontiae—School—Bad. 
ing plans prepared by Perkins, Fellows & 
Hamilton, archts., 814 Tower Court, Chi- 
cago, for 1 story, rein.-con., brick and steel. 
concrete foundation, on West Huron St. 
About $80,000. 


Educ. hav- 


Mich., St. Louis—School—Bd. Educ. hav- 
ing plans prepared by Cowels & Mutschel- 
ler, archts., Chase Bldg., Saginaw, for 2 
story, rein.-con., brick and steel addition 
concrete foundation. About $50,000. 


Mil., Carlinville—High School—Bd. Educ 
plans to build high school. About $50,000 
W. TL. Mounts, pres. Architect not selected 
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iuildings 











Bids were received by State Highway Comn. (lowest 3) Forum Bldg 
building state highway 
banks, Willets ; 


Smith & Co., 


Hotel Co., 


-Argonne 


Erickson & 


foundation 





104,600 cu.yd. excavation without classification 
300 cu.yd. Portland cement concrete (culverts and monuments), 


Manitowoc 


. brick foundation 3,104 lin ft 12-in. corrugated metal pipe 


15-in. corrugated metal pipe 

18in. corrugated metal pipe 
24-in. corrugated metal pipe 

30-in. corrugated metal pipe 
4 mi. moving and resetting property fences 
356 monuments — 


Kinney—Grade 


. Virginia, archts. 

NONE GOB oink 0 5c knscweed nes 
Virginia—C ity 
Bickford, city clk., re- 
‘eives bids about Sept 
and brick, 
foundation, 


revised plans 
Minneapoli 


foundation 


Rochester 
Rochester, 


foundation 


Atchison -—— Memorial 


: ine (lump sum) 
memorial 


Extended totals 


Concordia — Hospital 








Kan,., Marysville—Theatre—Turner Thea- 


50 x 132 ft., 


Mo.,, St. Louis—Administration—St. Louis 


foundation 
Noted July 
and steel, rein.- 
foundation 


i) x 120 ft 
MecLouth—High 


having plans prepared by Saylor & Co., 


and brick, rein.-con , concrete foun- 


About $52,000 Louis—Church 
é $52, 


Chappell—Hich 


dormitory, 
Hastings, archt 





Omaha—S and Office 
Brandeis Stores, Home 
Bank plan to build 16 story, 
32 ft. steel, stone and brick, on 17th 
$1,750,000 


and Market 
Brown, city engr. 


P foundation, on 
; Builders, and 
Nebraska Natl 
Mercantile—E. 





engineer not 


Falls—School—Bad Washington 


soon lets contract Martin-Breitt 
Chemical 
exceed $50,000 

Dearborn St., Chicago, archts 

Louis—Theatre— 
Mercantile 
plans to build 
x 130 ft., on Grand and Lucas Sts 


Fessenden—High School—School 


story, 129 
Minot, archt. 


Minot—Pank 


Sanger, pres., 
Bank plans to construct 


7 story bank 


N. Wahpeton — Hospital 
Deaconess Hospital soon lets contract build- 
story hospital $ 
ney & Tusler, 450 Bldrs. Exch, 


$1,000,000 


Rockdale—School—City 
About $75,000. 
Bank, Austin, archts. 


Minneapolis, build school 


Galena—Court 
plans to build court 
Houser, presiding judge. 


Weatherford—Hotel—City plans to 


City—Theatre ; 
Oklahoma Auditorium 


foundation, bonds to build auditorium 

Greeley—Schoo!l—Greeley 
voted $85,000 bonds 
Lindenwood P. O.)— 
Church—Conegregational 
School Dist. 
vote on $60,- 
Kimsey, secy. 


Colo., Hayden—School 
election July 
000 bonds to build school 





not selected 
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Route 16, Sect. A, from (\ 


Peterson, Monadnock Bldg, San Francis«: 
Wash. The unit bids were as fol! 





RESERVOIR—BELLEVUE, OHIO 


Bids were received by city, (lowest 3) building impounding reservoir, from (\) FP, R 
Wayside Rd., Cleveland ; 
, St. Louis, Mo. 


117,000 cu.yd. excavation on basis of embankment to El 138.0 $0.39 $0 495 $0 44 
104,000 eu_vd. excavation on basis of embankment to E 
91,000 cu.yvd. excavation on basis of embankment to El 
100,000 eu.yd. rolling embankments 

250 cu_yd. core wall 
2,000 cu.vd. core wall 
Seeding (lump sum) 
Inlet and outlet pipes 
Gate valves (lump sum) 

Pumping station (lump sum) 

500 cu_yd. excavation for deepening ditch 

18-in. vitrified tile conduit, long line (lump sum) 
-i. conduit, long line (lump sum) 
vitrified tile conduit, short 
-i. pipe conduit, short (line (lump sum) 





$1.12 $! $1.15 
24.00 25 uf | 
90 1 00 1? 
1.00 1.20 Ps 
1.25 1.50 | 
1.75 1.75 13 
1.50 2 00 -< 
480.00 300. 00 400 
1.50 1.5 | 
$131,790 $135, 20¢ $139,521 
Gist Bros., Bellevue; (C) Harrington Bro 
The unit bids were as follows: 
A B ( 
137.0 39 49 ‘4 
136.0 39 485 44 
06 04 05 
21.30 17.50 33°00 
Be 90 60 
242.00 450.00 1) 
3,790 56 4,415 00 3 on 
1,448.53 1,785 00 1.350 0 
6,347.00 5,650 00 6.150 06 
70 75 1 ow 
17,869 65 13,750.00 15,200 
18,156.67 13,125.00 16,000 6 
9,850.91 6,375.00 7,900. 0¢ 
Ze 10,177.22 6,525.00 8,100 0 
a pees , $105,159 $105,840 $108,090 








N. M., Albuquerque — Hospital — Chil- 
dren's Home Society of New Mexico plans 
to build orthopedic hospital hers \bout 


$200,000. J. S. Reynolds, pres 


Utah, Lehi---Memorial—City having plans 
prepared by Ware & Treganza, are 
Utah Savings and Trust Bldg., Salt Laks 
City, constructing 90 x 120 ft. memoria 
building. About $65,000. 


Ariz., Jerome—Stores, etce.—United Verd 
Copper Co. having plans prepared by A. R 
Kelly, archt., 1110 Story Bldg., Los Ar 
geles, for about 100 buildings to consist of 
stores, residences, ete., rein.-con., to | 
erected on new townsite near here 


Ariz., Phoenix—Office—C. Korrick, ‘él 
North 2nd Ave., having plans prepared by 
L. M. Fitzhugh, archt., 208 Noll Bl 
for 4 story office, 50 ft. on Washi i § 
and 137 ft. on 8rd Ave., also 3 story addi- 
tion to building adjoining on east 





Ariz., Phoenix—Hotel—M. T. Grier, Jef- 
ferson Hotel, is head of syndicate, which is 
having plans prepared by Postle & Fischer 
arehts., 140 South Dearborn St., Chicago 
for 9 story hotel, here. About $1,000,000 


Wash., Bremerton — Store and Hotel — 
Mutual Trading Co. plans to build 4 story 
60 x 103 ft., masonry constructio I 
brick wall, rein.-con. flooring, con 
foundation. About $70,000. KE. W. Housgh- 
ton, Lumber Exch. Bldg., Seattle, archt 





rete 


Wash., Centralia—Temple—J. H. Wot! b, 
archt., Olympia, receives bids about A\ 





building 3 story, 60 x 120 ft... brick 
mill construction, rein.-con flooring, 0M 
Pearl and Magnolia Sts., for B. PO. E 


No. 1083. About $60,000. Noted May 1 


Wash., Olympia—Club—J. H. Wobhlel 
archt., Capital Natl. Bank Bldg., seon lets 
contract building 3 story, 60 x 129 ft, con 
crete and brick, rein.-con. flooring. for ! 
P.O. E. Lodge. About $60,000. 





Wash., Pasco—Hospital—Sisters of * 
Joseph having plans prepared by [ec% 
Bros., archts., Walla Walla, for S 
brick, rock foundation. 
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Ore., 





24 


1s 


ury 
60 x 100 ft.. cement, brick or tile. 


About 


Ore., 


h 


Sutton 
reir 
grounds 
Medical 


6 


Ore., 
wis & Staver Co., 346 East Morrison St., 


ig 


190 x 


$7 


(Continued) 


dings 
Wash., Seattle—Hotel and Store—Es- 
ev invesument Co. plans to build 10 
santy ee wpably conerete, stone or brick, on 
story and Pike St. About $400,000. S. 
W. Thur vn, 116 29th St., pres. Architect 
not selected 
seattle—Store and Office—G. O. 
Raye - build 2 story, 60 x 180 ft. 
ere ind brick, rein.-con. flooring, on 
terra comand Pine St. About $55,000. A. 
a She Henry Bldg., archt. 
sash., Spokane—Temple—B. P. O. E. of 
a a having plans prepared by K. Cut- 
Spore. Baume, archts., Kiler Bldg., for 
aa 15 story. 100 x 142 ft., concrete, brick 
‘ile. on Riverside Ave Plans include 
isiul swimming pool, shower baths, 
~ ker rooms, ete. About $200,000. 


Wash., Tacoma—Office—W. R. Rust, 521 
North Yakima St., plans to build 12 story, 
65 x 100 ft, on. 11th and Pacific Sts. About 
750.000. 


A. Sutton, Tacoma, archt. 


Haines—School—School Dist. No 


Ore., wae 
: Union Co., soon lets contract building 
storv. 84 x 108 ft., masonry, concrete 


foundation About $50,000. 


Portland—Home—Knights of Co- 
Park and Taylor Sts., having pre- 


plans prepared building 2 or 3 


5,000. Architect not selected. 


Portland—Hospital—Comrs. Mult- 
Co. having plans” prepared by 


& Whitney, archts., Lewis Bldg., 


Dougan 


con., rein.-con. flooring, on 
adjoining University of Oregon 
School About $200,000 Noted 


Portland—Offices etc.— Mitchell, 





plans prepared by Houghtaling & 
archts., Henry Bldg., for 3 story. 


129 ft. rein.-con. automobile business 


r 


on 
rooms, offices, service department, 


ein.-con. flooring, concrete founda- 
jway. and Everett St.. to include 


second hand department, shop, stock rooms, 


About $80,000 Noted June 26 


mn 4th 


d 


Cal., 


Cal., 


fe 


Eureka — Theatre — Ackerman & 


Harris, c/o Hippodrome Theatre, San Fran- 
seo, having plans prepared by Reid Bros., 


archts 


California-Pacific Bldg., San Fran- 


wv 2 story, 70 x 130 ft., rein.-con., 
ind G Sts. About $75,000. 


Fresno—School— Bad Edue having 


R 
J 


T 
I 


vildir 
ding 


S78 nnn 


plans prepared by Coates & Traver, archts., 
Rowell Bidg.. for high school. About $750,- 


F. Felchin, towell Bldg., ener. 
une 26. 


Fresno—School—RBd. Educ. having 

repared by E. J. Kump, archt., 

hide., for 19 room school and shop 
on Edison School site. About 
Noted June 26. 


Fresno—Schools—Bd. Educ. having 


* prepared by Glass & Butner, archts., 


Cory 


rp 


Ss 


ldg., for 10 room school on John 
chool site, cost, $75,000; also 12 


addition to Jefferson School, $78,000. 


Cal, 


a 


ae 


26 


Noted June 26, 


Fresno—Schools—-Bd. Educ. having 
epared by KE. Matthewson, archt., 
for 2 room addition and shops 





'o Washington School and addition to Lin- 


Se} 


ool, cost, $25,000; R. B. Hotchkin, 
Rowell Bldg., for 10 room _ school 
eton Heights, $75.000 and kinder- 
it Franklin School, $4000; Coates 


er, archts., Rowell Bldg., for 6 room 


to Kirk School, $24,000. Noted 


) 


. Fresno—Schools—Rd. Educ. having 


Di 


} 


prepared by Swartz & Swartz, 
Rowell Bldg., for 8 room addition 

‘fellow School and 12 room addition 
w heating system at Jefferson 
>78,000; also 12 room addition to 
School, $78,000. 


Lindsay—Hotel—Lindsay Hotel Co. 
incorporated with $250,000 capital 
ind plans to build 138 room _ hotel. 
$200,000 A. M. Robertson, secy. 
ct not selected. 


Los Angeles—Church—Train & 
Ss. archts., 225 Exch. Bldg., soon re- 
‘ids, for 2 story, 92 x 100 ft., rein.- 
id brick, rein.-con. flooring, concrete 
‘on, on Olivera and Marchesault 
Methodist Episcopal congregation, 
& Callender Bldg. About $150,000. 
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Cal., Red Bluff — Court House — Bd. Pa., Erie—School—tUntil Aug. 18, by Ld 
Supervs. Tehama Co. voted $200,000 bonds School Dirs., for general work, heatin: 
to build courthouse. Noted June 26. plumbing, electric work, ete, for new Kast 

High School Rk. S. Scobell, business mg 

Cal., Salinas—High School—Trustees school dirs. ; W. B. Ittner, Bd. Kduc. Bldg., 
Salinas Union High School Dist voted St. Louis, Mo., archt idvertised in th 
$250,000 bonds to build high school R issue Noted April 24, under Miscellan 
Kyckhoff, Watsonville, archt ous.” 

Cal, San Francisco— \sylum—Pacific Pa., Phila.—Club—W F. Price, archt 
Orphanage Asylum plans to build asylum 136 South 4th St.. receiving bids building 
on Ocean Aye About $500,000 A. H. 1 and 2 story, 63 x 132 ft. and 26 x 36 ft 
Jacobs, 110 Sutter St., archt stone, on Germantown Lane and Main St 

for Womens Club of Germantown About 


Cal, San Franciseo— Hospital—A. I. Cof- £100,000 
fey, archt.. Humboldt Bank Bldg, soon 
receives bids for 6 story, 35 x 100 ft.. with Pa.. Phila.—Home—Until July 29. bv 
wing 35 x 80 ft., rein.-con. and _ brick, th akeadl ‘ he etn lene : 

; ; ‘ Vatt, : a, 8 Walnut S . ing 
rein.-con. flooring, concrete foundation, on a. a “pF —_ -» Gn . — : a Dutidis 
Hush St.. fer St. Prancis Hospital. About eee eee eee ee eine ota ae 
S950 N00. Seal ‘ , Sire ia ' at St. Johns home on Wyalusing and 4% 
oa? ; Sts., varying in size from 22 x 22 ft. to 
. . - : . . ox 300 . 

Cal., San Franciseo—Library—San Fran- ft 
cisco Library Trustees having plans pre- ee . 
pared by G. A. Lansburgh, archt., Gunst W. Va., Morgantown—Home—Until Aug 
Bldg., for 2 story, concrete, brick and terra 12, by Comrs Monongalia Co.. constructit 
cotta, on Sacramento St. About $55,000, 3 story, 46 x 103 ft. main building and two 


2 story, 30 x 68 ft. wings. brick, terra 

N. S., Halifax—Post Office rc. TNes- cotta and steel, for Juvenile Detention 
rochers, secy. dept. pub. wks... Ottawa, Ont Home. KE. F. Jacobs, 701 Fleming Bids 
soon lets contract altering post office here archt. 

N. B., Fredericton — Station—Canadian 0., Cleveland — Library — O. Coltman 
Pacific Ry., Windsor St. Sta Montreal, archt., 1375 Euclid Ave. receiving bid 
plans to build here About $250,000. J. M. building 1 story, 70 x 8 ft., concrete, steel 
R. Fairbairn, asst. ch. engr and brick, on Kast 105th St and Superior 


Ave., for Cleveland Public Library Assi 


Ont., Guelph—Dormitory and Piggery— 1875 Euclid Ave. About $50,000 


H. F. McNaughton, c/o Dept. Pub. Wks., 


*arliament Bldgs., Toronto, soon lets con- 0., Green (Celina P. 0.)—Schools—Until 
tract building 1 and 3 story, concrete, steel Aug. 9. by Bd. Educ., Beuna Vista, build- 
and brick, = rein.-con flooring. concrete ing 2 schools here About $50,000 F. Ss 
foundation, here, for Dept. Agriculture, Rusk, Brenson Bldg, Columbus, archt. 
Parliament Bldgs., Toronto About $150, 
000. F. R. Heakes, Parliament Bidgs., O., Mechaniesburg—Until July 31, by R 
Toronto, engr. Cc. Gotwald, archt Springfield, building 
story, brick About $90,000 


Ont., Ingersoll—School—Bd. Educ. hav- 
ing plans prepared by W. G. Murray, archt., O., Perry—School—Bd. Edue. receiving 
Dominion Savings Bldg., London, building hids for 1 story, 160 x 160 ft. brick, st: 
2 story, rein.-con., steel and brick. About and concrete. on Wilson St About $75,000 
$150,000. R. H. Hinsdale, Bangor Bldg, Cleveland 

archt. 

Ont., Toronto—College—Bd. Educ. hav- 
ing pians prepared building 3 story, brick Mich., Detroit—Office—See ‘Industria! 
and steel, in Parkdale. About $300,000. Works.” 
G. W. Gouinlock, 796 Yonge St. 


. Minn., Buhl—High School—School Dist 
Sask., Moose Jaw—Office—Sask. Co-oper- No, 35, St. Louis Co., receiving bids for 
ative Stock Yard Co., Ltd., soon lets con-  gtory, rein.-con. and brick, on Chestnut 
tract constructing 2 story, 35 x 60 ft. office Sst. “About $250,000 A. W. Kerr Co. 
building and 150 x 200 ft. stockyard, brick, Amer. Exch. Bldg., Virginia, archt. and 
concrete foundation About $72,900 engr. Noted Mar. 27 


B. €., Point Grey—School—School Bd Minn., Gilbert—Anuditorium—Until Aug 
receives bids in about four weeks building 1, by FE. H. Berg, archt. and engr., Evelet) 
3 story, rein.-con., brick and stone. rein.- for 2 story, 190 x 119 ft., rein.-con., brick 
con. flooring, concrete foundation, on Gran- and steel, rein.-con. flooring, concrete fou 
ville St. and 25th Ave., Shaughnessy Dist. dation, on Main St., for Corporation of Gi! 
About $90,000. R. P. S. Twizell, 837 Hast- pert. About $100,000. 
ings St., W, Vancouver, archt. Noted 


Feb. 20. Minn., Hibbing—Bank—Until July 30. by 
* Ist Natl tank, for 2? story, 190 x 125 ft. 
Alaska, Kethikan—Bank and Store— prick and stone. About $150,000. A. Moor- 
Lawton & Moldenhour, archts. Alaska man & Co., 591 Minnesota St., St. Paul 
Bldg., Seattle, Wash., preparing plans for archts. Noted June 19 
3 story, concrete, rock foundation, here. 


About $100,000. Owner’s name withheld Minn., Nopeming—Infirmary—Until Aug 


18, by A. L. Laird, secy. St. Louis Co 
BIDS DESIRED Tuberculosis Comn., building 3 story, 4° 
320 ft., rein.-con., brick and steel, rein.-con 
Mass., Attleboro—School—Until July 28. flooring. concrete foundation. About $240 
by city, building 2 story, 57 x 106 ft. brick 00. Holstead & Sullivan, Palladie Bide. 


addition, concrete foundation. About $190,- Duluth, archts. and eners 

000, F. I. Cooper Corp, 33 Cornhill St., 

Boston, archts. Minn., St. Paul—Theatre—Blue Mous 
Theatre Co. receiving bids for 2 story, 5" 


Conn., Hartford—Business—!T. A. Allen, x 150 ft. moving picture theatre on Henn: 
Jr.. archt., 904 Main St., receiving bids al- pin Ave. between 7th and 8th Sts About 
tering 5 story building on High and Allyn’ $70,000 H. Lowrie, Payton Blk., Omaha, 
Sts., for G. F. Heublein, 196 Trumbull St. Neb., archt. 

About $50,000. Noted May 22. 
Mo., St. Louis—Clinic—Until Aug. 12. by 

Conn., New Britain—School—Until Aug Rd. Pub. Serv., City Hall, building 4 story 
1, by Bd. Educ building 2 story, 64 x 110 50 x 125 ft. brick and rein.-con., concret: 
ft brick addition to Normal Training foundation, on 14th and Lafayette Sis 
School, on Camp St., rein.-con. flooring, About $260,000 L. R. Bowen, 302 City 
concrete foundation About $160.000. W. Hall, engr. and archt. 

F. Brooks, Lewis and Gold Sts., Hartford, 
archts. Noted Jan. 30 Mo., St. Louis—Mercantile—Until Aug. 1, 
by W. R. Compton & Co., Merchants La- 

N. Y., New Rochelle—School—Until July clede Bldg., altering building on 7th and 
30, by Bd. Educ., building 62 x 189 ft.. Locust Sts. About $190,000. Plans include 
brick, on North Ave About $200,000. F. tearing out front and elevators, building 
G. Frost, 19 West 44th St., New York City, vestibule and elevator shafts, and installing 
archt. high power elevators. La Baume & Klein, 

Chemical Bldg., archts 

N. Y¥.. Petham—High School—Until July 
28, by Tooker & Marsh, archts.. 101 Park Utah, Lehi—High School—Until Aug. 15. 
Ave.. New York City, building 2 story, 168 by School Bd., building 2 story, 137 x 16° 
x 171 ft.. brick and steel, stone flooring. ft., brick school. About $100,000. Ware & 
for Bd. Educ About $115,900 Noted Treganda, Utah Savings & Trust Pldg., Salt 
May & Lake City, archts. and engrs 
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puildings (Continued) 
yetroit—Store and Roof Garden— 
Tiana & Grylls, archts., 710 
vn Areade, receiving bids tor 
t . x 97 ft, brick and steel, rein.- 
OF ont ie, concrete foundation, on Wood- 
~~ and Stimson PIL, for A. S. Stan- 
Brooks, c/o architects, 


Mich., 


Washint 


4 
on 
ward Ave. 
jy and W 


(Oakland P. 0.)— 
ha. Edue. let contract building 1 
story, 138 143 ft., rein.-con. and 
rein.-con. flooring, concrete foundn- 
Woodward Ave., to W. H. Mueller, 
Bldg., Detroit. About $100,000, 


*xMich. Ferndale 


tion, OF 


1711 Ford 


Huron—Bank—First Natl. 
Exch. Bank let contract for 2 story, brick 
ind steel, conerete foundation, on Huron 
‘ive. and Quay St., to Hoggson Bros., 485 
th Ave. New York City. About $125,000. 


*xMich., Port 


*Mich., Port Huron—School—Bd. Educ. 
let contract building 2 story, rein.-con., 
brick and steel addition. to Washington 
School, to A. W. Schultz, Port Huron, $52,- 
500. Noted July 10. 


Il, Chicago—Office—E. M. Willoughby 
& Co, 7 West Madison St., let contract im- 
proving and altering Unity Bldg. at 127 
North Dearborn St., to Longacre Constr. 
>. 180 North State Ct. About $250,000. 


Wis., Eau Claire—Church — Holmes & 
Flinn, archts., 8 South Dearborn St., re- 
eiving bids building 1 story, 40 x 90 ft., 
prick, rein.-con. and stone, rein.-con. floor- 
ng. eonerete foundation, on 8rd St. and 
Rwav. for 1st Congregational Church. 
{bout $125,000. Noted May 22. 


*Minn., Cloquet—High School—RBd. Educ, 
t contract building 3 story, 80 x 200 ft. 
rein.-con., brick and steel, rein.-con. floor- 
ng. concrete foundation, on Main St. to 
Genl. Constr. Co.. Builders’ Exch., Minne- 
apolis, $169,450. Noted April 10. 


*Minn., Cloquet—High School—RBd. Educ. 
t general contract building 3 story, 94 x 
00 ft, on 6th St. and Caulton Ave., to 
aurence Constr. Co., 544 Builders’ Exch.. 
Minneapolis, $169,500; plumbing and heat- 
ng to H. Gazett, 322 Superior St., EF, Du- 
luth, $28,300. 
Duluth — Grade School — Bd 
due. let contract building 2 story, 80 x 
120 ft.. rein.-con., brick and steel, brick 
foundation, on Franklin St., to H. Fawcett, 
Messabe Blk. About $85,000. Noted June 19. 


*Minn., 


*Minn., Moorhead—-School—Bd Educ. 
let contract building 2 story. to N. N. Mal- 
vey, Moorhead, $50,930. Noted June 19. 


*Ark., Russellville—Mausoleum—H. B. 
Rockwell let contract building 1 story, 50 
x 75 ft., rein.-con. and stone, to C. Bryan, 
East Walnut St., Pasadena, Cal. About 
$59,000, cost plus percentage basis. 


*xUtah, Salt Lake City—-Chapel—Mor- 
mon Church, 34th Ward, let contract build- 
ing chapel to Ashton Impvt. Co., South 
Temple St., $55,148. 


xUtah, Salt Lake City—School—Univer- 
sity of Utah let contract_completing 3 story 
training school on 13th St., E., to Rudine & 
Chytraus, Salt Lake City, $54,674. 


_kWash,, Snoqualmie—Theatre—Sandel & 
Bennett having plans prepared by E. W. 
Houghton, archt., Lumber ssxch. Bldg., Se- 
attle, for 1 story, 32 x 80 ft., concrete. 
Work will be done by day labor. Cost to 
exceed $50,000, including equipment. 


-.* Wash., Tacoma—Office—W. R. Rust, 
21 North Yakima St., let contract building 
12 story, 65 x 100 ft., steel frame, wood 
rimmed exterior, to J. E. Bonnell, 311 South 
‘th St. About $750,000, cost plus percent- 


age hasis 


, *Cal., Los Angeles—School—Bd. Educ. 
~a contract building 2 story, 132 x 220 ft.. 
‘rick and hollow tile, rein.-con. flooring. 
oo te foundation, on East 7th St., to J. 
~_eNeil, H. W. Hellman Bldg., $88,199. 
Noted July 3. 


Mec. San Jose—Assembly Hall—G. B. 
McDougall, state archt., Forum Bldg., Sac- 
ramento, let contract building 2 story, rein.- 
7 vat State Normal School, here, to E. 
» Le ‘ter & Son, Call Post Bldg., San Fran- 
cise 74.887. Noted July 17. 
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HIGHWAY—WASHINGTON 


Bids were received by State 


Highway Comn. 


(lowest 3), Olympia, for constructin: 


highway from Toledo to Forest, Lewis Co., from (A) T. M. Morgan, Auburn; (B) Kaiser 


Paving Co., 923 Joshua-Green 
bids were as follows: 


Bldg., 


2.5 acres clearing 
1.2 acres grubbing 
7,400 cu.yd. common excavation 
7,400 cu.yd. loose rock excava‘ion 
200 cu.yd. solid rock excavation 
10,005 cu.yd. subgrade excavation 
10,920 cu.yd. overhaul x 100 ft 
80,817 sq.yd. preparing subgrace 
80,817 sq.yd. concrete pavenx nt 
12,250 sq.ft. pavement reinforcing metal 
70 lin.ft. pavement header 
1,260 lin ft. concrete gutter 

.4 cu.yd. concrete, Ist class 

15.0 cu.yd. concrete, 2nd class 

160 Ib. steel reinforcing bars ; s 
68 lin.ft. reinforced concrete pipe, 12-in 
64 lin. ft. reinforced concrete pipe, 18-in 
64 lin ft. reinforced concrete pipe, 24in 
64 lin ft. reinforced concrete pipe, 30-in 
64 lin ft. tile drain, 6-in. dia 
630 lin ft. guard rail 


dia 
dia 
dia 
dia 


Extended totals. 


Seatth 


(C) G. A. Ferguson, Seattle. The unit 


\ BR ( 


$150 08 $200 $200 

150.00 200 300 

70 | 
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200 $199,411 


HIGHWAY—WASHINGTON 


Bids were received by State Highway Comn. 


(lowest 3) Olympia, for constructing 


highway from Olympia to Tenino, Thurston Co., from (A) Alberson, Cornell & Simpson, 


Tacoma (awarded contract); (B) Kaiser 


as follows: 


7,250 cu.yd. common excavation 

7,250 cu.yd. loose rock excavation 

9,940 cu ™ subgrade excavation 

420 cu.yd. overhaul x 100 ft 

79,700 sq.yd. prep. of subgrade 

79,700 sq.yd. one course conc. pavement 
800 sq.ft. pavement reinforcing metal 
300 lin.ft. pavement header 

300 lin.ft. reinforced concrete gutter 

18.1 cu.yd. concrete, Ist class. , 
18.1 cu.yd. concrete, 2d class. . . ; 
1,760 Ib. steel reinforcing bars... . . 
1,760 lin.ft. plain concrete pipe, 12-in 
1,760 lin.ft. reinforced concrete pipe, 18-in 
1,760 lin.ft. tile drain, 6-in. .. ; 


Extended totals 


“&N. B., Ra 
let contract 
concrete foundation, to 
Douglas St., St. Johns. 


Noted Apr. 3. 


Moncton—Schoo!l—Schoo! 
building concrete and_ brick. 
R. A. Corbett, 272 

About $231,000 


* Que., Three Rivers—CoNege—Dept. Pub 
Wks., Quebec, let contract building 4 story, 
80 x 100 ft. conerete, steel and brick, con- 
crete foundation, on Notre Dame St., to 
Bellefeuil & Trepanier, St. John St., Quebec 
About $150,000. 


*Que., Three Rivers—Theatre—C. Laf- 
land, archt., Three Rivers. let contract to 
T. Dugre, Three Rivers, building 59 x 100 
ft. concrete, concrete foundation, on Notre 
Dame St. here for T. Trow. Port Henry, 
N. ¥Y. About $50,000. Noted June 26 


*Ont., Barrie—School—Schoo!l 3d.—sidet 
contract building 2 story. brick addition 
to West Ward School, to Ball Planing Mill 
Co., Barrie, $66,719. Noted June 26. 


*B. C., Point Grey—School—School Rd. 
let contract building 3. story., rein.-con. 
and brick, concrete foundation, on Tupner 
and Ash Sts., Shaughnessy Dist., to Ad- 
kison & Dill, 707 Welton Bidg., Vancouver 
About $73,300. Noted June 5. 


*B. C., Vancouver—Bank and Office— 
Somerville & Putnam, archts, London Blde.. 
let contract to Hodgson, King & Marble, 608 
London Bldg., building 3 story, 70 x 103 
ft., rein.-con., rein.-con. flooring, concrete 
foundation, on Hastings and Seymour Sts., 
for a Bank. About $300,000. Noted 
April 3. 


Federal Government Work 


PROPOSED WORK 


Md., Annapolis—Laundry—Spec. 4006, 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., plans to build addition to laundry 
here. About $50,000. 


Paving Co.. 
(C) Puget Sound Bridge & Dredging Co., Seaboard Bldg., 


923 Joshua-Green Bldg., Seatth 
Seattle. The unit bids wer 


€ 

$0 80 

2 00 
80 
05 
10 
59 
05 
90 
00 
00 
00 
10 
00 
50 
75 

$221,694 $224,865 $229,050 


Mich., Sault Ste. Marie—Revetment 
U. S. Engr. Office, Sault Ste. Marie, having 
plans prepared for rebuilding 1} mi. re 
vetment at E pier, St. Clair Flats ship 
ae involving wooden piling 6 ft. on cen 
ers. 


Wash., Puget Sound— Building—Spec 
4009, Bureau Yards & Docks, Navy Dept.. 
Wash., D. C., plans to build extension to 
Building No. 178 here. About $30,000 


Oregon—Road Work Bureau Pub 
Roads, Portland, plans to survey Florence- 
Eugene Rd 


Cal, San Diego—Water and Sewer Sys- 
tems and Fuel Oil Reservoir—Spec. 4007- 
Bureau Yards & Docks, Navy Dept., Wash.. 
PD. C., plans to build, here. About $225,000 


Racks 
Navy 
here 


H. T.. Pearl Harbor—-Torpedo 
Spec. 4008—Bureau Yards & Docks, 
Dept.. Wash., D. C., plans to build, 
About $28,000. 


BEDS DESIRED 


R. I., Newport-—-Removing  Boulders- 
Until Aug. 15, by U. S eer. Office, New- 
port, removing boulders, etc.. from Point 
Judith Harbor of Refuge: advertised in 
this issue. 


N. 4... New Brunswick-—Boiler—t'ntil 
Aug. 4, by Treas. Dept... Wash., D. C., in- 
stalling boiler, ete., in post office, here 


Pa., Phila.—Repairing Dike—Until Aug 
19, by U. S. Engr. Office, Phila., repairing 
dike in Delaware River at Artificial Island 
advertised in this issue. 


D. C., Wash.—Grading—Until July 31. 
by Dist. Comrs., Dist. Bldg., grading and 
improving streets, roads and avenues; ad- 
vertised in this issue 
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Federal Government (Continued) 


D. C., Wash.—Paving—Until Aug 
resurfacing 
phalt pavements during year, involving 20,- 


compression, 
; advertised 
W ash.—Sidewalks 


sidewalks ; advertised 


Work—Uniil 
Mississippi 


Vieksburg—Levew 
July 31, by Office of 3rd 


advertised 
Fayette—Post 


29, by Treas ; 
About $75,000. 


by Treas 


won & Vegas—Hridges 
28, by Bur. Pub. Ra... U 
Luna-Strickler 
rietta-Panchuela 


bridge iron 


Mare Island—Torpedo 


(‘ompressor :991—Until 


CONTRACTS AWARDED 


(x Indicates 


let contract furnishing cranes 


for Shipbuilding Ways No 


ement-Pond Broadway, 


Stapleton—Gus 


City, $1200 (14 days) Noted July 


brick grammar schol, here, to FE 


*W. Va., South Charleston—Crianes 


Wilmington 





medical offic 


Charlotte- 


. Pensacola Emergency 
consisting 


deep, to Aberthaw Constr 


Evansville—W ater 


plumbing sys 


building school, 


Minneapolis, 
Motschmann 


Noted June 
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Mont, Bozeman—Road Work—Bureau 
Pub toads, Missoula, received bids June 
39, grading and draining (1) 5.8 mi. West 
Gallatin National Forest Rd., 16 ft. wide, 
(2) 3.7 mi... West Gallatin-Squaw Creek 
National Forest td., 16 ft. wide, from 
Cliffton. Applegate & Toole, Anaconda (1) 
$19,467: N Storey, Bozeman, (1) $20,052 
(2) $18,472; BP. O'Connor, Missoula, (1) 
$20,457. Lord Constr. Co., Hamilton, $18 
99° Noted June 19 


Washington—Road Work—bBureau Pub. 
Roads, U. S. Dept. of Agriculture, 628 Post 
Office Bldg., Portland, Ore., received bids 
building MeClellan Pass Rd., here, from 
Hi. Pederson, Alaska LBildg., Seattle, $303,- 
816; Everett Constr. Co., Hewitt and Lond 
Sts., Everett, $423,760. 


‘Miscellaneous 


PROPOSED WORK 


Coal Bin—Buffalo, N. ¥.—Donner-Union 
Coke Co., Bell St., soon receives bids for 
concrete and steel coal bin. About $70,000 


Monument—Endicott, N. Y.—Endicott, 
Johnson & Co... 753 Bleeker St., Utica, plan 
to build monument, here. About $100,000. 
M. Rillo, chn. O. Ruotola, New York City, 
archt 


Park Improvements—Pittsburgh, Pa— 
City voted $1,815,000 bonds to improve 
park and playground. Noted Jan. 30 under 
“Streets and Roads.” 


Subway—Pittsburgh, Pa.—City voted 
$6,000,000 bonds to build subway. N. 8S 
Sprague, ch. engr. dept. pub. wks. Noted 
Feb. 29 


Sewer Pipe, ete.—Wilkes-Barre, Pa.—F 
H. Gates, city clk, soon lets contract fur- 
nishing and delivering 2300 ft. 12 and 24 
in. terra cotta pipe, 50 pieces 12 in. terra 
cotta bends, brick, sewer inlets and man- 
hole castings, Portland cement and _ build- 
ing sand M. Cc. Murray, supt. streets and 
pub. impvts 


Water Pipe—Detroit, Mich.—J. A. Mar- 
tin, Comr. Purchases and Supplies, Munici 
pal Courts. Bldg., soon lets contract fur- 
nishing 3115 tons 30 in. class “C" c.i. water 
pipe, f.o.b. cars Detroit. G. H. Fenkell, 232 
Jefferson Ave., engr. 


Harbor—Glace Bay, N. S.—Dept. Pub 
Wks., Ottawa, soon receives bids improving 
harbor for Dominion Government About 
$50,000 ik. Lafleur, c/o Dept. Pub. Wks... 
Ottawa, engr 


Harbor Improvement—St. John, N. B.— 
Dept. Pub. Wks., Ottawa, Ont., receives bids 
about Aug. | improving harbor here. R. C 
Desrochers, secy 


Harbor Improvements, Dry Dock—Cham- 


plain, Que.— Dept ub. Wks., Ottawa nt., 
receives bids about Aug. 1, improving har 
bor and building drydock here \bout 
$55,800 and $207,000 respectively a © 


Desrochers, secy 


Wharf—St. Francois du Sud, Que.— 
Dept. Pub. Wks., Ottawa. soon receives 
bids rebuilding wharf. for Dominion Gov- 
ernment About $30,000 EK. Lafleur, c/o 
Dept. Pub. Wks., Ottawa, engr 


Breakwater—Depot Harbor, Ont.—Dept 
Pub. Wks.. Ottawa, having plans prepared 
and soon receives bids reconstructing tim 
ber breakwater, here. About $34,000 


Harbor Improvements—Port Dover, Ont. 

Dept. Pub Wks., Ottawa, soon receives 
bids improving harbor, here. About $50,- 
000. KE. Lafleur, c/o Dept. Pub. Wks., engr 
Noted Apr. 18, 1918 


Subway—Windsor, Ont.—City plans m 
morial subway under Detroit River. About 
$6,000,000. J. Brian, city engr 


Grand Stand, ete.—Regina, Sask.—Dep' 
Pub. Wks., Regina, soon receives bids build- 
ing 75 x 99 ft. steel grand stand, rein.-con. 
flooring, concrete foundation, 190 x 240 ft 
steel and concrete arena and 72 x 190 ft. 
brick stable, concrete foundation., on Ex- 
hibition Grounds. Total cost, $150,000 


July 29, by State Hospital Com) 
Albany, for one 600 hip. boiler. 4 
etc., for Central Islip State Hospita 
advertised in this issue Noted 


July 28 by CC. B. Snyder, supt 
bldgs., Municipal Bldg., for new wi fone 
and gates at Evander Childs High Selo: 
184th St., Morris and Crescent Ayes 
Bronx Boro. 


Boro., furnishing and delivering 32 
gal. gasoline 








Harbor Improvements—\ ,,, 


—Dept. Pub. Wks., Ottaw nen & 
bids about Aug. 1, improvir aoe 
About $18,000. Ro CG. Desr: 


Harbor Improvements—\ i. ;,,, 


Dept. Pub. Wks.. Ottawa. oo. Be 
bids about Aug. 1, P 
About $21,000 SS BD 


improvir 





BIDS DESIKED 


Fishway—Lawrence, Mas..— 


uly 


‘ x 
om G 


dence, R. L, $18,549; Ss. ¢ Beer 
Inc., 300 Main St.. Cambridge. 534-5 
Collins Constr. Co., 22 Bireh St. ‘yo4"yy) 
Noted July 3. oe 
Fire Alarm Cables—Harifo 

Until July 29, by Ba fear — 
furnishing 750. ft. each of Nos 15 ‘ae 
35, 40 and 50 wire cables and 20N0° 
No. 25. 


Boilers, ete.—Central Islip, N, Yulin 





Cap 


1, here 
June 14 


Fence, ete.—New York, No Y.—ty:3) 


Gasoline—New York, N. ¥.—l'ntil Ay 
by F. L. Dowling, pres Manhatt 


Pier—Swinburne Island, N. ¥,—!: 


Aug. 7, by L. E. Cofer, health officer. Por 


New York, Rosebank, S. L., building and 


repairing Landing Pier, Quarantine Sta 
advertised in this issue 


Transmission Lines—Hackensack, N, J— 
See “Sewers.” 








PESSIMISTS, 
ATTENTION! 


Just one year ago we were 


grateful for the fact that 
23 contracts, valued at 
$2,425,000, were let ina 
single week. Bids were 
wanted on only 9 projects. 
In the corresponding week 
of this year (1919), En- 
gineering News - Record 
shows that 50 contracts 
were awarded, aggregat- 
ing $10,442,000, while 
bids are asked on 44 pro- 


jects. 


These figures afford a cer- 
tain comparison between 
the prosperity of war time 
and that of peace. . 
The destruction season 1s 
over; the construction sea- 
son is here. 










. mnrs Sis} 
eries and Game, received ine 
building rein.-con.  fishw:) 
Seabury, Inc., 44 Washington s; 
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-llaneous (Continued) 

Incinerator and Chimney — 

Pa—Until July 3°30. by J. E 

boro. secy., building garbage in- 

2 units with 
Chester & 
Pittsburgh, 


Garbage 
Monesson, 
Pittman . b 
einerator plant consisting of 
1) ton eapacity to each unit 

Union Bank Bldg., 


Fleming, 


ene 


Bulkhead—Phila., —Until Aug. 5, by 
toot Wharves, Docks and Ferries. Bourse 
de, constructing with appurtenant work 

Schuylkill River Bulkhead, west side, 
south of Penrose Ferry Bridge. Norman & 
<:amm, Bourse Bldg., engrs.; advertised in 


ssue 


Pracks—Phila., Pa.—Until Aug. 19, by 
G. T. Atkinson, asst. dir. dept. city transit, 
11 Chestnut St.. constructing tracks of 
frankford Elevated Ry., on elevated struc- 
re on Front St.. Kensington Ave. and 
Vrankford Ave., between Callowhill and 
Harrison Sts., about 5 6-10 mi. long. Contr. 
No. 562; work includes furnishing and lay- 
ne about 11,310 mi. single track, of which 
»3 900 lin. ft. Will be laid in stone ballast 
wpd 20.800 lin. ft. will be laid with short 
res bedded in concrete; advertised in this 


Silo—Savannah, Ga,—lUntil Aug. 28, by 
cComrs. Chatham Co., building — rein.-cen. 
silo, 200 ton capacity, on county farm. 


Levee—Lake Providence, La.—Until July 
0, by Bd. State Engrs., New Orleans Court 
Ridge. New Orleans, for enlarging (river- 
side) of Wilton-Goodrich Levee, East Car- 
roll Parish, involving 225,000 cu.yd. levee 
vork. EF. M. Kerr, ch. state engr. 


Wrecking and Removing—Chicago, Hl.— 
Until Aug. 7, by L. F. King, clk. sanitary 
list... 910 South Michigan Ave., wrecking 
ind renewing westerly portion of power 
house of Northwestern Klevated RR. and 
joining tunnel and widening easterly 
side of south branch North 16th St.; ad- 
vertised in this issue 


Steam Road Roller—Sheboygan, Wis.— 
Until Aug. 2, by C. U. Boley, city engr., de- 
livering steam road roller, 15-20 tons capac- 

vy. f.o.b. Sheboygan. Cost between $20,000 

d $30,000, Noted July 3. 


Pumps, Boilers, ete.—Sibley, Ta.—lUntil 
Aug. 6. by town, furnishing any or all of 
following equipment: One 250 h.p. Tleine or 
Stirling water tube type boiler 180 lb. pres- 
sure, hand fired with shaker grates, 1 feed 
water heater, open, 500 h.p. series type to 
use with exhaust steam heating system, 1 
feed water meter, wier type, maximum 
capacity 20,000 1b. water per hour; one 
in. steam meter, to record amount of live 
steam let into exhaust heating system by 
automatic valve, 1 boiler feed water pump, 
steam driven, 73 in. x 43 in. x 10 in. one 
f in. angle valve, one 6 in. gate valve, 6000 
fire brick. 20,000 red brick, 4000 Ib. fire 

J. Shoemaker, supt.; advertised in 


Boilers and Generators—St. John, Kan. 
—Until Aug. 6, by city clk., furnishing 
two &0-hp. boilers and two generators 
turns & MeDonnell, 400 Interstate Bldg., 

nsas City, Mo. engrs 

Blectric 
Utah—Until 


lding 
hevt 


Distributing System—Millville, 

Aug. 4. by Town Council 
electric distribution system for 
light and power. About $30,000 


Gully, N. B— 
Desrochers, secy. 
Ont., repairing 


_ Breakwater—Shippigan 
til Aug. 5, by R. C 
t pub. wks. Ottawa, 


reakwater here. 


Wharf—Grosse Isle, Que.—Until Aug. 
by RC. Desrochers. seey. dept. pub 

Ottawa, Ont., building extension to 
tern wharf, here 


Water Meters—Ottawa, Ont.—Until July 
‘. by Bd. Control, installing 351 water 
meters, varying in size from § in. to 8 in 
About $40,000. A. F. McCallum, ener. 
ted Feb. 13, under waterworks. 

WW harf and Breakwater—Port Elgin, Ont. 
~—-Until Aug. 5, by R. C. Desrochers, secy. 

't. pub wks.. Ottawa. Ont.. repairing 


7 and rebuilding portion of breakwater 


Safety Cars—Saskatoon, Sask.—Until 
‘ig. 20, by C. J. Yorath, city comr., de- 
*ring on or before Dec. 1, 5. fully 
ui ‘ped one-man safety cars here; ad- 
rtised in this issue. 


Turbines, Generators, etce.—Saskatoon, 
Sask.—Until Sept. 25, by C. J. Yorath, city 
comr., for (1) steam turbine. alternating 
current generator, switchgear equipment, 
(2) surface condensor and condensor aux- 
iliaries; advertised in this issue 


Telephone Lines—Edmonton, Alta.—tl ntil 
Aug. 15, by Dept. Railways. building 400 
mi. telephone lines from Pembina to Ft 
Assinboine and from here to Clyde. About 
$60,000, 


Sluices—Victoria, B. C.—Until July 30 
by Inspector of Dykes, Victoria, building 
rein.-con. sluices with excavation, back fill 
and crib work in Masqui Dyking Dist.. for 
Provincial Government. About $12,000 
Work involves 4490 ecu.yd, earth excav., 
3000 cu.yd. earth fill and 289 cu.yd. rein.- 
con. E. A. Wilmot, Victoria. engr. 


PRICES AND CONTRACTS AWARDED 


(ex Indicates award of contract.) 


Paving Blocks—Fall River, Mass.—City 
received bids furnishing 80.000 wood 
blocks, from Jennison Wright Co., 6 Beacon 
St., Boston, $83.25 per 1000, J. W. Hahn, 
166 Devonshire St., $48.50 for 4 in. brick 
blocks and $44.50 for % in. brick blocks 


Freight-Handling Trailers and Trucks— 
New York, N. Y.—E. S. Walsh, supt. pub 
wks., Capitol. Albany, received bids fur- 
nishing, delivering and testing freight- 
handling trailers and stevedore freight 
handling trucks for Barge Canal Ter 
minals, here, Contr 112, from Mercury 
Mfg. Co., 4118 South Halsted St., Chicago, 
$6333; Lansing Co., 492 Broome St., New 
York City, $9250 Noted June 19 


Cast Tron Pipe—dJersey City, N. J3.—Cit) 
received lowest 3 bids furnishing and de 
livering c.i. water pipe, from J. Fox, 3153 
Communipaw Ave., $47.25 per ton; Warren 
Fdry. Co. 11 Bway... New York City, 
$47.25: Camden Iron Wks., Line St. and 
Cooper’s Creek, $47.75. Noted June 26. 


*Pipe—Phila., Pa.—Water Bureau let 
contract furnishing ¢c.i. pipe, to Donaldson 
Iron Co., Phila., $80,750 


*xCap — Yorkhaven, Pa. — Yorkhaven 
Water & Power Co. will build concrete cap 
to close low spillway in main dam, thus 
preventing water waste and = slightly in- 
creasing operating head, involving 1000 cu. 
yd. concrete. About $30,000. Work will 
be done by day labor. 


* Wharves, Rocks, ete.—Savannah, Ga.— 
Seaboard Air Line Ry., Royster Bldg., Nor- 
folk. Va... let contract rebuilding portion of 
Hutchinson Island Terminal facilities, here, 
to G. FE. Hillyey, Blum Bldg., Jacksonville, 
Fla. Work includes restoration of wharves, 
docks, sheds, ete 


*x Lakeshore Protection—RKacine, Wis.— 
Racine Co. let contract building 4400 lin.ft. 
double row wood pile lakeshore protection 
with stone filling, to Great Lakes Dredge & 
Dock Co., 1000-1004 South Michigan Ave 
Chicago, $161,000. Noted July 3 


Boiler and Stoking Plant—Austin, Minn. 
State Bd. Control, Capitol, St. Paul, let 
contract installing boiler at electrical plant, 
here, to Babcock & Wilcox Co., 140 South 
Dearborn St., Chicago, $12,177: stoker, to 
Robinson, Carey & Sands, 4th and Wacouta 
Sts., St. Paul, $7440 


* Road Oil, Vitrified Brick, ete.—St. Louis 
Mo.—Dept Streets and Sewers, 317 City 
Hall, let contracts furnishing 200,000 gal. 
light-grade No. .0432 road oil. to Standard 
Asphalt and Refining Co.. 208 South La 
Salle St., Chicago, $24.000; 50.000 2% vitr. 
brick, to Hydraulic Press Brick Co., Cen- 
tral Natl. Bank Bldg.. at $28.65; eighty- 
five 34 and two hundred and twenty-seven 
33 square limestone, to Union Quarry & 
Construction Co., 4687 Natl Bridge Rd. 
$7.90 and $7.94 respectively. 


* Dock — Seattle, Wash,— Jordan Ter- 
minal Co. let contract building 80 x 400 
ft., creosoted piling dock in industrial addi- 
tion, to J. H. Dirkes Co., Henry Bldg 
About $30,000. 


*Cotton Compress—Los Angeles, Cal.— 
City Harbor Comn. let contract furnishing 
and installing high density cotton compress 
on city dock at San Pedro Harbor. to 


subsidiary 
$79,973 


& Machine Co 
Wks, 


Southwark Fdry 
of Baldwin Locomotive 
Noted June 19 


*Dam, etce.—St. Stephen, NN. B Mari- 
time Trust “o let contract building con 
crete dam, power house and wheel pits 
to L. Wheaton, 26 South Park St... Halifax 
N. 8 About $25.000, cost plus 10 per cent 
basis Work involves 76 eu vd. rock and 
earth exeav., 550 cu.vd. rein. and mass 
conerete, coffer dam. purchasing two 56 in 
turbines and oné generator 


*Wharf—Ha Ha Bay, Que.—Port Comn 
of Chicoutimi let contract building concret 
wharf, to J. G. White & Co "3 Exchange 
Pi. New York City About $400,000 


*w Repairs to Pier—Ottawa, 
Pub. Wks let contract repairing South 
Pier at Burlington hanne to Ottawa 
Contractors, Ltd... Elgin St \bout $27,940 
«unit prices). Noted June 19 


Ont.—Dept 


* Dam, ete.—Parry sound, Ont.—City let 
contract building dam concrete power 
house and earth fill nh connection with 
municipal power plant, to W. M. Fletcher 
151 Rloor St... Toronto About $64,000 


* Breakwater—Pert Arthur, Onat.—Dey)t 
Pub. Wks. let contract building breakwater 
at Bare Point, to Chambers MeQuigg, Port 
Arthur, $146,000 Noted June 19 


*& Breakwater — ort Colborne, Ont. — 
Dept. Pub. Wks., Ottawa. let contract re 
pairing breakwater, to J. M. Hogan, Port 
Colborne, $24,225 Noted July 10 


*® Filling—Toronto, Ont.—City will fill 
64,000 cu.yds. Gerrard St between Leslie 
St. and Greenwood Ave. Work will be done 
by City. Constr) Dept. About $53,000. RL. C 
Harris, city en 


*Aluminum—Portage La Prairie, Man.— 
Dept. Pub. Wks., Winnipeg, let contract for 
aluminum for constructing transmission 
lines, to Northern Aluminum Co., $33,593. 


*& Steel—Portlage La Prairie, Man.—Dept 
lub. Wks., Winnipeg, let contract for steel 
for constructing transmission lines to 
Canadian Bridge Co., 415 Paris Bldg., Win- 
nipeg, $98,049. 


Labor Restless in Chicago 
Chicago, July 19, 1919. 


The complicated strike situation in 
Chicago was intensified Friday, July 
18th, when the Building Construction 


Employer’s Association called a lock 
out on all construction work in Chi 
eago. The particular strike which 
caused this action was that of the Car 
penters, for $1.00 an hour, their previ- 
ous wage being &5c. and the com- 
promise figure offered them but reject- 
ed being 924c. As the past month has 
been one succession of tie-ups with 
laborers, bricklayers, lathers, struc- 
tural iron workers, etc., this move 
seems to contemplate a fight to a finish. 

It is expected that the Material 
Producers Association will cease all 
operation and delivery, thus making 
the tie-up complete. The immediate 
effect of the lock-out has been to throw 
over 100,000 men in the various trades 
out of work, and to stop work on at 
least $50,000,000 worth of work in 
progress, including the Michigan 
Boulevard improvement, the new Union 
Station, and all private work. 

At the same time, 10,000 men are 
locked out at one of the International 
Harvester Co.’s plants, 7,000 are on 
strike at Crane Co.’s plant, and 16,000 
traction employees, both surface and 
elevated, have just voted, almost unani- 
mously, to strike at once unless grant- 
ed a flat increase of 77%. 
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OFFICIAL PROPOSALS 


Aug. 12. 


Canal Improvements 
STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT 
OF PUBLIC WORKS. 

Albany, N. Y. 
Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
\lbany, N. Y., until 12 o'clock noon of 


Bids: 








Tuesday, August 12, 1919, at which place | 


and hour they will be publicly opened and 
read, for improving the New York State 
canals pursuant to the provisions of. Chap- 
ter 147 of the Laws of 1903, and of the 


acts amendatory thereof and supplemen- 


tary thereto, and Chapter 570 of the Laws | 


of 1915, as follows: 
oil caniss 
CONTRACT No. 144-A 

Erie Canal—Section 9. 

For completing the construction of two 
eonecrete bridges over Red Creek in Gen- 
esee Valley Park, Rochester 

Sheets 1 to 10, inclusive. 

9 


CONTRACT No. 194. 
Champlain Canal—Section 2. 
For completing the excavation of the 


canal between Crocker’s Reef and Fort 
bk dward 
Sheets 1 to 7, inclusive. 


itil asi 
CONTRACT No. 198 
Erie Canal—Section 8 
For constructing the substructure, super- 
structure and approaches of a highway 
bridge across the barge canal below Lock 
28-A, Lyons, N. Y. 
Sheets 1 to 6, inclusive. 
Plans may be seen and detailed specifi- 


‘ pecial price for Official Proposals, 
$3.60 an inch — Copy for Official 
Proposals can be received until 
Wednesday, 10 a.m., for issue out 
the next morning. 





The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on _ public 
work outside his own city. 


OFFICIAL PROPOSALS 


same shall have been presented for col- 
lection prior to such time, in which case 
the amount of the deposit will be refunded 


‘by the Superintendent of Public Works 


cations, engineer’s estimates of quantities, | 
| of the estimated cost of the work according 


proposal blanks, form of contract and bond 
required and other information for pro- 
posers may be had at the 
Superintendent of Public Works at Albany, 
N. Y.;: at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y.; at the office 
of the Assistant Superintendent of Public 
Works for the Western Division, at Roch- 
ester, N. Y., and at the canal office, Spauld- 
ing’s Exchange, Buffalo, N. Y. 

Copies of detailed plans or drawings may 
be obtained from the State Engineer and 


| to the contract 
office of the | 


Surveyor at Albany, N. Y., upon payment | 


to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent.) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank in good credit 
within the state and payable at sight to 
the Superintendent of Public Works for 
five percentum (5 per cent.) of the amount 
of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 


The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of each contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centumy (20 per cent) 


price, and an additional 
bond, known as the labor bond, in the 
sum of ten per centum (10 per cent) of 
the amount of the estimated cost of the 
work, according to the contract price, will 
be required as security that the contractor 
will pay in full at least once in each month 
all laborers employed by him upon the 
work specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds, 
co-insurance only will be accepted. 

Sach proposal must be addressed to the 
Superintendent of Public Works, Albany. 
N. Y., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be 
lowest in cost to the state for doing the 
work and which shall comply with all 
provisions required to render it formal. 
Before any award shall be made the low- 
est bidder will be required to satisfy the 
Superintendent of Public Works of his 
ability to provide suitable equipment and 
materials for the proper performance of 
the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the reular manner if, in the judg- 
ment of the undersigned the interests of 
the state will be enhanced thereby. 

EDWARD S. WALSH, 
Superintendent of Public Works 


=] SEARCHLIGHT SECTION 


OFFICIAL PROPOSALS 


SPORROS ESOL ESE STE SEL ELERORSTEREL ELE RETEREESSRES SRS eE SES EL ES ERE EEE SEEES SECEOEEESESESESEEEEEESSEESSEESEEESEESDSRERE ESSERE EEE SEEREEESESEERESESESEEDSSRSSESESEGROESEESODSCHESSEEOEERESE DEP EEeREEEEESes sss 0, 





|of a 









rz 


I 


. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
. 
* 


OFFICIAL PROPOSALS 


Bids: July 31. 
Construction of Reservoir 
THE MORRIS RUN COAL M! 
COMPANY 
Wilkes-Barre. p 
Sealed proposals will be received by 1), 
undersigned at their office in Wilkes-}or,, 
Pa., until twelve o'clock noon of Ju), 
at which place and hour they wil! pu 
licly opened and read, for the constrnerio. 
reservoir on Morris Run, Hami!to: 
Township, Tioga County, for The Morris 
Run Coal Mining Company. 
The construction will involve about 6»: 
cu.yds. of embankment and about 300 ey 
yds. of concrete, mass and reinforced 


-ING 


Proposals must cover the entire eo 
struction, and the necessary labor and m 
terials for same. 


The right is reserved to reject any or 
all proposals and to readvertise and award 
the contract in the regular manne 

Plans and specifications may be o} 
at the office of The Morris Run Coal Mi: 
ing Company, Miners Bank Bldg.. Wilkes 
Barre, Pa., on payment of $2.00. whi 
will be refunded upon return of plans and 
specifications in good condition. 

Every proposal must be accompanied } 
a money deposit in the form of a draft or 
certified check, payable to The Morris Run 
Coal Mining Company, for $500.00 

The successful bidder will be required to 


; execute a contract and furnish bonds withir 


| 


ten days from the date of notice of award 
delivered to him or them, or mailed to th 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the draft or 
check will be returned to the bidder. 

The deposits of bidders other than th 
one to whom the award of contract shal! 
be made will be returned immediately after 
the award has been made. 

The amount of security required for 
faithful performance of the work will be 
40 per cent of the amount of the estimated 
cost of the work according to the contract 
prices. 

THE MORRIS RUN COAL MINING CO. 


certifies 





Bids: Aug. 6. 


Flood Protection and 
Drainage Work 
Kenton, Ohio. 
Sealed proposals will be received at the 
office of The Upper Scioto Drainage and 
Conservancy District, until 12 o'clock 
noon, Aug. 6, 1919, for the construction of 
a system of drainage and flood control in- 
volving approximately the following prin- 
cipal quantities: 
Earth excavation 
Rock excavation 
Leveling waste bank.. 13,713 cu.yd. 
Removing waste bank. 12,736 cu.yd. 
Drawings, profiles, cross sections, speci- 
fications, proposal blanks, and other in- 
formation may be obtained on application 
to the Morgan Engineering Company, Day- 
ton, Ohio, or the Secretary, The Upper 
Scioto Drainage and Conservancy District 
Kenton, Ohio, at whose office drawings ani 
other data may be inspected. 
Ss. K. YOUNG. 
Secretary 


. 2,036,400 cu.yd. 
6,290 cu.yd 
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Be ere et ere 


» CONSTRUCTION NEWS 


OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS, BUILDERS 
DING SUPPLIES 


®AND MANUFACTURERS OF ENGINEERING AND BUIL 


>. 


PROPOSALS 


“For 


immediately 
Section,” 


News 


Ort o—=En em 


8 Slayton, 


, Clayton, 


Proposals Advertised see the pages 
following the Construction 


WATERWORKS 


See Eng. 
News-Record 


Lewiston, Utah 
Boston, Mass. 
Cameron, Mo. 
York, Ont. 
Zebulon, N 
Sharon Springs, 
Caldwell, Kan. 
New Prague, Minn 
Armour, 8S. D 
Adv. July 


Kan, 


SEWERS 


Idabel, Okla. 
Birmingham, 
Syracuse, N 
Marshalltown, 
Ady. July 31. 
Wakefield, Neb. 
Caledonia, Minn. 
Corning, N. Y 
Milan, Mo. 
Creston, Ia. 
Ferndale, Pa. 
Minn. 
Pa. 
Mont. 
Mo. 


Ala. 
Y. 


Erie, 
Scobey, 


Erie, Pa. 

West Bend, Wis 

Chicago, Ill. J 

South Charleston, W. Va. July 
Adv. July 24. 


$ Hackensack, N. J 


» San 


ee te te te ee ee 


be ee ee te te ee ee ee 


Adv. July 24. 

SRUMUINECON, PH. .cicecsvod July ¢ 

mansas City, Mo: .iccece JULY 
Adv. July 3 to 17. 


BRIDGES 


Little Rock, Ark. 
Santa Barbara, Cz 
Logan, Utah 
Duluth, Minn. 
Diego, Cal. 
Marion, Ark 
Duluth, Minn. 
Eureka, Cal. 
Duluth, Minn. 
Statesboro, Ga. ° 
Swainsboro, Ga. ....... 


eet esto cons 
C20 et et ee 


STREETS AND ROADS 


Birmingham, Ala. 
Hyrum, Utah 
Seattle, Wash. 
David City, Ne 
Huntington, 
Fremont, Neb. 
NY Mee co wi 
Newton, N. J. 
Adv. July 24. 
Nashwauk, Minn. 


“stl ee 


Providence, Utah 
California 

St. Paul, Minn. 

Wayne, W. Va. 

Belvidere. Ill. 

New Bedford, Mass........ 
Edwardsville, Tl. 

Seymour, Tex. 

Chicago, III. 


is 


| 


Bids Ss bug 


Close 


Aug 

Aug 
Aug 
Aug 
Aug 
Aug 
Aug 
Aug 


Aug. 


Aug 
Aug. 
Aug 
Aug 
Aug 
Aug. 


Aug. 
Aug. 


ig. 


Aug. 
Aug. 


Aug. 


Aug. 


Aug. 


Aug. 
Aug. 


Aug 


Aug. 


Aug 


Aug. 
Aug. 


Aug. 


Aug 


Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 


Aug 
Aug 


Aug. 


Aug. 
Aug. 
Aug. 


Aug. 
Aug. 


Aug 
Aug. 
Aug. 
Aug. 
Aug. 


Aug. 


Aug. 


Aug. 
Aug. 


Aug. 
Aug. 


Aug. 


Aug 
Aug. 
Aug. 


Aug. 


Aug. 


Aug. 
Aug. 
Aug. 


Aug. ¢ 
Aug. 2: 
Aug. ¢ 


Aug. 


Aug. 
Sept. 


Tacoma, Wash. 
St. George, S. 
Irvington, N. 
Oregon... eae 
Jersey City, N. 
Wisconsin 
Columbus 
Toledo, QO. 
Michigan 
Bickley, 
Oakwood, 
Lewisburg, 
River Rouge, 
Little Rock, 
Baltimore, Mad 
Little Falls, Minn. 
Ohio : 
Vermont ...... 
Adv. July 24. 
Salt Lake City, 
New York, N 
Adv. July 17. 
Lexington, N. C 
Adv. July 17. 
Lewisburg, W. Va. 
5 Ortonville, Minn. 
Freehold, N. J 
5 Mt. Holly, N. J 
Adv. July 24 
> St. George, S. I, N. 
New Jersey °... 
Adv. July 24 
Burlington, N. 
Delaware. .. ci 
Adv. July 1 
Arkansas 
Adv. July 1 
Pittsburgh, Pa 
POPC, ATM. sc 0s.0s ss 
Santa Barbara, Cx 
Minnewaukan, S. 
Bay City, Mich 
Duke, N. C ‘ 
Buckhannon, W. 
Mt. Union, Pa 
Monroe, N. C.. 
Las Cruces, 
Buckhannon, 
Adv. July $ 
Logan, W. V 
Charleston, 
Meadville, P: 
Adv. July 
Washington, 
Albany, N. 
Adv. July 
Beaufort, S. 
Omaha, Neb 
Beaver, City, 
Holtville, Cal. 
Connellsville, 
McCook, Neb 
Trenton, N. J. 
Jersey City, N. 
Farmington, Utah. 
Ripley, W. V:z 
Oxford, O. 
Williamsburg, 
Ripley, W. V 
Abilene, Tex. . 
St. Albans, W. Vé 
Adv. July 7 
Walnut Ridge, 
Adv. July 17. 
Michigan 
Georgetown, Del 
Faribault, Minn. 
Harrisburg, Pa. 
De Queen, Ark. 
Brainerd, Minn. 
Washington, D. 
Denver, Colo. 
Guntersville, 
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Salt Lake City, Utah.....July : 


EXCAVATION AND DREDGING 


Aug. 


Aug. 
Aug. 


Aug. 


4 Duluth, Minn. 
5 Shippigan, N. 
6 Kenton, O. 


7 Philadelphia, Pa 


News-Record 
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1 
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«Bids 


Ciose 


\ug 
Aug. 
Aug 
Aug 
Aug 


Aug 
Aug 
Aug. 
Aug. 
Aug 
\ug 
Aug 
Aug 
Aug 
Aug 
Aug. 


Aug. 
Aug. 


Aug. 


\ug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
\ug. 


Aug. 


Aug. 
Aug. 
Aug. 
Aug. 


Aug. 
Aug. 


Sept. 


Sept 
Sept 


FEDERAL 


Aug. 
Aug 
Aug 

Aug 
Aug. 


Aug 


Aug. 


Aug 
Aug 


Aug 


5 Cloversdale, 
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Aug. 


Aug 


Aug. 


Aug.13 Groins — 
Aug. 
Aug. 
Aug. 


Aug. 


12 


13 


14 
15 


18 


News-Record 
INDUSTRIAL WORKS’ 


Brooklyn, N. ¥ 
Strathrop, Ont 
Duluth, Minn 
Duluth, Minn 
Syracuse, N. Y 


BUILDINGS 


Que. 
R 


Montreal, 
Providence, 
Willmar, Minn. 
Toms River, N. . 
Grange Hall, Ala 
Ala. 
Dodge, Kan 
Minn 
Mo. 


Ft 
Bemidji, 
St. Louis, 
Green, © wae 
Biwabik, Minn. . 
Morrisonville, Minn 
Ottawa, Ont oa 
London, Ont 

St. Louis, Mo. 
Indian Head, Sask. 
Morgantown, W. Va. 
New York, N. Y 
Casper, Wyo 
Winnebago, Neb 
New Bedford, Mass 
Omaha, Neb. 

Provo, Utah 

Lehi, Utah 
Nopeming, N. 

Erie, Pa 
Richmond, 
St. Paul, 
Omaha, 
Bayonne, 
Pleasant 


Utah 
Minn, 
Neb. 
| a ee 
Grove, Utah..... 


GOVERNMENT WORK 
Sewers—Washington, D. C.July 10 
Adv. July 10 and 17 
Post Oftice—Salem, Va 
Sidewalks — Washington, 
a. ale 
Adv. July 
Roiler — New 
N J 
Pavineg— Washington, 
Adv. July 17 
Hangar Spec. 4001 — 
Lakehurst, N. J July 
Dredging and Rock Removal 
—New York, N. Y........July 
Adv. July 10 and 17 
Pumps, ete.—Cairo, Ill 
Adv. July 17 
Wharf—Boston, 
Adv. July 31 
Dredging—Buffalo, 
Adv. July 17 
Pass and Weir Horses, 
Props, etc.—Wheeling, W. 
Va. ; 
Timber and Cement 
troit, Mich. . 
Adv. July 31 
Paving —- Washington, 
Es. sage . duly 2 


July 


Brunswick, 
July 


bb, C..July 


July 


Mass.. July % 


ae July 


July 
De- 
July ; 


Spec. 
Great Lakes, Il. 
Road Work — Flagstaff, 
Ariz ‘ 
Rip Rap—Memphis, Tenn 
Torpedo Storage and Com- 
pressor Building Spec 
3991—-Mare Island, Cal 
Removing Boulders—N 
port, R. 

Adv. July 2 
Dredging—Norfolk, 

Adv. July 31 


4004 
es July ! 


July 31 
July 31 


July 2 








Bids 
‘lose 
ug. 19 
Lug. 19 
\ug. 19 
Aug. 20 
Aug. 20 
\ug. 25 
Aug. 26 
Aug. 27 
Aug. 27 
\ug. 27 
\ug. 29 
Aug. 29 
Sept 2 
Sept , 
se pt Ww 
\ug 4 
\ug. 4 
\ug 5 
Aug. 5 
\ug. 5 
\ug 5 
\ug. 5 
\ug. 56 
\ug. 6 
\ug. 6 
‘ug. 6 
\ug b 
\ug. 7 

u s 
\ug. 9 
\ug. 14 
\ug. 14 
\ug. 15 
\ug. 18 
\ug. 19 
\ug. 19 
\ug. 20 
Aug. 20 
Aug. 28 
Sept. 23 


Where 
inquiries 


Clerk, 


Fong 


see 
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News-Record 


Repairing Dike — Phila 

SIS Bb. nesee 9 eae sue ee® July 
Adv. July 17 and 24 

Water Pipe—Washington, 

DE. <ckceiesnsoneas see ss uly 

Canal Wall—Washington, 

CRT ee ans ea he errr og 
Adv. July 31. 

Metal and Glass Work— 

Key West, Fla............ uly 
Adv. July 17. 

Roofing Spec. 4005 — 

CON OS Ee rarer ge July 

Post (Office Mystic, Conn..July 

Dredging—Honolulu, H. T.June 
Ady. June 26 

Sea Wall — New York 

N. Y Se eh Ree July 
Ady. July 31 

Dredging—Norfolk, W% July 
Adv. July 31 

Lock and Abutment — 

Louisville, Ky........... July 
Adv. July 31 

Post Office Fayette, Mo...July 

Dredging New York, 

N. Y Sth dds Roba ein ee a July 
\dv. July 31 

Miscellaneous Equipment— 

Washington, D. C. .......July 
Adv. July 10 and 17. 

vost Office—Kansas City, 

Me: «atic ukecenk eas Shem July 

Post Ottfice— Douglas, Ga July 
MISCELLANEOUS 

Distribution System—Mill- 

ville, Utah : .July 

Leves Bridge Junction, 

Es 1.6 once See anh : ee kg 

W harf—Grosse Isle, Que July 

Wharf—OkKanagan Center, 

B.C ei . .July 

Bulkhead —- Philadelphia, 

Pa. «% Se ettek ae te July 
Adv. July 24 

Wharf—Port Elgin, Ont...July 

Lighting Plant, ete —- 

Sutherland Sask..... . July 

breakwaters — Shippigan 

. WOT UBL og % a en be ede July 

Pumps, Boilers, ete, — 

I MD 45 lets oC Cok ecg k July 
Ady. July 24 

Boilers and Generators— 

i Es os epee eee e July 

Pumps. Engines, ete.—De- 

troit. Mich + soy 

Paving Materials — St 

George, S. L, N. Y .July 

Wrecking and Removing— 

Chicago, Ul s oo saely 
Adv. July 24 

Pier and Approach—Jamai- 

co Bay, N. Y .July 

Refuse Destruction—New- 

ONNOURS  id ib t5 sig eens 0 om July 
Ady. July 31 

Wire—Detroit. Mich ..July 

Wharf - Anse Aux., Gas- 

IIS Sk ds cee o-6 eee July 

Telephone Lines—Edmon- 

ton, Alta cai eb a> July 

Mechanical Loader—Hast- 

. ee ae .July 

Tracks—Philadelphia, Pa..July 
Adv. July 24 

Channel — Prince Edwards 

Island on eae ew . July 

Safety Cars — Saskatoon, 

Sask ; ‘ July 
Adv. July 24 

Wharf—Stewart. B. C . July 

Silo—Savannah, Ga.... July 

Turbines ete.—Saskatoon, 

Sask July 


Adv July 24 


name of official 
should be 


County Clerk or 


official. 


N. 
Market 


drumming 


tion 


4., 


Waterworks 


WORK 
having plans 


PROPOSED 
Pittman—City 


St.. Camden, 


stations a7r@ mains for 


31 
24 


31 


t 


24 
31 


$1 


is not given, 
addressed to Oity 
corresponding 





pre- 
pared by Remington & Vosbury, engrs., 601 
building stand pipes. 
distribu- 





bonds 
power 
genl, mer. water bd. 


bids 
system (deep well type), including furnish- 
ing 
valves, 

pumping 
$90,000. 


Bank, 


waterworks 
of pumping 
and pipe lines 


building 


bonds to extend water 


system and build 


to improve 
not 


priated $463, i 
for Okanogan irrigation projects 


nishing materials and 
system, 








voted $300,000 
system and 
secy. and 


W. Va., Clarksburg—City 
to build water works 
plant S. G. Highland, 


Council receives 


8. C., 
waterworks 


about 


Lake City—City 
Aug. 20, building 


hydrants and 
steel tank and tower, deep well 
machinery, boiler, etc. About 
Tomlinson Eng. Co., Loan & Exch 
Columbia, engrs 


and installing mains, 


0., Toledo—Comrs. Lucas Co. passed reso 


lution to build Water Line No. 12, involv- 
ing 5680 ft. 6 in. and 1510 ft. 8 in. ce. iL. pipe 
About $14,500. L. A. Boulay, Courthouse, 
engr 

Kan., Harper—City having plans pre- 
pared by W. B. Rollins & Co., engrs., 209 
Ry. Exch., Kansas City, Mo., improving 


installation 
generator 


system, including 
equipment, engine, 
About $35,000. 
no bids 
reservol 
city engr 


received 
rein.-con 
sates, 


Lincoln — City 
2,100,000 gal 
$33,000 G w 


Neb., 


About 


Noted July 10. 


Centerville—City voted $16,000 


mains 


Ss. D., 


Wyo., Sheridan—City plans to build stor 
supply 


age reservoir to increase water ) 
About $15,000 H. M. Huntington, Sheri 
dan, engr 

Okla., Ada—City plans election to vote 
on $500,000 bonds to extend waterworks 


storm sewers. 


Okla., Chelsea—City voted $30.000 bonds 
waterworks system Engineer 
selected, 

plans election 


Okla., Tishomengo—City 


to vote on $117,000 bonds to extend water- 
works system 


Idaho—Boise—U. S. Reel. Serv. appro- 
000 for King Hill and $325,000 


idaho, Ilona—City soon lets contract fur 
building waterworks 
involving 13,300 ft. 4-8 in. wood 
pipes and 25,000 gal. concrete tank. Cotton 


& Wilson, Idaho Falls, engrs 


Wash., Spokane—See “Miscellaneous.” 
Que., St. Honore—Municipal Council soon 

lets contract building waterworks system 
About $45,000. J. F. Brenow, Chicoutimi 


ener 


Ont., Kitchener—Town plans to build 
new water supply and fire protection sys- 
tems. Cost between $500,000 and $1,000,- 
000. M. Fraser, City Hall, engr. 


Ont., Toronto—Bd. Control soon lets con 
tract laying and supplying 1200 ft. 20 in 
c.i. Water pipe, valves, ete., on section of 
St. Clair Ave. About $25,000. R. C. Har- 
ris, City Hall, engr. 


Sask., Moose Jaw—City plans to extend 
waterworks system from Saskatchewan 
River to Moose Jaw, involving 70 mi. 24 in 
wood pipe and 2,000,000 gal. reservoir 
About $1,630,000. G. D. Mackie, 
Jaw, engr 


Moos: 


BIDS DESIRED 

Mass., Boston—Until Aug. 4, by Metro 
politan Water and Sewerage Bd., 1 Ash- 
burton Pl., building 2100 ft. 12 in. c.i. water 
pipe, here; 5000 ft. 16 in. ci. in_Arlington ; 
1700 ft. 36 in. ci. in Chelsea. W. E. Foss, 
ch. engr. 


Minn., Moose Lake—I. A. Jacobson, vil- 
lage clk., receiving bids laying 4350 ft. 6 in. 
and 3240 ft. 4 in. water mains, seven 6 in 
and three 4 in. gate valves, 12,735 ft. 6-12 
in. sewer and 17 manholes. About $7000 


11. by 
system, 
tank 


Minn., Prague—Until Aug 
J. T. Rynda, supt. waterworks 
building 60,000 gal. wooden water 
and 80 ft. steel tower About $6500 


New 


Buckman, city 


Minn,, St. Cloud—A. W. 
and laying 


elk., receiving bids furnishing 
17,600 ft. 6-12 in. water mains. 


Kan., Caldwell—Until Aug. 8, by H. W 
Baker, city clk. laying 5 mi. 10 in. c 
i. pipe. Burns & McDonnell, Interstate 
Bldg., Kansas City, Mo., engrs 
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Scobey—Until 
completing waterworks systen 
100,000 gal. steel tank on 80 ft 
hydrants, 4-6-8 in. mains, pum; 
intake well, ete. About $85.) 
Saunders, Helena, engr. Noted 


Mo., Cameron—Until Aug. 4 Cr 
Clerk, laying 6000 ft. 4-6 jn ; 
hydrants, 23 valves, including rr 
equipment, ete E. E. Harper ine 
30th St., Kansas City, engrs. i 

Utah, Lewiston—Until Aug. + 


furnishing materials and build) 
works system, involving 5400 ft 


Mont., Aug. |! 


1346 ft. 24 in. steel pipe. T. H. {) 
Logan, engr. 

Ont., York—Until Aug. 5, by | rt 
engr., 40 Jarvis St., Toronto, bu ’ 
635 ft. 6 in. ¢c.i. water mains, in A Ay 
N., Miller Ave., Hanson Rd., et Yo 


Co. About $175,000 
PRICES AND CONTRACTS AWARDE) 
(xIndicates award of cont 
*N. Y., Garnerville—See “Sew. 


WN. J, Jersey City—City | ntr 
duplicating existing syphons betw. P 
saic River at Lyndhurst and Sur \\ 
reservoir, here, Sect. 2 of pipe line pb ‘ 
Boonton Reservoir and here, to Po MoGo 


ern, 50 East 42nd St., New Yor 
$2,036,619. Noted June 5 
*xInd., Whiting—City let contract juild 


ing 4,000,000 gal. capacity filtratior 
including two 3,000,000 gal. and two 

000 gal. centrifugal pumps, to C. W. Seen 
West Pullman, Ill About $180,006 Not 
May 22 

*Ill., Salem—City let contract 

rein.-con., brick and steel filtratio 

to W. C. Johnson Constr. Co., Sout g 
St., Belleville About $12,000 Note 
June 19 


*Minn., Frazee—City 
ing water mains and 
pipe for tank to have 
pacity, to Pastoret Constr 
ceum Bldg., Duluth, $29,798 
volves 600 lin. ft. 18 in. steel pipe 


*Mo., Mt. Vernon—Bad. Mers. Mis 
State Sanitorium let contract building 
water system, to Urbauer-Atwood Heatin 
Co., 115 South 1ith St., St. Louis. $12.97 
Noted July 17. 


*xUtah, Price—City let contract 
ing labor for laying 24.5 mi. pipe line 


let contract 1V- 

building stand 
100,000 ‘ 
Co., 1 Ly 


Worl! 





furnish 


fror 





here to Calton, to Staes-Zeese & Ra 
Price, $71,595. Noted July 3. 
*B. C., Vancouver—L. D. Pattullo, : 


ister of lands, let contract building ditch 
laterals and flumes to irrigate 3000 acr 
near Vancouver, to A. E. Griffen, Var 
couver, Wash. About $60,000 





Sewers 
PROPOSED WORK 
Mass., Pittsfleld—City voted $36 


bonds to build sewers in various streets 

R. L, Cumberland (Manville P. 0.)—-Cit 
plans to build new sewerage system About 
$150,000. O. P. Sarle, 146 Westminster St, 
Providence, engr 

N. Y., Syracuse—City plans | 
storm and sanitary sewers in 3 sectic 
Glenwood Ave., 1400 ft. long. About 





“000, H. C. Allen, city engr. 

N. d., Paulsboro—Town soon receives 
bids building 11 mi. terra cotta sewer 
About $150,000. Remington & Vosbur) 
601 Market St., Camden, engrs. 


“Streets and Roads’ 
“Streets 


Pa., Jeanette—See 

W. Va., Clarksburg—See 
Roads.” 

N. C,, Burlington—City will build 
sewer, together with disposal pian! 
also double its present water supply ! 
building dam across Stone Creek, and Pi 
ing 7 mi. to city. E. B. Horner, mayor 
Engineer not selected; advertised thi 
issue. 

Ss. C., Barnwell—City plans election $00! 
to vote on $50,000 bonds to build sewersé 
system. Tomlinson Eng. Co., 1003 Loan & 
Exch. Bank Bldg., Columbia, engrs 


5 1 





8. C., Lake City—City Council receive 


bids about Aug. 20, installing gravity ty? 
sewerage system, septic tank and dispos 
plant. About $60,000. Tomlinson ens 


Loan & Exch. Bank Bldg., Columbia scsi 


0., Toledo—City receives bids ab 
1 building Sewer No. 1363, involvine 3 
ft 8 in. vitr. pipe, 16 manholes. About § 
286 H. C. McClure, city engr 
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sewers (Continued) 


0.. Toledo—Comrs, Lucas Co. passed 
resolution for laying 730 ft. 12 in. and 
sso0 tt. 10 in. vitr. sewer, in Forest and 
vy Sts., about $10,200; 1366 ft. 10 in. 
oxso0 ft. 8 in. vitr. sewer in Ottawa Hills 
Subdivision, $13,000; 157 ft. 24 in., 1349 ft. 
18 in.. 1130 ft. 15 in., 960 ft. 12 in. and 
60 ft. 8 in. vitr. sewer in Dist. No. 1361, 
0 7 H. C. McClure, 229 Valentine 
sldg., engr. 


Mich., Detroit—City soon receives bids 
ng 1920 ft. 4 ft. brick, concrete or 
ital block sewer in Virginia Park 
‘rom Wilson Ave. to 14th St., cost $42,000; 
i<s0 ft, sewer in Bates and Randolph Sts., 

, Bway. to river, with arm in Bway., 

living 310 ft. outlet section, 2860 ft. 
1° ft. 9 in. sewer and 1710 ft. sewer arm, 

rete or brick, $508,000. C. W. Hubbell, 
city engr. 

Mich., Detroit—City having estimates 
repared building 8180 ft. sewer in Lonyo 
St. sewer arm in Atkinson Ave., from Lin- 
wood to Woodward Aves., With branch in 
*rd St. from Atkinson Ave. to Highland 
Park line, brick or concrete, $825,000; also 
sewer in Brush St. sewer system from 
iy, north in Brush St. to Highland 
k line, with branches reaching east to 
Greeley and Russell Sts. and 1 branch west 
to Wilson Ave., to be 12 ft. 9 in. in diam- 
eter at end and decreasing in size to High- 
land Park end, $2,092,000. C. W. Hubbell, 
city engr. 


Ill, Chicago—See “Streets and Roads.” 








1a 




















IIL, Clearing (Chicago P. O.)—Chicago 
Clearing & Transfer R. R., c/o Alvord & 
Burdick, engrs., 8 South Dearborn St., Chi- 

uo, having plans prepared for installing 
3 mi, 12-89 in. sewers. About $100,000. 


Minn., Austin—F. R. Smith, city recdr., 
soon lets contract laying sewers in Hope, 
\sh and Clark Sts. Work involves 1512 
lin.ft. 10-24 in. terra cotta pipe, 340 lin ft. 
30 in. corrugated iron pipe, 16 inlets, 1095 
cu.yd. excav., ete.; also in Collins and Ash 
Sts., to Bridge St., 310 lin.ft. 10 in. and 498 
linft. 15 in. terra cotta pipe, 302 cu.yd. 
excav., 3 manholes and 8 inlets; in Mill St., 
143 lin.ft. 10 In. and 660 lin.ft. 15 in. terra 
cotta pipe, 15 cu.yd. plain concrete, 55 cu. 
yd. excav. and 8 manholes. 


Neb., Alliance—City plans to build sewers 
ind pave various streets, About $50,000. 
Grant, Fulton & Letton, 505 Bankers Life 
Bldg., Lincoln, engrs. Noted July 17. 


Neb,, Harvard—City having plans pre- 
pared installing sanitary sewers and build- 
ing sewage disposal plant. About $50.000. 
Grant, Fulton & Letton, 505 Bankers Life, 
Lincoln, engrs. 


Okla., Ada—See “Waterworks.” 


N. M., Santa Fe—City plans to lay 13,800 
ft. 6 and 8 in. vitr. sanitary and storm 
water sewers, in Palace, Grant and Lin- 
coln Aves. and Johnson and Don Gasper 
Sts., involving 5800 cu.yd. excav. W. G. 
Turnley, city engr. bout $13,000. 


_ Wash., Seattle—City soon receives bids 
‘ying 6792 lin.ft. 8-15 in. clay sewer pipes 
in 59th Ave. S. Former bids rejected. 
\bout $21,239. A. H. Dimock, city engr. 


Ore., Portland—City Council plans to 
build trunk sewerage system in East 57th 
St. from Klickitat to East 60th Sts., south 
to center Hancock St., Hancock St. to East 
fend St. to center of Halsey St., east to 
Rast 68rd St. to connect with sewer in 
Fast 68rd and Willow St. About $180,780. 
O Waurgaard, city ener. 


Ore., Portland—City Council plans to 
d sewers in Ogden Ave., from 41st St. 
to East Moreland, cost $3070; Ellis 
from East 24th to East 22nd Sts., 

*\.0; East Tist and East Taylor Sts., 

*“6S7; Glenwood Ave. from East 14th to 

‘ilwaukee Sts. ;" East 16th St. from Bybee 

\ve. to Glenwood Ave., $1717; Bybee St., 

from 4ist St. S E., to Bizbee Ave., $2948: 

Nlickitat St. from East 65th to East 60th 
's. East 65th, East 64th, East 63rd, East 
nd and East 61st Sts. $24,376; also 

ling 52nd St. and Foster Rd. Sewerage 

~ystem, $19,876; 52nd St. S. BE. from 39th 

a S. E. to 52nd St.; 36th Ave. S. E. from 

ween to 52nd Sts., East 37th Ave. from 54th 

.'. to County Rd.; 52nd St. from 36th Ave. 
. E to 38th Ave. S. E.; Foster Rd. from 
st Ave. to 38th Ave. S. E.; 41st Ave. 
Eas total cost $19,876, all vitr. or cement 
e, G. R. Funk, city aud. 


Cal.. Willows—City voted $40,000 bonds 
' build sanitary sewerage system. 
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Ont., Burlington—J. S. Allen, town clk. 
soon lets contract building sanitary sewers 
in sections of Guelph Rd., Caroline, Clark, 
Locust. Greeen, St. Paul, New, Caroline and 
Ontario Sts., involving 23,000 ft. 8 in. vitr 
pipe. About $150,000. Chipman & Power, 
Mail Blidg., Toronto, engrs. 


Ont., Newmarket — City having plans 
prepared by E. A. James, engr., 57 Ade- 
laide St., Toronto, installing sewers in 
various streets. About $22,000. 


Ont., Oshawa—W. G. Worden, engr., Osh- 
awa, soon lets contract furnishing and lay- 
ing 7200 ft. 15 in. vitr. tile sewer for town. 
About $20,000. 


BIDS DESIRED 


N. Y., Corning—Until Aug. 5, by Bd. 
Pub. Wks., building 13,000 ft. sanitary and 
storm sewers. W. C. Drake, supt.; adver- 
tised in this issue. 


N. Y¥., Syracuse—Until Aug. 4, by Bd. 
Contr. & Supply, building Sect. D, 17th 
Ward Sewer. Former bids rejected 


N. J., Irvington—See “Streets and Roads.” 


Pa., Erie—Until Aug. 8 by city ener., 
extending outlet af Canal Sewer, cost, 
$10,000; completing Holland St. sewer, 
$6000 and building 6 in. storm sewer known 
as Cold Spring Run Flood Control Project, 
$47,000. 


Pa., Erie—Until Aug. 12. by City Coun- 
cil, cgmpleting Sect. 2 and 3 of Garrison 
Run Impvt. F. C. Lynch, city engr.; ad- 
vertised in this issue. 


Pa., Ferndale—Until Aug. 8, by Common 
Council and Ower & Plummer, engrs., Otto 
Bldg., Johnstown, building sewers and pav- 
ing Glenwood, Vickroy and Summitt Aves. 
and Ogle St., involving 3300 ft. 6-12 in. 
terra cotta pipe, 10,000 sq.yd. rein -con. or 
vitr. block paving, etc. About $75,000. 


Ia., Creston—Until Aug. 7, by C. Daven- 
port, city clk., building sanitary sewers in 
Dist. Nos. 41 to 53, inclusive, involving 
1350 ft. 10 in. and 9800 ft. 8 in. pipe. 
P. K. DeVoe, city engr. 


Ia., Marshalltown—Until Aug. 4, by O. 
A. Rosengren, city clk., for construction of 
810 lin.ft. 36 in. segmental block or vitr., 
440 lin.ft. 30 in. 410 lin.ft. 18 in. and 194 
lin.ft. 15 in. vitr. sewer pipe, 22 catch basins, 
6 manholes, 1 concrete bulkhead; adver- 
tised in this issue. 


Minn., Moose Lake—See “Waterworks.” 


Minn,, St. Cloud—A. W. Buckman, city 
elk., receiving bids building 36 in. double 
ring segmental block sewer in 5 blocks. 


Minn., Slayton—Until Aug. 8, by village, 
laying 5800 ft. 8 in. tile, 7652 ft. 6-8 in. tile, 
sixty 6 in. and sixty 8 in. y's, 2 auto flush 
tanks and 5 manholes. E. G. Minder, 
village engr. 


Mont., Scobey—Until Aug. 11, by City 
Council, installing 20,000 lin. ft. 8-18 in. 
vitr. pipe sewers, manholes, settling tank 
and sludge beds, in main streets. About 
$45,000. W. B. Saunders, Helena, engr. 
Noted June 10. 


Mo., Clayton—Until Aug. 12, by St. 
Louis Sewer Comn. at office of County 
Clerk, building joint district sewers in 
Dist. No. 1, W. Elbring, Clayton, engr. 
Noted July 24. 


Mo., Milan—Until Aug. 6, by City Clerk, 
building complete sanitary sewerage system 
and sewage disposal plant. About $496,000. 
Archer & Stevens, New England Bldg., 
Kansas City, engrs. 


Okla., Paul’s Valley—See “Streets and 
Roads.” 


Cal., Santa Barbara—See “Streets and 
Roads.” 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Conn., Portland—Sewer Com. received 
bids building sewers in Central Sect., from 
S. Mazzotta, $45,590; A. Brazon, $48,890; 
F. Arrigoni, $50,970. Contractors all of 
Middletown. 


*N. Y., Garnerville—Garners Pipe Wks 
let contract building sewage disposal plant 
and water filtration plant, to Linde & Grif- 
fith Co., foot of 4th Ave., Newark, N. J. 
About $45,000. 


N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro., received bids July 21, 
building sanitary and storm water sewers 
and appurtenances in 32nd and Lawrence 
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Aves., Willets Point Blvd. and Linden St 
from Porter & DeWitt, $659,218; Kenmere 
Contg. Co., $724,000; Peace Bros., 20 Main 
St., Flushing, $867,000. Noted July 17 


*¥N. J., Pleasantville—City let contract 
building 10 mi. sanitary sewerage system 
to E. G. Britz, 1759 Park Ave, New York 
City, $86,310 


N. J., Westmont (Camden P. O.)—City 
received bids building (a) 9 mi. sanitary 
sewerage system involving 126 manholes 
and 18 flush tanks, (b) disposal plant and 
pumping station, from Penn Eng. & Constr 
Co., 1119 North Howard St., Phila, (a) 
$72,597, (b) $30,500; W. P. Corson, 1141 
Sycamore St., Camden, (a) $68,416, (b) 
$26,284; R. F. Relly, Easton, Pa, (a) 
$69.131: B. Prizzimenpi, (b) $26,500 
Noted July 17. 


*Pa., Erie—City Council let contract for 
completion of Sects. 3 and 4 of Mill Creek 
Flood Control Project, to Folwell-Ahliskog 
24th and State Sts. About $793,830 and 
$539,288 respectively They are not the 
lowest bidders, but on the condition that 
they receive both sections, this company 
deducted 5 per cent, which brought them 
$14,000 lower than any other contractor 


*N. C., Goldsboro—City let contract for 
labor for building several miles 8-15 in 
terra cotta out-fall sewer pipe, to Sullivan, 
Long and Hagerty, Bessemer, Ala., $53, 
000; pipe, to Chattanooga Sewer Pipe Co., 
Chattanooga, Tenn. 


O., Springfield—City received bids laying 
2945 ft. 30 in. sewer pipe in alley west of 
Fountain Ave., from McCreight to College 
Sts, (a) rein.-con. segmental block, (b) 
vitr. tile. from C. Simmons, (a) $13,500 
(b) $13,000; P. Hounker, (a) and (b) $18,- 
510; J. J. Donnelly, (a) $22,630 Con- 
tractors all of Springfield. Noted June 19 


*Mich., Alpha—City will spend $50,000 to 
build sewers Ss. 4 Greeley, 39 West 
Adams St., Chicago, engr. Work will be 
done by day labor. 


*Mich., Dearborn—City let contract 
building complete system storm laterals 
involving 40,000 ft. 12-18 in. vitr. pipe, to 
G. R. Cooke, 1013 Ford Bldg., Detroit, $71.- 
120. Noted July 17. 


*Mich., Detroit—City let contract building 
vit. crock sewer with manholes and spe- 
cial T and Y connections in Lateral Sewer 
No. 3070 in block between Yellowstone 
Yosemite, Joy and Elmherst Aves., to Len 
nane & McelIllvenna, Book Bldg., $10,500 
Work involves 2500 ft. 8-12 in. vitr. pipe. 


Mich., Muskegon—City received only bid 
building Highland Park Sewerage System, 
involving 144 ft. 20 in. and 6588 ft. 8 in 
sewer, manholes and connections, from G 
W. Clark, Muskegon, $28,860. Bid does 
not include sand and gravel used in filling 
(Same to be furnished at cost plus 10 per 
cent.) 


Mll,, Chicago—Bd. Local Impvts. received 
bids July 18, building sewers in South 
Crawford Ave, West 59th and West 63rd 
Sts., from Ryan Co., 4500 West Division 
St., $964,440; M. Pontarelli, West 79th St 
and South Kedzie Ave., $968.380; C. Rob- 
erts, 6921 South Laflin St., $1,030,261 
Work involves 1 concrete bulkhead and 
siphon, 10,370 ft. 3-6 ft. 2R brick, 3560 ft 
10.5 ft. 4R brick, 18,720 ft. 7.5-10 ft. 3R 
brick, 2680 ft. 2-18 ft. D. S. sewer pipes, 
1930 ft. 1.25-12 ft. wing sewers, 800 cu.yd 
macadam pavement, 2500 sq.yd. 2.5 in. as- 
phaltic top, 7000 sq.ft. 5 in. concrete and 
2000 lin.ft. cinder sidewalks, 20,000 cu.yd 
surplus excav., etc. 


* Wis., Janesville—Bd. Pub. Wks. let con- 
tract building sewers in Dists. No. 3, 4, 
5, 10, 11, 12, 14, 15 and 16, to G. W. Mul- 
holland, Rockford, Ill, $31,375. Noted 
July 10. 


*Minn., St, Cloud—City let contract build- 
ing 30 blocks 48 in. and 10 blocks 72 in 
double ring or 2 piece vitr. segmental block 
sewer, to Gedney & Murphy, Minneapolis, 
$376,063. Noted July 19 


*Tex., Dallas—City let contract laying 
4000 ft. 33-39 in. concrete and 18-21 in. 
tile sewers, in Parry Ave. Dist., to W. H. 
Nichols, 116 West 12th St., $22,223. 


*N. B., Moncton—City let contract build- 
ing trunk sewer, to J. E. Kane, St. John, 
$18,391. 


*Ont., Kingston — Dept. Pub. Wks., Ot- 
tawa, let contract installing sewerage sys- 
tem and disposal plant at Sydenham Mili 
tary Hospital here, to W. H. Harvey, 
Kingston, $10,493. Noted June 26. 
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con. ; also three steel span bridges, two 140 


Bridges 


PROPOSED 





(Hartford) 


span bridges, and one 70 ft. span bridge 
H. Humpheries, co. engr 


Cal, Kureka—Until Aug ll, by Bd 


Supervs. Humboldt Co., building 145 ft 
rein.-con. arch bridge over Little Van 
Dusen Creek, near Dismores. H. J. Brun- 
nier, Sharon Bidg., San Francisco, engr 


Warehouse 


conjunction 


ltiartford, to prepare plans for bridge span- 


Cal, San Diego—lUntil Aug. 6, by Bad 


Supervs. San Diego Co., building 200 ft 
girder type rein.-con. bridge at La Costa, 
consisting of five 40 ft. spans, and involving 
998 cu.yd. excayv., 579 cu.yd. Class “A” and 
177 cu.yd. Class “B" concrete and 40 tons 
reinforcing steel. J. B. MeLees, clk 


ning Connecticut 
sor Locks. 


Hackensack—! 
Counties soon 


Noted July 24 


and Hudson 
pairing structural steel 


Bridge over Hackensack 


PRICES AND CONTRACTS AWARDED 


Courthouse, 
Noted June 5. 
Lackawanna 


(xIndicates award of contract) 


*N. J., Jersey City—Comrs. Essex Co. let 


contract painting part of Passaic Bridge 
and all of Hackensack Bridge on Lincoln 
Highway, to J. J. Haas, Montgomery St., 
$14,480 and $4080 respectively Noted 
July 17 


on Newark Turnpike 
Wilkes-Barre 


Ruck Twp 


Black Creek Twp $16,000 and 


*Pa., Du Bois—City let contract building 


i104 ft. bridge, 16 ft. wide, on Brady St 


respectively 


Farris Eng. Co... Empire Bide Pitts 


burgh, $26,850 Noted July 10 


Clarksburg—Se« 


*Pa., Punxsutawney — Jefferson Co 


(Brookville) let contract building 48 x 148 


ft., 


rein.-con. bridge, here, to Whittaker & 


Diehl, Union Trust Bldg., Harrisburg, $38.- 
715 Noted July 10 


Acton, co 


Asotin— ity preliminary 


*Mich., Gladwin City—State Highway 


Dept.. Lansing. let contract building 100 


memorial 


Dalles—C ity 


bridge over Cedar River, 23 ft. wide. 





Gladwin Co., to Ross & Williams, Beaver- 
ton, $18,372 Work involves 522 cuwyd 
rein.-con., 220 cu.yd. concrete and 18 tons 


steel 


Mich,, Port Huron—See “Streets and 


Roads.” 


Capay—Bd 
( Woodland) 


*Mich., St. Ignace—State Highway Dept.. 


Lansing, let contract building 60 ft. bridge 
over Carp River, 18 ft. wide, Mackinac Co., 


A. S. Decker & Co., 1608 Beech St.. 


Flint, $28,556 Work involves 350 cu.yd 
rein.-con., 600 cu.yd. concrete and 7 tons 
steel 


Rureka—Bad Humboldt 
soon receives bids building steel bridge over 


consisting 


Francisco, 


*ll., Chieago—Forest Preserve Dist. of 


Cook Co., Cook Co Bldg., let contract 
building bridge over Des Plaines River on 
Washington Blvd., to Standish & Allen, 220 
South State St. $58,985 Work involves 
1690 cu.yd. concrete, 78,000 Ib. reinforcing 
steel, 2000 cu.yd. dry and 2500 cu.yd. wet 
excayv., 904 sq.vd. paving, 7500 brick in 
hand rail, ete 


W oodland—thHid 


Sycamore 


Address F 


receives bids replacing 


wla., Cedar Rapids—City let contract 


building 600 ft. rein.-con. bridge on Ist 
Ave.. to Koss Constr. Co, 2818 5th St., 
Des Moines, $418,999. 


Wks., Ottawa, 


DESIRED 


* Neb., Lincoln—Comrs. Lancaster Co. let 


contract building 100 ft., rein.-con. canti- 
lever bridge over Oak Creek, on 14th St. 
involving 455 cu.yd. rein.-con, and 15.5 tons 
steel, to Martin Constr. Co., Lincoln, $138,- 
250 Noted July 17 


Pennsylvania 
Harrisburg, 
Armstrong, 
Clearfield, 


bridges, 6-36 ft 
Columbia 
Indiana, Jefferson, 
Lehigh, Monroe, Montgomery, Pike, Schuyl! 


Crawford, 


*Okla., Tulsa—Comrs. Tulsa Co. let con- 


tract building 260 ft. steel bridge over 
Caney River, to have 120 ft. span and 
four 35 ft. spans, to Concrete, Steel & 
Constr. Co., 214-223 W. 3rd St., Joplin, Mo., 
$28,250 


kill, Sullivan, Susquehanna, Venango, War- 
Wyoming Counties 


Wayne and 
advertised 


state highway comr 


Brady—See 





*Cal., Redwood City—Comrs. San Mateo 


Co. let contract building rein.-con. bridge 
over New Year’s Creek on Santa Cruz Rd., 


Huntington—lU'ntil 


Huntington , 2 rein.-con 


A. Mattson, San Bruno, $11,427. Noted 


July 24 


*Ont., Grand Valley—Town Council let 


contract building 40 ft. span_ rein.-con 
bridge on River Rd., to J. Tilker, Post 
Office St., Harrison. About $21,000. 


ington, engrs 
Chicago—Until 


branch of Chicago River 
involving 8000 
5000 cu.yda 
ibutments 


bridge over south 


walls and 


Reinforced Concrete 
PROPOSED WORK 


Ala., Birmingham—See “Railways under 


\labama.” 


Wis., West Bend—Until Aug 
sons & Orbert, 
Milwaukee, rein.-con. 
sidewalks 
approach 


Minn., Duluth—Until 
St. Louis Co.., 


11, by Comrs 
building 26 rein.-con 


Minn,, Duluth—Until Aug. 12, by Comrs 


building 8 bridges. 


Faribault — See 


O., Carthage—See “Industrial Works 
Minn., Duluth—See “Bridges.” 


BIDS DESIRED 


Cal., San Diego—See “Bridges.” 


Streets and Roads 


PROPOSED WORK 
Mass., Leominster—City plans to pave 


1600 ft. Main St., 18 ft. wide, involving 15.- 
363 sq.yd. concrete, cost $50,000; 5645 ft. 
Lancaster St., 18 ft. wide, 11,290 sq.yvd 
concrete, $35,000. C. TL. Ray. city engr 


Logan—Until 
5 rein.-con. bridges, in- 
steel and 200 cu.yd 











iL 






Southbridge—C ity 


St., $1800, and repair perman: 


Mass., Westboro—City appro) 


Bloomfield—Town 


ford, engr. 


Albion—C ity 
vote on $28,000 bonds to pave 


sandstone 


N. Y., Buffalo—City plans 


Parkway, 
Gilbert St. to Baitz Ave., 26 ft 


asphalt, spec 
repave Hampshire St. fri 
Ave., 30 ft 
from Cumberland Ave 


to Normal 


: northeasterly, 
H. Norton, city engr. 


Utica—Common 
and soon 

surfacing Claremont 
Butterfield and 
Catharine 


N. 4., North Bergen—Town soo: 


improving Hamilton 


Pennsylvania — State 
Harrisburg, 
building 71,063 


Wyoming Counties and 
con., Lehigh Co. Work will be 
Noted July 17 

Erie—City 
various streets, 


_ Jeanette— Borough 
$150,000 bonds to pave and improve vai 
and build sewers. 


Pa., Juniata—Boro. Council receives | 
paving and cement 
rein.-con., 


1717-13th 
Charlottesville—City soon 


Altoona, ener 


Hecker, city engr. 
W. Va., Clarksburg—City voted $60) 


system, also build bridge on 
connecting 
and Point 


on East Pike St., over Elk Creek, $2! 
Monongahela : 
on Sycamore St. across Elk Creek, $2! 
Noted Oct. 
Hinton—Summers Co. 


wide, cost 
Springs-Griffiths Creek 
wide, $26,000. 


Martinsburg—Comrs 
16 ft. wide, 


resurfacing 
chester Pike, bituminous 


Martinsburg, engr. 


New Martinsville—Wetze! 
Clay Dist., voted $105,000 bonds to im 
Hundred-Littleton 
stock, New Martinsville, engr. 


W. Va., Ripley—Comrs. Jackson Co. S800 
bids paving .35 
vitr. brick. 
Chase, co. engr. 


Wheeling—City 
H. Conrad, cit! 


About $13,000 


s 





000 available for project. 


W. Va., Winfield—Putnam Co, soon lets 
contract grading and draining 4 mi. Hunt- 
ington-Charleston Rd., ; 
45,000 cu.yd. excav. 
G. H. Davis, Charleston, engr. 


Surrey Co 
road from 
About $20,000. 


N. C., Dodson—Comrs. 
to gravel 
Doughton. 





Deere eee encased 
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i Roads (Continued) 
Elizabethtown—Comrs. Bladen Co, 
4d 35 mi. road from here to Cum- 
line and from here to Robeson 
probably gravel About $100,000, 
Fallis, ¢/o State Highway Dept 
ener. 


Favetteville—City soon lets con 
ing various streets Plans in- 
y pavements, surfacing old miac- 
eravel bases and resurfacing old 
streets Cost between $75,000 and 
i. C. Derley, Fayetteville, engr. 


election Aug 
improve 


Gastonia—-Gaston Co 
ote on $500,000 bonds to 


N. €., Goldsboro—City retained Ludlow 
‘oineers, Winston-Salem, to prepare plans 
nd supervise construction of street paving 

s200,000, 


Pitt Co. plan 
Greenville-Kinston 
W. S. Fallis, c/o 
Raleigh, engr. 


Greenville—Comrs. 
el surface 10 mi 
About $30,000, 
Highway Dept.. 


, Brevard—Comrs. Transylvania Co 
to gravel surface 1 mi, Hendersonville- 
rd Rd About $35,000. W. S. Fallis, 

State Highway Dept., Raleigh, engr 


N. €,, Jefferson—Comrs. Ashe Co. plan 

o gravel 18 mi. road from here to county 
About $60,000. Ww. S. Fallis, c/o 
Highway Dept., Raleigh, engr. 


Harnett Co 
from Dunn to 
$10,000 W. S. 

Dept., Raleigh, 


C., Lillington—Comrs. 

in to gravel 4 mi. road 

Sampson Co, line About 
‘allis, c/o State Highway 


ner 


N. (€,, Lillington—Comrs. 
lan to gravel 28 mi. roads, 
Vv. S. Fallis, c/o State 
Raleigh, ener. 


N. (,. Louisburg—Comrs. 

gravel surface 4 mi. : 
About $12,000 W. S. Fallis, 

Dept., Raleigh, engr. 


Harnett Co. 
About $90,000 
Highway Dept., 


Franklin Co. 
taleigh-Rocky 
c/o 


Jan to 
Mt. Rd 
Highway 


N. ©., Louisberg—Comrs. Franklin Co. 

n to build 20 mi. various roads, probably 
ravel \bout $65,000. W. S. Fallis, c/o 
State Highway Dept., taleigh, ener 


Lumberton—Robeson Co. voted 
87 bonds to build roads. State and 
‘ederal Government will be asked to ap- 
propriate $250,000 toward project. 


N. C., 


750.000 


N. (,, Marion—Comrs. McDowell Co. plan 
to grade and gravel surface 28 mi. Mor- 
ranton-Marion-Asheville Rd. About $280,- 
O00 W. S. Fallis, c/o State Highway 
Dept., Raleigh, engr. 

N. €., Marshall—Comrs. Madison Co. 
jan to gravel 9.5 mi. road from Walnut 
Gap to Laurel River and from Mars Hill 
to Yaneey Co. line. About $30,000. W. S. 
Fallis, c/o State Highway Dept., Raleigh, 
ener 


N. €., Nashville—-Comrs. 

vravel surface 12 mi. Rocky Mt.- 
lalifax Rd., cost, $40,000; 4 mi. Raleigh- 
Rocky Mt. Rd., $12,000. W. S. Fallis, c/o 
State Highway Dept., Raleigh, ener. 


Nash Co. plan 


N. €.. Raeford 
'o surface 10 mi. 
\hout $30,000 
Highway Dept., 


-Comrs. Hoke Co. plan 
taeford-Fayetteville Rd. 
W. S. Fallis, c/o State 
taleigh, engr. 


N. €., Rutherfordton—Comrs. Rutherford 
Co. plan to gravel surface 38 mi. Charlotte- 
\sheville Highway About $120,000. W. 
Ss Fallis, c/o State Highway Dept., Ral- 
igh, engr. 


N. €,, Sparta—Comrs. Allegheny Co. plan 
'o gravel 12 mi. road from here to Roaring 
Gap and from here to Ashe Co. line. About 

6.000. W. S. Fallis, c/o State Highway 
Raleigh, engr. 


Wilson Co. re- 


N. €., Wilson—Comrs. 
ceive bids in fall graveling 20 mi. various 
About $60,000. 


C., Vaneeyville—Comrs. Caswell Co 
to build 18 mi. road from here to Ala- 
ce Co. line, probably gravel. About 
10. W. S$. Fallis, c/o State Highway 
t., Raleigh, engr. 


C., Barwell—City plans election soon 
vote on $60,000 bonds to extend street 
1g in business section. Tomlinson Eng. 
1903 Loan and Exch. Bank Bldg., Co- 


bia, engrs, 


Fla., Bunnell—Flagler Co. voted $250.- 
bonds to build 36 mi. road. 


Fla., Jacksonville—City 


Issue 


Council 
$50,000 bonds to build 


plans to 
sidewalks 


Miss., 
$450,000 
roads. 
priate 


Poplarville— 
bonds to 
Federal 
$150,000 


Co. voted 
surfaced 
appro 


Pearl River 
build hard 
Government will 

toward project. 


Miss., 
$250,000 


Walthall 


bonds to 


— Webster issued 


build roads 


Co 


La., Alexandria—Rapides 
$2,000,000 bonds to build 
April 10. 


voted 


Noted 


Parish 
roads 


La., Colfax—Grant Co. election Aug. 19 
to vote on $210,000 bonds to build and com- 
plete 110 mi. roads 


La., New Orleans—City plans to pave 
following streets during 1920: St. Ann and 
St. Peter Sts. from Rampart to Decatur 
Sts., Orleans St. from Rampart to Royal 
St., Barracks St. from Rampart to North 
Peters St., Birch St. from Carrollton Ave 
to Eagle St., Leonidas St. from Birch to 
Spruce Sts., Claiborne Ave, from Elysian 
Fields to St. Roch St., Treret St. from Calli- 
ope to Melpomene Sts., Erato and Clio Sts 
from Magnolia to Claiborne Sts., Ester, 
Irma and Felicia Sts. from Bway. to Wal 
nut Sts., Burdette St. from Plum to Jean- 
ette Sts. and from Hickory to Spruce Sts., 
Elm St. from Adams to Lowerline Sts., 
Hampson St. from Fern to Lowerline Sts 
Plum St. from Audubon to Lowerline Sts., 
Hagan Ave. from De Soto to > Sts., 
Manrepas St. from Gentilly to Esplanade 
Sts., Constana St. from Louisiana Ave. to 
St. Mary St., Dufossat St.. from Laurel St 
to Dock Board Roadway, Baronne St. from 
Howard Ave. to Melfomene St., Girod St 
from Camp to Rampart Sts., Hickory St 
from Audubon Blvd. to Carrolton Ave., 
gravel, bitulithic or sheet asphalt. T. L 
Willis, city ener. 


wua., New Orleans—City plans to 
drain and curb 3000 lin.ft. St. Joseph St. 
from. Camp to Delta Sts., 40 ft. wide, in- 
volving 9850 sq.vd. granite or wood block, 
1640 sq.yd. concrete on 6 in. concrete base. 
3850 lin.ft. stone curbing, 1200 sq yd. Shill- 
inger sidewalk, 4240 cu.yd. excav., cost $6%,- 
396; 2050 ft. Julia St. from Magazine to 
Delta Sts., 40 ft. wide, 9025 sq.yd. granite 
or wood block, 1510 sq.yd. conerete on 6 in 
concrete base, 2756 lin.ft. stone curbing, 500 
sq yd. Shillinger sidewalk, 750 cu.yd. excav.., 
$47,163: 1600 fi. Girod St. from Camp to 
Water Sts.. 29 ft. wide, 2500 sq.vd. gran 
ite or wood block, 420 sq.yd. concrete on 
6 in. concrete base, 1170 lin.ft. stone curb 
ing, 700 sq.yd. Shillinger sidewalk, 110 cu 
yd. excav., $33,060; 1600 ft. Notre Dame 
St.. from Magazine to Delta Sts.. 22 ft 
wide, 1380 sq.yd. granite or wood block, 
1100 sq.yd. granite block relaid, 230 sq.vd 
concrete on 6 in. concrete base, 550 lin.ft 
stone curbing, 150 sq.yd. Shillinger side 
walk, 2460 cu.yd. excav., 5.086: 500° ft 
Lafayette St. from Front to St. Peters Sts.. 
22 ft. wide, 1380 sq.vd. granite or wood 
block, 230 sq.vd. concrete on 6 in. concrete 
hbase, 650 lin.ft. stone curbing, 550 sq.yd 
Shillinger sidewalk, 2460 cu.yd. excav., 1100 
cu.vd. small granite block relaid, install- 
ing 6-24 vitr. pipe, $19,438; 400 ft. How- 
ard Ave. from Front to St. Peters Sts., 28 
ft. wide, 1440 sq.vd. granite or wood block, 
290 sq.yvd. concrete on 6 in. concrete base, 
700 lin.ft. stone curbing, 600 sq.vd. Shill- 
inger sidewalk, 600 cu.yd. execav., $12,000; 
760 ft. Natchez St. from Bank PI. to Tchou- 
pitoulas St., 12 ft. wide, 1610 sq.yd. gran- 
ite or wood block, 20 sq.yd. asphalt relaid, 
270 sq.yd. concrete on 6 in. concrete base, 
700 lin.ft. stone curbing, 950 lin.ft. small 
granite block gutter, 5090 sq.yd. Shillinger 
sidewalk, 510 cu.yd. excav., installing 6-18 
in. vitr. pipe, $10,780; Common St. from 
Magazine to Front St., 2480 sq.yd. granite 
or wood block, 40 sq.yd. asphalt relaid, 415 
sq.yd. concrete on 6 in. concrete base, 300 
lin.ft. stone curbing, 800 lin.ft. small gran- 
ite blotk gutter, 990 sq.vd. Shillinger  side- 
walk, $14,419. T L. Willis, city engr. 
Noted June 12. 


Ohio—State Highway Comn., Columbus, 
rejected bids received July 11, building 
roads in following counties: 

Crawford Co., Sect. “M-1", 
lion Rd., 1.74 mi. grading, constructing 
bridges and culverts and paving with 
either bituminous macadam or semi-mono- 
lithie brick. 

Sect. “M-2", Bucyrus-Galion Rd., 2.75 
mi., grading, constructing bridges and cul- 
verts and paving with ejther bituminous 
macadam or semi-monolithic brick. 

Fayette Co., Sect. “A”, Columbus-Wash- 
ington C. H. Rd., 5.01 mi., grading, con- 
structing bridges and culverts and paving 
with either waterbound macadam or bi- 
tuminous macadam 


pave, 


Bueyrus-Ga- 


Co. Sec Hi 


Rad 26on 


Morgan 
New Lexington 
structing bridges and culve 
with waterbound macadan 
be received Noted July 


Met'onr 
grading 
rts and 


New 


O., Cincinnati—C ity 
Way of MeMillan St 
to Almas 
About 


puans 
from 
re, By 4 ft, 


$50 000 F 


to Widen 
Peebles 
repave 
eng? 


road- 
Corne? 
ilso 


Krug, city 


Siurme 


0.,  Leipsie——-City receives 
Sept. 15. paving 4 n 
wide About . 
Nasby Bldxg., 


bids abou 
Mathias St PO ft 
volo G Chamr 611 


Toledo, engy 


O., Springtleld— City received : bid 
paving 4563 ft. Limestone St l 
Washington to Clark Sts.. wood 

block, Sect from Clark to 

sheet asphalt, bitulithic or |} 

wide, involving 11 
VLOO ft. conerets 
ener Noted 


Sect fron 


110) sq.vad 
curbing 0 


June 26 


Mich., 
receives 
crete lst 


Detroit— Dept Pub 
bids paving with 1. course 
Alley west of and parellel 
ith Ave. from Noble to Stimson Pl. 
$1160; North and Sout! Alley, betwee! 
McClellan, Park View, Jefferson and Agnes 
Sts., $2235; Alley between Beaubien. St 
Antoine, Palmer and Hendrie Sts., $2232 
Alley between saubien, Oakland, Hague 
and Alger Sts 16; Alley between John 
R. Brush, Harmon ind Rosedale Sts 
$5180; Alley between Bewick Garland 
Waterloo and Charlevoix Sts., $4455: North 
and South Alley between Melrose, Cameron 
East Grand Blvd. and Custer Sts., $2610 
\lley between 3rd. 2nd, Milwaukee Sts 
and West Grand Blvd., $4216; “L” Alles 
between Hamilton, 3rd, Glynn and Calvert 
Sts., $4380; Alley first east of and parallel 
to Dexter St. from Lothrop to Northwestern 
Sts., $1350; Alley between Joseph Campau, 
Mitchell, Warren and Theodore Sts.. $1645 
North and South Alley between Chene 
Naples, Harper and Piquette Sts., $2140 
Alley between St. Clair, Hamilton, Water 
loo and Charlevoix Sts., $6500; Alley be 
tween Avery, Commonwealth, Lysander 
and Forest Sts, $2480; Alley between 
Vinewood, McKinley, Sylvan and Warren 
Sts.. $2630; Alley between Joseph Campau. 
Mitchell, Palmer and Hendrie Sts., $2830; 
Kast and West Alley between 2nd, Wood- 
ward, Glynn and Calvert Sts., $3680; North 
and South Alley between Woodward, John 
R, Hancock and Warren Sts., $3920, 12-24 
ft. wide. C. W. Hubbell, city ener. 


Wks soor 
con 
wit! 
cos 


Mich., Detroit—Dept 
ceives bids paving with asphaltic concrete 
on 6 in. concrete base, Berea, Medina or 
other curbstone, Hancock Ave. from Joseph 
Campau to Mt. Elliott Aves., cost, $45,790 
Newberry Ave. from Junction to Cavalry 
\ves., $16,100, Ferry Ave. from Baldwin to 
Van Dyke Aves. $8370, Canfield Ave. from 
McClellan to Pennsylvania Aves., $10,809 
Craig Ave. from Trombly to Milwauke: 
Aves., $7499, Highland Ave. from 12th St 
to Wabash Ave., $9700, Lakeview Ave. from 
Kercheval to Waterloo Aves., $9650, Naples 
St. from Harper to Piquette Aves., $7640, 
Indiandale Ave. from 12th St. to Ellen Ave 
$7150, Holmur Ave. from Joy to Colling 
wood Aves., $39,070, all 26 ft. wide, Fuller 
ton Ave. from Oakman Ave. to Wabasi 
Ave., $36,000, Clements Ave. from Herman 
Ave. to 12th St., $16,229, both 24 ft. wide 
Cc. W. Hubbell, city engr 


Pub. Wks. soon re 


Mich., Port Huron—Comrs. St. Clair Co 
having plans prepared grading, draining 
furnishing material and surfacing 53 mi 
Avoca-Benard Rad., 9 ft. wide, Kenockee and 
Clyde Twps. 


Hil., Chieago—HBd. Local Impvts. soon lets 
contract paving alley between Montrose, 
Cullom, Ashland and Paulina Aves., involv- 
ing 1180 ft. concrete curbing, 580 cu.yd 
excav., 1180 sq.yd. vitr. brick on 6 in 
concrete base, 260 ft. 10 in. tile sewer, etc 
cost, $5000; 

Alley between 
Sts., Langley and 
cu.yd. excav., 1260 
pavement, $4360; 

Alley between Addison St., Cornelia 
Aves., Halsted St. and teta Ave., 357 
cu.yd. excav., 1050 sq.yd. asphalt on 7 in. 
concrete, 200 ft. 19 in. tile sewer, ete.. 
$5300; 

Alley between West 65th PL, West 66th 
St., Stewart and Normal Aves., 196 cu.yd 
excav., 1220 sq.yd. asphalt on 7 in. “con- 
crete, $3900; 

Alley between SunnySide, 


don and Hazel Aves., 612 
1240 sq.yd. asphalt on 7 in. concrete, 


64th 
410 
concrete 


Kast 63rd and East 
Champlain Aves., 
sq.yd. 7 in. 


Galt, Claren- 
cu.yd. excav., 
$1890; 
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Alley between Harrison 
Sts., Spaulding and Homan 
concrete curbing, 501 cu.yd. execay., 940 
sq.yd. vitr. brick on 6 in. concrete, $3777. 

Alley between Granville and Hood Aves., 
Bway. and Lakewood Ave., 410 cu.yd 
excav., 1250 sqyd. asphalt on 7 in. con- 
crete, 75 ft. 10 in. sewer tile, etc., $4800; 

Alley between Van Buren and Congress 
Sts. Washtenaw and California Aves., 
2028 ft. concrete curbing, 609 cu.yd. excav., 
1780 sq.yd. vitr. brick on 6 in. concrete, 
$6100; 


Alley 


and Flournoy 
Aves., 1190 ft 


and Eugenie 
Mohawk St., 387 
asphalt on 7 in. 


between Menomonee 
Sts., Cleveland Ave. and 
cu.yd. excav., 1190 sq.yd. 
concrete, $4200; 


Alley between Fillmore and 12th Sts., 
Francisco Ave. and Richmond St., 1408 ft. 
concrete curbing, 486 cu.yd. excay., 1110 


sq.yd. vitr. brick on 6 in. concrete, $4300; 

Alley between Sunnyside, Galt and Hazel 
Aves. and Sheridan Rd., 537 cu.yd. excav., 
1190 sq.yd. asphalt pavement on 7 in. con- 
crete, $4500; 

Alley between Huron, Erie and Leavitt 
Sts. and Oakley Bivd., 1220 ft. concrete 
curbing, 805 cu.yd. excav., 1080 sq.yd. vitr. 
brick on 6 in. concrete, $6300; 

Alley between East 63rd and 
Sts., Ingleside and Drexel Aves., 
excav., 1100 sq yd. asphalt on 7 in. 
crete, $3700; 

Alley between Blackhawk and Division 
Sts., Holt and Dickson Aves., 2690 ft. con- 
crete curbing, 1300 cu.yd. excav., 2330 sq.yd. 
vitr. brick on 6 in. concrete, 375 ft. 10 in, 
tile sewer, etc., $10,457; 

Alley between Washington Blvd., Madi- 
son, Ada and Sheldon Sts. 1550 ft. con- 
crete curbing, 1115 cu.yd. excav., 1600 sq.yd. 
vitr. brick on 6 in. concrete, $9600; 


Zast 64th 
200 cu.yd. 
con- 


Alley between Chicago Aves., Superior 
St.. Hoyne Ave. and Leavitt St. 1204 ft. 
concrete curbing, 680 cu.yd. excav., 1070 
sq.yd. vitr. brick pavement on 6 in. con- 
crete, $4191; 

Alley between Fillmore and 12th Sts., 
Sacramento Blvd. and Richmond St., 301 
cu.yd. excav., 1190 sq.yd. asphalt on 7 in. 


concrete, $2800; 


1st alley west of Racine Ave. from Con- 
gress to Harrison Sts, 658 ft. concrete 
curbing, 252 cu.yd. excav., 520 sq.yd. vitr. 
brick on 6 in. concrete, $2800; 

Alley between West 72nd, West 73rd 
Sts., Union and Emerald Aves., 372 cu.yd. 
excayv., 1020 sq.yd. asphalt on 7 in. con- 
crete, $2700; 

Alley between Grenshaw and 12th Sts., 
Kedzie and Spaulding Aves., 546 cu.yd 
excav., 1240 sq.yd. asphalt on 7 in, con- 
crete, $3150; 

Alley between Harrison and Flournoy 


Sts., Homan and St. Louis Aves., 1200 ft. 
concrete curbing, 482 cu.yd. excav, 935 
sq.yd. vitr. brick on 6 in. concrete, $3400; 

Clyde Ave. from East 73rd to East 75th 
Sts., 2500 ft. concrete curbing, 1500 cu.yd. 
excav., 3690 sq.yd. asphalt on 6 in. con- 
crete, ete., $15,000; 

Clyde Ave. from East 92nd to East 93rd 
Sts., 1250 ft. concrete curbing, 800 cu.yd 
excav., 1790 sq.yd. asphalt on 6 in. con- 
crete, ete., $7,500; 

Shields Ave. from 35th St. to point 631 
ft. south, 500 ft. conerete curbing, 100 cu. 
vd. excav., 2760 sqyd. vitr. brick on 6 in. 
concrete, 205 ft. 12 in. tile sewer, etce., 
$13,500; 

East 72nd St. from South Shore Dr. to 
East 71st St. and East 7ist St. from South 
Shore Dr. to point 122 ft. east, 1490 ft 
concrete curbing, 2200 cu.yd. excav., 2410 


sq.yd. asphalt on 7 in. concrete, etce., 
$11,000; 

South Hoyne Ave. from West 107th to 
West 111th Sts. 108th Pl from Hoyne 
\ve. to point 160 ft. east, West 110th St. 
from Longwood Dr. to Hoyne Ave., 8000 
fit. concrete curbing, 4500 cu.yd. excav., 


13.000 sq.yd. asphalt on 6 in. concrete, etc., 
$49,500. C. D. Hill, city engr. 


Wisconsin—State Highway Comn., Div 
No. 4, Grand Rapids. soon lets contract, 
improving 10.19 mi. Wautoma-Redgranite 
Rd., Waushara Co., Federal Aid Project 
No. 46. involving 8.6 acres clearing and 
grubbing, 40.958 cuyd. earth excav., 247 
cuyd. Class “A” concrete, 52,599 sq.yd 
sand clay surfacing, etc.; 6.4 mi. Stevens 
Point-Waupace Rd.. Portage Co., Federal 
Aid Project No. 76, 1 acre clearing and 
grubbing, 19.257 cu.yd. earth excav., 8 cu 
yd. Class “A” concrete, 60,112 sq yd. gravel 
surfacing, etc. 








Wisconsin—State Highway Comn., Div. 
No. 2, Stephenson Bldg., Milwaukee, soon 
lets contract improving 1,04 Brown 
Deer Bridge and Road, Milwaukee Co., 


Federal Aid Project No. 95, involving 10,- 
692 cu.yd. earth excayv., 1283 cu.yd. Class 
“A” and 303 cu.yd. Class “B” concrete, 
920 sq.yd. concrete surfacing, etc 


Wis., Sheboygan—City plans to grade 
and pave 2.1 mi. Michigan Ave. from 17th 
St. to city limits, 18 ft. wide, involving 15,- 
000 sq.yd. 2 course concrete and concrete 
curbs and gutters. About $25,000. Cc. U. 
Boley, city engr. 


Wis., Superior—City having plans pre- 
pared for widening 16th St. and extending 
Lamborn Ave. or building alley between 16th 
St. and Grand Ave. About $15,211. M. G. 
Beckley, clk. 

Minn,, Aitkin—Comrs. Aitkin Co. au- 
thorized $250,000 bond issue to build high- 
ways. H. O. Beecher, co. aud. 


_ Minn., Anoka—Comrs. Anoka Co. author- 
ize@ $250,000 bond issue to build highways. 
A. A. Caswell, co. aud. 


_ Minn., Austin—Comrs. Mower Co. author- 
ized $65,000 bond issue to build highways. 
QO. J. Simmons, co. aud. 


Minn., Brainerd—Comrs. Crow Wing Co. 
authorized $200,000 bond issue to. build 
roads. C. W. Mahlum, co. aud 


Minn., Elk River—Comrs. Sherburne Co. 


authorized $125,000 bond issue to build 
highways. C. S. Wheaton, co. aud. 
Minn., Faribault—Comrs. Co. authorized 


250,000 bond issue to build highways. F. 
M. Kaisersatt, co. aud. 


Minn., Foley—Comrs. Benton Co. author- 
ized $250,000 bond issue to build roads. J. 
FE. Kasner, co. aud 


Minn., Grand Marais—Comrs. Cook Co. 
authorized $50,000 bond issue to build high- 
ways. T. I. Caster, co. aud. 


Minn., Grand Rapids—Itasca Co. election 
Aug. 18 to vote on $2,000,000 bonds to build 
roads. R. W. Acton, Duluth, engr. 


Minn., Mahnomen—Comrs. Mahnomen 
Co. authorized $100,000 bond issue to build 
highways. F. D. Johnson, co. aud. 


Minn., Orontonville—Comrs. Bigstone Co. 
authorized $50,000 bond issue to build high- 
ways. A. M. Randall, co. aud. 


Minn., Park Rapids—Comrs. Hubbard Co. 
authorized $50,000 bond issue to build high- 
ways. F. Hefsel, co. aud. 


Minn., Rochester—Comrs. Olmsted Co. 
authorized $50 000 bond issue to build high- 
ways. L. J. Fiegal, co. aud. 





Minn,, St. James—Comrs. Watonwan Co. 
authorized $250,000 bond issue to build 
roads. A. G. Countryman, co. aud. 


Minn., Slayton—Comrs. Murray Co. au- 
thorized $100,000 bond issue to build high- 
ways. E. V. O’Brien, co. aud. 


Kan., Cimarron—Gray Co. having plans 
prepared building 25 mi. gravel roads. W. 
Barton, co. engr. 


Neb., Alliance—See “Sewers.” 


Neb., Ashland—City plans to pave 16 
blocks with asphalt or brick. Grant, Ful- 
ton & Letton, 505 Bankers Life Bldg., Lin- 
coln, engrs. 





Neb., Fairmount—City having plans pre- 
pared paving 10 blocks, vertical fibre or 
concrete. About $60,000. Grant, Fulton 
& Letton, 505 Bankers Life Bldg., Lincoln, 
enegrs. 


Neb., Lincoln—City plans to pave 5600 ft. 
Farm Ave., 6th, D, 33rd and Maple Sts. 
25-30 ft. wide, involving 17,000 sq.yd. as- 
phaltic concrete on 4 in. concrete base, and 
12,000 lin.ft. concrete curbing and guttering. 


About $60,000. G. W. Bates. city engr. 
Neb., Red Cloud—City plans to pave 
40 blocks with sheet asphalt, asphaltic 


concrete or brick. Grant, Fulton & Letton, 
-05 Bankers Life Bldg., Lincoln, engrs. 


Montana—State Highway Comn., Helena, 
plans to gravel surface 29 mi. Yellowstone- 
G'acier Bee Line Rd., Park Co., cost $100.- 
000; 12 mi. Sun River-Chateau Rd, Cas- 
cade Co, $48,000. Federal Government 
asked to appropriate toward cost. P. D. 
Pratt, state highway engr. 


Mont., Ekalaka—Carter Co. election Sept. 
2 to vote on $35,000 bonds to build roads. 
Federal Government will appropriate 
toward cost. P. D. Pratt, Helena, state 
highway ener. 
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Mont., Glendive—Dawson ¢ 
Sept. 2 to vote on $200,000 bo; 
roads B. W. Adams, Glend ‘ 
Noted May 1. 


Mont., Helena—City plans to ; 
ous streets with concrete or 
About $150,000. J. McLeod, city 
Mo., Centralia—Town plans to . 
blocks various streets. About $60, | 
gineer not selected. iat 
Mo., Charleston—Comrs. Miss C 
soon receive bids paving, gradin 
and building culverts and bride 
mi. road, 16 ft. wide, 2 cours: 
earth shoulders, C. E. Swank, ¢! 


engr 
Mo., Fornfelt—City soon lets 
paving, grading, curbing and 


tuth St. from Main to 5th Sts, 
4270 sq.yd. asphalt, 3114 lin ft 
curbing and guttering, 6544 cu, 
excav. About $10,000. J. E. Kink 
engr. 


Mo., Glendale (St. Louis P. 0.)—!, « 
Dziatzko, engr., 200 Empire Bidg., \ 
Groves, receives bids about Aug 
ing 1400 ft. Sappington Rd. from I: 
to Etta, 25 ft. wide, rein.-con. w 
crete curbing, for city. About $10 

Mo., Platte City—Comrs. Platte 
to pave and grade 38 mi. roads 
Barns Eng. Co., Amer. Natl. Ban} 

St. Joseph, engrs. 


Tex., Baird—J. R. Black, judge, ¢ 
han Co., rejected only bid received J 
surfacing 34.85 mi. Highway No 


wide. About $6000 per mi. Noted. 
Tex., Boston—Bowie Co. plans to 
and build concrete drainage structur 


4.77 mi. Highway I-A, known as © ( 


Rd., 24 ft. wide. About $12,500. Hess « 
Skinner, Southwestern Life Bldg, Dallas 
eners. 

Tex., Comanche—Comanche Co. voted 


$750,000 bonds to build roads. W. E. Di 
erson, Comanche, engr. 


Tex., Cuero—Dewitt Co. election Aug. 9 
to vote on $1,635,000 bonds to build road 
J. W. Benjamin, Cuero, engr. 


Tex., Dallas—City having plans prepared 
paving Gilbert Ave. from Herschel! ‘o 


Throckmorton Sts., Bowser St. from Knig 
to Herschell Sts., Ruskin St. from Oak 
Lawn to Knight Sts., Holland Ave. fr 
Throckmorton to Herschell Sts, bitulit! 
or 4 in. wood block; Browder St. from 





cahontas to Santa Fe Sts., Willomett 
from 12th to 7th Sts., 4 in. wood block or 
Uvalde rock asphalt. G. D. Fairtrace, « 
ener. 


Tex., Gainesville—Cooke Co. elk 
Aug. 11 to vote on $225,000 bonds to |! 
Era and Valley View Rds. Engineer not 
selected. H.S. Holman, co. judge. 


Tex., Waxahachie—Ellis Co. Rd. Dist 
No. 1, election Aug. 23, to vote on $1, - 
000 bonds to build hard surfaced roads 
Engineer not selected. F. L. Wilson, co 
judge. 


Okla., Madill—City having plans pre- 
pared paving, curbing and gutteri 
blocks. Johnson & Benham, Kansas Cit) 
Mo., engrs. 


Okla., Ponca City—Kay Co. election Auc 
5 to vote on $1,500,000 bonds to build 1 
mi. hard surfaced roads. Total cost, $2 
000,000. Federal Government will appro- 
priate $500,000 toward cost. 


Idaho—State Highway Comn., Boise, re- 
jected only bids received grading 3.5 mi 
Panhandle Highway. About $10,000. Work 
may be done by day labor. 
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40 
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Idaho, Boise—Ada Co. plans election 
soon to vote on $1,000,000 bonds to build 


improve and hard surface various ro 


} 


Idaho, St. Maries—City soon receives bits 
building 116,409 sq.ft. cement sidewalks, | 
and 12 ft. wide. About $27,290 M. § 
Parker, St. Maries, engr. 


Washington — State Highway _ Comn 
Olympia, rejected bids received July 14 
paving 4 mi. Walla Walla-Buroka Ri 
Walla Walla Co.; grading 7 mi. Olympia 
Highway, West. Noted July 3. 


Wash., Spokane—Spokane Co. vote’ § 
250,000 bonds to pave roads. A. D. butler, 
Spokane, engr. Noted May 15. 


Oregon—State plans to build 24. ™ 
Grants Pass-Crescent City Rd., cost *\-- 
500; 10.4 mi. Ochoco Canyon Rd., $188,!0" 
22.2 mi. Medford-Klamath Falls Sect. © 
Crater Lake Rd, $246,000; 53.8 mi. Mcken- 
zie Pass Highway, $356.000 Federal Gov- 
ernment will bear part of cost. H. Nunn 
Salem, state highway engr. = 
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nd Roads (Continued) 


Roseburg—Douglas Co. soon lets 


’ a 
= + grading and graveling 1.57 mi 
d. 6 ft. wide. About $10,000. BK. H 
r clk 

Milten—Town of Milton and Free- 


iving plans prepared paving streets 
n of Pendleton-Walla Walla High- 
,1y, conerete or asphaltic concrete. B. 
iecithaupt, Milton, engr. Cost to exceed 
$10,000 

.. Roseburg—Douglas Co. and Federal 
enema plan ‘to build Tiller-Crater 
eke Rad, 18 ft. wide. About $63,000. C, 
fH} Purcell, c/o Bur. Pub. Rd., 628 Post 
Office Bldg., Portland, engr. 


Ore., Sheridan—City soon lets contract 
aving and resurfacing 10,987 sq.yd. of va- 
streets, involving 3000 sq.yd. mac- 

dam, 5237 sq.yd, new macadam, and 2750 
«) yd. asphaltic concrete. About $10,000. 
E. Fk Dack, comr. R. W. Jones, McMinn- 
ville, engr. 

Ore., Sutherlin—Douglas Co. (Roseburg) 
coon lets contract regrading and graveling 
{ mi. Stephens Schoolhouse, City of Suther- 
in Rd., 16 ft. wide. About $10,000. KE. H. 
Lenox, co. clk. 

Ore., The Dalles—City voted bonds to 
pave Upper Union and West 9th Sts., cost 
$12,000; link from east end of 2nd St. _to 
city limits, $35,000. R. A. Garrow, city 
engr 

Cal., Bakersfield—City Council soon re- 
ceives bids for 325,000 sq.ft. asphalt-con- 
‘rete paving with Warrenite surface, 20,000 
sq.ft. conerete gutters, 6000 lin.ft. cement 
uurbs, and 1500 lin.ft. culverts, etc. R. H. 
Hubbard, city engr. 


Cal., Martinez—City trustees soon receive 
bids paving Escobar St., 24 in. concrete 
base, Wire mesh reinforcement, bitulithic 
surface, concrete curbs, cement walks, 30 
in. ci. and concrete culverts, etc. About 
$25,000. P. Farley, city engr. 


Cal, Oakland—City_ soon lets contract 
improving 87th Ave. Former bids rejected 
P. F. Brown, city engr. Noted July 17. 


Cal., Petaluma—City Council having 
plans prepared by W. C. Howe, engr., San 
Francisco, paving Main and 3rd Sts. About 
$80,000. 


Cal., San Diego—Bd. Supervs. San Diego 
Co. appointed KE. Fletcher, S. Wheaton and 
F. M. White, all of San Diego, to investi- 
gate and report on system of paved high- 
ways. About $2,500,000. 


Cal, Santa Barbara—City Council re- 
‘eives bids about Sept. 1, improving Figu- 
erva, Anapamu and Castillo Sts. Work in- 
volves 4 in. concrete paving with 14 in. 
Warrenite surface, cement curbs and con- 
crete gutters. A. B. Cook, city engr. 


Cal., Visalia—City having plans prepared 
paving 24 mi. streets, concrete with Topeka 
wearing surface. L. H. Gadsby, city engr. 


Cal., Woodland—Yolo Co. election Aug. 
26 to vote on $1,000,000 bonds to grade and 
pave 100 mi. county highways. 


Ont., Belleville—City plans to expend 
$24,392 to build concrete sidewalks J. W. 
Holmes, clk. 


Ont., Troquois Falls—City plans to ex- 
pend $26,600 for curbing and $35,640 for 
‘arvia pavements. J. Hodgson, Iroquois 
Falls, engr. 


Ont., Listowel — City voted $18,000 bonds 
to build 5 mi. macadam roads. 


Ont., Oakville—City plans to build 5 
pavements. About $18,000. J. A. Bell & 
Co. St. Thomas, engrs. 


Ont., Pembroke—Renfrew Co. plans elec- 

n to vote on $225,000 by-law to build 

icadam roads. W. A. Moore, Pembroke, 
engr. 


Ont., Toronto—City plans to lay 3700 ft. 
isphalt pavements on Herman, Kennel- 
worth and Oakvale Aves. 24 ft. wide. 
Work involves 9800 sq.yd. asphalt and 7400 
lin.ft. econerete curbing. About $37,000.. R. 

Harris, City Hall, engr. 


Ont., Toronto—Comr. of Wks. recom 
nded that 2 sections of St Clair Ave. be 
ved with brick and section of Logan Ave. 
h asphalt. About $102,000. Work in- 
ives 15,000 sq.yd. vitr. brick and 10,000 
yd. asphalt on concrete base. R. C 
rris, City Hall, engr. 








BIDS DESIRED 


Mass., New Bedford—Until Aug. 4, by 
city, paving School, 2 Brigham, Rotch 
and Kenyon Sts., 11,622 sq.yd. total length, 
granite blocks, asphalt, Hassam blocks or 


Endurite. Cost $25,000. 








N. Y., S. I. St. George—Until Aug. 4, 
by C. D. Van Name, pres. Richmond Boro., 
repairing with wood block pavement, road- 
way of Jersey St. from Cleveland St. to 
Castleton Ave. 


N. Y., S. I. St. George—Until Aug 6, 
by C. D. Van Name, pres. Richmond Boro., 
constructing concrete curb with steel guard 
and laying vitr. brick gutter on concrete 
foundation, where not already done, on 
Tompkins Ave. from Broad St. to Simon- 
son Ave.; repaving with sheet asphalt and 
second-hand napped granite block on con- 
crete foundation, roadway of Manor Rd 
from Richmond Turnpike to Willow Brook 
Rd.; also constructing concrete curb with 
steel guard and laying wood block gutter 
on concrete foundation, on north side of 
Richmond Terrace from York to Clinton 
Aves. and repairing sidewalk in front of 
78 Broad St 


N. J., Irvington—Until Aug. 4, by Town 
Council, paving and curbing Park Pl. in- 
volving 7850 sq.yd. paving, 4470 lin.ft. con- 
crete curb, sixty 4 in. sewer connections, 76 
lin.ft. radius curb. Bids will be received 
on asphalt block, bitulithic, concrete, na- 
tional and asphaltic concrete; also for 
laying 500 lin.ft. 8 in. sanitary sewer in 
Lincoln PL, involving 2 manholes and 1 
flush tank 


N. J., Jersey City—Until Aug. 14, by Bd 
Freeholders Hudson Co., repairing Pater- 
son Plank Rd., between Central Ave. and 
Congress St., granite block. About $85,- 
— 2 Wasser, Courthouse, engr. Noted 
July 24. 


N. J., Jersey City—Until Aug. 5, by city, 
improving Stegman St. from Ocean to Gar- 
field Aves., Sheet asphalt on concrete base 
About $10,000. 


N. J.. Trenton—Until Aug. 13, by Bd 
Freeholders Mercer and Monmouth Coun 
ties, Weaver's Hotel, Allentown, improving 
41,460 sq.yd. Old York Rd. at Upper Free- 
hold, East Windsor and Millstone Twps., 
Mercer: and Monmouth Counties, gravel sur- 
face, 20 ft. wide. About $28,000. G. D 
Cooper, Red Bank, and H. Harris, Trenton, 
eners. 


Pennsylvania—Until Aug. 19, by State 
Highway Dept., Harrisburg, building roads 
in Allegheny, Armstrong, Bedford, Bucks, 
Cambria, Carbon, Chester, Delaware, Fay- 
ette, Lackawanna, Wyoming, Lehigh, Lu- 
zerne, Lycoming, Mercer, Northampton, 
Washington and Westmoreland Counties 

. S&S. Sadler, state highway comr.; ad- 
vertised in this issue. 


Pa., Connelisville—Until Aug. 13, by H 
Kisinger, controller Fayette Co., building 
7335 ft. concrete road, 18 ft. wide, 1927 ft. 
concrete foundation and curb with brick 
wearing surface, to be known as McClel- 
landtown Rd. 


Pa,, Kast Brady—T. M. James, clk. city 
council, receiving bids grading, paving and 
curbing 3rd St. from Broad to High Sts., 
High St. from 4th Ave. to Clarion Rd., 
Clarion Rd. from High to Grant Sts., High 
St. Extension from Clarion Road to Ferry 
St., Broad St. from Brady St. to Clarion 
Rd., Clarion St. from Water to Broad Sts. 
and Brady St. from Broad St. to rear of 
Bank Bldg.; also building rein.-con. floor 
on 2nd St. bridge. Work involves 7700 sq. 
yd. vitr. brick on 4 in. concrete base, 5600 
lin.ft. plain concrete curbing, 3500 cu.yd. 
earth excav., 450 sq.yd. rein.-con. flooring 
for bridge, 390 ft. 12 in., 620 ft. 18 in, and 
270 ft. 15 in. T. C. pipe and 9 special catch 
basins. Douglass & McKnight, Columbia 
Bank Ridg., Poughkeepsie, engrs. 


Pa., Mt. Union—Until Aug. 11, by W. F 
Eberman, pres. town council, 106 Pennsyl- 
vania Ave., paving Pennsylvania, North 
and South Jefferson, East and West Water, 
North and South Division, East and West 
Market and Small Sts., involving 21,400 
sq.yd. -vitr. brick on concrete base or 2 
course rein.-con. Paving 6000 yd. excav. 
and 15,000 lin.ft. cement curbing. D. W. 
Dillman, 80-81 Altoona Trust Bldg., Al- 
toona, engr. 


Pa., Williamsburg—Until Aug. 15, by 
Boro. Council paving and curbing 1 mi. 
High, 1st and 2nd Sts., vitr. brick or 7 in. 
2 course concrete, on concrete foundation. 
About $40,000. J. Ludenhenry, 528 Wal- 
nut St. Hallidaysburg, Pa., engr. 
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Del., Georgetown—Until Aug. 19. by Sux- 
sex Co. Highway Impvt. Comm building 
various rouds in county ‘ M. Uphan 
c/o State Highway Dept... Dover, engr 
advertised in this issue 


W. Va., Beckley—Until Aug. 5, by Comrs 
Raleigh Co. grading and draining 25.4 mi 
Town Trap Hill, Shady Springs and Slab 
Ford Dist., © ft wide About $200,000 
Cc. L. Seott, Jr, Beckley, engr 


W. Va., Beckley—Until Aug. 5, by Comrs. 
Raleigh Co. paving 8.5 mt. Giles, Fayette 
and Kanawha Turnpike, 9 ft. wide, pene 
tration macadam with a 3 ft. broken ston: 
shoulder County will furnish asphalt 
About $90,000 « L. Seott, Jr. Beckley 
engr. 


W. Va., Buckhannon—Until Aug. 11, by 
Comrs. Upshur Co. paving 13 mi. vitr 
brick roads, 16 ft. wide, in Buckhannon 
Dist About $246,000 W. C. West, Buck 
hannon, ener 


W. Va., Buckhannon—Until Aug. 11 by 
Comrs. Upshur Co. building 10.42 mi. 16 
ft. cement concrete pavement on certain 
streets of Buckhannon and 4 main roads 
radiating from city, involving 97,800 
sq.yd, 6-S in pavement, 38,000 cu.vd 
grading, maximum haul from R.R. siding 
1.5 mi., widening street to 28 ft. is con 
templated, involving 19,310 sqyd. add 
tional paving WwW. C. West, co. rd. engr 
advertised in this issue. Noted Apr. 17 


W. Va., Lewisburg—Until Aug » b 
Comrs Greenbrier Co., grading and drain 
ing 7 mi. Ft. Springs-Ronceverte Rd, 2! 


ft. wide. About $70,600 FEF. K. Rader 
Lewisburg, engr 


W. Va., Logan—Until Aug. 12, by Comrs 
Logan Co. laying 1.3 mi. Main Rd., 16 ft 
wide, concrete. About $25,000 J. W. Me- 
Clared, Logan, engr 


W. Va., Parsons—Until Aug 6 by 
Comrs. Tucker Co. grading 9% mi. Preston 
County Rd., 20 ft. wide, Davis Dist. also 
laying cement concrete surface on 2 mi 
road. About $50,000. J. J. Taney, Thomas, 
engr. 


W. Va., Ripley Until Aug. 15, by Comrs 
Jackson Co. surfacing 1.06 mi. streets in 
Ravenswood Twp., 20 ft. wide, involving 
3500 cu.yd. exeav. and 12,500 sc.yd. cement 
concrete surfacing, sewers, drains and 
curbs to be provided by town About $35, 
000. T. A sgragonier, Ripley, engr. Noted 
July 17. 


W. Va., Ripley—Until Aug. 15, by Comrs 
Jackson Co. building 5 mi. Ripley-Parkers 
burg Pike, 20 ft. wide, involving 4100 sq 
yd. concrete surface and 500 cu.yd. excay 
About $13,000 T. A. Bragonier, Ripley 
engr. Noted July 24 


W. Va., Wayne—Until Aug. 4, by Comrs 
Wayne Co. grading and draining 4 mi 
Armilda-Echo Rd., 20 ft. wide. About $25,- 
000. H. A. Levering, Ceredo, engr. 


N. C., Duke—Until Aug. 9, by F. M. Me- 
Kay, secy. Harnett Co., building 18 mi 
gravel roads, About $50,000. W. 7. 


Smith, Duke, engr 


N. C., Monroe—Until Aug. 11, by Comrs 
Union Co. gravel surfacing 4.2 mi. Wil 
mington-Asheville Highway, Marshvillk 
Twp. and 10 mi. in Vance Twp. Cost $12, 
000 and $30,000 N. A. Mullis, Monroe 
ener. 


Ala., Birmingham—Until Aug. 11, by Bd 
Jefferson Co. building 5 mi. Mt. Pinson Rd 
Project No. 55, between here and Mt 
Pinson; 3.88 mi. Old Stouts Rd. Project 
No. 56, between Birmingham and Fulton 
Springs; 6 mi. South Bessemer Rd. Project 
No. 57, between here and Bessemer; 4.54 
mi. Lovick and Leeds Rd. Project No. 58 
5 mi. Birmingham and Jasper Rd., Project 
No. 59, between Pratt City and Adamsville 
and 6 mi. Birmingham-Montgomery Rd 
Project No. 18, between Birmingham and 
Shelby county line. W. S. Keller, c/o Stat: 
Highway Dept., Birmingham, engr.; ad- 
vertised in this issue. 


Ala., Guntersville— Until Aug. Zz», by 
Comrs. Marshall Co., grading, draining and 
surfacing with macadam 5.6 mi. Gunters- 
ville-Huntsville Rd., State Trunk Rd. No 
5, between here and New Hope. Work in- 
volves 3 acres clearing and grubbing, 196% 
cu.yd. rock excav., 8600 cu.yd. stone sur 
facing, 4466 Ibs. steel reinforcing, 481 cu 
yd. stone masonry in culverts, 259 sa.yd 
rip-rap, 27,500 ft. B. M. lumber, and 64% 
lin.ft. piling. W. S. Keller, c/o Stats High 
way Dept., Montgomery, engr. 
























Streets and Roads (Continued) 

0., Columbus—Until Aug. 5, by G. A. 
Borden, dir. pub. serv., grading, draining, 
curbing and paving 980 ft. Stanley Ave. 
from Heyl Ave. to 22nd St., 26 ft. wide, 
involving 2220 sq.yd asphalt, 3100 
sq.yd. brick block and 880 ft. gutter, about 
$19,166; 109 ft. Hood Alley from Sparrow 





Alley to Parsons Ave., 20 ft. wide, 5225 sq. 
yd. asphalt, 7650 sq.yd. brick block and 
2425 sq.yd. gutter, $3520; 7650 ft. Grant 


Ave. from 5th to llth Aves., 24 ft. wide, 
5225 sq.yd. asphalt, 7650 sq.yvd. brick block 
and 2425 sq.yd. brick gutter, $42,358; 
also grading, draining, curbing and repav- 
ing 2000 ft. 3rd St. from Livingston to 
Reinhard Aves., 464 ft. wide, 13,600 sq.yd. 
asphalt, 4600 sq.yd. gutter and 700 sq.yd. 
intersections, $64,560; 940 ft. Monroe Ave. 
from Broad to Long Sts., 30 ft. wide, 2210 
sq.yd. asphalt and 1050 yd. gutter, $11,- 
789; 2860 ft. St. Clair Ave. from Mt. Ver- 
non Ave. to South end of grading, 30 ft. 
wide, $28,655. 


O., Oxford—Until Aug. 15, by village, 
paving and curbing 4 mi. High St., 33 ft 
wide, involving 10,000 sq.yd. vitr. brick and 
5200 lin.ft. curbing. About $50,000. L. A. 
Boulay Co., 1250 Nicholas Bidg., Toledo, 
engrs. Noted April 3. 


0., Toledo—Until Aug. 15, by Comrs. Lu- 
cas Co. grading, draining and paving 2.56 
mi. Obee Rad. 10 ft. wide, involving 14,900 
sq.yd. waterbound macadam, 11,854 cu.yd. 
excav., cost $21,457; 2.96 mi. Midway Rd, 
10 ft. wide, 17,240 sqyd waterbound mac- 
adam, 14,641 cu.yd. excav., $30,298; 1.02 
mi. Bury Rd., 16 ft. wide, 9500 waterbound 
macadam, 3411 cu.yd. excav., $17,752; 1.44 
mi. Suder Ave. 16 ft. wide, 13,590 plain con- 
crete, 4437 cu.yd. excav., $34,379; 2.01 mi. 
Seaman St., 16 ft. wide, 18,910 waterbound 
macadam, 3400 cu.yd. excav., $35,440. C. 
L. Rood, co. engr. 


O., Toledo—Until Aug. 5, by D. H. Good- 
willie, serv. dir., paving 7610 ft. Fairmont 
Park and Ottawa Park additions, 24 ft. 
wide, involving 17,980 sq.yd. bituminous 
concrete, 14,990 lin.ft. curbing and gutter- 
ing, 3161 cuyd. excav Bids will be re- 
ceived on sheet asphalt 1 in. binder, 2 in. 
asphaltic block 14 in. top and 24 in. as- 
phaltic concrete About $90,000. H. C. 
McClure, city engr. 


Michigan—Until Aug. 19, by State High- 
way Dept., Lansing, grading, surfacing and 
building drainage structures on 4.014 mi. 


road, 12 ft. wide, involving 28,257 sq.yd 
gravel surface, cost, $33,648, 2.003 mi. 
road, 12 ft. wide, 14,309 sq.yd. gravel, 


Isabella Co., $16,302; 5.061 mi. road, 12 
ft. wide, 39,579 sq.yd. gravel surface, $53,- 
280, 3.085 mi. road, 12 ft. wide, 21,718 sq. 
yd. gravel surface, $29,168, Clare Co. F. F. 
Rogers, comr. 


Michigan—Until Aug. 5, by State High- 
way Comn., Lansing, improving 1 mi. Main 
St., 16-20 ft. wide, Whittemore Twp. About 
$20,000. Work includes grading, building 
drainage structures, surfacing 4 mi. with 
concrete, and § mi. with gravel and in- 
volves 4683 sq.yd. gravel and 1155 cu.yd. 
concrete. F. F. Rogers, comr. 


Mich., Bay City—Until Aug. 9, by C. L. 
Fox, clk. Bay Co., County Bldg., shaping, 
grading, draining and building culverts_on 
5 mi. Quanicasse Rd., 5 mi. Midland Rd. 
and 6 mi. AuSable Rd., 18 ft. wide. 


Mich., River Rouge — Until Aug. 5, by 
R. J. Peters, village clk., 9 South Dearborn 
Ave., grading and paving with 1 course 
rein.-con., 6 in. thick with armor plate 
expansion joints, Henry and Great Lakes 
Ave., Maple and Pine Sts., 26-30 ft. wide. 
About $100,000. Noted July 17. 


Tl. Belvedere—Until Aug. 4 by Bu. 
Local Impvts. paving East Madison and 
Gardner Sts. involving 11,000 sqyd. 1 
course rein.-con. pavement and 6488 ft. 


curbing. 


Ill, Chicago—Until Aug. 4, by Cook Co. 
Supt. Pub. Serv., paving following high- 
Ways: State Aid Rd. Work, Niles Twp., 
Sect. 59-15d, Route No. 1-A, Crawford 
Ave. beginning at north city limits and 
extending north to point 2275 ft. 7 in. 
concrete, 18 ft. roadway with 4 ft. earth 
shoulders, cost $15,303; Bloom and Rich 
Twhps., Sects. 60-15d and 60-A, Route No. 
30, Flossmoor Rd. at intersection with 
Dixie Highway and extending west to point 
3702 ft.. 7 in. concrete, 18 ft. roadway 
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with 34 ft. earth shoulders, $21,622; Nor- 
wood Park Twp., Sect. 61-15d, Route No 
4, Canfield Rd. beginning at south city 
limits and extending south to point 4512 
ft., 7 in. concrete, 18 ft. roadway, 6 ft. earth 
shoulders, $26,737. 


fll., Edwardsville—Until Aug. 4 by A. 
O'Leary, engr., City Hall, building Alton 
Rd. and completing boulevard system 
throughout city and resurfacing St. Louis 
Ave. between Collinsville and Southern 
Belt R. R. tracks, vitr. brick and asphalt. 
About $186,000. 


Iil., North Chicago—Until Aug. 2, by Bd. 
Local Impvts. paving 14th, South Vic- 
toria and South Lincoln Sts., involving 26,- 
000 sq.yd. 2 course rein.-con. pavement and 


grading and installing drains and man- 
holes. 
Ii, Oakwood—Until Aug. 5, by town, 


building 12,463 ft. concrete or brick road, 
10 ft. wide, with 3 ft. rock or gravel shoul- 
der on each side, to include side and lateral 
ditches, tile drains or other drains, culverts, 
etc. C. M. Powell, dist. engr. 


Wisconsin—Until Aug. 5, by State High- 
way Comn., Div. No. 8, Spooner, improving 
Barron-St. Croix Falls Rd., Polk Co., Fed- 
eral Aid Project No. 22; Hurley-Ashland 
Rd., Ashland Co., Federal Aid Project 
No. 45; Spooner-Cumberland Rd., Wash- 
burn Co., Federal Aid Project No. 98; 
Gordon-Minong Rd., Washburn and Doug- 
las Counties, Federal Aid Project No. 99. 
Noted June 19. 


Minn,, Appleton—H. Steele, city clk., re- 
ceiving bids for 21,987 sq.yd. paving, 18 ft. 
wide. J. W. Shaffer & Co., New York Life 
Bldg., Minneapolis, engrs. 


Minn., Brainerd—Until Aug. 23, by C. W. 
Mahlum, aud. Crow Wing Co., improving 
7.1 mi. Div. C, State Rd. No. 2, Federal Aid 
Project No, 51, 24 ft. wide, involving 39 
acres clearing and grubbing, 46,339 cu.yd. 
grading, 4950 cu.yd. overhaul, 2200 cu.yd. 
gravel, etc., cost, $40,000; 3.7 mi. Federal 
Aid Project No. 73, State Rd. No. 2, 24 ft. 
wide, 3 acres clearing and grubbing, 19,000 
cu.yd. grading, 39,400 sq.yd. concrete pav- 
ing, 13,000 cu.yd. overhaul, 600 cu.yd. hand 
ditch, culverts, etc., $90,000. C. L. Molt, 
Brainerd, engr. 


Minn,., Duluth—City receiving bids pav- 
ing Winona St. from Woodland to Allan- 
dale Aves. About $11,000. J. A. Farrell, 
comr. 

by F. 


Minn,, Faribault—Until Aug. 19, 

M. Kaisersatt, aud. Rice Co., improving 5.5 
mi. Federal Aid Project No. 77, 24 ft. wide, 
involving 48,732 cu.yd. excav.,, 6650 cu.yd. 
gravel surfacing, culverts, etc., cost, $30,000; 
4.3 mi. Federal Aid Project No. 69, 24 ft. 
wide, 16,823 cu.yd. execav., 5157 cu.yd. 
gravel surfacing, culverts, ete., $22,000; 
4.6 mi. Federal Aid Project No. 68, 24 ft. 
wide, 33,484 cu.yd. excav., 5600 cu.yd. 
gravel surfacing, culverts, etc., $25,000. 
W. P. Chapman, Faribault, engr. 





Minn., St. Paul—Until Aug. 4, by H. W. 
Austin, city purch. agt., grading Juliet, 
Palace and James Sts., between Underwood 
and Snelling Aves., Macalester Ave., be- 
tween Randolph St. and Jefferson Ave., and 
Carroll St., between Syndicate Ave. and 
Griggs St. O. Claussen, city engr. 


Neb., Beaver City—Until Aug. 12, by M. 
Disbrow, clk. Furnas Co., grading and 
building culverts on 19 mi. road from here 
to Arapahoe Rd., 24 ft. wide, involving 1575 


sq.yd. concrete and 148,000 cu.yd. earth 
excav., etc. About $80,000. G. E. John- 
son, c/o State Highway Dept., Lincoln, 
ener. 


Neb., Hastings—Until Aug. 14, by J. A. 
Cates, clk. Adams Co., grading, paving and 
building culverts on 11 mi. road from here 
to Ayr Rd., 24 ft. wide, involving 815 sq.yd. 
concrete, 88,000 cu.yd. earth excav., cost 
$55,000; 27 mi, road from Red Cloud tu 
Ayr Rd., 24 ft. wide, involving 223,000 cu. 
yd. earth excav., $125,000. G. E. Johnson, 
c/o State Highway Dept., Lincoln, engr. 


Neb., McCook—Until Aug. 13, by B. 
Hafer, clk. Red Willow Co., grading and 
building culverts on 17 mi. road from here 
to Bartley Rd., 24 ft. wide, involving 3617 
sq.yd. concrete and 139.000 cu.yd. earth 
excav. About $90,000. G. E. Johnson, c/o 
State Highway Dept., Lincoln, engr. 


Neb., Omaha — Until Aug. 12, by City 
Council paving Leavenworth St. from 48th 
to 60th Sts. 30 ft. wide, involving 18,000 
sq.yd. brick, asphalt, conerete, asphaltic 
concrete or creosoted wood block on 6 
in. concrete base and 3000 cu.yd. grading. 
About $70,000. J. A. Bruce, city engr. 
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Tex., Abilene—Until Aug. 1¢ 

Co, gravel surfacing and build Pate 
drainage structures, on 4.69 = 
No. 1, State Aid Project No 

18,187 lin.ft. grading, 107 cu 
and 14,799 Ibs. steel. About 
Kk. Elrod, 505 Interurban PP 
ener. 


Tex., Seymour—Until Aug. 4 
Co., surfacing with caliche o; aa 
building concrete drainage st; nas 
4.31 mi. Highway No. 30, east 
Seymour, 16 ft. wide. About § c 
k. Cocke, Seymour, engr. Not: ; 


Okla., Paul’s Valley—City rec 
paving North Ash St., Charles 
Bert Aves., involving 34,306 
crete, 21,073 lin.ft. curbing, 15 a 
earth excav., 3320 ft., 15 in. an tt 
12 in. vitr. sewer pipe, and 406 nag 
crete storm sewers, etc. W. E. Moor Okia 
homa City, engr. ve 


N. M., Las Cruces—Until Aug . by BE 
R. Korf, town clk., for 15,000 ya ret 
rein.-con., or bithulithic pavemer 


Utah, Providence—Until Aug. 4, hy city 
building 30,000 lin.ft. conerete sid: iks. 5 
ft. wide, and 3000 lin.ft. concrete © ngs 
5 ft. wide. T. H. Humphries, Logan, engr 


Wash., Tacoma—Until Aug. 4, by Comrs 
Pierce Co, clearing, grubbing and ex 
Eatonville Highway and Gig Harbor 
branch and Purdy Highway. 





Oregon—Until Aug. 5, by State Highway 
Comn., Salem, paving roads in foliowing 
counties: 


Baker Co., Baker-Haines Sect. of Ola 


Oregon Trail, 9.7 mi., 20,000 cu.yd. grave] 
or waterbound macadam, 31,000 cuyd 
mixed excay. 

Benton Co., Corvallis & South Section 
of West Side Highway, 8 mi., paving with 
concrete or asphaltic concrete; concrete 
paver or railroad asphalt plant to be fur. 


nished by State Highway Comn 

Clatsop Co., Seaside-Astoria Sect. of 
Columbia River Highway, 14.8 mi., grading 
and paving with concrete or asphaltic con- 
crete, 10,000 cuyd. common excay 


Columbia Co., Rainier City Sect. of (Co- 
lumbia River Highway, 14.8 mi., grading 
and paving, 33,000 cu.yd. barrow, 8000 cu 
yd. excav. 


Deschutes Co., Jefferson County Line- 
Bend Sect. of The Dalles-California High- 
way, 23.9 mi., 61,000 cu.yd. excay 


I jouglas Co., Yoncalla Sect. of Pacific 
Highway, 8.5 mi. 17,700 cu.yd. gravel or 
waterbound macadam, 10,000 cu.yd. com- 


mon excay. 


Wilbur-Roseburg Sect., Pacific Highway 
5.38 mi., 11,000 cu.yd. macadam 


Myrtle Creek-Canyonville Sect. of Pacific 
Highway, 9.8 mi., 78,000 cu.yd. common 
excav. 


Galesville-Canyonville Sect. of Pacific 
Highway, 11.1 mi., 18,000 cu.yd. macadan 

Josephine Co., Wolf Creek and 
Pass Sect. of Pacific Highway, 4.5 mi 
9500 cu._yd. macadam. 


Lane Co., Cottage Grove-Walker Rd, 3 
mi., 6300 cu.yd. gravel or waterbound 
macadam. 


Douglas Co. Line-Divide Sect. of Pacific 
Highway, 1.4 mi, 2800 cuyd. gravel 
macadam. 


Marion Co., Salem-Brooks Sect. of Pacific 
Highway, 42 mi., paving with concre 
concrete paver furnished by State Highway 
Comn. 


Umatilla Co., Milton-Athena Sect. of Ore- 
gon-Washington Highway, 11.8 mi., paving 
with concrete. 


Union Co., Lone Pine-Hot Lake Sect. of 
Old Oregon Trail, 3.9 mi., 8000 cuyd 
gravel or waterbound macadam 


Wasco Co., Three Mile—The Dalles Sect 
of The Dalles—California Highway. 2? m 
paving with concrete or asphaltic concrete 


Wheeler Co., Butte Creek Sect. of John 
Day Highway, 9.5 mi., 40,000 yd. common 
excav. 


Yamhill Co.,_Gaston-Yamhill . 
Forest Grove—McMinnville Highway, 7.9 
mi., 16,500 cu.yd. macadam, 29.000 cuyd 
common excav. 

State will furnish 34 ton trucks on_ these 


projects, at $3.50 per hour, including driver 
H. Nunn, state highway eng. 
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July 31, 1919 


nd Roads (Continued) 


Streets 


California—Until Aug. 4, by State High- 
Sacramento, building 9.4 mi 


way Comn., 
road between Westerly boundary Lake Co 
and Lakeport, involving 104,600. cu.yd 
excav 00 cu.yd. class “A” Portland ce- 
ment, ete. A. B. Fletcher, state highway 
engr. 

Cal., Santa Barbara—Until Aug. 7, by 


city Council, improving Quarantina St. be- 
tween Victoria and Sola Sts. Work in- 
volves grading, 5 in. concrete paving, ce- 
ment curbs, concrete gutters and 6 in. vitr. 
sewer connections. <A. B. Cook, city 


ame Noted Jan. 16. 
PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


New York—State Highway Comn., Capi- 
tol, Albany, received bids July 22, improv- 
ng roads in following counties: (a) Cat- 


taraugus Co., 4.6 mi. Bradford-Carrolton, 
Part 1, Rd. No. 8007; 
(b1) Chenango Co., 4.78 mi. Rockwell 


Mills-South New Berlin, Rd. No, 1497, (b2) 
5.57 mi. Greene-Oxford, Part 1, Rd. No. 
8001, (b38) 5.87 mi. Greene-Oxford, Part 2, 
Rd. No. 8002; 

(c) Onondago Co., .27 mi. 
Fair-Syracuse, Rd. No. 1353A; 

(d) Suffolk Co., 3.85 mi, Smithtown-Fort 
Salonga, Part 1, Rd. No. 1048A; complet- 
ing roads in following counties: (e) Ca- 
yuga Co., 8 mi. Auburn-Weedsport, Rd. No. 
1317; 

(f) Chautauqua Co., 3.9 mi. Fredonia- 
South Dayton, Part 3, Rd. No. 1381; 


Solvay-State 


(g) Chenango Co., 7.09 mi. Norwich- 
South New Berlin, Part 2 and South New 
Berlin-New Berlin, Part 1, Rd. No. 1394; 


(h) Franklin Co., 10.36 mi. Malone-Cha- 
teaugay, Rd. No. 5613; 

(i) Niagara Co., 7.79 mi. Youngstown- 
Lockport, Part 1, Rd. No. 800; 

(j) Oswego Co., 6.36 mi. Sandy 
Smartville, Rd. No. 1428; 

(k1) Saratoga Co., 6.1 mi. Rexford Flats- 
Wait Corners-Groom Corners, Rd. No. 1117, 

(k2) 5.74 mi. Mechanicsville-Clifton Park, 


Creek- 


Rd. No. 1345; 
(1) Seneca Co., 4.89 mi. Waterloo-Burns 
Corners, Rd. No. 1400; repairing roads in 


following counties: (m) Alleghany, Schuy- 
ler and Steuben Counties, Repair No. 1231; 

(n) Oswego Co., Rd. Nos. 5251 and 5276, 
Repair No. 1215; 

(o) Suffolk Co., Rd. No. 743, Repair No. 
1219; also completing repair roads in fol- 
lowing counties: (p) Chenango Co., Rd. 
No. 664, Repair No. 1024; 

(q) Cortland Co., Rd. Nos. 380 and 381, 
Repair No. 1037, from 

L. H. Ginp, 787 Richmond Ave., 
(a) $154,358; 

Fure & Cote, Olean, (ay $158,953; 


Buffalo, 


J. F. Stabell Co., 1127 Niagara St., Buf- 
falo, (a) $161,647, (b2) $202,146, (b3) 
$213,905; 

Morrison & Quinn, Inc., Cutler Bldg., 
Rochester, (a) $161,704, (b2) $202,717, 
(b3) $216,295; 

Paddleford & King, Sherburne, (b1) 
$120,594, (g) $104,189; 

Newport Constr. Co., 200 North Main 


St., Herkimer, (b1) $143,483; 
J. J. Guinan Contg. Co., 2314 Gravesend 
Ave., Brooklyn, (b2) $205,327; 


Brown & Lowe Co. & Low Bros., Foster 


‘ ¥ Schenectady, (b2) $245,920, (b3) 
262,571; ‘ 

J. D. Burt, Buffalo, (c) $19,417; 

Munde Constr. Co., Ine., Syracuse, (c) 


$20,245; 

_ Universal Steel Export Co., Inc., 26 Court 
St. New York City, (d) $82,067; 

oa og renee, Port Washington, (da) 


os BE set Monahan, Manhattan Beach, (d) 
estan yer Bros., North St., Auburn, (e) 
3303: 


. tosoff Eng. Co., 15 Park Row, New York 
City, (f) $87,111; 
M. Dolan, Jamestown, (f) $87,747; 
Cre enfield Constr. Co., 89 Main St., Hor- 
ell, (f) $89,266, (q) $20,597; 
_W. T. Thayer & Co., East Main St., Cha- 
‘ugay, (h) $65,446; 
FF J. Mumm Contg. Co., Inc., 176 Best 
“t., Buffalo, (i) $214,515; 
Ww 0 Rich, Youngstown, (i) $207,311; 
ub. Serv. Contg. Co., Niagara Falls, (4) 


¥,0D05 


s . a feeanee™ 51 Rutgers St., Roches- 
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J. B. Dower, Ballston Spa, (k1) $88,299; 
Harradine Bros., Ine., Spencerport, (k2) 
$33,231 ; 


H. A. Schaup, Inec., Albany, (k2) $33.- 
948; 


Kk. W. Foley Contg. Corp.. New York 
City, (1) $118,266 and $123,358; 


M. E. Soper, Seneca Falls, (1) 
H. A. Murphy, Albany, (m) 
J. J. Crouch, Rochester, (m) ‘ 
Lane Constr. Corp., 37 Colony St., 





Meri- 


den, Conn., (n) $40,304, (q) $21,290; 

L. D. Sullivan, 17 Scott St., Utica, (n) 
$41,457; 

Fleming, O’Brien & MeclIntegart, Inc., 401 
ae 59th St., New York City, (0) $82,- 


Cc. D. Schlemmer, Islip, (0) $83,055; 


Clements Contg. Co., 1195 Spofford St., 
New York City, (0) $87,001; 

F. PD. Griffin, 18 Pleasant St., Norwich, 
(p) $30,353; 


N. FE. Young, Union, (p) $30,986; 

T. F. Murray, Leroy, (p) $31,458; 

McGreevy, McGuigan & Baum Constr. 
Co., Robinson Bldg., Elmire, (q) $18,964; 

Pearl Investing Co., Ine., Albany, (q) 
$21,046. Noted July 10 


boro. 
and 


N. Y., Brooklyn—E. Riegelmann, 
pres., received bids July 16, regulating 
grading (a) 39th St., (b) West llth St., 
(c) 87th St., regulating and repaving (d) 
39th St., (e) President St., (f) Snediker 
Ave., (g) Woodbine St., (h) Washington 
St., regulating and restoring, (i) Ocean 
Ave., from C. A. Myers, (a) $2040, (h) 
$50,082; (i) $8329; Grimm Constr. Co., 
460 Herald Ave. Richmond Hill, (a) 
$2140; C. Gallagher, (a) $2610; Sicilian 
Asphalt Paving Co., 41 Park Row, New 
York City, (d) $8071, (e) $20,803, (f) 
$8548, (2) $9782; Uvalde Asphalt Paving 
Co., 1 Bway., New York City, (da) $8264, 
(e) $21,194, (f) $8749, (2) $10,026; Cran- 
ford Co., 52 9th St., (d) $8641, (e) $22,042, 
(f) $8799, (2) $10,079; Brooklyn Alcatraz 
Paving Co., 497 Hamburg Ave., (d) $8520, 
(e) $21,782, (f) $8760, (gz) $10,084; Anna- 
rock Eng. Co., (b) $2695; B. Turacamo, (b) 
$4274; L. Mangerie, (b) $4382, (c) $3331; 
M. A. Caponi, 1320 65th St., (c) $3442; M. 
Sanzo, (c) $4046; J. Ryan, (i) $5225; Scott 
& Kurth, (i) $6684; Leonard Paving Co., 
233 Bway., New York City, (h) $48,597; 
F. J. Gallagher, (h) $49,722; M. J. O'Hara, 
th) $49,989. Noted July 10. 


N, Y., Buffalo—City received bids repav- 


ing (a) 4957 sq.vd. River St., 42 ft. wide; 
(b) 6935 sq.yd. Lathrop St., 30 ft. wide; 
(c) 1114 sq.yd. Pennsylvania Ave., 32 ft. 


wide; (d) 2639 sq.yd. Ross Ave., 24 ff 
wide; (e) 2027 sq.yd. Stevens St., 26 ft 
wide; (f) 2556 sq.yd. Poultney St., 26 ft 
wide; (2) 3504 sq.yd. Fay St., 26 ft. wide; 


(h) 734 ft. Armin Pl, 26 ft. wide; (i) 2756 


sq.yd. Crescent Ave. 26 ft. wide, all on 
concrete base, (1) Medina block (2) as- 
phalt, (3) brick, from H. P. Burgard Co., 


1968 Fillmore Ave., (a1) $32,220, (a2) $24,- 
685, (b2) $32,870, (c2) $6350, (d2) $15,165, 
(e2) $11,235, (£2) $14,415, (#2) $17,320, 
(h2) $11,140; Rock Asphalt & Constr. Co., 
Morgan Bldg., (a2) $23,694, (b1) $45,562, 


(c2) $6235, (d2) $14,575, (e2) $10,954, 
(f2) $14,089, (22) $17,972, (h2) $10,867, 
(i2) $25,440; Erie Contg. Co. Morgan 


Bldg., (b3) $35,000, (43) $14,300, (e3) $19,- 
790, (£3) $13,875, (23) $18,975, (h3) $10,- 
990, (13, $28,700). Noted June 12, 


*N. Y., Long Island City—M. FE. Con- 
nolly, pres. Queens Boro., let contract regu- 
lating and repaving 13th and Main Sts., to 
feace Bros., 20 Main St., Flushing, $37,- 
652 and $21,681 respectively, Jackson Ave. 
from Bridge Plaza to Thompson Ave.. Jack- 
son Ave., from Bridge Plaza to 2nd Ave 
and Jackson Ave. from 2nd Ave to Old 
Newton Rd., to F. J. Mason, $20,700, $17.- 
860 and $60,040 respectively. Noted July 3. 


*N. Y., Long Island City—M. FE. Con- 
nolly, pres. Queens Boro., let contract regu- 


lating, grading, curbing and laying side- 
walks on 93rd Ave., to R. A. Hess, Inc., 
$2247; Olmstead PL, to Scott & Kurth, 


$3309; 16th Ave. and Hancock St., to Sici- 
lian Asphalt Paving Co., 41 Park Row, 
$5783 and $4955 respectively. Noted 
July 10 


*N. Y., Long Island City—M. E. Con- 
nolly, pres. Queens Boro., let contracts 
regulating and repaving with sheet asphalt, 
Fdison Pl.. Trowbridge and Silver Sts., to 
Uvalde Asphalt Paving Co., 1 Bway., New 
York City, $7471, $7185 and $7675 re- 

















spectivels Lote \ os hha \spl 
Paving Co tfark Row New York Cit, 
$15,899; Summerfield S oOo Hastines Pay 
ng Co., 25 Broad S New York City, $41 
(8); 199th St.. to R. A. Hess $2291 : Queens 
Rd., to Welsch Bn » $11,245; Edison #1 
to C, A. Myers, $1443 Noted July 24 

N. Y., New York-—! Dowling, pres 
Manhattan BGoro., received bids July 21 
regulating and repaving with granite block 
on concrete foundation, roadway of Mai 
St. from M. I. Sachs, $15,072; Asphal 
Constr. Co., 2197 Madison Ave., $15,258 
P. J. Kearns, 2396 Creston Ave., $15,971 
Noted July 17 

*N. Y., Rome—Bd. Pub. Wks. let con 
tract to Warren Bros. Co., paving Bloom 


field St., $8261; Jay St., 


$7735: Court St 


$7735; William St 
from Kossuth to Expense 


Sts., $3141, and Court St. from Kossuth to 
Bridge Sts., $3307; Ridge St., $6973; Elm 
St., $11,164. Noted July 17 

*N. Y., St. Johnsville—Village let con 
tract paving Hough and South Division 
Sts., to Roberts & Co., Utica About $16 
400. Noted April 24 

¥N. Y.. Salamanca—Common Council 
let contract paving Kent and Front Aves 
High, Washington and Linden Sts., to Mor 
gan & Bock, Olean About $90,000, Noted 
June 19 

*N. Y., Seneca Falls—Village will pay 


several others, concrete 


Work will be done by day 


Clinton St. and 
About $56,000 


labor Noted April 10 

*¥N. J. Elizabeth—City let contract pay 
ing Elizabeth Ave. from 7th to Front St 
to Newark Paving Co., 133 1st St... Newark 


$211,378. 


*¥N. J., Hackensack—RBd. Freeholders Ber 


gen Co. let contract improving 4.63 mi 
Paterscn Plank Rd., to J. E. Doudon, New 
York City. About $150,000. Noted June 12 


*N.4., Jersey City City let contract pay 


ing Jackson Ave., asphalt, to W T s 
Crichfield, Washington St., Hoboken, About 
$10,000, cost plus percentage basis. 

N. J., Jersey City—Comrs. Essex Co. re 
ceived lowest bid repairing Lincoln High 
way, from R. Enner, 190 Nesbit St., Wee 
hawken, $10,000 Noted July 

N. &., Jersey City—Hudson Co Blvd 
Comn. received bids repairing Hudson Co 
Blvd. between Paterson Plank Rd. and 


Hackensack Plank Rd., from Clinton Contg 
Co., West Hoboken, 88 per cent. engineers 
estimate, or $132,000; W. T. S. Crichfield 
Washington St., Hoboken, 894 per cent 
Curtin Bros., Guttenberg 98 per cent 
Engineers estimate $150,000. Noted July 10 


*N. J., North Bergen—Town let contract 


improving Hill St to E. Hornung, West 
Hoboken, $11,000. Noted Jan, 9 

N. J., Trenton—Comrs. Mercer Co. re 
ceived only bid paving 4100 sq.yd. Sullivan 
Way, Bridge St. and Riverside Ave as 
phalt, from J. J. Barrett, 147 Lafayette 


Ave., $28,716. 


*Pennsylvania—State Highway Dept 
Harrisburg, let contract building 30,335 lin 
ft. rein.-con. roadway, in North Milford and 
Bridgewater Twps., Susquehanna Co., to 
M. Stipp & Son, 435 Moir Court, Scranton, 
$223,673. Noted July 17 


Pa,, Harrisburg—City received bid laying 
16,334 sq.yd. asphalt pavement and 11,017 


lin.ft. granite curbing, from Central Constr 


Corp., Commonwealth Trust Bldg., $54,569 
and $17,352 respectively. 

*Pa., Palmerton—PRPoro. let contract im- 
proving Delaware Ave. with rein.-con. and 


sub-base, to S. lL. Cyphers, South 


slag 
Noted July 17 


3ethlehem, $109,153 


received 


Pa., Pittsburgh—Altlegheny Co., 
Glass 


bids paving between tracks 2540 ft 
and West Run Rds., in Homestead and 
Hays Boros., 14 ft. wide, involving 4900 
sq.yd. Ligonier block stone, from MeCrady 
3ros., Braddock, $31,966; Booth & Flynn 
1942 Forbes St., $31,703; T. Cronin Co 
South 17th and Muriel Sts., brick, $34,288 
asphaltic concrete, $30,125 


Pa., Pittsburgh—Allecheny Co. received 
bids paving 2800 ft. Bower Hill Rd. in Mt 
Lebanon Twp., involving 5500 sqyd. as- 
phaltic concrete surface, 1950 sqyd. Hill- 
side vitr. brick or 7500 sq.yd. vitr. brick. 
3850 sq.yd. integral raised curb and 2000 
cu.yd. earth excav., (1) brick, (2) asphaltic 
concrete, from T. Cronin Co., South 17th 
and Muriel Sts., (1) $34,288; (2) $30,125; 
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Streets and Roads (Continued) 


J. B. Reed Co., 550 Bway., 
(2) $39,014; S. Gamble Co., Oliver Bldg., 
(1) $39,858, (2) $33,002; M. O’Herron Co., 
Lst and McKean Sts., (1) $36,977, (2) $32,- 
“88; Columbus Asphalt Paving Co., (1) 


(1) $35,279, 


$28.670, (2) $30,590; McDonough & 
O'Toole, (1) $41,755; EF. Donatelli, 334 
South Lang St., (1) $35,352, (2) $34,244; 
also building 15,350 ft. Meridian and Gib- 
sonia Rd in Richland and McCandless 
Twps., involving 20,700 sqyd. rein.-con., 


1900 sq.yd. concrete foundation and shoul- 
der, 9650 lin.ft. 6 in. underdrain, 23,500 cu. 
yd. earth excav., and 11,000 cu.yd. fill, from 
McLaughlin Constr. Co., Germania Bank 
Bldg., $128,812; M. O’Herron Co., $132,236; 
D. W. Challis & Sons, 420 Centennial St., 
Sewickley, $134,104. 


*xW. Va., Benwood—City let contract for 
4 mi. vitr. brick pavement on concrete base, 
© P. J. Gilligan, Wheeling, $2.40 per sq.yd 
About $10,000. 


W. Va., Lewisburg—Comrs. Greenbrier 
Co. will lay 19,200 sq.yd. penetration mac- 
adam on James River and Kanawha Turn- 
pike, 16 ft. wide. About $30,000. Work 
will be done by day labor. Noted May 22 


*W. Va., Lewisburg—Greenbrier Co. let 
contract surfacing 2 mi. road in Lewisburg 


Dist. to Doughner & Johnson, Ronceverte, 
$1.46 per sq.yd 


*W. Va., Princeton—Comrs. Mercer Co. 
will resurface 4.7 mi. Princeton-Athens and 
Princeton-Bluefield Rds., 16 ft. wide. About 
$28,000. Work will be done by day labor. 
Noted July 17. 


C., Morganton—City let contract 
Sterling, Greene, White and East 
Union Sts., Buckemmet and Valdese Aves.. 
to Prudden & Co., 1907 2nd Natl. Bank 
Bldg., Toledo, $77,765. 


*N. 
paving 


*xGa,, Brunswick—City let contract for 
53,000 yd. brick pavement, to Georgia Eng. 
Co., Montgomery Bldg., Augusta, $2.53 per 


vd.: 52,000 yd. asphaltic concrete pave- 
ment, to Atlantic Bitulithic Co., Virginia 
Ry. & Power Bldg., Richmond, Va., $2.54 
per yd. Noted June 12 

*Ga., Brunswick—Glynn Co. received 
bids paving 4.4 mi. Federal aid highway 
from city line to picric acid plant, from 


Smith Constr. Co., Forsyth Bldg., Atlanta, 
$95,000, Atlantic Bitulithic Co., Virginia 
Ry. & Power Bldg., Richmond, Va., $112,- 
900. Noted June 12. 


*xOhio—State Highway Comn., Columbus, 
let contract building roads in following 
counties: 

Coshocton Co.. Sect. “C-2", Newark- 
Coshocton Rd., 2.04 mi., grading, construct- 
ing bridges and culverts and paving with 
Zanes- 


brick, to Dunsweiler Constr. Co., 
ville, $76,585. 
Franklin Co. Sect. “M”, Columbus- 


Sandusky Rd., 0.72 mi., grading and pav- 
ing with brick on concrete base to A. W. 
Burns, 55 East State St., Columbus, $27,- 
307. 

Sect. “O’, Columbus-Sandusky Rd., 0.76 
mi., grading and paving with brick on con- 
erete base to A. W. Burns, 55 East State 
St., Columbus, $28,390. 

Jeauga Co., Sects. “T”’, “TU”, and “V-1", 
Chagrin Falls-Greenville Rd., 8.17 mi., 
grading, constructing bridges and culverts 
and paving with concrete to W. S. Newhall 
Co., Citizens Bldg., Cleveland, $305,174. 

Miami Co., Sect. “D", Dayton-Covington 
Rd., 3.59 mi., grading, constructing bridges 
and culverts and paving with rein.-con. to 


Swank Engineering Co., Dayton, $96,509. 
Sect. “H”, Piqua-Urbana Rd., 0.53 mi., 
grading, constructing drainage structures 
and paving with rein-con. to Burke Bros. 
Constr. Co., Anderson, Ind., $15,661. Noted 
July 24. 
*xOhio — State Highway Comn., Col- 


umbus, let contract building roads in fol- 
lowing counties: 

Henry Co., Sect. “A”, Ottawa-Napoleon 
Rad., 3.01 mi., grading, constructing bridges 
and culverts and paving with waterbound 
macadam, to P. G. Watson, Malinta, O., 
$66,382. 

Trumbull Co., Sect. “C”, Warren-Burton 
Rd., 2.21 mi., grading, constructing bridges 
and culverts and paving with bituminous 
macadam, to Seiple & Wolf Co., Youngs- 
town, $723.771 
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Sect. mi., 
culverts 
to 
Youngstown, O., $111,- 


“D", Warren-Burton Rd., 3 
grading, constructing bridges and 
and paving with bituminous macadam 
Seiple & Wolf Co., 
317. Noted July 17. 


*0., Brookville—City let contract paving 
8100 sq.yd. Pyrmont St., sheet asphalt, on 
5 in. concrete base, to V. Wroe, 606 Union 
Bank Bldg., Dayton. About $27,995. 


*0., Toledo—City let contract repaving 
1625 ft. Bancroft St., from Vermont to 
Cherry Sts., 36 ft. wide, to Russell & Jen- 


nison Co., 2463 Bway., $32,768 Noted 
May 29. 
*0., Toledo—City let contract asphalt 


paving 4190 ft. Hudson St., from Lagrange 
to Stickrey Sts., 24 ft. wide, involving 7172 
cu.yd, excav., to H. P. Streicher Co., 319 
Terminal Bldg., $63,173. 


*Mich., Orion — City let contract grad- 
ing, widening and paving with concrete 1 
mi. Orion Rd., 18-31 ft. wide, to P. M. 
Lau, Pontiac, $81,000. 


*xMich., Pontiae—Comrs. Oakland Co. let 
contract grading and surfacing with gravel 
2 mi. Addison-Oakland@ Townline, y ft 
wide, to P. C. Raymond, Pontiac, $17,787 


Mich,, Port Huron—Comrs. St, Clair Co 
received bids building 4.5 mi. Harris Rd 
from Jeddo to Lake Shore Rd, Assess 
ment Rd. Dist. No. 5, gravel, from E. Wil- 
ton, Port Huron, roads, culverts and 
bridges complete, $81,507, road only, less 
bridge and culverts, $72,978, road only, less 
gravel (to be furnished by county), $46, 
080; 6% mi. Lynn-Mussey Rd., Assessment 
Dist. Rd. No. 22, 9 ft. gravel with 2 bridges, 
culverts, ete., from H. Campbell, Goodells, 
road only, less bridges, culverts and gravel. 
$70,585; J. H. Baer, Port Huron, Bridge 
No. 1, $17,674, Bridge No. 2, $13,619, both 
rein.-con., culverts complete, $35,716; 23 
mi. gravel road in Lynn Twp., involving 
culverts, etc., from W. Burns, Port Huron, 
$25,600, Campbell & Teetbel, Goodells, $26,- 
221, Welsh & Williams, Port Huron, $27,- 
185. 

*xIll., Chicago—Forest Preserve Dist., 
Cook Co., Cook Co. Bldg., let contract pav- 
ing Carpenter Rd., Niles Twp., to A. Jaicks, 
River Forest, $25,774. Work involves 9250 
sq.yd. 7 in. concrete, 18 ft. roadway, 5140 
sq.yd. earth shoulders, 3518 cu.yd. excav., 
ete. Noted July 10. 


Ill., Chicago—See “Sewers.” 


Wis., Sheboygan—City received only bid 
grading and paving 2.7 mi. Martin Ave. 
from North 15th St. to Calumet Dr., 20 ft. 
wide, from Pestien & Nauman, North 15th 


St., $2.31 yd. Work involves 8500 sq.yd. 
concrete, 4400 lin.ft. concrete curb and 
gutter. Noted July 1 


Wis., Sheboygan—City received only bid 
grading and paving 1.8 mi. St. Clair Ave., 
20 ft. wide, from Pestien & Nauman, North 
15th St., $2.18 per yd., total $21,980. Work 


involves 7000 sq.yd. 2 course concrete, 2480 
lin.ft. concrete curb and _ gutter Noted 
July 3. 


*Minn., Mantorville—G. L. Taylor, aud 
Dodge Co., let contract grading and grav- 


eling 12 mi. Federal Aid Project No. 66, 
State Rd. No. 1, Job No, 1802, 24 ft. wide, 
to Fulton & Nelson, Minneapolis. About 
$85,000. Noted July 3. 


*Minn., Pipestone—Comrs. Pipestone Co. 
let contract graveling 5 mi. Job. No. 1905, 
State Rd. No. 4, to J. P. Pedersen, Ruth- 
ton, $6850; grading and graveling Job No. 
1904, State Rd. No. 6, to Rodgers & Curtis, 
Globe Bldg., Minneapolis, $40,000. Noted 
June 19. 


*Minn., Virginia—City let contract im- 
proving 14th, 15th and 16th Sts. 7th, 8th 
and 9th Aves., to Lawrence-McCann Co., 
Eveleth, $42,503 


*xNeb., Lincoln—City let contract pav- 
ing 16th, 19th and Park Sts., to Abel 
Constr. Co., 318-19 Terminal Bldg., $29,892; 
24th, 31st. N. and Dudley Sts., to Burke 
Cochrane Co., 522 1st National Bank Blidg., 
$28,584. Noted July 10. 


*Mo., St. Louis—City let contract build- 
ing parkway, curb and granitoid cross 
walks on King’s Highway from Natural 
Bridge to Penrose Park northeast to West 
Florrisant Ave., to R. G. Mincke, 4059 
McRee Ave. About $10,064. 


*N. M., Albuquerque—City let contract 
to El Paso Bitulithic Co., Alameda and 
Texas Ave., El Paso, paving 60 streets in- 
volving 25.990 sq.vd. bitulithic on 5 in, con- 





Vol. & in 








at $2.65 


base 
alleys with 6 in. concrete, $2.56 
Noted May 29. 


crete per sq.yd 


*N. M., Gallup—City 
15,000 sq.yd. 


let co 
, 01 concrete pavement 
Gillis Constr. Co., Arizona. Abou: 


*Utah, Brigham—City let eo 
15,000 lin.ft. 2 in. bitulithic paver 
in. crushed rock base, to Gibbo: 
Co., Kearns Bldg., Salt Lake City 


_ wAriz., Tombstone—City let cont: 
ing and graveling 3 mi. road acro: 
Lake, to Rock and J. S. ©} 
Tombstone, $1.90 per cu.yd. Abou 


*® Washington — State Highws 
Olympia, let contracts paving 4.3 } 
couver-Fischers Rd., involving 56 
yd. concrete, to Pacific Bridge Co.. 
Salmon St, Portland, $128,913: 
Granger-Sunnyside Rd., Yakima. « ) 
a & Cornell, Yakima, $143,965 Voted 
July 3. 4 


Wash., Seattle—City received } 
18, paving Harbor Ave., S. W.. 
14,600 sq.yd. 7 in. concrete, 17.060 
earthwork and grading, from Indepon 
Asphalt Paving Co., Seaboard Bldg. ¢ 
615; J. L. Smith, Seattle, $78.856 Fiorit 
Bros., Seattle, $79,813. 


_Wash., Seattle—Comrs. King Co. receive, 
bids July 14, building 3.27 mi. Belle le 
Newport Rd., 24 ft. wide, from Han on & 
Hauge, $76,800; J. W. Hoover Co., $9.47 
H. Pederson, $89,250. All contractors fr 
Seattle. Noted July 3 





*Wash., Sedro Woolley—City Council jo; 
contract laying concrete sidewalks. to ] 
H. Steele, Sedro Woolley, $19,563 


Wash., Vancouver—City received ids 
paving (a) 4th Plain Ave., (b) Daniels & 
concrete, from Warren Constr. Co., Journal 
Bldg., Portland, (a) $25,236, (b) $: 
United Contg. Co., Northwestern — 





Bldg., Portland, (a) $24,986, (b) $3657. ” 
*Ore., North Bend—City 


, let contract 
paving Sherman St., asphaltic concrete 
concrete curbing, concrete sidewalk, to 
Scandie Contg. Co., North Bend, $17,987 
Noted June 5. 

Ore., Portland—City received bids July 


16, paving (a) Clatsop Ave., (b) Linn Ave. 
(c) East 20th St., (d) 72nd St., (1) as- 
phaltic concrete No. 1 on crushed rock 
base, (2) 2 in. crushed rock base, (3) con- 
crete No. 1 on crushed rock macadam 
from Warren Constr. Co., Journal Bldg. 
(al) $1.34 per sq-yd., (a2) $0.64, total cost, 
$13,640, (b1) $1.34, (b2) $0.64, $14,589, (ce) 
$30,578; Cochran Bros. Portland, (al) 
$2.07, $13,644, (b1) $2.07, $14,529, (d3) 
$2.25 per sq.yd., $51,084. Noted July 24. 


Cal., Newport Beach—City trustees r 
ceived bids paving 28th, 30th and 31st Sts 
involving 67,450 sq.ft. 5 in. concrete, from 
E. Scheilling, 4318 Figueroa St., Los Ar 
geles, $14,839; Rogers Bros., Hibernian 
Bldg., Los Angeles, $17,402. 


*Cal., Oakland—City let contract impro\ 
ing 86th Ave., to P. A. Belser, 625 Market 
St., San Francisco, $14,980. Noted July 1 


*Cal., Oakland—City let contract im 
proving Hoplins, East 37th, Kingsley and 
Emerson Sts., to Bates & Borland, Bway 
and 12th St., $12,538. Noted June 26 

*Cal., San Bernardino—Bd. Supervs. Sa 
Bernardino Co. let contract grading, curb 
ing and paving with 4 in. concrete 24 mi 
Hermosa Ave., et al, Impvt. Dist. No. 7, to 
R. T. Shea & Co., Riverside, $54,740. 


*Cal., Stockton—Bd. Supervs. San Joaqui 
Co. let contract building 8 mi. Germinous 
Rd., 4 mi. waterbound and 4 mi. oil ma 
adam, to C. Moreing, Commercial & Sav 
ings Bank Bldg.. $69,400. 


*Sask., Saskatoon—City let contract pay 
ing 1902 ft. Saskatchewan Crescent tron 
Traffic Bridge to existing pavement 0” 
Saskatchewan Crescent, South, at Lorn 
Ave., to. Bitulithic Co., Ltd. Saskatoon 
pavement, $4.10 per sq.yd., concrete gute! 
$.45 per sq.ft., concrete curb and gutter 
$1.10. Noted June 12. 


Railways 
PROPOSED WORK 


West Virginia—D. E. Hewitt, 1st Natl 
Bank Bldg., Huntington, and others, 500! 
receive bids building 14 mi. standard S18 
railway from man to timber operations 
Engineer not setected. 











July 31, 1919 
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ys (Continued) 


Alabama—Southern Ry., 18th and Powell 

irmingham, plans to build railroad 
srd in Birminghain, extending from 32nd 
St. t sist St. and from list Ave. to Sea- 

\ir Line tracks. Plans include rein.- 
roundhouse capable of accommodating 
engines and construction of subway 
t 4ist or Spring Sts About $4,000,000 
rR. W. Williams, dist. engr. 


Michigan—See “Miscellaneous” under 
Detroit 


CaliforniamH. N. Savage, city hydraulic 
ener.. of San Diego, has arranged with 
San Diese & Arizona Ry., Spreckles Bldg., 
San Diego, to build long spur track to 
Barrett dam site near San Diego. E. J. 
Kallright, ch. engr. 


California—Western Pacific R. R., Mills 
Ridge, San Francisco, having survey made 
for branch line from Turlock to Madera, 
bout 50 mi. T. J. Wyche, ch. engr. 


Sts 





PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Kentuecky—Big Sandy & Eastern Ken- 
tucky Ry., Ashland, received bid building 
and grading 7 mi. line, including 740 ft. 
tunnel, from N. K_ Sneed, 418 1st Natl. 
Bank Bldg., Huntington. 


Excavation and Dredging 
PROPOSED WORK 


Minn., Moorhead—Ditches—Comrs. Clay 
Co, having plans prepared by E. Martinson, 
engr., Moorhead, digging Co. Ditch No. 42 
and repairing Co. Ditch No. 30. About 


$25,000. 


Mont., Columbus — Drainage—Stillwater 
Co. rejected bids received July 20, building 
lake drain. Work will soon be readvertised. 
H. C. Rothwell, Columbus, engr. Noted 
July 10. 


Utah, American Fork—Irrigation—Lehi 
Irrigation Co, and cities of American Fork 
and Pleasant Grove having plans prepared 
for dam and division wier to be used to 
divide water for the municipalities from 
here, to Pleasant Grove. About $10,000 
Caldwell & Richards, Vermont Bldg., Salt 
Lake City, engrs. 


Utah, Salt Lake City—Irrigation Dam— 
Bates Reservoir Co. having preliminary 
plans prepared for multiple arch dam, 75 
ft. high, to impound 20,000 acre ft. water. 
About $200,000. 


Ore., Klamath Falls—Irrigation—Walker 
Basin Irrigation Co. and State Desert Land 
bd. having plans prepared irrigating and 
draining 17,000 acres in Klamath and 
Deschutes Counties. About $50,000. Ad- 
dress F, Tomes, La Pine. 


Ore., Vale—Irrigation— Warm _ Springs 
Irrigation Co. plans to sell $400,000 bonds 
Aug. 5 to complete irrigation system. Work 
includes building 10 canals, laterals and 
flumes for irrigation of 29,000 acres in 
Malheur Co., concrete arched dam, 100 ft. 
high across middle fork Malheur River, 6 
mi. above Riverside, and reservoir 170,000 
acre ft. capacity or sufficient to irrigate 
40,090 acres. J. Lewis, Vale, engr. 


BIDS DESIRED 


Pa,, Phila.—Dredging—Until Aug. 7, by 
city, dredging high spots in Schuylkill 
River near Fairmount Park. About $25,- 
000, A. Corson, Room 127, City Hall, ener. 


Mich., Lansing—Drainage—See ‘Streets 
& Roads” under Michigan. 


a ais Faribault—See “Streets and 
.oads, 


Minn., Tower—Dredging—Until Aug. 5, 
by W._H. Borgen, aud. St. Louis Co., (Du- 
luth) dredging 500 lin. ft. channel to depth 
of & ft. below water line, 5000 lin. ft. pipe 
= protection and 27,911 cu.yd. excav., near 
4 ast Two Rivers. R. W. Acton, co. engr. 


3 _Cal., Sacramento—See “Streets and 
a oads” under Sacramento. 


EMER AMO 


PRICES AND CONTRACTS AWARDED 
; (xIndicates award of contract) 





,, xla., Marshalltown—Excavation—Comrs. 
‘arshall Co. let contract straightening 14 
mi. Iowa River, involving 1,400,000 yd. 
ating dredgework, to Pollard & Camp- 
‘ell, 348 Brandeis Theatre Bldg., Omaha, 
veb., $11.5 per yd.; total cost, $161,000. 
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Wash,, Seatthe—Drainage Comrs. King 
Co. let contract building Impvt. D. D. No 
7. including main ditch and laterals, to 
Chamberlain Constr. Co., Seattle, $18,436 
Work involves 42,650 cu.yd. earth excav. 


*Ore., Echo—Irrigation—Teel Irrigation 
Co. let general contract building irrigation 
project, to include reservoir, storage ca- 
pacity to water 20,'00 acres, canals, lat- 
erals and building sawmill for flume lum- 
ber, 75,000 ft. daily capacity, to Warren 
Constr. Co., Journal Bldg., Portland; also 
building 12,341 ft. tunnel, concretc where it 
does not go through solid rock, 8 ft. wide, 
7 ft. high, to Rajoite, Fobert & Winters, 
Ziegler Bldg., Spokane Total cost of 
project, $930,000. Noted Apr. 3. 


Industrial Work 


PROPOSED WORK 


Mass., Chicopee Falls—Chicopee Mfg 
Co, West Main St., soon receives bids 
building weave shed addition to plant. 
About $100,000. Private plans. 


Mass,, East Springfield (Springfield P. O.) 
—Springfield Tool Co., Inc., 125 Dwight St., 
Springfield, soon lets contract building 1 
and 2 story, 90 x 200 ft., brick and mill 
construction factory and office, rein.-con 
flooring, concrete foundation, here. About 
$55,000. Private plans. 


Mass., Mittineague——Strathmore Paper 
Co. having plans prepared for factory. 
About $100,000. 


Mass., Springfield—A. D. Potter, Green- 
field, soon lets contract building 1 story, 
100 x 290 ft. warehouse and 100 ft. grain 
elevator, timber, concrete flooring, concrete 
foundation on Page Blvd. and St. James 
Circle, About $100,000. Private plans, 


Mass., Worcester—E. J. Cross, archt., 82 
Foster St., preparing plans for 8 story, 84 
x 143. ft., concrete and steel manufactur- 
ing plant, concrete foundation, on Franklin 
St. About $250,000. M. L Feeney, 808 
State Mutual Blidg., agt. Owner's name 
withheld. Engineer not selected. 


Mass., Worcester—G. B. Cutting, archt., 
4 Walnut St., preparing plans for 8 story, 
98 x 133 ft., concrete and steel manufac- 
turing plant, on Hygeia St. About $250.- 
000. M. L. Feeney, 808 State Mutual Blidg., 
agt. Owner’s name _ withheld. Engineer 
not selected. 


Mass., Worcester—B. L. Handelman soon 
receives bids building 2 story, 150 x 200 ft. 
brick garage, rein.-con. flooring, concrete 
foundation, on Mechanic St. About $100,- 
000. C. R. Hoyle, 1038 Slater Bldg., archt. 
ingineer not selected. 


Mass., Worcester—S. H. Pitcher Co., 
engers., 44 Front St., soon receives bids 
building 2 story, 60 x 150 ft., brick and 
concrete garage, rein.-con. flooring, con- 
crete foundation, on Austin St. and 
Houchin Ave., for Worcester Paper Box 
Co., 68 High St. About $45,000. 


R. I., Providence—Genl. Baking Co., 207 
Brook St., plans to build brick and concrete 
addition to bakery on John and William 
Sts. About $150,000. 


Conn., New Haven—Brown & Von Beren, 
archts. and engrs., 185 Church St., soon re- 
ceive bids building 2 story, 83 x 100 ft. 
brick and m'll construction factory, con- 
concrete foundation, on Greene and Olive 
Sts., for Alper, Krall & Co., 44 Crown St. 
About $40,000 


N. Y., Faleoner—Merriam Cabinet Co. 
plans to remodel Chatauqua Planing Mills. 
About $25,000. 


N. Y., Little FalJse—Barnet Leather Co., 
598 East Mill St., plans to build 3 story 
brick addition to plant. About $35,000. 
Address E. L. White, supt. 





N. Y¥., New York—T. G. Cowan, 125 West 
58rd St., having plans prepared by W. J. 
Russell, archt. ,73 West 46th St. for 5 
story, 40 x 200 ft., brick and steel garage, 
rein.-con. flooring, at 127-129 West 53rd 


St. About $25,000, 








N. ¥., New York—Cudahy Packing ¢ 
454 West 14th St., receives bids about Aut 


S, altering and building 2 story, rein 
and steel addition to packing plant, re 
con. flooring, concrete foundation, at 611 
West 34th St About $50,000 Private 


plans. Noted July 3 
N. Y¥., New York—A. Lobo, 1133 Bway 


soon lets contract building 2 story, 40 x 4 
ft., brick and steel Warehouse rein.-cor 
flooring, brick foundation, at 491-493 Cana 
St About $30,000 J. M. Felson, 113 


Bway., archt. and engr 


N. Y¥., New York—Realty Corp. West 
26th St., had plans prepared by W Hig 


ginson, archt. and engr., 18 East 41st St 
altering & story rein.-con., brick and ster 
factory, rein.-con flooring, at b1S-534 


West 26th St. About $155,000 


N. Y¥., New York—Swift & Co. 32 10t! 
Ave., had plans prepared for 10 story 
rein.-con and steel refrigerating plant 
rein.-con. flooring. concrete foundation, on 
West 14th St About $1,000,000 Private 
plans 


N. ¥., New York—United Dressed Beef 
Co., 32 10th Ave. had plans prepared for 
7 story irregular shaped packing plant 
and 5 story, 75 x 103 ft. pen for cattl 
rein.-con. and steel, rein.-con. flooring, con 
crete foundation, on Ist Ave. and 44th St 
Cost $175,000 each. Private plans 


N. Y¥., Nunda—Peck & Pratt, Inc.. pur 
chased site and plans to build rein.-con 
condensed milk plant. Cost, including equip 
ment, between $35,000 and $50,000 






N. Y., Syracuse—Brown, Lipe, Chapin 
Co., 110 Seneca St., plans to build 5 story, 
70 x 78 ft. and 2 story. 50 x 50 ft. fae- 
tories, on Ontario and West Fayette Sts., 
both rein.-con. About $125,900 and $75, 
000 respectively. G. L. Noble, Union Bldg 
archt. and engr 


N. Y., Syracuse—A. E. Nettleton Co., 20 
Pearl St., plans to build factory on East 
Willow and Pearl Sts About $100,006 


H. W. Cook, vice. pres. 


N. Y., Theresa—Borden Milk ‘‘o 6% 
Vesey St., New York City, plans to rebuild 
plant and station here which was recentls 
destroyed by fire. Estimate lost, $25,000 
A. Ackerman, Theresa, mgr. 


N. 4., Trenton—Thermoid Rubber Co 
Whitehead Rd., having preliminary p!an 
prepared by Osborn Eng. Co., engrs., 2848 
Prospect Ave., Cleveland, for 3 story, 100 
x 270 ft., rein.-con., brick and steel plant 
About $150,000. 


Pa., Archbald—Clemons Silk Co. plans 
to build 2 story, 75 x 100 ft. concrete and 
brick weaving plant, rock foundation, on 
John St. About $72,000 G. N. Edson, 
Connell Bldg., Scranton, archt. 

Pa,, Duryea—Universal Industrial Corp 
plans to build 1 story, 52 x 130 ft. concrete 
steel and brick mill, concrete foundation 
with 30 x 40 ft. wing. About $60,000. EK. H 
Davis and G. M. D. Lewis, Union Bank 
Bldg., Scranton, archts. 


Pa., Erie—Continental Rubber Co., 19th 
and Liberty Sts., having preliminary plans 
prepared by Osborn Eng. Co., engrs., 2848 
Prospect Ave., Cleveland, for 2 story, 78 x 
130 ft., steel and brick power plant. About 
$75,000. 


Pa,, Phila.—Sears Roebuck & Co., Ar- 
thington and Homan Aves., Chicago, hav- 
ing preliminary plans prepared by G. C 
Nimmons & Co., archts., 122 South Mich 
igan Ave., Chicago, for 9 story, mail-order 
warehouse, here. About $1,000,000. 


Pa., Pittsburgh—United Eng. Co., Farm 
Bank Bldg., having preliminary sketches 
made by Hunting-Davis Co., archts 
Century Bldg., for 1 and 2 story, 190 x 
440 ft. and 45 x 100 ft. brick and steel 
foundry on 54th St. including office 
dining room, etc. 


P*., Scranton—T. W. Bentley plans to 
build 3 story, 50 x 110 ft. concrete and 
brick mill on Wyoming Ave. About 41090, 
000. L. Hancock, Mears Bldg., archt 


Pa., Seranton—Heath Silk Co. plans to 
build 3 story, 50 x 100 ft., concrete and 
brick mill, concrete foundation, on Wyom- 
ing Ave. About $66,000. G. N. Edson, Con- 
nell Bldg., archt. 


Pa., Scranton—J. W. Howell, Mears 
Bldg., plans te build 3 story, 30 x 90 ft 
concrete and brick warehouse, rein.-con. 
flooring, e-~crete foundation, on Lacka- 
wanna Ave. About $50,000. L. Hancock, 
Mears Bldg., archt. 
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Industrial Works (Continued) 





Pa., Scranton—Maccar Truck Co., Cliff 
St., plans to build 1 story, 45 x 70 ft. 
brick, concrete and steel power plant, rein.- 
con. flooring, rock foundation, on Mul 
herry Ave. About $60,000 Davis & Lewis, 
Union Bank Lidg., archts 

w Va., Clarksburg “See Water 


Works.” 


W. Va., Huntington—Standard Ultramia- 
rine Co., Sth Ave. and 25th St., plans to 
build 3 story, 80 x 100 ft.. concrete, steel 
and brick laboratory, on 24th St About 
$25,000 

N. €., Cherryville — Rhyne-Houser Mfe. 
Co. plans to build 2 story, 79 x 220 ft. brick 
und cement mortar factory, concrete foun- 
dation, near Seaboard Air Line Ry. About 
$25,000 J. H. Mayes, Realty Bldg., Char- 


lotte, ener. 





N. ©€., Gastonia—Meyers Mills plans to 
build 1 story, 1323 x 420 ft. rein.-con. and 
brick mill, concrete foundation, also three 
1 story, 50 x 1090 ft.. rein.-con. and brick 
warehouses, concrete foundation. Robert & 
Co., Candler Bldg., Atlanta. Ga., engrs. and 
archts. 

N. ©€., Kannapolis— Cabarrus Cotton 
Mills, Pickers Bidg., plans to build two 
story mills, 100 x 150 ft., and 104 x 380 ft. 
mill construction Robert & Co., Candler 
Bldg., Atlanta, Ga., engrs. and archts. 

N. C€,, Kannapolis—Cannon Mfg Co 
plans to construct 4 story, 100 x 200 ft. 
mill, 4 story, 100 x 275 ft. cotton mill, and 
four 1 story, 50 x 100 ft. warehouses, all 
mill construction Robert & Co., Candler 
Bldg., Atlanta, Ga., engrs. and archts 

Ga,, Colaumbus—RBibb Mfg. Co., 32nd St. 
plans to build 6 story, 130 x 600 ft. mill 
and 1 story, 200 x 500 ft. weave shed, both 


flooring, con- 
Co., Candler 


con. and brick, rein.-con 
foundations Robert & 
Atlanta, engrs 


rein 
crete 


Bldg... 


Macon—Payne Mills plans to build 
story. 50 x 100 ft. warehouses, and 
1 story, 75 x 435 ft. heavy mill construc- 
tion plant Robert & Co., Candler Bldg., 
Atlanta, engrs 


Gia., 
two 1 


Cotton Mills 


480 ft., rein. 


Ga., Thomaston—Peerless 
plan to build 2 story, 132 x 

con. and brick mill and four 1 story, 50 x 
100 ft. brick warehouses, concrete founda- 
tion Robert & Co., Candler Bldg., At- 


lanta, archts. and engrs 


Orlando—Dickerson Ives Co., Mer- 
cantile Ave., having plans prepared for 4 
story, concrete and steel factory, to cover 
33,000 ft. floor space About $125,000. 


Fla., 


Cc. Court- 


Fla., Palmetto—D. M. and J 
a 2 also 


ney having plans prepared for 
1 story addition to packing plant 


Ala., Birmingham—Alabama Packing Co., 
3031 21st Ave. N., plans to build addition to 
plant R. E. Lewis, representative. About 
$200,000. 


Montgomery Alabama-Georgia 
Jones St., plans to build 2 story, 
ft.. rein.-con. and brick factory, 
foundation, on North Court St 
Okel & Cooper, Vandiver 


Ala., 
Syrup Co., 
95 x 170 
concrete 
About $50,000 
Hldg., archts 


0., Ashland—<Ashland Tire & Rubber Co 
having plans prepared by Osborn Eng. Co., 


eners., 2848 Prospect Ave., Cleveland, for 
2 story, 75 x 125 ft.. rein.-con.,, steel and 
brick plant About $90,000 

0., Ashland—Faultless Rubber Co. hav- 
ing plans prepared by Osborn Eng. Co., 
engers.. 2848 Prospect Ave, Cleveland. 
building 3 story, 80 x 160 ft.. rein,-con., 
steel and brick addition to factory. About 
$75,000. 

0., Carthage—Lunkenheimer Co.. Beek 
man and Tremont St.. Cincinnati. plans to 
build concrete factory and clubhouse here. 
About $1,500,000 


0., Cleveland—Chandler Motor Co., East 
181st St. and St. Clair Ave., plans to build 
2 story, 80 x 490 ft., rein.-con., steel and 
brick machine shop addition. Abont $200,- 
000 Architect not selected. 


0., Cleveland—Cleveland Automobile Co., 


300 East 131st St.. plans to build 4 story, 
80 x 490 ft., rein.-con., steel and brick fac- 
tory addition, on Euclid Ave. and London 


Rad Architect not selected. 


About $750,000 








ENGINEERING 





0O., Cleveland—Cleveland Worsted Mills 
Co., 6300 Bway Ave., acquired site at 5442 
Blanche Ave. and plans to build 10 story, 
89 x 195 ft. rein.-con., stone, steel and 
brick warehouse About $400,000.  Archi- 
tect not selected. 


0., Cleveland—Crescent Brass Mfg. Co., 
8410 Lake Ave., plans to rebuild 3 story, 80 
x 120 ft., rein.-con., steel and brick factory, 
recently destroyed by fire About $50,000 
Architect not selected. 


Co., 5112 St. 


0., Cleveland—P. A. Gear 
prepared by 


Clair <Ave.. having plans 
Christian, Swatzenberg & Gaede, archts.. 
1900 Euclid Bldg., for 2 story, 60 x 200 
ft. rein.-con., steel and brick machine shop, 
at 534 East 195th St About $75,000 
Cleveland Glidden Varnish Co., 
Ave. and Berea Rd. having plans 
by Osborn Eng. Co., engrs., 2848 
Ave. building 4 story, 59 x 90 
steel and brick grinding mill, 
Ave. About $60,000 


0., 
Madison 
prepared 
Prospect 





ft. rein.-con., 
Madison 


on 


Car Co 
build 2 
steel and 
$75,000 


Motor 
to 


and Jordan 
152znd_ St., plans 
story, 97 x 167 ft. rein.-con., 
brick factory addition About 
Architect not selected 





0., Cleveland—HB. Moore & Co 1314 
Marquette Ave., plans to build 4 story, 60 
x 100 ft., rein.-con., steel and brick factory, 
concrete foundation, on East 71st St. and 
Grant Ave About $60,000. Architect not 
selected 


Malleable Castings 
7706 Platte Ave., having plans pre- 
pared for 3 story, 49 x 62 ft., rein.-con., 
steel and brick research laboratory, at 
10509 Quincy Ave. About $50,000. 


0., Cleveland—Nat! 


Co. 


0., Cleveland—Sommer Adams Co., 2934 
East 55th St., plans to build 2 story, 60 x 
100 ft., rein.-con,, steel and brick power 
house and factory, concrete foundation. 
About $75,000. Architect not selected 


O., Cleveland—E. A. Weinberger, Society 


for Savings Bank Bldg., plans to remodel 
{ story, 52 x 140 ft. rein.-con., brick and 
steel faciory. on Ontario and St. Clair 
Aves About $30,000. Architect not se- 
lected 

0., Dayton—Dayton teliance Tool & 


Mfg. Co., 818 East Monument St., plans to 


build rein.-con. and brick factory, rein.- 
con. flooring, concrete foundation. About 
$75,000. 

0., Norwood—Dalton Adding Machine 


Co. having plans prepared for 4 story, 60 x 
125 ft. factory on Beech St. About $75,000. 


0., Warren—D. & M. Cord Tire Co., 
Engineers Bldg., having plans prepared by 
Osborn Eng. Co., engrs., 2848 Prospect 
Ave., building 3 story, 83 x 120 ft., rein.- 
con., steel and brick plant About $75,000 


Mich., Allegan—Overton Creamery Co 
having plans prepared by McCormich Co., 
arehts. and engrs., Century Bldg., Pitts- 


burgh, for creamery anf dairy to include 
10 x 50 ft. power house, rein.-con. and steel, 


rein.-con. flooring, concrete foundation, 
About $100,000. 

Mich., Detroit ——- Belle Isle East Side 
Creamery Co., 1020 Forest Ave., E., hav- 
ing plans prepared by Williams Bros., 
archts., 1111 Kresge Bldg., for 2. story, 
45 x 100 ft. rein.-con., brick and steel 
addition to creamery, rein.-con. flooring 
concrete foundation. About $40,000. 

Mich., Detroit — A. Harvey’s Sons Mfg. 
Co., Ist St., had p’ ns prepared by Smith. 


Hinchman & Grylis, archts., Washington 
Arcade, for 2 story, 60 x 100 ft., rein.-con. 
and brick foundry, rein.-con. flooring, con- 
erete foundation, on Bellevue Ave. and 
Michigan Central Ry. 


Mich., Detroit—J. Wynne, Jr., 721 Ford 


Bldg., having plans prepared by G. W. 
Graves, archt.. 43 John R St., for 2 story, 


60 x 140 ft., brick and steel garage, con- 


crete foundation, on Grand River Ave. 
About $55,000. 
Mich., Marysville — Wills & Lee, Book 


Bldg., Detroit. having plans prepared by 
Smith, Hinchman & Grylls, archts., and 
engrs., 710 Washington Arcade, Detroit, for 


ilst unit of factory, to consist of power 
plant and 2 manufacturing units, rein.- 
con., brick and steel. concrete foundation, 


along St. Clair River. 
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Hil., Chicago—Century Rubber \\ 
Rawson St., having plans prepared 


born Eng. Co., engrs., 2848 Prosp: 
Cleveland, for 3 story, 200 x 350 : 
and steel factory, on La Salle St t 


$200,000. 


IlL., Chieago—See “Buildings.” 


Wis., Appleton—Fox River Tra 0 
plans to build plant. About $260, 


Wis., Appleton—Interlake Pulp 
Co., John St.. plans to build towe1 
stall machinery About $125,000 


; Wis., Black River Falls—City 
improve hydro-electric plant, includ 
tical type waterwheel and 400 
brella type generator. About $25,( 


Wis., Cedarburg—Cedarburg (¢ 
Co. plans to build 2 story, 50 x s 
addition. concrete foundation. W 
gen, archt. 


Wis., Manitowoe—Madson Seed ( 
Commercial St., plans to build 1 stor 
60 ft., brick, rein.-con. and 
rein.-con. flooring, concrete found 
Sth St About $25,000. Juul & Smit! 
Bldg., Sheboygan, archts. 


stee] 


Wis., Marshfield—S. Miller Fruit « 
plans prepared by Carpenter & Wald 
Chicas I 


archts., Stock Exch. Bldg., 
for 3 story, 42 x 136 ft., brick, rein.-cor 
and steel warehouse’ with refriger 


plant. About $60,000. 

Wis., Peshtigo-—T. A. Pomeperio: ving 
plans prepared for brick, concrete and stee! 
paper mill About $49,000. L 
Guere, Grand Rapids, engr 


Furnitny 


Jersey Sts 


Wis., Sheboygan—Northern 
Co., South Water and North 
Plans to build 4-5 story. 65 x 190 ft 
rein.-con. and steel factory, rein.-con 
ing. brick foundation, on New Jersey § 
About $65,000. Architect not selected 


Minn., Duluth—Winkle Bros. Candy ¢ 
2115 West Michigan St., having plans pre- 
pared by E. F. Bromhall, archt., Alwort! 
Bldg., for 2 story, concrete and brick - 
tory, rock foundation, on London Ra. Abou: 
$62,000 





Kan., Manhattan—Rocky Ford Milling 
Co. having plans prepared building 2 stor 
plant. About $500,000. Private plans 


Mont., Great Falls—State Termina! Ele- 
vator, Ulm St., plans to build elevator o: 
west side of Missouri River on “Old Stuci 
Mill.” About $250,000. 


Mont., Great Falls—M. 
Co. plans to build warehouse. 
000. G. H. Shanley, 511 Ist Nat! 
Bldg., archt. 


Walls Hardwar 
About $: 
Bank 


Mo., St, Louis—Natl. Metal Die Mold C 
1627 Locust St., plan to build metal wor! 
ing plant and machine shop, at 207 Nort 
Bway. About $50,000. O. G. Stark, 1627 
Locust St., pres. Architect not selected 


Tex., Ft. Worth—Oil House Supnly © 
having plans prepared by Clarkson & 
Gaines, archts., Ft. Worth, building 2 story 
78 x 185 ft., rein.-con. and brick ware 
house. Van Unworth & Byrd, Kansas City 
Mo., eners. 


Tex., McKinney — McKinney Compress 
Co. plans to build additional shed and im- 
prove existing plant. About $40,000 


Utah, Salt Lake City—Headlund & Ken! 
engrs, Dooly Bldg., soon let contract | 
ing oil distilling plant for Rainbow 
leum Oil Products Co. About $25,000 





Petro 


Wash., Spokane—Spokane Drug Co 


Railroad Ave.. plans to build 5 story, 11° 
x 142 ft. concrete and steel drug house 
concrete foundation, on Wall St About 
$200,000. A. L. Hawes, vice- pres. Arch! 
tect not selected. 

Cal., Chico—City Trustees having pre 
liminary survey and estimate ma i 
power plant in Chico Creek, to ceve'o 
3000 hp. F. S. Robinson, city engr 

Cal., Covina—Covina Citrus Assn. hav 
ing plans prepared by Shepherd & [iamm 
engrs., 315 Central Bldg., Pasadena. [or - 
story, 150 x 175 ft.. concrete, steel and i 

,t1on 


low tile packing house, concrete foun 
About $70,000. Noted May 8. 
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1 Works (Continued) 


Cal Los Angeles Goodyear Tire & 
Co., Market St., Akron, O., prepar- 
ns for large tire and cotton fabric 


- here About $20,000,000 Noted 
Que., Quebee—Terreau & Racine, 196 St. 
= plan to build 5 story, 75 x 150 ft., 
te factory About $500,000 Archi 


selected. 


Ont.. Kitehener—Canadian Consolidated 
nbber Co., 137 King St... W.. plans to 
{ story, rein.-con. addition to fac- 

_ rein.-con, flooring, concrete founda 

at 149 Strange St. About $1,000,000 


Ont.. London—H. C. McBride, archt., 
Molsons Bank Bldg., soon lets contract 
ing 5 story, 150 x 300 ft, rein.-con 
i brick tannery, on St. George St. for 
Ss Hyman Co., Ltd., Richmond St. About 








Ont., Sault Ste, Marie—Algoma Steel Co 

to build 1 story, brick and steel ex- 
ension to plant, concrete foundation 
sbout $300,000. Private plans. 


Ont., Windsor—C. H. Smith Co., Pitt St. 
having plans prepared by A. H. MePhail, 
reht.. Bd. Trade Bldg., for 6 story, 30 x 
i120 ft., brick, rein.-con. and steel factory, 
rein.-con flooring, concrete foundation, on 
Ouellette Ave. About $100,000. 


BIDS DESIRED 


RK. L, Westerly—Until Aug. 2, by Bilder- 
eck & Langdon, archts., Barrows Bldg. 
New London, Conn., building 1 story, 123 x 
00 ft. brick and mill construction mill. 
oncrete foundation, for New England Silk 
Co., Westerly. About $90,000. 


N. Y., Antwerp—D. D. Kieff, archt., 
Flower Bldg., Watertown, receiving bids 
for rein.-con. and brick warehouse, for F. 
X. Baumert Milk Co., Antwerp. Cost in- 
cluding equipment between $50,000-$60,000. 


N. ¥., Brooklyn—Until Aug. 6, by H. J. 
Nurick, archt. and engr., 957 Bway., build- 
ing 1 story, 100 x 185 ft. brick and steel 
warehouse, garage and workshop, rein.- 
con. flooring, concrete foundation, on Jeffer- 
son St., Wykoff and Flushing <Aves., for 
Magid, Katzman & Strober, 58 Boerum 
St About $120,000. Noted May 29. 


N. ¥., Syracuse—Until Aug. 25, by M 
L. King, archt. and engr., Snow Bldg, for 
1 story brick and steel foundry, concrete 
foundation, on Water St., for M. L. Ober- 
dorfer Brass Co., 804 East Water St 
About $40,000. 


Pa., MeKees Rocks—Hankey Baking Co. 
receiving bids building 2 story, 60 x 100 ft. 
steel and brick bakery. About $30,000. 
McCormick Co., Century Bldg., Pittsburgh, 
engrs. and archts. 


Pa., Phila.—Bernstein Mfg. Co., Amer. 
and Allegheny Sts., reeiving bids for 3 
story, 52 x 152 ft. addition to factory. A. 
J. Sauer & Co., Denckla Bldg., archts. 


Pa., Pittsburgh—Pittsburgh Gage & 
Supply Co., 30th and Liberty Sts. receiv- 
ing bids building 6 story, 98 x 130 ft. 
rein.-con., steel and brick addition to fac- 
tory, rein.-con. flooring, concrete founda- 
tion W. G. Wilkins Co., Westinghouse 
Dldg., engrs. and archts. 


0., Cleveland — City receiving bids con- 
structing 1 story, 80 x 160 ft. concrete, 
‘teel_ and brick storage building, concrete 
foundation, on Division Av. About $50,000. 

H. Betz, 604 City Hall Bldg., archt. 


., Cleveland—T, Knight, Arcade Bldg., 
eceiving bids for 1 story, 70 x 210 ft., con- 
ete, steel and brick factory, on Scranton 
a Fairchild Aves. About $50,000. 





., Marion—Amer. Malleable Castings Co. 
eiving bids building 1 story, 70 x 75 
| 60 x 70 ft. rein.-con., steel and brick 
undry addition. About $50,000. 


Mich., Detroit — Raseman & Freer, 
hts. 1302 Penobscot Bldg., receiving 
is for 1 story, 240 x 140 ft., brick and 
el factory, rein.-con. flooring, concrete 
indation, on Conant Ave., for Swedish 
icible Steel Co., Butler St. and Grand 


nk Ry. Noted July 10. 


Minn., Duluath—Until Aug. 15, by Mar- 

|, Wells Co., Lake Ave., S., building 5 
ry, 115 x 250 ft., rein.-con., brick and 
el warehouse and office, rein.-con. floor- 
*, concrete foundation. About $250,000. 
ten iE Jenssen, Exch. Bldg., archts. 
a ‘Ss. 


























Minn., Duluth—Until Aug. 10, by A. M 
McDougall mer McDougall Duluth Co., 
Riverside St., for 2 story, 90 x 100 ft. foun- 
dry and 1 story, 40 x 40 x 60 ft. pattern 
storage building on Polk St., both rein.-con., 
rein.-con flooring concrete foundation. 
About $50,000. A. Hanford, Lonsdale Bidg., 
archt. and engr. 


Mo., Kansas City——G Ss Rider Co., 
archts., 612 Century Bldg., Cleveland, 1 


> 


ceiving bids building 3 story, 120 x 1 


ft rein.-con., concrete, steel and brick 
Warehouse, on Darwin Ave. here, for 
Cleveland Metal Products Co., Ivanhoe 
Rd., Cleveland About $100,600 


Que., Donnacona—Donnacona Paper Co., 
Room 40, Toronto Stock Exch. Bldg, ve- 
ceiving bids building 150-ton capacity pulp 
and paper mill and fully equipped power 
plant to develop 5000 h.p. on Jaques Cartier 
River Noted April 3 





Ont., Strathroy—Until Aug. 8, by Do- 
minion Canners, Aylmer, building rein.-con 
and brick factory, rein.-con. flooring, con- 
erete foundation, here About $75,000, T. 
Wooster, Ayluwer, arclit 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


* Mass., Fall River—-Weetamoe Mills 
will build brick and steel addition to fac- 
tory About $25,000 Work will be done 
by day iabor 


*% Mass., New Bedford — Continental 
Wood Serew Co Mt Pleasant St., let 
contract building brick and mill con- 
struction addition to factory, to Eastern 
Constr. Co., 660 Winter St., Woonsocket, 
R. I About $50,000 


* Mass., Provincetown— Fast Harbor 
Fertilizer Co.. 293 Bridge St.. Springfield 
will build 2 story, 70 x 75 ft. brick and 
rein.-con. fertilizer plant, rein.-con. floor 
ing, concrete foundation About $30,000 
Work will be done by day labor 


*Mass., West Warren—Warren Cotton 
Mills let contract building 3 story, 80 x 
135 ft. addition, 2 story, 130 x 335 ft 
card room, 1 story, 107 xX 125 ft. picker 
house, rein.-con., steel and brick, rein.-con 
flooring, concrete foundation, to Caspar 
Ranger Co., 12 Bond St., Holyoke. About 
$350,000 Noted July 10 


*Mass., Willimansett (Holyoke P. 0.)— 
Paper Makers’ Chemical Co., 529 Main St., 
Holyoke, let contract building 1 story, 66 
x 206 ft. factory, 1 story, 26 x 36 ft. office 
and 1 story, 26 x 36 ft. garage, concrete 
and brick., rein.-con flooring, concrete 
foundation, on Grettan St., here, to P. J. 
Kennedy & Co., Inc., 464 Maple St., Hol- 
yoke. About $75,000. 


*R. -., Cranston (Providence P. O0.)— 
Kenney Mfg. Co., 154 Greenwood St., Au- 
burn, let contract building 1 story, 60 x 145 
ft. and 20 x 60 ft. brick and mill con- 
struction addition to factory, concrete foun- 
dation, on Wellington St., here, to J. F. 
Cole, 81 Niagara St., Providence About 
$25,000. 


*R. I. Cranston (Providence P. O.)— 
United Wire & Supply Co., Auburn, let 
contract building 2 story, 100 x 120 ft. 
and 50 x 250 ft., brick and mill construc- 
tion addition to factory in Auburn, con- 
erete foundation, to W. H. Hamlyn & Son, 
35 Greenwich St., Providence. About $125,- 
000. Noted July 17. 


*R. L., Crompton—Crompton Co. let con- 
tract building 2 story, 110 x 200 brick ad- 
dition to mill, rein.-con. flooring, concrete 
foundation, to J. F. McCusher, Phenix. 
About $125,000 


*R. L., Pawtucket—Halliwell Co., Black- 
stone Ave., let contract building 2 story, 60 
x 105 ft. brick and mill construction ad- 
dition to bleachery, concrete foundation, to 
Cruise & Smiley Constr. Co, 188 Main St 


About $40,000. 


*R. I., Pawtucket—J. W. Little Co. 190 
Exchange St., let contract building 2 story, 
50 x 200 ft. brick and mill construction 
printing plant, concrete foundation, to F. 
G. Rowley Co. 260 Central Ave. About 
$40,000. 


*R. I... Pawtucket—Nicholson-Thackray 
Co., Newall Ave., let contract building 1 
story, 68 x 190 ft. brick warehouse, con- 
crete foundation, to F. G. Rowley Co., Inc., 
260 Central Ave. About $38,000 
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*R. L., Providence Apceo Mfg. C 
Eddy St., let contract building 1 ory, &¢ 
x 200 ft. brick and n eonstruction add 
tion to factory, concrete foundation, to ¢ 
l. Bigney Constr. Co., Inc., 898 Westminster 


St. About $30.00' 


*R. LL, Providence-—W R. Walker & 
Son, archts., 17 Custom House, let contract 


to Interstate Constr. Co, 29 Weybosset St 
for 2 story, 50 x 100 ft. brick and rein 
con. garage, rein.-con flooring concret 
foundation, on Friendship St for P. H 
Quinn 1411 Turks Head Bidg \bout 


$25,000 Noted May 15 


*R. TL, Woonsocket—French Worsted 
Co., Hamlet Ave let contract building 4 


x 60 ft. brick and mill construction add 
tion to boiler hous: rein.-con flooring 
concrete foundation, also 150,000 gal. rein 
con feul oil tank, to W Aubin 11 
Diamond Hill Rad About $25,000 


*Conn,, New Britain-—Hart & Hutehi 
son Co., Corbin Ave., let contract building 
1 story, 77 x 340 ft. brick and steel addi 
tion to factory, concrete foundation, to J 
H. Grozier Co 756 Main St Hartford 
About $70,000 Noted July 17 


*Conn,, New Haven Amer. Radiator Co 
$20 South Michigan Ave., Chicago, let con 
tract building brick and concrete war 
house, concrete foundation, brick and con 
crete superstructure, on South Front St 
here, to Larkin-Carey Co., 166 Brewery 
St About $150,000 


*Conn., New Haven—R Ww Foote 
archt., 185 Church St.. let contract, to Lar- 
kin-Carey Co., 166 Brewery St for 1 
story, 60 x 220 ft. brick and steel garaze 
show room and service station, rein.-con 
flooring, concrete foundation. on sway 
for N. B. Whitfield, 296 Elm St Abou 
$50,000 Noted July 


*Conn., New Haven—.J Weinstein 
archt., 6 Church St., let contract, to I. Al 
pert, 42 Elliott St for 2 story, 80 x 100 
ft. brick and concrete bakery. rein.-con 
flooring, concrete foundation, on Broad and 
Commerce Sts, for A. M. Levine, e/o archi 
About $50,000 Noted May 1 


*Conn., New Haven-—-S. PD. Woodruff & 
Sons, Orange, let contract building 1 story 
80 x 140 ft. garage with 40 x 80 ft. wing 
concrete and brick, rein.-con. flooring, cou 
crete foundation, on Whalley Ave, te © 
W. Murdock, 185 Church St About #55 
000 Noted July 10 


*Conn., Putnam—Manhasset Mfg. Co 
Turks Head Bldg., Providence, let contract 
building 2 story, 100 x 100 ft. brick and 
mill construction mill, concrete foundation 
to Torrington Bldg. Co. 197 Water St 
Torrington. About $125,000. Noted July 17 


*Conn., Sound Beach—Dalton Mfg. Co 
1915 Park Ave., New York City. let con 
tract building 1 story, 100 x 400 ft. brie} 
and steel plant, also power house, garage 
= —— locker building, here, to R 
yeeves & Son, 309 Bway., New York City 
About $200.08. y.. ew York Cit: 


*N. Y., Brooklyn—J. PB. Camerdella, 215 
Montague St., will build 1 story, 100 x 125 
ft, brick and steel garage rein.-con. floor 
ing, brick foundation, on 4th Ave. and 65th 
St. About $30,000. Work will be done by 
day labor. 


*¥N. Y., Brooklyn—Coyne & Delaney, 832 
Kent Ave., will build 3 story, 50 x 120 ft. 
brick and steel factory, rein.-con. flooring 
concrete foundation, on Flushing and Mt 
Olivet Aves. About $70,000 Work will 
be done by day labor 


*N. Y., Brooklyn—French Builders, 142 
East 43rd St., will build 1 story, 105 x 133 
ft., brick and steel garage, brick founda- 
tion, on Christopher and Fast New York 
Aves About $35,000 Work will be done 
by day labor. 


*¥N. Y.. Brooklyn—P. Glickman, 44 Court 
St.. will build 1 story, 100 x 160 ft. brick 
and steel garage, rein.-con. flooring, brick 
foundation, on President St. and Franklin 
Ave. About $40,000 Work will be done 
by day labor 


*N. Y., Brooklyn—L. Gold, 44 Court St. 
will build 1 story, 190 x 100 ft. brick and 
steel garage, rein.-con. flooring, brick foun- 
dation, on Ave. Q and East 10th St About 
$25,000. Work will be done by day labor 























































































































Indusi~ ial Works (Continued) 
*N. Y., Brooklyn—E. Greenfield & Son, 


95 Lorimer St., let contract building 6 


story, 40 x 100 ft., brick and rein.-con. fac- 
tory, rein-con. flooring. concrete founda- 
tion, on Lorimer St. and Marcy Ave., to 


Turner Constr. Co., 242 Madison Ave., New 
York City. About $80,000. Cost plus per- 
centage basis. 


*N. Y., Brooklyn—L. Nodica, 250 Trout- 
man St., will build 1 story, 50 x 90 ft. 
brick and steel factory, on Troutman St. 
and Knickerbocker Ave. About $35,000. 
Work will be done by day labor. 


*N. Y., Brooklyn—D. Norton, 301 Doug- 
ias St., will build 1 story, 60 x 100 ft., brick 
ind steel garage, rein.-con. flooring, brick 
foundation, at 357 Douglas St. About $25,- 
000, Work will be done by day labor. 


*N. Y., Brooklyn—J. B. Silman, 1511 
Emmons Ave., will build 1 story, 110 x 125 
ft. brick and steel garage, rein.-con. floor- 
ing. concrete fonudation, on Bridge St. and 
Willoughby Ave. About $25,000. Work 
will be done by day labor. 


*N. Y., Brooklyn—Weingold Realty & 
Constr. Co., 122 Dumont St., will build 1 


story, 100 x 110 ft., brick and steel garage, 
rein.-con. flooring, concrete foundation, on 
Pacific St. and Washington Ave. . About 
25,000. Work will be done by day labor 


*N. Y.. Kingston—Standard Oil Co., 26 
Bway., New York City. let contract build- 
ing 60 x 80 ft. warehouse, 32 x 52 ft. 
garage, 24 x 50 ft. filling shed, 22 x 24 ft 
wagon house, all 1 story, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, to H. D. Best, 949 Bway., New 
York City. Cost plus percentage basis. 


*N. Y., Lockport — Upson Co., Upson 
Point, let contract building rein.-con. mill, 
to include beater room, machine, engine, 
bofler and roll paper stock rooms, to Aber- 
thaw Constr. Co., 27 School St., Boston. 
Cost between $250,000 and $300,000. 


*N. Y.. Long Island City—H. Balcom, 
archt. and engr., 10 East 47th St., New 


York City, let contract to Levering & Gar- 
rigue, 552 West 23rd St.. New York City, 
for 6 story, 132 x 290 ft., rein.-con. and 
steel factory, rein.-con. flooring, concrete 
foundation, on Nott, Manby, Anable and 
Mount Sts., here, for S. Blickman, 199 La- 
favette St.. New York City About $400,- 
000. Noted July 3. 


*N. Y., Long Island City—Tidewater Oil 
Co.. 11 Bway., New York City, let contract 
building 2 story, 30 x 140 ft. garage and 
; story, 51 x 60 ft. warehouse, rein.-con. 
ind brick, concrete foundation, on Green- 
point Ave. and Newtown Creek, to H. D. 
Rest, 949 @way., New York City. Cost plus 
percentage basis. 


*xN. Y., New York—H. S. Coffin, 44 Pine 
St., will build 2 story, 99 x 188 ft., brick 
and sfeel garage, rein.-con. flooring, brick 
foundation, at 388-294 11th Ave. About 
$100,000, Work will be done by day labor 
under supervision of G. M. McCabe, archt., 
96 5th Ave. Noted July 3. 


*N. ¥.. New York—R. T. Crane, Jr., 1550 
Lake Shore Dr., Chicago, let contract build- 
ing 4 story, rein.-con. and brick warehouse, 
rein.-con,. flooring, concrete foundation, at 
1996-2010 Park Ave, here, to White 
Constr. Co., 95 Madison Ave. About $175,- 
000. Noted June 5. 


*N. YV., New York—D Meenan, 1966 
Bway., let contract building 6 story, 87 x 
100 ft., brick and steel garage, rein.-con 
flooring, brick foundation, to Standard Con- 
crete Steel Co., 195 West 40th St. About 
$200,000. Noted June 19 


*N. Y., New York—Peerless Towel Sup- 
ply Co., 29 Lafayette St. let contract build- 
ing 4 story, 75 x 100 ft., rein.-con. and steel 
assembling and distributing plant, rein 
con. flooring, concrete foundation, at 372- 
376 Gold St to Austin Co., 217 Bway. 
About $120,000. 


oN. Y.. Pierrepont Manor — Northern 
New York Milk Producers’ Assn. let con- 
tract building milk handling station and 
“ondensery, to O. D. Greene, Adams. About 
$200,000 Cost plus percentage basis. Noted 
June 12. 


States Re- 


*N. J... Jersey City—Fastern 
let contract 


frigerating Co., 147 16th St., 
building 7 story, concrete and brick plant 
on Provost St., to L. Green, Soprinefield, 
Mass. About $150,000. Noted June 26 


*Pa., Phila—Dodge Steel Co., Tacony St., 
let contract for 1 story, 116 x 800 ft., 
steel foundry, to Austin Co., Bulletin Bldg. 


96 ENGINEERIN 
















*Pa,, Phila.—Sherritt & Stoer, Finance 
Bidg., let contract for 3 story, 35 x 160 
ft. warehouse at 2006 Market St., to W. 
Steel & Sons Co., 16th and Arch Sts. 
About $60,000. 


*Pa., Pittsburgh—Singer Nimick Plant of 
Crucible Steel Co., West Carson St, let 
contract altering and building addition to 
plant, to Toupet, Beil & Conley, 5814-16 
Ellsworth Ave., E. E. About $150,000, 
percentage basis. 


*Pa., Pittsburgh—Wolverine Supply & 
Mfg. Co., Page and Fontella Sts., North 
Side, let contract building 5 story, 70 x 
100 ft. rein.-con. and steel factory. on 
Page St., to H. Shank Co., 132 7th St. 


About $125,000. Noted July ‘10. 


*Pa., Retreat—Retreat Poor House let 
contract building 1 story, 46 x 300 ft 
timber hog barn, concrete foundation, to 


A. Hilbrandt, 91 Wood St., Wilkes-Barre. 


About $52,000. 


*Md., Baltimore—W. Schluderberg & Son, 
4th and Bank Sts., let contract building 
5 story brick and concrete packing plant, 
rein.-con flooring, concrete foundation, on 
East Baltimore St., to Consolidated Eng. 
Co., 243 Calvert Bldg. About $250,000. 
Noted July 10. 


*W. Va., Wheeling—J. E. Moss Iron Wks,. 
28th and Chapline Sts., will build 1 story, 
125 x 250 ft. plant, on 29th St. About $60,- 
000. Work will be done by day labor. 


Co., 


? 


*N. C., Fayetteville—Jackson Bros. 
Salisbury, Md, let contract building 2 
story, brick and timber, planing mill and 
box shook factory, here, to Irwin & Leigh- 
ton, 126 North 12th St., Phila. 


*N. C., Shelby—Shelby Cotton Mills will 
build 2 story addition to mill. Cost be- 
tween $75,000 and $100,000. Work will be 
done by day labor. 


*Fla., Sarasota—City let contract build- 
ing 47 x 68 ft. power and water plant, con- 
crete and Dennison inter locking tile stucco, 
to Southern Constr. Co., St. Petersburg. 


*Ala., Birmingham—H. B. Odell, agt. 
Packard Motor Co., 541 Peachtree St., At- 
lanta, Ga., will build mill construction 
garage on Magnolia Ave. and Sycamore St., 
here. About $60,000. Work will be done 
by day labor under supervision of I. Adler, 
Birmingham. 


*0., Cleveland—Bamberger-Reinthal Co., 
2621 East 9th St., let contract building 3 
story, 70 x 180 ft. rein.-con., steel and 
brick factory, on Grand Ave., to Bolton & 
Pratt, 801 Columbia Bldg. About $100,000. 


*0., Cleveland—Natl. Lamp Co., Nela 
Park, let contract building 3 story, 80 x 
110 ft., rein.-con., steel and brick factory, 
to S. W. Emerson Co., 1900 Euclid Ave. 
About $200,000. 


*0., Cleveland—J. M. and L. A. Osborn 
Co., Superior Viaduct, let contract building 
2 story, 130 x 150 ft., rein.con., steel and 
brick warehouse, on East 39th St. and Su- 
perior Ave., to S. ’. Emerson Co., 1900 


Euclid Ave. About $300,000. Noted June 5. 


*0., Columbus—Columbus Tire & Rubber 
Co., Hayden Bldg., let contract building 2 
story, 75 x 300 ft. factory. with two 25 x 
60 ft. wings, on west bank of Olentangy 
River, to Cummins & Blan Co., Cleveland. 


*O., Dayton—M. Weber Co., 218 North 
St. Clair St., let contract building 4 story, 
60 x 100 ft. repair shop and garage, rein.- 
con. and brick, rein.-con. flooring, con- 
crete foundation, at 218-28 North St. Clair 
St., to H. R. Blagg., 1°%- East 3rd St. 
About $85,000. 


*0O., Middleton—Amer. Rolling Mills Co. 
let contract building rein.-con. and steel 
extension to sheet and jobbing mill plant, 
concrete foundation, to Westinghouse, 
Church & Kerr. 37 Wall St., New York 
City. About $2,000,000. 


*™Mich., Detroit—Commerce Motor Car 
Co., Solvay and Mackie Aves., let contract 
huilding 1 story, 120 x 240 ft. factory and 
2 story, 30 x 90 ft. office, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, to L. W. Zander, 708 14th St. 


*Mich., Detroit—M. Standish, 39 Pengree 
Ave., let contract for 3 story, 60 x 150 ft., 
rein.-con. and brick garage, rein.-con. floor- 
ing, concrete foundation on Woodward and 
Hancock Ave. to J. Finn & Son, 2375 
Woodward Ave. About $65,000. 
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*Mich., Mt, Clemens—Natl. « 
New Natl Bank of Commerc: 
contract for steel plant to co sar 
buildings, one 40 x 60 ft., one 6) 160 fs 
and other 200 x 400 ft. to A) Co 
16112 Euclid Ave., Cleveland, $15 


*Iil., Chicago—Cleveland Meta! 


Co., Platt Ave., Cleveland, let Seaied 
building 3 story, 90 x 200 ft A sites 
warehouse, rein.-con. flooring 


foundation, on West 48rd St. and \ 


Ave., here, to Austin Co., 208 Sq, th L. 
Salle St. About $150,000. = 
*Ill., Chicago—A. Woltersdorf reht 


138 North La Salle St., let cont, t + 
J. Rodatz, 209 South La Salle si a 

story, 65 x 162 ft., 2 story, 49 x 1s ¢, 
and 3 story, 89 x 94 ft. bakery plants. 1; 
construction, concrete foundation. at +»: 
Federal St. also 1 story, 57 x 140 % 
stable, at 5407 Federal St., for Gordo; 
Pagel Co., 461 Chene St., Detroit, Mich 
About $225,000. Noted May 29... °°" 


will, East St. Louis—Natl. Stock ¥ rds 
let contract building 3 story, 155 x J) 


ft.. brick house for hogs, concrete flooris 
rock foundation, to Natl. Stock Yar 
Constr. Co., East St. Louis. About $150,0 





*Wis., Ripon—Barlow-Seelig Mfg. Co ), 
contract building 1 story, 50 x 120 ft brick 
and concrete factory, to Immel Constr. Co 
200 — Main St., Fond du Lac. Abou! 

20, 0. 


*Wis., Sheboygan—Haack Motor Co. ¢/; 
C. Haack, Jr., let contract building 2 stom 
63 x 120 ft., brick, rein.-con. and _ stee! 
garage, rein.-con. flooring, concrete founds 


tion, on 12th St. and Indinana Ave. ¢ 
C. Haack, Sheboygan, $61,050. Note 
July 10, 

*Mo., St. Louis — Columbia Transfe: 
Co., Bway and Spruce Sts., let contract 
building 2 story, 82 x 228 ft. rein.-con 
steel and brick freight depot, at Clark 
Spruce and 6th Sts., to Fruin Colnaz 


Contg. Co., Merchants Laclede Bldg, About 
$63,000. 


*Tex., Strawn—Palo Pinto Oil Co., 6 
Bway., New York City, let contract build 
ing rein.-con. and steel plant, here, to 
Westinghouse, Church, Kerr, 37 Wall St 
New York City. About $50,000. 


*Utah, Salt Lake City—McDonald Cha 
olate Co. let contract building rein.-con. and 
steel factory on West Bway., to Campbe! 
Bldg. Co., 71 South Main St., $81,250. 


*Wash., Seattle—Libby, McNeil & Lil- 
by, 33 South Dearborn St., Chicago 
contract building 2 story, 73 x 135 ft. co: 
crete packing house, rein.-con. flooring 
— to F. J. Leonard, Lewis Bldg., Puit 
and, 


*Wash., Seattle—Paragon Tool Co 
Manufacturers Exch. Bldg., let contract 
building 2 story, 50 x 110 ft., brick and 
concrete tool plant, rein.-con. flooring, on 
Pine and Boylston Sts., to McRae Bros. 
Amer. Bank Bldg. About $55,000. 


*Ore., Vale—Vale Milling & Elevator Co., 
United States Natl. Bank Bldg., let general 
contract building 3% story concrete and 
timber mill to Glasser Constr. Co., Hutto: 
Bldg., Spokane, Wash.; lumber to Boise 
Payeter Lumber Co.; plumbing and har! 
ware materials, to Vale Trading Co. About 
$50,000. 


*Cal., Burbank— Moreland Truck Co 
North Main St., Los Angeles, let contract 
building three 1 story, 160 x 320 ft. fa 
tories, and 2 story, 80 x 170 ft. office, rein 
con., brick and steel, concrete foundatio: 
to C. J. Kubach Co., 701 Merchants Natl 
Bank Bldg., Los Angeles. About $500,000. 


*Cal., Los Angeles—Ponet Estate, City 
Natl. Bank Bldg., let contract building 4 
story, 100 x 155 ft., rein.-con. garage 
rein.-con. flooring, concrete foundation, 
12th and Hope Sts., to Winter Constr. Co 
2141 Sacramento St., $125,000. Chevror 
Motor Co., lessee. 


*Cal., Rivera—El Ranchito Citrus Assn 
will build 2 story, 80 x 150 ft., concrete, 
steel and hollow tile packing plant, con- 
crete foundation. About $30,000. Work 
will be done by day labor under supervision 
of Shepherd & Hamm, engrs., 315 Central 
Blidg., Pasadena. 


*#Cal., San Francisco—Joshua Hendy Iron 
Wks., 75 Fremont St., let contract building 
lant on 47,000 sa.ft. site on Kearny and 

acisco Sts., to J. R. Cahill, 110 Sutter 
St. About $450,000. 
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rial Works (Continued) N. ¥., Hartsdale—Club House—Harts- Del, Selborne Farms (Wilmington PO 

dale Country Club having plans prepared —fjouses—M. Fielding, archt.. 520 Walnut 

London—McClary Mfg. Co., 333 by W H. Gompert, archt. and engr, 171 St preparing plans for ter 21 st ry 7 ¢ 

We ston St., let contract building 5 story, Madison Ave, New York City, for brick, &@ ¢t. concrete. stone al a frame f ur n ‘bu i 

-> » 125 ft., rein.-con. and brick factory, steel and stone, brick foundation. About ings. Owner’s name withh 1 i , . an 
te foundation, to J. Putherbough, 272 $750,000. . thhek 

About $60,000. 3 ; 

il N. Y., Hornell—School—City election N. C., Gastonia—Cottages—Meyers Mills 

Aug. 5, to vote on proposition to appropri- aim to. a feet 5 alee. 4 cae aot 

B ildi ate between $200,000 and $250,000 to build tages Robert & Co Candler Bldg At- 

ulidings new school. lanta, Ga., engrs. and archts 


PROPOSED WORK 


Mass., Amherst—Memorial—Massaghu- 
setts Agricultural College plans to construct 
memorial building on campus. About $150,- 
v00. Architect not selected. 


Mass., Chicopee—Theatre—P. P. Starzyk, 
32 Center St., soon receives bids altering 
Old Wells Opera House, on Exchange and 
Center Sts., concrete and steel. About $50,- 
000. Private plans. 


Mass., East Springfield (Springfield P. O.) 
—See “Industrial Works.” 


Mass., South Hadley—Science and Dor- 
mitory—Mt. Holyoke College plans to build 
science hall and dormitory group. on 
campus. About $500,000. Brainerd & 
Leeds, 89 Franklin St., Boston, archts., for 
dormitory group. 


Mass., Three Rivers—School—-French 
Catholic Church plans to build brick and 
steel school. About $60,000. L. Geoffroy, 
pastor. Architect not selected. 
Worcester—Hospital—City plans 
149 x 33 ft. brick, on Bel 
Fuller & De- 


Mass., 
to build 2 story, 


mont St. About $160,000. 
lano, 44 Front St., archts. Engineer not 
selected. 

Conn., Bridgeport—Office and Bank— 
Hincks Bros. & Co., 207 State St., having 
plans prepared by W. J. Skinner, archt., 


1188 Main St., for 3 story, 38 x 120 ft., brick, 
terra cotta and marble, rein.-con. flooring, 
concrete foundation, on Main St. About 
$60,000. Noted July 10. 


Forrestville—School—Bd, Educ., 
Bristol, plans to build 2 story brick and 
steel addition to school, in Dist. 13, here. 
About $60,000. W. P. Crabtree, 272 Main 
St., New Britain, archt. 


Conn., 


Conn., Milford—Hotel—P. M. Rosengar- 
ten, 335 Willow St. Waterbury, plans to 
build new hotel on Merwin St., here. About 
$50,000, Engineer not selected. 


Manchester—School—St. 
James Roman Catholic Society, 896 Main St. 
having plans prepared by Whiton & Mc- 
Mahon, archts., 36 Pear] St., Hartford, for 
brick school. About $60,000. W. J. McGuirk, 
pastor. 


Conn,, South 


Conn., Stamford—School—Bd. Educ. hav- 
ing plans prepared by Emmens & Abbott, 
engrs., Washington Bldg., for 24 room 
school on State and South Sts., brick, con- 
crete and steel, concrete foundation, con- 
grote flooring. About $225,000. Noted 
Mar, 20. 


Conn, Waterbury—Hospital—Bd. Health 
soon receives bids building 2 story brick 
and rein.-con, isolation hospital, rein.-con. 
flooring, concrete foundation. About $200,- 
060. Cross & Cross, 681 5th Ave., New 
York City, archts. 


N. Y., Areade—High School—City voted 
$150,000 bonds to build combined grammar 
ind high school. 


N. Y., Brooklyn—Hospital—New_ York 
Congregation Home for Aged, 123 Linden 
\ve. having plans prepared by Parfitt 
Bros., archts. and engrs., 26 Court St., for 

story, 38 x 65 ft. brick, steel and stone 
‘ddition, stone foundation. About $65,000. 


N. Y¥., Brooklyn—Office—Home Title In- 
surance Co., Jay and Pearl Sts., having 
plans prepared by Slee & Bryson, archts.. 

‘4 Montgomery St., for 3 story, 65 x_90 
ft. brick and steel, brick foundation, on Jay 
St. and Willoughby Ave. About $100,000. 


N. Y., Flushing—School—Bd. Educ., 500 


ik Ave., New York City, having plans 
epared by C, B. J. Snyder, archt. and 
er., Municipal Bldg, New York City, 


iding 3 story, brick and steel, brick foun- 
tion, on Jamaica Rd., here, and altering 
ool adjoining same. About $300,000. 


N. Y¥., Geneva—Club House—Geneva 
incil Knights of Columbus plans to build 
ib house, Cost between $80,000 and 
00,000. Address R. J. Wyatt, Geneva. 
hiteet or engineer not selected. 


N. Y., Syracuse—School—Bd. Educ., On- 
ondaga Valley, plans to build 2 story, 150 


x 200 ft., brick, rein.-con. and steel, con 
erete foundation, here About $350,000. 
Ford, Buck & Sheldon, 60 Prospect St 
Hartford, Conn., engrs. M L. King, Snow 
Bldg., archt. 

N. Y¥., Syracuse—School—City plans to 
build 2 story, brick and rein.-con on 
Alvord St About $300,000 M. L. King. 
Snow Bldg., archt H. C. Allen, City 


Hall, engr. 
N. Y¥., Syracuse—School—St. Anthony of 
Padrea Church, Colvin St. and Midland 
Ave., plans to build 2 story, 75 x 140 ft 
rein.-con, and steel parochial school, rein.- 
con. flooring, concrete foundation About 
$85,000 A. R. Acheson, 852 Ostrom Ave, 
engr. M. L. King, Snow Bldg., archt 


Educ 
brick 
About 


N. Y¥., Tonawanda—School— Bd. 
soon receives bids building 2. story, 
and concrete on Highland Ave 
$60,000. 


N. J., Plainfleld—School—Bd, Kduc. soon 
lets contract building 24 story, 55 x 150 ft., 
brick and sieel, brick foundation on Emer 
son Ave. About $140,000 Incorrectly 
noted in our issue of July 24 


Pa., Chester—Club House—Chester Club 
soon lets contract building 4 story, 65x 110 
ft.. marble, brick and terra cotta About 
$140,000. C. Brazer, Crozer Bldg., archt 


Pa., Dorrancetown—Hall—Boro. plans to 


build 2 story, 48 x 68 ft. town hall. About 
$52,000. J. S. Petton, 2nd Natl. Bank 
Bldg., Wilkes-Barre, archt 

Pa., Jeanette—High School—Boro. plans 


election in September to vote on $250,000 
bonds to build high school on 4th St. 


Pa., Nanticoke—Bank—Polish Bank Assn 
having plans prepared by A. Reilly, archt., 
Bennett Bldg., Wilkes-Barre, building 1 
story, 25 x 100 ft. marble, brick and terra 
cotta bank. About $50,000. 





Pa., Nanticoke—School—Borough having 
plans prepared by A. Reilly, archt., Ben- 
nett Bldg., Wilkes-Barre, building 2 story, 
25 x 40 ft. and 2 story, 30 x 50 ft. brick 
timber and stone schools, rock foundation. 
About $70,000 and $80,000 respectively. 


Pa., Olyphant—Office—Scranton Gas & 
Water Co. plans to build 1 story, 25 x 50 
ft., rein.-con., steel and brick, concrete foun- 
dation. About $50,000. E. Davis and G. M. 
Lewis, Union Trust Bldg., Scranton, archts. 


Pa., Phila—Bank and Office—Fidelify 
Trust Co., Broad and Chestnut Sts., had 
plans prepared by J. T. Windrem, archt.. 
Commonwealth Trust Bldg., for 32 story, 
brick, steel and stone, 6 stories 27 x 127 ft.. 
and 26 stories 175 x 2294 ft., on Broad and 
Walnut Sts. About $8,000,000. 





Pa., Phila.x—Housée of Correction—City 
having plans prepared by C. E. Oelschiager, 
archt., 1615 Walnut St., making interior 
alterations to 2 and 3 story house of cor- 


rection on Helmerburg St. Rd. About 
$50,000. 
Pa., Phila.—School—Protestant Episco- 


pal Divinity School, 42nd and Spruce Sts., 
plain to .build school. Cost to exceed $50,- 
000, Zantinger, Borie & Medary, 16th and 
Sansom Sts., archts. 


Pa., Pittsburgh—Office—See “Industrial 
Works.” 
Pa., Plymouth—Church—St. Leo Polish 


Catholic congregation plans to build 2 
story, 50 x 133 ft., rein.-con., steel and 
brick, concrete foundation. About $90,000. 
ae & McHale, Burr Bldg., Scranton, 
archts 


Pa., Seranton—Toilet—Maccar Truck Co., 
Cliff St., plans to build 1 story, 40 x 60 ft., 
concrete and brick, rein.-con. flooring, con- 
erete foundation, on Mulberry St. About 
$51.000. Davis & Lewis, Union Bank Bldg., 
archts. 


N. C., Highpoint—Exposition—Southern 
Furniture Exposition Bldg Co. plan to 
build 10 story, 100 x 200 ft. rein.-con. and 
steel, rein.-con. flooring and concrete foun 


dation on Main St Cost between $400,000 


and $500,000 

N. C., High Point—Hospital—W. L. Jack 
son, chn., Sanitarium, Ine, receives bids 
about Sept. 1 building 3 story, tile and 


brick, on 
Parton, 


Johnson St A bout 
Greensboro, archt 


$60,000. H 


u N. C,, Kannapois—Cottages—Cabarrus 
Cotton Mills plan to build one hundred 1} 


story, 4 room cottages Robert & Co 
Candler Bidg., Atlanta, Ga. engrs. and 
archts. 

N. ©., Menroe—School—School Bd. soon 
receives bids building 2 story, brick, on 
West Lancaster St About $50,000. Archi 


tect not selected 


N. €,, Roxboro—Court House and Jail 





Comrs. Person Co, plan to build courthouse 
and jail. About $200,000 

: N. C., Shelby— Hotel—Cleveland Spring 
Co. plans to build hotel here. About $300, 
aon Architect not selected. 

N. C., Wake Forest—Hotel—Wake Forest 
Hotel Co. soon lets contract building 4 
story, brick About $50,000. F. B. Simp- 
son, Raleigh, archt 


Ga,, Thomaston—Cottages—Peerless Cot 
ton Mills plan to build seventy-two 1 story 


four room cottages, including drainage 
system and auxiliary buildings. Robert & 
: ’ 
Co., Candler Bldg. Atlanta, archts. and 
engrs. 

Ala., Birmingham — Schools — Jefferson 


Co. election Sept. 1, to vote on $125,000 
— to build 3 brick or tile high schools 
2 schools to cost $50,000 each and r 
$25 000. da other 


Ala., Montgomery—Hospital—Sisters of 
Mercy having plans prepared by F. Ausfeld 
archt., Montgomery, building 3 story, brick 
addition, rein.-con. flooring, concrete foun 
dation. About $100,000, 


0., Carthage—Clubhouse—See “Industria! 
Works.” 


0., Cleveland — Church — Hellanie Or- 
thodox Community acquired site at 2167 
West 14th St., and plans to build 2 story. 


16 x &5 ft. stone, steel and brick. About 
$75,000. Architect not selected. 
0., Cleveland — Commercial — English 


Woolen Mills Co., 232 Superior Ave., N. E 
acquired site at 1712 Euclid Ave. and plans 
to build 4 story, 66 x 190 ft., rein.-con.. 
steel, terra cotta and brick. About $15°.,- 
000. Architect not selected, 


0., Cleveland—Commercial—Frey-Fisher 
Furniture Co., Marshall Bldg., purchased 
site on East 125th St. and St. Clair Ave 
and plans to build 4 story, 80 x 190 ft. con- 
crete, steel and brick About $100,000. 
Architect not selected. 


0., Cleveland—Hospital—Mt. Sinai Hos- 
pital Assn., East 105th St. and Hough Ave., 
acquired site on East 195th St. and Ansel 
Rd. and plans to build 3 story, 190 x 250 
ft. rein.-con., steel and brick addition, con- 
crete foundation About $100,000. Archi- 
tect not selected. 


0., Cleveland — Hote! — Terminal Bldg 
Co., Marshall Bldg., plans to build 1 story, 
16 x 136 ft. rein.-con., stee! and brick addi- 
tion, at 204 West Superior Ave. About 
$50,000. Architect not selected. 


0., Cleveland—Office—Cleveland Osborne 
Mfg. Co., 5401 Hamilton Ave., plans to 
build 1 story, 49 x 128 ft., rein.-con., brick 
and steel office addition. About $40,006 
Architect not selected. 
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buildings (Continued) 


0., Cleveland—Office—Colburn Machine 
Tool Co., 1040 Ivanhoe Rd. plans to build 
1 story, 44 x 78 ft. rein.-con., steel and 
brick About $80,000, Architect not se- 
lected. 


0., Cleveland — Office—B. Moore Paint 
(‘o., 1314 Marquette Ave., acquired site on 
Kast 7ist St. and Grant Ave. and plans to 
build 3 story, 50 x 50 ft., rein.-con., steel 
and brick About $60,000. Architect not 
selected, 


0., Cleveland—Office—Parish & Bingham 
Co, acquired site at 10601 Madison Ave. and 
plans to build 2 story, 39 x 123 ft. rein.- 
con., steel and brick addition. About $75,- 
000. Architect not selected. 


0., Cleveland—Temple—Masonic Temple 
Assn., East 6th St. and Superior Ave., ac- 
quired site at 3515 Euclid Ave. and plans 
to build 6 story, 45 x 101 ft., rein.-con., 
steel, terra cotta and brick. About $500,- 
000. Architect not selected. 


0., Cleveland—Theatre and Office—Allen 
Theatre Enterprises, Richmond St., E, To- 
ronto, Ont., having plans prepared by C. 
li. Crane and E. G. Kiehler, archts., 2325 
Dime tank Bldg., Detroit, Mich., for 2 
story theatre, 6 story office and 2 story 
garage, rein.-con., brick and steel, rein.-con. 





flooring, concrete foundation, on Euclid 
Ave., here. About $1,000,000. 
0., Cleveland—Theatre—D. R. Hanna, 


511 Leader-News Bldg., having plans pre- 
pared by C. A. Platt, archt., 101 Park Ave., 
New York City, for 11 story, 100 x 192 ft. 
rein.-con., steel and brick, on East 14th St. 
and Prospect Ave. About $750,000. 


0., Cleveland—Theatre—Hoffman Bros., 
Electric Bldg., acquired site at 10210 Euclid 
Ave., and plans to build 4 story, 101 x 164 
ft. rein-con., terra cotta, steel and brick. 
About $250,000. Architect not selected. 


O., Cleveland — Theatre and Office — J. 
Laronge Co., acquired site on East 17th 
St. and Euclid Ave. and plans to build 12 
story, 225 x 230 ft. rein.-con., steel and 
brick. About $2,500,000. Architect not 
selected. 


0., Cleveland—Theatre—Pauled Realty 
Co., Hippodrome Bldg., having plans_pre- 
pared by Rapp & Rapp, archts., 69 West 
Washington St., Chicago, building 5 story, 
75 x 240 ft. rein.-con., terra cotta, steel and 
brick, on East 105th St. and Euclid Ave. 
About $400,000. 


0., Dayton—Stores and Offices—F. and J 
Steffen, 44 East 4th St., plan to build 4 
story, 60 x 120 ft., rein.-con. and brick, 
concrete foundation, at 5th and Main Sts. 
About $100,000. Architect not selected. 


Ind., Whiting—Club—Owl Club having 
plans prepared by Zimmerman, Saxe & 
Zimmerman, archts., 64 East Van Buren 
St.. Chicago, building 5 story, 45 x 65 ft., 
brick and timber, brick foundation. About 
$65,000. 


Mich., Detroit—Commercial and Hall— 
BR. C. Wetzel & Co., archt., 2317 Dime Bank 
Bildg.. preparing plans for 2 story, 95 x 
200 ft.. rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation, on Wood- 
ward Ave. and Watson St About $150,- 
000. Owner’s name withheld. 


Mich., Detroit — Market — J. Loporov- 
sky, Oakland Ave., having pians prepared 
by R. Finn, archt., 1144 David Whitney 
Bldg., for 2 story, 60 x 100 ft., brick and 
timber, wood flooring, concrete foundation. 
About $50,000. 


Mich., Detroit — Mercantile — Moore 
Realty Co., 512 Holden Bldg., had plans 
prepared by R. A. Bailey, archt., 54 Lafay- 
ette Ave., for story, 75 x 100 ft., rein- 
con., brick and steel, concrete foundation, 
» Grand River Ave. near Vinewood St. 
About $100,000. 


Mich Detroit—Temple—Ionic Lodge F. 
¢ A. M., Lawton and Grand River Aves., 
having plans prenared by G. W. Graves, 
reht., 43 John St.. for 3 story, 90 x 100 
ft rein.-con., brick and steel, rein.-con. 
flooring, concrete foundation, on Grand 
River Ave. About $130,000. 





Mich., Detroit—Theatre and Stores— 
Allen Theatre Enterprise, 2325 Richmond 
St... E. Toronto, Ont., having plans pre- 
pared by C. H. Crane and E. G. Kiehler, 
archts., 2325 Dime Bank Bidg., for 2 story, 
133 x 200 ft., rein.-con., brick and steel, 
rein.-con. flooring, concrete foundation, on 
Woodward Ave. and Watson St, here. 
About $600,000. 


Mich., Detroit — Theatre, Bank and 
Stores—Zemon & Wetsman, 1020 Chamber 
of Commerce, had plans prepared by G. 
V. Pottle, archt., 1401 David Whitney 
Bldg., for 2 story, rein.-con., brick and 
steel, concrete foundation on Linwood 
Ave. and Virginia Park. About $150,000. 


Mich., Ecorse — School — St. Francis 
congregation having plans prepared by G. 
W. Graves, archt., 43 John R St., for 2 
story, 80 x 150 ft., rein.-con., brick and 
steel, wood and mastic flooring, concrete 
foundation, on State and Webster Sts. 
About $150,000. 


Mich., Flint—Church—Van Leyen, Schil- 
ling & Keough, archts., 1115 Union Trust 
Bldg., Detroit, receives bids about Aug. 8, 
building 1 story, 80 x 140 ft., rein.-con. 
and brick, rein-con. flooring, concrete 
foundation, on Beach St., here, for St. 
Matthew's congregation. About $150,000. 
Noted July 3. 


Mich., Holly—Temple and Stores—Holly 
Lodge F. & A. M. having plans prepared 
by G. W. Graves, archt., 43 John R St, 
Detroit, for 3 story, 63 x 108 ft., brick 
and steel concrete foundation, on Main 
St. About $100,000. 


Mich., Houghton—Home—Maas_ Bros., 
archts., 400 Penobscot Bldg., Detroit, soon 
lets contract for 2 story, 83 x 134 ft, 
brick and steel, concrete foundation, for 
Good Will Farm. About $100,000. 


Mich., Negaunee—Church, School and 
Parish House—Van Leyen, Schilling & 
Keough, archts., 1115 Union Trust Bldg., 
Detroit, receives bids about Aug. 8, build- 
ing 2 story, 60 x 120 ft. church, 40 x 60 
ft. parish house and 40 x 60 ft. school, 
rein.-con., brick and steel, rein.-con. floor- 
ing. concrete foundation, here, for St. 
Paul’s congregation. About $150,000. Noted 
July 24. 


Mich., Oakwood—School—Van _  Leyen, 
Schilling & Keough, archts., 1115 Union 
Bidg., Detroit, receives bids about Aug. 8, 
building 2 story, 85 x 200 ft., rein.-con., 
brick and steel, rein.-con. flooring, con- 


crete foundation, for village. About 
$230,000. 
Mich., Wyandotte— Temple — Wyan- 


dotte Lodge F. & A. M., having plans pre- 
pared by G. W. Graves, archt., 43 John R 
St., Detroit, for 3 story, 75 x 120 ft., rein.- 
con., brick and _ steel, rein.-con. flooring, 


concrete foundation, on Biddle Ave. About 
$115,000. 
Il, Belleville—Bank—St. Clair Natl. 


Bank, Freeburg, plans to build bank here. 
About $150,000. Address W. Reichert, 
Freeburg. 


Ill., Chicago—Library and Office—John 
Crerar Library, Marshall Field Bldg., hav- 
ing revised plans prepared by Holabird & 
Roche, archts., 104 South Michigan Ave., 
for library and office, on Randolph St. and 
Michigan Blvd. Bids will soon be received. 
Noted June 12. 


Iil., Chicago—Offices, etc.—Hall & Ellis, 
37 West Van Buren St., having plans pre- 
pared by Puckey & Jenkins. archts., 6 
North Michigan Ave., for 3 story, 145 x 170 
ft.. rein-con. and brick offices and auto 
service building, rein.-con. flooring, con- 
crete foundation, on Michigan Ave. and 
29th St. About $150,000. 


Iil., Chicago—Theatre—Lubiner & Trinz, 
25 East Jackson Blvd., having plans pre- 
pared by W. W. Ahlschlager, archt., 111 
West Washington St., for 2 story, 125 x 215 
ft., brick, steel and _ rein.-con., rein-con. 
flooring, concrete foundation, on Kedzie and 
Madison Sts. About $500,000. 


Ill., Springfield—Memorial—State Dept. 
Pub. Wks. & Bldgs., soon receives bids 
building 4 story, 190 x 277 ft. rein.-con. 
centennial memorial, on ground adiacent to 
State Capitol Bldg. About $1.000,900. E. 
Martin, 104 South Michigan Ave., Chicago, 
superv. archt. 
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Wis., Bloomington—High s&s 
Educ. pians to build 4 story, 9» 
on Main St. About $75,000. A, 
selected, 


Wis., Cudahy—Bank—Cudahy s 
plans to build 2 story, 70 x 150 ft 
and brick, brick foundation on i 
Center Sts. About $75,000, J bP 
pres. Architect not selected. fe 


Wis., Madison—University—hi Ed 
having plans prepared by A. R. P od: 
archt., Capitol Bldg., improving | 
of Wisconsin. Plans include rv: 
college of engineering, cost $62.50 Nort 
Hall, $8000, music hall, $35,000, m: evn 
rasium, $5000, coal bunkers, $55,000. &:, 
total cost, $147,087. 


Wis., Neenah—Bank—First Nat! 
100 West Wisconsin Ave., having p! 
pared by Childs & Smith, archts, 6} 
Van Buren St., Chicago. building \ 
41 x 84 ft. rein.-con. and stone, concres 
foundation. About $100,000. 





Wis., West Bend—School—Bd. buy 
c/o J. W. Gehl, plans to build 6) x 1] 
ft., brick, rein.-con. and steel, brick foy 
dation, on Main St. About $50,000. Arch. 
tect not selected. 


Ia., Newton—Hospital—Skiff Hospital 
plans to build 3 story, 88 x 118 ft. fireproo; 
hospital. About $125,000. Cervin & Hor 
310 Safety Bidg., Rock Island, IIL, archts 


Minn., Albert Lea—School—Schoo! Pd 
soon lets contract remodeling and bu lding 
2 story addition to school. About $! °,)(/ 
F. Tustison, Auditorium Bldg., Minne: polis 


engr. Jaconson & Jaconson, Owatoraa 
archts, 
Minn., Chisholm — Recreation — Villag: 


plans to build 2 story, 100 x 175 ft., rein- 
con., brick and _ steel, rein.-con. flooring 
concrete foundation, on Main St Plans 
include swimming pool and large auditor 
ium. About $200,000. W. E. Bates, pres 
chamber commerce. Architect not se- 
lected. 


Minn., Duluth—Hospital—A. W. Rya: 
pres. St. Luke’s Hospital Assn., receives 
bids about Sept. 15, for 5 story, 125 x 150 
ft., rein.-con., brick and steel, rein.-con 
flooring, concrete foundation, on 10th Ave 
FE. and ist St. About $350,000. McKin 
Mead & White, 101 Park Ave., New York 
City, archts. and engrs. Noted Jan. 30. 


Minn,, Duluth—School—Bd. Educ. rr 
jected bids received July 11 for 2 story, 64 
x 180 ft., brick addition to Riverside Schoo 
About $95,000. Work will be readvertised 
Croft & Boerner, Palace Bldg., Minneapolis 
archts. and engrs. Noted June 19. 


Minn., Hibbing—Recreation—Town plans 
to build 2 story, 140 x 260 ft., rein.-cor 
brick and steel, rein.-con. flooring, concreté 
foundation, on 8rd Ave. About $25,000 
Holstead & Sullivan, Palladio Bldg., 1" 
luth, archts. and engrs. 


Minn., Mankato — Office — Free Pres 
Printing Co. had preliminary plans pre 
pared by Kees & Colburn, archts., Ply 
mouth Bldg., Minneapolis, for 5 story, »- 
x 140 ft. rein.-con. and brick. Abou! 
$225,000. 


Kan., Marion—Court House—Marion ©0 
having plans prepared for 3 story, %6 * 
124 ft. rein.-con, steel ad brick, rein.-con 
flooring. concrete foundation, About 33)". 
000. Tonini & Bramblett, 417 Termina! 
Bldg., Oklahoma City, Okla., archts. 


Neb., Beatrice—Club—Beatrice Lodge of 
Masons plan to build club on 5th and Elk 
Sts. Cost between $50,000 and $60,090 


Wyo., Douglas—School—School Dist. sor 
receives bids building 3 story school Abou 
$60,000. $80000 bonds voted for proe 
T. J. Brownfield, secy. bd. educ. 


Mont., Helena—Temple—Algeria Tatr® 
Shrine receives bids in about 30 days 
building 1 story on Neill and Benton Aves 
About $200,000. C. S. Haire and © I 
Carsley, Power Bldg., archts. 


Snyder 


Frentz 


re 


Mont., Williston — Theatre—W. 
having plans prepared by R. A. Prem 
archt., Wolf Point, for 75 x 140 ft. thea! 
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(Cortinued) __Ont., Preston—Bank—Bank of Toronto, Pa., Pittsburgh—Hich Schoolk—Bd. Educ 













; ae 55 King St, W., plans to build 2 story, receiving bids building 3 story, 225 x 250 
Mew ae eee mon aa ot steel and brick, concrete foundation, on ft. steel, brick and terra cotta, concrete 
va, receive bids building 3 story, 40 King and Wellington Sts. About $60,000. foundation, in Homewood Dist. About 
Louis, soon BM, 7s J. M. Lyle, Avondale Rd., Toronto, archt. $1,300,000. G. S. Orth & Co., Jenkins Ar 






x 60 ft. rock, stone and brick, rock founda- 

on Rolla Methodist Episcopal congre- 

pon Ag About $50,000. Ont., Sandwich—-School—Bd. Educ. plans 
— election to vote on $60,000 by-law to build 
Mo., St. Louis -— Church — Grace Holy 2 story, concrete and brick, concrete foun- 


cade, engrs. 






N. CC... Nashville—Court House—Until 








Cross congre gation poe to build chureh, dation. Address R. S. Agnelly, chn ——. ot ee bool oe a: 
t 2601 North 11th St. About $50,000. story, - on Was ton § Abe 
‘“ R Taylor, pastor. Architect not se- — Ont., Sandwich—School—Van_ _— Leyen. 25,000, | J.C. Stout. Nashville, areht 
lected Schilling & Keough, arechts., 1115 Union ~ ss 
Trust Bidg., Detroit, Mich., soon let con- 
Tex., Donna—School—tTrustees Donna tract building 2 story, 60 x 85 ft. rein- Ala,, Cloverdale—School—Until Aug. 5. 





oon nt School Dist. soon receive bids con. and brick, rein.-con. flooring, concrete by Supt. Bd. Educ., Montgomery Co., (Mont- 

iil 1 story school. Cost between foundation, on Wyandotte St., for Bd. Educ gomery) building 1 story, brick concrete 

£50,000 and $60,000. H. F. Kuehne, 826 About $60,000. foundation, covering 15,200 sq.ft. floor 

id Bldg., Austin, archt space. About $60,000. F. Lockwood, 119 
Adams St., Montgomery archt 







Wash., Aberdeen—Theatre and Office— _Ont., St. Thomas—Hospital—City and 

‘antages Amusement Co. plans to build 4 Elgin Co. plan to build memorial hospital, 

ory, brick and concrete, (2000 seating On Elgin St. About $225,000. N. R. Dar- Ala., Grange Hall—School—Until Aug. 5 

pacity) on I and Wishkah Sts. About Tach, 3 Drake St., archt. by Dept. Educ., building 1 story, brick 

3175.000 Architect not selected. rein ‘“ Pe ee foundation, cov- 
ae ; ering h.450 sq.ft. floor space, for Mont 

Wash., Elma—Store—Minard & Co. plans ee Seamer Shee City receives gomery Co. (Montgomery). About $80,000 

build 2 story, 99 x 127 ft. brick an@ room brick oe i Ging two 2 Story, six F Ausfeld, Montgomery, archt 

rete concrete foundation. About cx school, concrete foundation. 

crete, concre About $100,000. N. R. Darrach, 3 Drake 






























000. Architect not selected. St., archt. Ala, Hope Hull—School—Until Aug. 5, 
‘ : by Montgomery Co. School Bd., (Montgom 

° . Mic 22 =... Fie J 3 »G., a 
Wash., Hoquiam — Busine = i ee oe cit ery). building 1 story, brick, concrete foun 
Merril & Endresen plan to build story, Ont., Toronto—Stations, etc.—A.¥.Stew- dation, covering 15.150 sqft. floor space 
'x 75 ft. concrete and brick. About $50.- art, ch. engr. Canadian Natl. Rys., 27 About $60,000 F. Ausfeld, Montgomery 
Reeb & Gould, Seattle, archts. Wellington St., E., soon lets contract build- Azcht ear at pb a 





ing 2 stations and 8 section houses, frame, 
Wash. Spekane—Hotel—-A. A. Morse, concrete foundation; also 5 frame coal and 






217 3rd St., olans to build 3 or 4 story oil houses and 21 bunk houses Ala,, Pine Level—High School—tUntil 
ick or concrete. About $100,000. Archi- Aug. 5, by Montgomery Co. Bd. Educ., 
tect not selected. (Montgomery) building 1 story, brick, con 





B. C., Pentieton—School—Bd. Trustees i q 515 
oo a crete foundation, covering 15,150 sq.ft. floor 
Ore., Axtoria—Theatre—Jensen & Von plan to build 3 story, 10 room, brick and space. About $75,000. F. Ausfeld, Mont- 
Herbere, Liberty Theatre, Portland, plan timber addition to Ellis School, concrete gomery, archt 
ierberg, Liberty ieatre, —— , foundation. About $50,000. Architect not ae 

















» build 2 or 3 story,.100 x 166 ft. brick or  geject 
y, eae ed 
eed — About $100,000. Architect 0.,  Ledi—Churech—Methodist Episcopal! 
it ‘selected. congreg gation and W. H. Nicklas, archt 





P , B. C., Vancouver—School—Bd. School 19090 Euclid Ave., Cleveland, receiving bids 
Ore., Marshfield—Business—A. H. Powers rustees had preliminary plans prepared by for 1 story, 73 x 125 ft.. rein.-con. steel 
















purchased 100 x 149 ft. site on Powers tract A. A. Bows, archt., School Bd. Offices, ana brick. ‘About $60,000 

nd plans to build 2 or 3 story concrete building 3 story, 24 room, brick, rein.-con. 

usiness block. About $50,000. Architect on i. _concrete foundation, on Central 
selected. School site. Cost including equipment, Mich., Detroit — Theatre — C. H. Crane 
250,000. P. P. Brown, 410 London Bldg, and EK. G. Kiehler, archts., 2325 Dime 
Cal, Los Angeles—Sales—Albertson Mo- engr. Noted Dec. 12. Bank Bldg., receiving bids for 2 story, 50 
Car Co., 1101 South Hope St, having x 200 ft., rein.-con., brick and steel, rein 
: ins prepared by L. A. Smith, archt., 621 J z 4 - con flooring, concrete foundation, on 
; ! nathan Bldg., for 2 story, 155 x 160 BIDS DESIRED Michigan Ave. and Chopin St., for A. G 
‘in.-c -oncrete ndation, on 16th Grzezinski, 1518 Michigan Ave About 

Pig rnin, — founda R. L., Providence—Office—Until Aug. 4, $50,000 

i a sts. by Jackson, Robertson & Adams, archts.. 

: 7 a ., lurks Head Bldg., for 4 story, 58 x 123 
Cal. Madera — Hospital — Bd. Supervs. ft, and 63 x 113 ft. brick, rein.-con. floer- I., Chicago—Hotel—Holabird & Roche, 





Madera Co. having plans prepared by E. jing, concrete foundation, on West Exchange 3 

cae : , erie ms > Ns, ation, SU MxXcné arehts., 104 South Michigan Ave... receiv- 
Ma he wson, , arehts., Cory Bldg.. F ~~ St.. for General Fire Extinguisher Co., ing bids for 9 story, 85 x 190 ft, rein.-con 

for 1 = ~ ory, concrete, granite an Providence. About $150,000. and steel, rein.-con. (looring, concrete foun- 
e. About $100,000. dation at 177 West Madison St., for Black 

he wk Hotel Co., c/o archts. About 

250,000 








7 Rieti N. Y., Astoria—Theatre—Until Aug. 2 
Cal, Monrovia — Church — Presbyterian ae : ; . K :. 
ngregation having plans prepared by H. Py T. W. Lamb, archt., 644 8th Ave., New § 
‘Patterson, archt., 356 South Bway., Los rome ity, for is eo steel, brick 
omlan "195 "130 ick, concrete oundation, on Grand and Steinway Aves., 5 an seas a 
° a x. See oo + Myrtle here, for Glynne & Ward, Alhambra The :- . Minn. Bemidji- s¢ hoo} U ntil AUE. Md by 
Cun » on wo VER SY. aaa tre, Knickerbocker Ave. and Halsey St Bd. Educ., building 5 story, 38 x 58 ft. 


Ave. J 0,000 r ile wi ile ati jo. 48 
About 960,099. Brooklyn. About $400,000. Noted May 8. ‘About $70,000 a op lst Nat! 

















fal, Oakland—Tti: spital—Comrs. Ale- Bank Bldg., archts Noted July 17 
da Co. soon receive bids building hospi- N. Y., New York—Nurses’ Home—Until 
| on 14th Ave. and Vallecito Pl. About Aug. 14, by C. P. H. Gilbert, archt. and 
$500,000 engr, 1123 Bway., for 5 story, 10 x 50 x Minn., Biwabik—Recreation—Until Aug 
100 ft., brick and steel, at 407 West 34th 109, by L. R. Christensen, chn. bd. educ., 
Cal, Salinas—High School—City voted St, for St. Marys Free Hospital. About building 1 story, 100 x 110 ft., rein.-con., 
£250,000 bonds to build high school. $75,000. Noted July 3. brick and_ steel, rein.-con. flooring, con 
crete foundation About $75,000. C. E 
luc ». ¢ , 2 y ¢ . 
N. B., 8t, John—Housing—St. John Co. N. Y., New York—Store and Loft—Until Nystrom. Palladio  Bldg., Duluth, archt. 
ns to raise $400,000 bonds to build 60 Aug. 7, by A. Levingson, archt. and engr., “"@ ener. 
uses. 405 Lexington Ave., for 3 story, 60 x 100 
ft., brick and steel, brick foundation, at 42- an Ft. Dedge—Home—Untii Aus. 5. 






2 { Ss Ss ris L : 0.. "” Xt 
46 West 33rd St., for St Regis Lunch Co by R. S. Gamble, state archt, Topeka, 


‘hue., Montreal — Theatre — Allen Thea- . . - ’ 
‘o., Richmond St. E., plans to build ¢/0 architect. About $80,000. Noted July 10.) Finding 1 and 2 story, 67 x 166 ft. and 






§9 ft. rein.-con. and brick, on McGill 40 x 51 ft. soldiers’ home, rein.-con., steel 
: i ( atheart Sts. About $250,000. Archi- N. J., Bayonne—School—Until Sept. 4, and brick, rein.-con. flooring, concrete foun- 
ot not selected. by Ba. Educ., building P. S. No. 1, on Ave. dation. About $75,000. Noted July 17. 


C, 4 story, brick. About $200,000. D. An- 
int., London—Post Office and Custom derson, 424 Ave. E., engr 
— Dominion Government, Ottawa, 





Neb., Winnebago—School— Until Aug. 15, 
by Bd. Educe., Sioux Falls, S. D., building 


Ria hela BE A 2 

























ng plans prepared by Dept. Pub. Wks.. ‘ " Wajda: . oh 
Ww Ay ~- 3 Gheaen seauete. steel and N. 4., Bayonne —School—t ntil Sept. 4. 1 and 2 story, 65 x 130 ft. brick and tim 
k. rein.-con, flooring, concrete founda- %Y Bd. Educ. building P. S. No. 4 = Haat ber, concrete foundation. About $100,000 : 
here. About $400,000, ith St., 4 story bric Kk. About $200,000. D. foimes & Flinn, 8 South Dearborn St ae 
Anderson. 424 Ave. E., engr. Chicago, archts § 
- cyiagara Falls — —_——- iat Ba. P Midtend Pittst nc aa 
ol Comn. soon lets contract buildin 'a., Midland — tuce — sburgh Cru- y a 
atone, brick baa Stoel, Abou $90,- cible Steel Co., Empire Bldg., Pittsburgh, Me. Mersiconvitio—School—Until _ Aus 4 
C. M. Borler, 102 Main St., ati receiving bids building 5 story, 50 x 180 11, by H. G. Clymer, archt., 620 Wain-  . a 
July 10. ft. rein.-con. and brick, rein.-con. flooring, Wrisht Bldg., St. Louis, or C. W. Morris, 3 
- clk. bd. educ., building 2 story, 63 x 110 ft., 





concrete foundation on Railroad Lane and 
7th St. here. F. I. Merrick, Empire Bldg., concrete, brick and steel. 








About $50,000. & 







= ut. Ottawa—Theatre and Hotel— : a ae 3 
a lian United Theatres, Montreal, Que., archt. Noted Sept. 5. , a 
Ee receive bids remodeling and enlarg- Mo., St. Louis — Hospital — Until Aug. > a 
Z Dominion Theatre and Hotel Cecil, Pa., Pittsburgh — Church — Hazelwood 12, by Bd. Pub. Serv., building 4 story, a 






ks St., rein-eon. and brick, concrete Presbyterian congregation receiving bids concrete, steel and brick, rein.-con. floor- 
= ‘on. About $250,000. D. J. Spence, building 1 story, 70 x 100 ft. stone, in ing, rock foundation, on St. Ange and Caro- 
seaver Hall Bidg.. Montreal, Que., Hazelwood Dist. About $50,900. O,. M. line Sts About 4199.000 TL. R. Bowen, 
Topp, Jenkins Arcade, archt city ener 
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Buildings (Continued) 


Utah, Richmond—High School — Until 
Aug. 21, by Cache Co, School Bd. (Logan), 
building brick school on Main St. About 
$75,000. F. W. Hodgson, Commercial Bldg., 
Logan, archt Noted April 3. 


Ont., London—Theatre—Until Aug. 11, 
by T. W. Lamb, archt., 644 8th Ave., New 
York City, building 1 story, 100 x 125 ft. 


steel and brick. brick foundation, for M. 
Loew, 1492 KBway., New York City. About 
$200,000 Noted May 30 

Ont., Ottawa—Store—A. W. Horwood, 
archt., Castle Bldg., receiving bids build- 
ing 3 story, 60 x 100 ft. rein.-con. and 
brick, rein.-con. flooring, on George St., 
for A. J. Freiman, Rideau St. About 
$80,000 

Ont., Ottawa—Theatre—Until Aug. 11, 
by T. W. Lamb, archt., 644 8th Ave, New 
York City, building 2 story, 100 x 175 ft., 


steel and brick, brick foundation, for Loew 
Theatres, 1492 Bway., New York City. 
About $300,000. Noted May 22. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


* Mass... Clinton—Houses—Bigelow-Hart- 
ford Carpet Co. let contract building sev- 
eral brick and timber houses for workmen 
on School St., to Gen. Bldg. Co., Clinton 
About $50,000, cost plus percentage basis 


(Pawtucket P. 0.)— 
Housing—Saylesville Bleacheries let con- 
tract building 12 brick and timber houses 
for workmen, to Central Constr. Co., Slater 
Trust Bidg., Pawtucket. About $80,000. 


*R. L, Saylesville 


*Conn,., Hartford—Sales, etc.—M. J. Un- 
kelbach, archts., 162 Main St., New Brit- 
ain, let contract to Ellison Constr. Co., 
Wellington Ave., for 3 story, 64 x 306 ft. 
auto sales and service building, rein.-con 
flooring, concrete foundation, on Washing- 
ton St., for A. C. Hine Co., 314 Pearl St. 
About $75,000. Noted June 19. 


Thompsonville—Housing— Bige 
Co., 58 Main St., let 
1 and 2 story timber 


*Conn., 
iow Hartford Carpet 
contract building ten 


houses for workmen, brick and concrete 
foundation, on Alden Ave., to T. Savage & 


Sons., Washington Ave. About $50,000. 

Albany—Theatre—M. Spiegel, 
Strand Theatre, New York City, let con- 
tract building 2 story, 75 x 175 ft., brick 
and steel, brick foundation, on Monroe St., 


*N. Y., 


here, to Jardin Constr. Co. 507 5th Ave., 
New York City. About $150,000. Noted 
May 1. 

*N. Y., Binghamton—Theatre—Kodeco 


Co. let contract building 62 x 133 ft. rein.- 
con. and brick, at 29 Chenango St., to A. E. 
Badgely, Bingharmton. About $100,000. 


*N. Y.. Brooklyn—Church—Zion Nor- 
wegian Lutheran conzregation, 6301 5th 
Ave., let eontract building 1 story, 50 x 100 
ft., brick, steel and stone, brick foundation, 
on 68rd St. and 4th Ave., to T. Drysdale, 
250 Baltic St. About $50,000. 


*N. Y., Brooklyn—Exchange—McKenzie, 
Voorhees & Gmelin, archts. and engrs., 1123 


Rway., New York City, let contract to 
Cauldwell-Wingae Co., 381 4th Ave., New 
York City, for 4 story, 60 x 125 ft., brick 


and steel, on 14th Ave., here, for New York 
Telephone Co., 15 Dey St.. New York City. 


About $200,000. Noted July 3. 

*N. Y., Broklyn—Theatre—I. Miller, 166 
Laion St., will build 2 story, 100 x 140 ft, 
brick and steel, brick foundation, on St. 
Johns Pl. and Utica Ave About $150,000. 
Work will be done by day labor. Noted 


June 26. 


*N. Y.. Johnson City—Church—Baptist 
Chureh will build brick and concrete church. 
About $75,000 Work will be done by day 


labor under supervision of Conrad & Tif- 
fanys, archts., Binghamton 

*N. ¥.. New York—Office—Kerr Steam- 
ship Co., 8 South William St., let contract 
building 12 story, 25 x 100 ft., brick and 
limestone, brick foundation, at 38-46 Bea- 
ver St.. to G. A. Fuller, 949 Bway. Cost 


plus percentage basis. 


*N. Y¥.. New York — Store and Office — 
Krim Realty Co., 426 West 14th St., will 
build 3 story, 25 x 100 ft., brick and steel, 
at 143 West 33rd St. About $100,000. 
Work will be done by day labor. Noted 
July 10. 
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Waverly—Community—Waverly 
Community Assn, let ccntract building 2 
story, 30 x 70 ft. brick and concrete, rock 
foundation, to S. Sykes & Son, Waverly. 
About $60,000, 


*N. Y., 


N, J., Camden—Bank—Central Trust Co., 
4th and Federal Sts, let contract building 
1 story, 58 x 58 ft., concrete, marble and 
steel addition, to G. Bachman, 19 North 
30th St. About $100,000. Noted July 17. 


*N. J., Camden—Schools—Bd. Educ. let 
contract building 4 story, 80 x 168 ft., brick 
and stone, in Yorkship Village, to W. Link- 





er Co., 831 Cherry St., Phila., $152,000; 2 
story, 126 x 172 ft.. brick and stone, to 
Standard Constr. Co. 1713 Sansom St., 
Phila., $146,500. Noted June 12. 

*N. J., Jersey City—Schools—Bd. Educ. 
let contract building School No. 23, to M. 


T. Connolly, 238 17th St., $719,000; School 
No. 6, on Central Ave., to W. R. Robinson 
& Son, 15 Exch. PL, $643,000. Noted 
June 26. 


*N. J... Newark—Theatre—M. Spiegel. 
Strand Theatre Bldg., New York City, let 
contract for 1 story, brick and steel, brick 
foundation, on Broad St., to Jarden Co., 
507 5th Ave., New York City. About $100,- 


000. Noted June 19 
*Pa., Phila. — Bank — Second Natl. 
Bank, 4356 Frankfort Ave., let contract 


ft., concrete, stone, 
Raff Co., Rich- 
About $160,000. 


for 1 story, 72 x 100 
brick and steel, to R. A. 
mond and Norris Sts. 
Noted July 3. 


Restaurant Boothby 
116 South 3rd St., let contract 
story. 56 x 66 ft., brick, to H. 
7326 Elmwood St. 


*Pa., Phila. — 
Hotel Co., 
building 3 


P. Schneider, 


*Pa., Vandling—High School—Boro. let 
contract building 2 story, 30 x 30 ft., brick, 
stone, concrete and steel. concrete founda- 
tion, on 7th St., to J. Nolan, Carbondale. 
About $50,150. Note@ May 29. 


*0., Cleveland—Office—Cleveland Os- 
borne Mfg. Co., 5401 Hamilton Ave., let 
contract building 1 story, 49 x 128 ft., rein.- 
con., brick and steel office addition here, to 
J. R Gloyd Co., 1816 East 33rd St. About 
$50,000. 


*0O., Cleveland—Office — Lakewood Eng. 
Co., West 117th St. and Berea Rd., let 
contract for 1 story, 87 x 150 ft., concrete, 
steel and brick addition, to J. R. Gloyd 
Constr. Co., 1816 East 33rd St. About $75,- 


000. Noted July 10. 
*0., Dayton—Bank and Business—Gem 
City Bldg. & Loan Co., 3rd and Jefferson 


Sts.. let contract building 1 story, 37 x 120 
ft. stone and steel, concrete foundation, at 
6 North Main St., to Davis-Hunt Constr. 
Co., Cleveland, O.; about $80,000. 


0., Euclid—High School—Euclid Heights 
Bd. Edue. let contract building 2 story, 75 
x 100 ft. concrete, stone, steel and brick, 
to Kelley-Demarest Const. Co., Amer. Trust 





Bldg., Cleveland. About $100,000. Noted 
June 26. 
*0., Middletown—Business—W. Sebald 


Realty Co., 301 Castell Bldg., let contract 
building 4 story, 52 x 120 ft., rein.-con. and 
brick, rein.-con. flooring concrete founda- 
tion, to J. Lowes, 906 Schwind Bldg., Day- 
ton. About $80,000. 


*0O., Springfield—Theatre—G. Sun, Main 
and Limestone Sts., let contract building 3 


story, 60 x 200 ft., rein.-con., steel and 
brick, concrete foundation, on_ Limestone 
St., to C. E. Shehan Co., 207 Holliday St., 


Indianapolis, Ind. About $200,000. Noted 


June 19. 


*0., Steubenville — Hotel — Steubenville 
Hotel Co., c/o W. R. Johnson, 4th and 
Main Sts., let contract building 9 story, 
64 x 181 ft., rein.-con. steel and brick, on 
4th and Main Sts., to F. Webber, archt. 
and engr., Morris Bldg., Phila., Pa. Noted 
June 19. 


West Park—School—Bd. Educ. let 
contract building 2 story, 36 x 80 ft. 
rein.-con., steel and brick on Longmead 
Ave., to C. Peterson, Engineers Bldg., 
Cleveland. About $50,000. Noted July 17. 


*0., 


*Mich., Detroit — Hospital — St. Mary’s 
Hospital, St. Antoine St., let contract for 
1 story, 150 x 400 ft., rein.-con. and brick 





Vol. &: 


addition, rein.-con. flooring, on St 


to J. Finn & ¢s 
About $90,000, 


and Mullet Sts., 
Woodward Ave. 


*Mich., Detroit — Mausoleum 
zens, Dime Bank Bldg., let cont: 
ing 1 story, 29 x 41 ft., granit 
foundation, at Woodlawn Cem 
Harrison Granite Co. 702 Kres 
About $100,000, 


*Mich., Detroit—Office — See “J 
Works.” 


*Mich., Redford — School — §: v's 
congregation let contract for 2 gi 
x 160 ft., rein.-con., brick and st: 
con. flooring, concrete foundatio; J 
Finn & Son, 2375 Woodward Ave it 


About $150,000, 





*xIll, Chicago Bank and Offi I 
Viehe-Naess, archt., 64 East Va 
St., let masonry contract, to Muelle: 
Co., 179 West Washington St., for 


90 x 160 ft. brick and timber ete 
foundation, on Clark St. and Belmo Ave 
for Lake View State Bank. 3160 Nor 


Clark St. About $150,000. Noted M 
will, Chicago—School—St. Phillip (Benj 

Catholic Parish, Oak and Cambridee sis 

let masonry contract for 2 story, 60 x 

ft. rein.-con. and brick, rein.-con. flooring 

concrete foundation, to F. Burke, 35 Sou 

Dearborn St. About $75,000. ; 


a 
Cc 


*Ill., Oak Park—Bank—Puckey 
kins, archts., 6 North 
cago, let masonry contract to 
sen & Co., 1853 North Kedzie Ave. C 
cago, for 1 story, 60 x 140 ft., reir 
and brick, rein.-con. flooring, concrete f - 
dation, on Oak Park Ave. and North Biva., 
for Avenue State Bank. 126 North Oak 
Park Ave. About $100,000. Noted Jun: 


& Jen- 
Michigan Ave, (})- 
S. N. Niel- 





*™Minn., Brainerd—Court “Slouse—Comrs. 
Crow Wing Co. let contract building 3 s 
90 x 130 ft., rein.-con. and steel, rein.-cor 
flooring, concrete foundation, to J. and W 
A. Elliott Co., 906 Lumber Exch., Minne 
apolis, $175,000. Noted June 26. 





Sacred 


Duluth — Hign School — 


*Minn., 
let contract building 


Heart congregation 





story, 30 x 120 ft., rein.-con., brick an 
steel addition, rein.-con. flooring, ret 
foundation, on West 4th St., to r 
Constr. Co., 412 Tarney' Bidg. About 
$60,000. 

*Minn., Ivanhoe—Court House—Comrs 
Lincoln Co. let contract building 2 stor) 
60 x 109 ft., brick and stone, to Madsen 
& Peterson, 646 Builders’ Exch., Minne- 


apolis, $143,000. Noted July 3. 

Topeka—Church—Walnut_ Grov: 
Episcopal congregation let con- 
story, 70 x 100 ft. rein.- 


*Kan., 
Methodist 
tract building 2 


con., steel and brick, concrete foundatio: 
to J. Cuthbert & Sons, 18th and Top: 
Aves. About $50,000. 


* Neb., Omaha—Hotel—J. W. and L. Hill, 
Blackstone Bank Bldg., let general contrac 
building 13 story, 66 x 66 ft., concrete, stet 





frame, hollow tile and concrete _floorine 
steel and concrete foundation, on 16th and 
Howard Sts., to Vaughn Constr. Co... 02. 


Bee Bldg. About $278,000. Noted June 19 

*Mo., Butler — Bank — Farmers Bank 
of Bates Co., Farmers Bank Bldg., let 
tract building 2 story, 75 x 130 ft. concrete, 


steel, brick and Carthage stone, rock 
foundation, on Public Sq., to W. F. Duvall, 
Butler. About $50,000. 


*Ariz., Mesa—High School—Trustees Hig 
School let contract building 2 story brick 
addition, concrete foundation, to Edwards 
& Wildey Co., 515 Black Bldg., Los An- 
geles, $77,500. Noted June 5. 


*Ariz., Phoenix—Schoo!s—City let con- 
tract building two 60 x 143 ft. schools, | 
— Constr. Co., 206 Noll Bldg., $51.5!" 
each. 


*Ariz., Phoenix—School—School Trustees 
let contract building 2 story, 80 x 2!" % 
containing manual training dept. e' 


Edwards & Wildey, 515 Black Bldg. Abou! 


$190.000. Noted June 19. 
*Wash., Seattle — Business — Chanslo", 
Lyon Co., 914 East Pie St. let a 


building 3 story, 120 x 121 ft., cor rete, 
to H. D. Stewart, Amer. Bank Bldg bout 
$91,000. 





: 
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Buildir Continued) 

Ore Mt. Angel—Parish School—Mt 
ang sh) School will build 1 story, 166 
198 brick and masonry addition to 
aaa include class rooms, auditorium 
sa a - room. About $50,000. ‘Work 
willl e by day labor. 

4Cal, Burbank—Office—See “Industrial 
Work 


). Covina—School—Trustees Grammar 


Cal mm 
ache : t. let general contract building 
1 st (0 x 300 ft. rein.-con., rein.-con. 
foaring. conerete foundation, to W opschall 
Bros. 100 East Colorado St. Pasadena, 
$107,000 

*(Cal., Pasadena—Store—Model Grocery 


Co. le yntract building 3 story, 75 x 200 
* brick, conerete foundation, at 248 East 
Colorado St. to W. T. Loesch, 109 North 
Chester St., $83,363. 


xOnt., Ottawa—Theatre, Stores and Office 
—lToew's Theatres, Ltd., let contract build- 
ne 4 story, 150 x 200 ft. terra cotta, rein.- 
con. and steel, rein.-con. flooring, concrete 
foundation, on Bank and Queen Sts., to 
Rate & MeMahon, Central Chambers, Elgin 
St About $450,000. 


*Alta,, Edmonton—School—City let_con- 
tract building agricultural school, to Smith 
Bros. & Wilson, Lethbridge, $144,010. 


Federal Government Work 


PROPOSED WORK 


N. ¥., New York—Repairing Dry Dock— 
Spec. 4014—Bureau_ Yards & Docks, Navy 
Dept., Wash., D. C., plans to repair dry 
dock No. 4, here. Estimated cost, $100,000. 


N. Y., Stapleton—Kitchen and Mess Hall 
—Treas. Dept., Wash., D. C., received no 
bids building kitchen and mess_hall at 
Marine Hospital, here. J. A. Wetmore, 
superv. archt. Noted July 10. 


Pa., Phila—Boat and Storage Building 
Spec. 4012—Bureau Yards & Docks. Navy 
Dept., Wash., D. C., plans to build here. 


Pa., Phila.—Cranes—Spec, 4013—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
plans to install in boat and general storage 
building, here. 


8, (., Charleston—Mechanical Stokers— 
Spee. 4910—Bureau Yards & Docks, Navy 
Dept.. Wash., D. C., plans to install in 
Central Power Plant, here. About $11,000. 


s. ¢.,  Charleston—Turbo-Alternator— 
Spec. 4011—Bureau Yards & Docks, Navy 
Dept. Wash, D. C, plans to install in 
Central Power Plant, here. About $50,000. 


Ore., Benham Falls—Reservoir and Dam 

U. S. Recl. Serv. having plans prepared 
for reservoir and dam with capacity to 
irrigate 100,000 acres. Adress F. E. Wey- 
mouth 


Cal., San Diego—Marine Brigade Post— 
NF. Smith, pub. wks. officer, 12th Naval 
Dist., Timken Bldg.. Los Angeles, receives 
bids in September, building marine brigade 
post including administration building, 
power house, additional barracks, s‘orace 
houses, sewer, water and lighting systems, 
etc, on “Dutch Flats.” 


BIDS DESIRED 


_Mass., Boston—Wh-rf—Until Aug. 9, by 
U. S. Engr. Office, building pile wharf at 
Hog Island; advertised in this issue. 
_Conn., Mystie—Post Office—Until Aug. 
“5, by Treas. Dept., Wash., D. C., build- 
ing post office, here. J. A. Wetmore, 
Superv. archt. 


N.Y... Bu Talo—Dredging—Until Aug. 29, 
U. §. Engr. Office, 540 Federal Bldg., 

redging in outer harbor, here; advertised 
us issue. 


b 


N. Y.. New York—Dredging—Until Aug. 
_by U, 8. Engr., 39 Whitehall St., dredg- 
_in Newtown Creek; advertised in this 


N. Y.._ New York—Sea Wall—Until Aug. 
y U. S. Engr. Office, 39 Whitehall St., 
pairing and enlarging sea wall near 
hern boundary of Sandy Hook Reserva- 
n. N. J.; advertised in this issue. 


N. J., Lakehurst—Hangar—Spec, 4001— 

Aug. 6, by Bureau Yards & Docks, 

’ Dept., Wash., D. C., building 1 diris- 

hangar, here. Estimated cost, $1,500,- 
Noted July 17. 


D. C., Wash.—Canal Wall—Until Aug. 
by Dist. Comrs., Dist. Bldg., reconstruc- 
, portion of canal wall west of Aqueduct 

&e; advertised in this issue. 


D. C.. Wash.—Water Pipe—Until Aug 
19, by Dist. Comrs., Dist. Bldg., furnishing 
and delivering 342 tons 8 in. c.i. water pipe 
and 32 tons special water pipe. 


Va., Norfolk—Dredging—Until Aug. 18, 
by U. S. Engr. Office, Custom House, dredg- 
ing in 40 ft. channel between Hampton 
toads and Belt Line Railway Bridge in 
Southern Branch of Elizabeth River; ad- 
vertised in this issue. 


Va., Norfolk—Dredging—Until Aug. 27, 
by U. S. Engr. Office, Custom House, dredg- 
ing in waterway from Norfolk to Sounds 
of North Carolina; advertised in this issue. 


Va.,. Norfolk—Roofing—Spec. 4005—Un- 
til Aug. 20, by Bureau Yards & Docks, 
Navy Dept., Wesh., D. C., roofing hospital 
buildings, here Estimated cost, $20,000. 
Noted July 17. 


Ga., Douglas—Post Office—Until Sept 
10, by Treas. Dept., Wash., D. C., building 
post office, here. J. A. Wetmore, superv 
archt. 


Tenn., Memphis—Rip Rap—Until Aug. 14, 
by Mississippi River Comn., Ist and 2nd 
Dists., Custom House, furnishing 40,000 
tons rip rap, f.o.b. cars at contractor's 
quarry. 


Ky., Louisville—Lock and Abutment—Un- 
til Aug. 27, by U. S. Enger. Office, Louis- 
ville, building lock and abutment for Dam 
No. 45, Ohio River, at Addison. Noted 
June 26; advertised in this issue. 


Mich,, Detroit—Timber and Cement—Un- 
til Aug. 11, by Lighthouse Supt., 341 Post 
Office Bidg., furnishing 11,000 EB. M. white 
oak timbers, 6 x 12 in. and 8 x 10 in 
and 800 bbis. Portland cement, for use 
in constructing new concrete wharf at De- 
troit Lighthouse Depot; advertised in this 
issue. 





IL, Great Lakes—Groins—Spec. 4004— 
Until Aug. 13, by Bureau Yards & Docks, 
Navy Dept., Wash, D. C., building groins 
for shore protection, here. Estimated cost, 
$125,000. Noted July 17. 


Ariz., Flagstaff—Road Work—Until Aug. 
13, by Bureau Pub. Rds., U. S. Dept. of 
Agriculture, Albuquerque, N. M, improv- 
ing 4.8 mi Oak Creek Cutoff Project lo- 
cated within Coconino Natl. Forest, Coco- 
nino Co. J. S. Bright, c/o Bureau Pub. 
Rds., 218 Luna-Strickler Bldg., Albuquer- 
que, dist. engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


N. Y., Stapleton—Mechanical Equipment 
—Treas. Dept., Wash., D. C., received bid 
furnishing mechanical equipment for Kich- 
en and mess hall, at Marine Hospital, here, 
from G. E. Engr. Co., 22 Laight St, New 
York City, $86,550. Noted July 10 


*N. J., Barnegat—Stone Jetties—Bureau 
of Lighthouses, Wash., D. C., let contract 
building 2 stone jetties, here, involving 880 
tons stone and 60 tons brush, to L. J. Seil- 
ing, Red Bank, $17,040. 


Pa., Phila.—Dredging—U. S Ever. Office. 
Phila., received bids July 25, dredging in 
Schuylkill River, (a) Sect. 1, involving 
537.300 cu.yd. scow or 488,455 cu.yd. in 
place; (b) Sect. 2, 542,900 cu.yd. scow or 
493.545 cu.yd. in place; (c) Sect. 3. 463,000 
cu.yd. scow; (d) Sect. 4, 394,700 cu.yd 
scow or 358818 cu.yd, in place; (e) Sect. 
5, 290,500 cuv.yd. scow, from Great Lakes 
Dredge & Deck Co., Beach and Fast Sus- 
quehanna Sts., (d) and (e) $835 scow, 
$572.420; Amer. Dredging Co. Marine & 
Mercahnts Bldg., (a) $.238 scow, $127 877, 
(b) $.226 in place, $11,541. (c) $.298 scow, 
$137,974. (d) $.375 scow, $148,013, (e) $64 
scow, $185,920, alternate (a), (b), (c) and 
(d) $.269 scow, $520,295; Maryland Drede- 
ing & Constr. Co., Finance Bldg., (a) $.22 
in place, $107,460, (d) $.29 in place, $194,- 
057, (e) $.45 scow, $130,725. alternate bid 
(d) and (e) $.325 scow, $243,246. Noted 
June 26 


*Pa., Pittsburgh—Locks and Dams—U. 
S. Engr. Office, Pittsburgh, let contract 
building locks and fixed dams in Ohio 
River near Emsworth, to Dravo Contg. Co., 
aoa Bank Bldg., $2,300,000. oted 
une 12. 


Md., Baltimore—Dredging—U. S. Ener. 
Office, Custom House, received bids July 51. 
dredging in channel to Curtis Bay, involv- 
ing 950,000 cu.yd. scow measurement with 
over-depth dredging of 174,000 cu.yd., from 


Sanford & Brooks Co, Commerce St.. 27 
per cu.yd.; Maryland Dredging & Contg 
Co., 1515 Fidelity Bidg., $.28 per cu.yd_; 
F. E. Jones, 1002 Bank of Commerce Bidg., 
Norfolk, $.29 per cu._yd. Noted June 26 


W. Va., Charleston—Cranes—Spec. 367 
—RBureau Yards & Docks, Navy Dept., 
Wash., D. C., received bids July 23, fur 
nishing and installing two 150 ton electric 
traveling cranes, from Morgan Ene. Co. 
Alliance, O., $46,775, alternate $42,275 and 
$65.685, (190 days each); Cleveland Crane 
& Eng. Co., Wycliffe, Cleveland, O., $136,- 
320 (240 days); Niles-Bement-Pond Co., 
111 Broadway, New York City, $146,000, 
(300 days) ; Manning, Maxwell & Moore, 119 
West 40th St.. New York City. $98,876, 
(210 days); Alliance Machine Co.. South 
Mahoning Ave., Alliance, O, $131,400, (200 
days). 





Ga., Dawson—Post Office—Treas. Dept., 
Wash., D. C., received bids building here, 
from P. H. Wall Contg. Co., St. Louis, Mo., 
$27,318; Unkefer Constr. Co., Minerva, O., 
$38,375. Noted July 10. 


Ala., Andalusia —- Post Office — Treas 
Dept., Wash., D. C., received bids July 22, 
building here, from A. Blair, Montgomery, 
Ala,, $47,890; King Lumber Co., Charlottes- 
ville, Va., $59,800. Noted June 26 


wAla.. Florence—Derricks—U. S. Eng. 
Office, Florence, let contract furnishing der- 
ricks, to E. F. Terry Mfg. Co., Grand Cen- 
tral Terminal, New York City, $159,589. 
Noted Apr. 24. 


*Mich., Detroit—Pumps and Water Pip- 
ing—Treas. Dept., Wash. D. C.. let con- 
tract installing pumps and water piping in 
Post Office and Court House, here, to 
Drake-Avery Co., 40 State St., $6693 (120 
days). 


*Ia., Fairport—Laboratory—Comr. Fish 
eries, Dept. Commerce, Wash. D. C., let 
contract building laboratory at Biological 
Sta., here, to Walsh Constr. Co, 1144 West 
3rd St., Davenport, $82,500. Noted June 5 


Idaho, Sorrento—Cottage—C. Sells, comr 
Indian Affairs. Wash., D. C., received bids 
July 23, building physician's cottage at 
Ceeur d'Alene School. here, from W. D 
Lovell, 1415 South East 8th St., Minne 
apolis, Minn., $8815, (120 days}; D. W 
Parks, Bonners Ferry, $5876, (75 days): 
W. Pearce, 39 Cortlandt St., New York 
City, $5670, (75 days). Noted June 26 


Ariz., Leupp—Pridges—C. Sells, comr. In- 
dian Affairs, received bids July 23, building 
2 steel highway bridges, (1) bridge “EF,” 
(2) bridge “D.” from J. J. Burke & Co., 
Kearns Bldg.. Salt Lake City, Utah, (1) 
cost plus $4000, (150 days), (2) cost plus 
£8990, (180 days) ; Monarch Eng. Co., West 
Colfax Ave. and Larimer St., Denver, Colo.. 
(1) $15,277, (210 days), (2) $36,439, (210 
days); Omaha Structural Steel Co. 420 
Bee Bldg., Omaha, Neb., (1) $15,800, (240 
days). (2) $31,000, (240 days). Noted 
June 26. 


Ore., Bend—Road Work—Bureau Pub 
Rds., U. S. Dept. of Agriculture, 628 Post 
Office Bldg., Portland, received bids July 
11, building and improving 15.51 mi. Me 
Kenzie River, National Forest Rd, 
Deschutes National Forest, Deschutes Co, 
from Sims & Carlson, Spokane. Wash., 
$224,474; Pacific Bridee Co., foot of Sal 
mon St., Portland, $252,453; A. Giebisch, 
Portland, $278,872. Noted July 10. 


Cal., Los Angeles—Silt Diversion Works 
—U. S. Ener. Office. 725 Central Bldg. re- 
ceived bids July 18 building here, involving 
& mi. channel, 500 ft. wide, levees and stone 
revetments from F. C. Franks Contg. Go., 
Amer. Natl. Bank Bldg., San Francisco, for 
all work in Sects. A and B, involving 1,030.- 
000 cu.yd. earth work and 180,000 tons 
stone revetment, $716,350; Los Angeles 
Dredging Co., 1,300,000 cu.yd. excav. in 
Sect. C, $299,000; Rogers Bros. Co., 350 
Merrick St., 40,000 tons stone revetment 
and 5000 tons stone jetties in Sect. C, $220,- 
500. Total combination, $1,235,800. Noted 
June 19. 


Miscellaneous 
PROPOSED WORK 


Coal Pocket—Fall River, Mass.—Staples 
Coal Co., 20 Bedford St., soon receives bids 
building rein.-con. coal pocket on Davol St. 
About $42,000. Private engineer. 
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Miscellaneous (Continued) 


Seenic Railway—Hartford, Conn.—S. A. 
de Waltoff, 67 California St., plans to build 
seenic railway at Capitol Park, on Wethers- 
field Ave. About $30,000. Berenson & 
Moses, 1026 Main St., West Haven, engrs. 


Swimming Pool—Hartford Conn,—S. A. 
de Waltoff, 67 California S... West Haven, 
plans to build concrete swimming pool at 
“apitol Park on Wethersfield Ave. About 
$60,000. Engineer not selected. 


Transmission Line—Watertown, N. Y¥.— 
Northern New York Utilities, Inc., Light & 
Power Bldg., having plans prepared for 
steel tower high tension transmission line 
from here to Black River, 7 mi. long. Cost 
between $80,000 and $100,000. Address 
H. G. Davis, ch. engr. Noted May 1. 


Grandstand and Stadium—Phila., Pa.— 
J. H. Schumaker, 4819 Frankford Ave., had 
plans prepared by W. F. Gray, archt., 10 
South 18th St., building 460 ft., concrete 
and steel grandstand and stadium, 7 rows 
high. About $150,000. 


Subway—Detroit, Mich.—City had plans 
prepared building subway system in con- 
gested section of city comprismg Fort St., 
Woodward, Monroe, Michigan, Grand River 
and Jefferson Aves All stations to be 
underground About $6,000,000. H. H. 
Esselstyn, ch. engr 


Park—Oshkosh, Wis.—City plans to build 
park in West Algona addition. About $15,- 
ono D. Witzel, city clk 


Swimming Pool—Chisholm, 
“Buildings.” 


Minn.—See 


Transmission Line—Hudson, Kan.—City 
having plans prepared building transmis- 
sion line for electric plant. About $15,000. 
W. B. Rollins & Co., 209 Ry. Exch., Kan- 
sas City, Mo., engrs. 


Park Improvements, etce.—Boonville, Mo. 

City issued $14,000 bonds for park im- 
provements and buildings. W. E. Harris, 
foonville, engr. 


Park, ete.—St. Louis, Mo.—Bd. Pub. 
Serv. scon receives bids tearing down 
buildings and building playground at 11th, 
12th, Benton and Montgomery Sts. About 
£15,000 N. Cunliff, City Hall, engr. 


Speedway—Dalworth, Tex.—City of Dal- 
las plans to build speedway here, midway 
between Dallas and Ft. Worth. Road to be 
built on 65 acres site on interurban and 
Dallas-Ft. Worth Pike. About $150,000. 


Electric—Tishomengo, Okla.—City hav- 
ing plans prepared for electric improve- 
ments. Bonds for $60,000 voted for project, 


Oil Tanks, ete.—Spokane, Wash.—Shell 
il Co. of California, North 111 Green St.. 
plans to build 10 steel and concrete oil 
tanks, 100 bbl. capacity each, and reservoir. 
About $100,000. 


Park and Natatorium—Baker, Ore.— 
City plans to establish park and having 
preliminary plans prepsred for 2 story tile 
and brick natatorium. to include swimming 
pool. dancing pavilion and tourists camps. 
\bout $130,000. L. Gardner, mayor, Ar- 
chitect not selected. 


Tunnel — Hook, Ore.—State Highway 
Comn., Salem, having plans and estimates 
made for 270 ft. tunnel, near here, on 
Columbia River Highway. About $30,000. 
H. Nunn, state highway engr. 


Tunnel—Quinton, Ore.—State Highway 
Comn., Salem, having plans prepared for 


560 ft. tunnel, near here, on Columbia 
River Highway. About $50,000. H. Nunn, 
state highway ener. 

Swimming Pool—Colusa, Cal. — City 


trustees soon receive bids building concrete 
swimming pool. About $20,000. E. Symmes, 
1700 Pearl St., Oakland, engr. 


Equipment—tTerra Bella, Cal, — Terra 
Bella Irrigation Dist. plans to spend $20,- 
000 for equipment, etc.. to irrigate 320 acres 
land, recently acquired Noted April 3 
under “Excavation and Dredging.” 


Dam—San Diego, Cal.—City directed H. 
N. Savage, city hydraulic engr., to pre- 
pare plans for single arch. rein.-con. dam 
for Barrett dam site. About $800,000. A. 
Hf. Wright, clk. Noted Jan. 30. 


Transmission Line—San Diego, Cal.—H. 
N. Savage, city hydraulic engr., has ar- 
ranged with San Diego Consolidated Gas & 
Electric Co., 935 6th St. to build trans- 
mission line to Barrett dam site near here 








Tank and Tower—Woodland, Cal.—City 
having plaus prepared for 125,000 gal. 
water tank and tower. A. Proctor, city 
engr. 


Wharf—Nova Scotia—Dept. Pub. Wks., 
Ottawa, Ont., soon lets contract building 
wharf on Bass River for Dominion Govern- 
ment, Ottawa. About $21,000. E. Lafleur, 
Ottawa, engr. 


Wharf—Quace, N. B.—Dept. Pub. Wks., 
Ottawa, Ont., soon receives bids rebuilding 
wharf here. About $22,000. E. Lafleur, 
c/o Dept. Pub. Wks., Ottawa, engr. 


Harbor Improvements—Quebec, Que.— 
Dept. Pub. Wks., Ottawa, soon recetves 
bids improving St. Charles River, Quebec 
Harbor. About $56,000. E. Lafleur, c/o 
Dept. Pub. Wks., Ottawa, engr. 


Breakwater — Collingwood, Ont,—Dept. 
Pub. Wks., Ottawa, soon lets contract 
building breakwater here. About $34,000. 
R. C. Desrochers, secy. 


Harbor Improvements—Ft. William, Ont. 
Dept. Pub. Wks., Ottawa, soon lets con- 
tract improving harbor here. About $200,- 
000. R. C. Desrochers, secy. 


Hydro Electric System—Victoria, Ont.— 
Town Council appointed committee to ob- 
tain estimates on hydro electric power and 
lighting system for Charlotteville Twp. 


River Improvement—Steveston, B. C.— 
Dept. Pub. Wks., Ottawa, Ont., soon re- 
ceives bids improving Fraser River at Nico- 
men Island, here. About $110,000. E. La- 
fleur, c/o Dept. Pub. Wks., engr. 


BIDS DESIRED 


Pier and Approach—Brooklyn, N. Y¥.— 
Until Aug. 8, by M. Hurlburt, comr. docks, 
Pier A, North River, New York City, fur- 
nishing all labor and materials for building 
pier and approach north of Barren Island, 
Jamaica Bay, Contr. No. 1609. 


Paving Materials—St. George, 8S. I., N. Y. 
—Until Aug. 6, by C. D. Van Name, pres. 
Richmond Boro., furnishing and delivering 
asphalt mixing plant without boiler and 
Wagon, steam roller and tools. 


Piling—Hoboken, N. J.—Delaware, Lack- 
awanna & Western R.R., 90 West St., 
New York City, receiving bids for piling 
for foundation for concrete viaduct over 
tracks on Newark Turnpike, here. G. J. 
Ray, ch. engr. 


Structural Steel—Pittsburgh, Pa.—Amer. 
Window Glass Co., Farmers’ Bank Bldg., 
receiving bids furnishing 200 tons struc- 
tural steel to cover requirements for 4 
months. 


Refuse Destruction P!lant—Newport, Ky. 
Until Aug. 9, by Bd. City Comrs., building 
refuse destruction plant of 2 units, 20-25 
ton capacity each. J. G. Herman, city engr. ; 
advertised in this issue 


Pumps, Engines, Etc.—Detroit, Mich.— 
Until Aug. 6, by J. A. Martin, comr. Dept. 
Purchases & Supplies. Municipal Courts 
Bldg.. furnishing 4 gasoline driven double 
diaphram trench pumps with 3 in. suction 
and discharge hose mounted on wheels also 
4 trench backfillers equipped with 1 man 
scraper, gasoline engines, caterpillar trac- 
tion. 


Wire—Detroit, Mich.—Until Aug. 14, by 

A. Martin, comr. purchases and sup- 
plies, Municipal Courts Bldg., furnishing 50 
mi. No. 10 B. & S. gauge, 3 braid weather- 
proof hard drawn copper wire, freight paid 
to Detroit. 


Mechanical Loader—Hastings, Minn.,— 
Until Aug. 18, by R. W. Downs, aud. Da- 
kota Co., furnishing mechanical loader, 
suitable to load gravel from pits into auto 
trucks; advertised in this issue. 


Reinforced Bars and Portland Cement— 
St. Paul, Minn.—H. W. Austin, city purch. 
agt., receiving bids furnishing 25 tons steel 
reinforced bars and 800 bbi. Portland ce- 
ment. 


Levee — Bridge Junction, Ark, — Until 
Aug. 4, by H. D. Tomlinson, pres., and J. R. 
West, secy., St. Francis Levee Dist., Bridge 


Junction, building levee at St. Francis 
Levee Dist. About $200,000 
Channel—Prince Edward Island—Until 


Aug. 19, by Dept. Pub. Wks., Ottawa, Ont., 
buildine channel protection works on either 
side of new openiney from Gulf of St 





minieaiin: 
No. 5 
aia 


Lawrence into North Lake 


work involves 1600 piles, st: hin Po), 
shaped protection works, 20 “300 fr 
wide, 12 ft. high. About ave ft 


Lafleur, Ottawa, Ont., ener. K 


Wharf—Anse aux Gascons, eV 
Aug. 14, by Dept. Pub. Wks., 6: . iene 
ing 400 ft. wharf, 30 ft. wide a ae 
involving 3590 cu.yd. earth fi! Ane 
$36,000. E. Lafleur, c/o Dept “out 


Ottawa, engr. Noted April 10, |” Yk. 
Wharf—Cornwall, Ont.—Up: , 

by Dept. Rys. and Canals, Ott cr 12, 

ing and extending wharf, Lock 18 Gud 

wall Canal. About $30,000. A. — 

den, Ottawa, Ont., engr. ne 
Wharf—Stewart, B. C.—Unt Aug, 9 

by Dept. Pub. Wks., Ottawa, On: . building 


timber wharf in Skeena Dist., h, 
$34,000. E. Lafleur, c/o Dept. Pui soout 
Ottawa, engr. - - Wks, 


PRICES AND CONTRACTS AN : 
(xIndicates award of contranpee” 

* Coal Pocket—Brooklyn, N. \.—],. 
& Scranton Coal Co., 5th and hae higt 
let contract building rein.-con. co.) pock oo 
to Linde & Griffith, foot of 4th Ave New. 
ark, N. J. About $75,000. — 


*Coal and Ash Handlin cqui 
Central Islip, N. ¥.—State Rosphtat Ga 
Capitol, Albany, let contract for coal | ~ 
ash handling equipment for hospital] "hee 
to Guarantee Constr. Co., 140 Cedar gr 
New York City, $59,350. ‘Noted July 19” 


Sand—New York, N. Y.—F. L. Dowlinc 
pres. Manhattan Boro., received oa 
July 21, furnishing and delivering 11,000 
cu.yd. asphalt wearing surface sand Grade 
“B,’ from C. W. Crane, $13,200 ” Noted 
July 17. 5 


* Electrical Equipment—Jersey City, N 
—Bd. Educ. let contract installing Shai 
an and electrical equipment in Lincoln 
High School, to W. Coleman, Willow- Court, 
About $10,000. © 


_&kCovers, Frames, ete.—Detroit, Mich— 
City let contract to Stuart Fdry, Co., 307 
Junction Ave., furnishing 550 manhole cov- 
ers at $16, total $8800, 55 manhole frames 
$10, $250, 25 manhole covers, $6, $15). 
60 manhole covers, $6.75, $405, 900 "uplex 
complete, $16.59, $14,850, 50 Duplex 
frames, $6.20, $310, 50 Duplex covers 
$5.35, $268, 400 pool gates complete, $12.50. 
$5000, 25 pool gate frames, $6.75, $168.75, 
25 pool gate covers, $4.50, $112.50, 50 cir- 
cular curb boxes, $3.10, $155, total, $30,439 


* Transformer Stations — Chicago, Ill, — 
Holabird & Roche, archts., 104 South 
Michigan Ave., ‘et contract to Black Constr 
Co., 20 West Jackson St., for 2 story, 40 x 
84 ft., brick and_ rein.-con. transformer 
stations, one at 6909 Throop St. and an- 
other at 2644 Irving Park Blvd., for Com- 
monwealth Edison Co., 72 West Adams St. 
Total cost $175,000. 


Yontoon—Portland, Ore.—Port of Port- 
land received bids building pontoon No. 6, 
for St. John’s drydock. from R. Wakefield, 
Worcester Bldg., $129,262, (5 mos.); coast 
Shipbuilding Co., Lewis Bldg., $132,500 (11 
days) ; Northwestern Cons*>. Co., Portland 
$132,544, (160 days). 

Engine and Generating Unit—Palo Alte, 
Cal.—Bd. Pub. Wks. received bids furnish- 
ing and installing Deisel engine at power 
plant, from McIntosh-Seymour Corp., 46! 
Market St., $48.900; electric generating 
unit, from Genl. Electric Co., Rialto Bldg 
$5680, contractors both of San Francisco 
Bonds for $72,000 voted for project. Noted 
June 19. 


*Dam—San Francisco, Cal.—Pacific Gas 
& Electric Co., 445 Sutter St., let contract 
enlarging dam in Lake Spaulding, rising 
height from 260 to 275 ft. to Duncansor 
Harrelson Co., Chronicle Bldg. Abou! 
$400,000. 


* Train Shed—Halifax, N. 8.—C. B. Brown 
engr., Moncton, N. B., let contract {¢ 
Shearer Constr. Co., 225 St. Patrick St 
Montreal, Que., building train shed at new 
South Station ocean terminals, for Cana 
dian Natl. Rys., Moncton, N. B, About $8! 
000. Noted July 3. 


xkHydro-Electrie System — Teeswater 
Ont.—Town Council having plans prepa 
installing hydro power and lighting system. 
About $15,000. Work will be done by 4a 
labor under supervision of Ontario Hydro 
Comn., University Ave., Toronto, engrs 
Noted July 3. 


*Park Improvement — Toronto, as 
City will improve and_ extend Ramsde ; 
Riverdale, Withrow, Monark Parks ai 
Allen Gardens. About $125,000, Work ¥ 
he done by day labor 
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CONSI STRUCTION NE NEWS , 


= OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS, BUILDERS 
ZAND MANUFACTURERS OF ENGINEERING AND BUILDING SUPPLIES 


Price advances are indicated by heavy type: declines by italics 


PIG IRON— 
CINCINNATI 
No. 2 Southern 4 $30.35 


Northern Basic... 0.0 ..-e eee e ere eee ere ee eees : 27.55 
Southern Ohio No ; 28 25 


Current One Month Ago 


NEW YORK, tidewater delivery 


XV eS ; 31.90 
Be 2 (silicon 2.25 to 2.75) y 33.95 


BIRMINGHAM 
No. 2 Foundry 


PHILADELPHIA 
Eastern Pa 
Virginia No. 2.. 
Basic 
Grey Forge 


CHICAGO 


No. 2 Foundry Local 
No. 2 Foundry Southern 


30.65* 
32. ny 107 
+ iB 


PITTSBURGH, including freight charge from the 
Valley 


No. 2 Foundry Valley 

Basic = E r. 27.15 
Bessemer pie Cth te arc k ted asa 29.35 
*F.o.b. furnace. t Delivered. 


RAILWAY SUPPLIES 


STEEL RAILS—The following quotations are per ton f. o. b. Pittsburgh 
and Chicago for carload or larger lots. For less than carload lote 5c. per 100 Ib. is 
charged extra: 
—— Pitteburgh ———. -~———Chicago—_.. 
ne 
Year Ago 
$55.00 
57.00 
3.13* 
3.09* 
3.00 


ne 
Current Year Ago 
$45.00 

47.00 


2.834% 
2.70* 


Current 
Standard besgemer rails $45.00 
Standard openhearth rails.. ... 47,00 
Light rails, 8to 10 'b............. b * 
Light rails, 12 to 14 Ib 
Light rails, 25 to 45 Ib 2.45* 


*Per 100 Ib. 


TRACK SUPPLIES—The atoning gunn are base per 100 Ib. f.o.b. Pitts- 
burgh for carload lots, together with the warehouse prices at the places named: 


——Pittsburgh——. 
One Year 
Current Ago Chicago St. Louis 
Standard spikes, %-in. and larger $3.35 $3.90 $4.27 $4.44 
Track bolts 4.35 4.90 5.17. Premium 
Standard section angle bars... . . 3.25 4.22 Premium 


San 
Fran- 
cisco 
$5.65 
6.65 
4.60 


RAILWAY TIES—For fair-sized orders, the following prices per tie hold: 


71In. x 9 In. 6 In. x 8 In 
by 8 Ft. 6 In. by 8 Ft. 
$1.48 $1.33 
Douglas Fir—Green 1.42 1.00 
San Fool Douglas Fir—Creosoted 2.12 2.00 
Prices per tie at Missouri mills; St. Louis wrlese about 25c. higher: 
Untreated A Grade White Oak Untreated A ease Red Oak 
No _— 
No. 2 
No 
No 


7a9x8 white oak 
7x9x8 red oak (No. 4) 


Note. —Add 36c. each for treatment. 


PIPE 


STL From warehouses at the places named the following discounts hold 


——————Black 
New York Chicago St. Louie 
{to Jin. butt welded... fue er est A 57.5% 45% 


44 to 6 in. lap welded 53.5% si a 


Galvanized 


Chicago St. psn 
ito 3 in. butt welded. . 31% 


44, 
be supie tame . WM 41% me | 
‘ Talleal 
peices, "Ga fittings, Class B 3 ad 6 ron New York stock sell at penne 


New York 


dated Mar. 21, 


4} to 6.. 


CAST-IRON PIPE—The following are prices per net ton for carload lots: 
——New York —~ 
One Month One St San Fran- 
Current Ago Year Ago Chicago Louis cisco Dallas 
4in. .. 955.30 $53.00 $64 7$ $56.80 $50.00 $77.55 $65 00 
6 in. and over..... 52.30 50.00 61.75 53.80 47.00 74.55 62.00 
Gas pipe ond left lengths are $! pert ton extra 


PIPE—The following discounts are for antl lots f.o.b. Pittsburgh: basing 
card of National Tube Co. for steel pipe, Cardry A. M. Byer’e Co. for iron, both 


1919. 
BUTT WELD 
Steel Tron 
Black Galvanized Inches Black Galvanize:i 
24% ° 234% 
407%, 


44%, 
LAP WELD 


Inches 


35%, 2 is . 324% 

41% 2j to 6. 344% 

BUTT WELD, EXTRA STRONG PLAIN ENDS 

band §..... 464% 29%, ito 1. _ 394% 
.. 518% 39%, 
; 554%, 43% 

LAP WELD, EXTRA STRONG PLAIN ENDS 


ee see oa % 2 334% 201% 
353% 234% 


2} to ‘4 > 

7 44 to 6 344%, 223% 
Malleabie tittings. Class B and C, hapind from New York stock sell at list 

2% off. Cast iron, standard sizes, 20° off 


CLAY DRAIN TILE—The following prices are per 1000 lin.ft.: 


——New York—— — 
One 
Year Ago St. Louis Chicago cumin Dallas 
$35.00 $22.50 $30.00 $33.44 
51.00 27.00 40.00 50.16 
65.00 45.00 50.00 62.70 
90.00 55.00 60.00 83.60 
130.00 100.00 80.80 133.76 


Current 
$35.00 
51.00 
65.00 
90.00 
130.00 


Sise, In. 


$45.00 
65.00 
90.00 
150.00 


SEWER PIPE—The following prices are in cents per foot for carload lots 
——— New York 
One San 
Year Ago St.Louis Chicago Francisco 
$0.126 $0.09 $0.09 
26 .09 a 
.135 1875 
.225 


Dallae 
$0. 132 


Current 
80.081 
. 081 


eeuwnaqn—— 


3 8 
80.182 $0.351 
.28 45 
25 425 
337564 
25 


. 50 
.2475 = .44 


'081 s ; 
ue ; ‘513 
t¢in., 6in., 30-in. respectively. 


ROAD AND PAVING MATERIALS 


ROAD OILS—Following are prices per gallon in tank cars 6000 gal. minimum 
f.o.b. place named: Current One MonthAgo 
New York, 45-65% $0.04} 

New York, Sasid aap .06 

New York, bi 

i. York, flux 

| ae 15- 


| <eienee, 56 

60-20% asphalt. ................ 
faces 
San Francisco, 75-95% asphalt, per bbi. 
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ASPHALTUM—Price per ton in packages and bulk in carload iots: 





Brand Package Bulk 
RE ER is Cen Wk aa ek 6 os Texaco $18.00 $14.00 
SL <<. wcnsudsudhbciaws Mexican 33.00 31.00 
PED, vssccckccuneee California 17.00 13.75 
Dallas os enbaes < Texaco and Mexican 32 00 30.00 
Seattle picuekaune ss D grade ee - Nega eaedl 
ES C56 Gd sedciencawnes « Trinidad Dee eee 
Denver ee OR a California Sz. -= 
os copa on camhaue'e A Mexican 21.00 : 
OS am Mexican 28.00 26.00 
Atlanta ca Vebeensoehee s Standard 24.00 19.80 
ee 16.50 is 
ko” ee she eae a Stanolind 24.90 18.40 
as ohn Ghee OS ieee aoe 48.00 » 
SSS eae 23.50 
PAVING STONE— | Ab ‘ i 243 ‘ 
: About 4x8x4 dresse $2.45 sqy 
I ee a oa Midnendsatnwa a | About 4x@x4 common 2.20 eqyd 
ED. «cas chkobdssabaveawews Basalt block 4x7x8. 57.75 perM 
Bemens Clty. ..cccccccce ee eah Vowels Granite 2.75 sq.yd 
PN  <+F6s¥esssephionnesesect canes, SED censbs:ds 110.00 per M 
PE te tiveleekkes ved knee Sandstone 1.75 sqyd 
Cee pot cickkegdatashsewese nce es 1.85 sq.y 
0 lS ene ; Granite, small 2.75 sq.yd 
Baltimore... . . os oo eessess sees . ae Cc ommon 252 say 
FLAGGING— { Bronx $0 = sq : 
fanhattan ; sq ft. 
New York PEST PRARE PERE S SS OS Tt See, oe eee... 21 sqft 
5x20-in. cross-walk 75 = lnft. 
Chicago. 18 in. wide 70 ~=sihin ft. 
WOOD I BLOCK “PAVING— ~ Sise of Block Treatment Per Sq. Yd. 
New York 34 16 $3.25 
New York ‘ ~ 16 3.50 
Chicago ae : 16 3.10 
Chicago eae es ; 34 16 2.95 
Es vig au kale wie da hae . City specifications 3.10 
St. Louis Pek ansksss wd abies 3 te 2.45 
DS = CiGie b akawdtuhs soSGles's 4 16 2.70 
Seattle ndksenens¥ acd es sees . + 2.55 
ENN Sen ete - 16 3.00 
NN on 555 beau wauus «habeas 3 oe 3.13 
Atlanta. . feAchaaees cine e'c 3 16 2.25 
Dallas VEG Cte echawoes 3 18 3.17 
Dallas peu tantiaies> ee Saura 4 18 3.56 
ND. 5. 5:6: F wha sees (haobekinas 4 in. 3.60 





CONSTRUCTION MATERIALS | 


SAND AND GRAVEL—Price for cargo or ¢ artend lots is as follows, per cu.yd.: 
Gravel ——— 
——1§ In —~ nnn eee, -—— Sand —~ 
One Yr One Yr. One Yr. 
Current Ago Current Ago Current Ago 











i . .sscwhwcbuaeee $2.00 $2.00 $2.00 $2.00 $1.25 $1.25 
SD; pL tines ei sk he de 1.60 1.55 1.60 1.55 1.25 1.10 
EE ee 1.35 1.45 1.35 1.45 1.35 1.00 
OG ea 2.50 2.15 3.00 2.25 1. 00t 80 
Soke kh sane ee 1.78 1.35 1.62 1.08 1 68 1.45 
Seattle. 1.25 1.00 1.25 .75 1.25 1.00 
REE IS PPS care 2.50 2.00 2 50 1.50 2.25 1.40 
St. Paul 1.25 1.25 1.35 1.40 .60 .60 
Ban Francisco 1.15 1.00 1.00 1.00 1.45 1.00 
Boeton 1.60 2.00 1.60 1.60 1.00 1.50 
New Orleans 2.50 ine a pee 1.20 ; 
Cincinnati 1.35 coe dear vba’ 1.35 
Atlanta 2.00t noe aie 1. 10t 
Detroit 2.00 . 2.00 Sisko 2.00 
Baltimore 1.10 1. 


30 50 
*Fine white sand, Pacific and Ottawa per ton, $6. tKaw River sand is $1.50 
peryd } per ton. ~ 
CRUS _ ED STON STONF— Price for cago or ‘carload ‘lote is as follows, per cu.yd.: 








—- 1h In ——j In. — 

Current One Y ear Ago “Cc urrent One Year Ago 
New York $1.65-1.75 $1.60 $1.75-1.85 $1.85 
Chicago 1.30 1.20 1.30 1.20 
St. Louis 1.40 1.08 1.40 1.08 rhs 
Dallas 2.70 1.51 2.70 1.55 
San Francisco 1.15 1.00 1.15 1.00 
Boston 3.00* (del) 1.50 3. 00* (del) 1.75 @ 
St. Paul (lime) 1.157 1.15 1.25 1.40 
Denver 1.55 1.60 1.55 
Kansas City 1.90 1.70 2.00 1.80 
Seattle 1.50 1.10 1.50 1.10 
Atlanta 2.15* Chee 2.25* ee 
Cincinnati ‘ : 1.50 cee 1.50 
Los Angeles : 1.20 1.05 1.20 1.05 
Detroit ‘ 2.00 Bess 2.00 Fate 
Baltimore 1.25 50 


1. 
*Per ton. tLimestone; traprock, $1.60 and $1.80 per ton for 14 and 4-in., 
respectively 


LIME-—Warehouse prices: 





Hydratod per Ton Lump per seas. Barrel 

Finished Common Finished Common 
New York $17.50 $14.50 $2.90* $2. 65* 
Kansas City... ... 22.00 21.00 2.30 2.20 
Chicago...... . 18.00 17.50 1.80 1.10 
8t. Louis : 18.00 : . ane i 
Boston 22.75 18.25 3.75* 3. 40* 
Dallas 30.00 (nian 2.75 e 
San Francisco 19.00 See ge eee 2.00 
St. Paul ; 23.00 20.00 1.60 1.50 
New Orleans : 0 60C”—~*«C wk 11,00t 
Atlanta ‘ ; ; 1.90 1.75 1.90 
Detroit 20.00 20.0¢ 3.00* 2.85* 
Seattle . 30.00 ‘sane weed 2.75t 
NERS 5 eee ae 3.05t 2.80t 
Baltimore... .. 19.00 08. # ewbes ota 


* 300-Ib. barrels. t ~ 160-Ib. barrel. ¢ Per ton. 
_ NOTE—Refund of 10c. per barrel. 


NATURAL CEMENT—Price to dealers for 500 bbl. or over, f.0.b., exclusive 


See was +4 
othe... per cprer spot sks tent bat tery 2:52 


PORTLAND CEMENT~—-Current prices are for barrels in cartoa 
bage, to contractors 
Current One Month Ago ( 
Without Bags 
New York $2.30 $2.30 
Jersey City 2.27 2.27 
Boston 2.42 2.42 
Chicago 2.00 2.00 
Pittsburgh 2.05 2.05 
Cleveland 2.32 2.32 
Detroit 2.08 2.08 
Indianapolis 2.27 2.27 
Toledo. 2.12 2.12 
Milwaukee 2.11 2.11 
Duluth. 2.10 2.10 2 
Peoria... 2.12 2.12 2 
Cedar Rapids 2.18 2.18, ? 
Davenport 2.14 2.14 2 
St. Louis. 2.20 2.20 2 
Ban Francisco 2.43 2.40 2 
New Orleans 2.36 2.36 
St. Pau 2.20 2.20 2 
Denver 2.67 2.67 | 
Kansas City 2.26 2.26 2 
Seattle 2.53 2.53 3 
Dallas 2.03 2.03 2 
Atlanta 2.50 2.60 
Cincinnati 2.90 a ? 
NOTE—Bag charge is generally 15c. each. 

TRIANGLE MESH—Price per 100 sq.ft. in carload lots 

PLAIN 4INCH x 4INCH MESH 

Sectional Area 


Style Square Inches Pitte- St. 
Number per Ft. Width burgh New York Chicago Louis Dallas 


032 0.032 $0.92 $1.16 $0.98 $0.99 $1.13 


049 0.049 1.18 48 1.26 1.26 1.43 
068 0. 068 1.44 1.86 1.53 1.56 1.79 
093 0.093 1.85 2.39 1.97 2.00 2.41 
126 0.126 2.28 3.02 2.43 2.47 2.92 
153 0. 153 2.72 3.59 2.90 2.95 3.48 
180 0.160 3.12 4.13 3.33 3.39 3.99 
245 0.245 4.12 5.44 4.40 4.47 5.27 
267 0.267 4.76 6.29 5.08 5.16 6.10 
336 0.336 5.52 7.30 5.89 5.99 7.06 
B@ 395 0.395 6.40 8.45 6.83 6.94 8.19 
PAVING 
036P 0.036 $0.71 $0.92 $0.76 $1.77 $0.80 
053P 0.053 1.00 1.28 1.06 1.08 1.12 
072P 0.072 1.26 1. 66 1.34 Fe 1. 46 
097P 0.097 1.62 2.12 1.73 1.76 1.88 
049R 0.049 1.00 1.28 1.06 1.08 1.12 
067R 0.067 1.26 1.65 1.34 1.37 1.46 
089R 0.089 1.62 3.11 1.73 1.76 1.88 


Kags 


Made in 16-, 20-, 24, 28-, 32-, 36-, 40-, 44-, 48-, 52- and 56-in. width in rolls 


rare 200- and 300-ft. lengths. Galvanized is about 10° — 


EXPANDCD METAL LATH—Prices in carload lots per 100 yd. for painted 


are as follows: 
—— New York —— 
Cur- One St. San 





























Gage Weight rent Year Ago Chicago Louis Francisco Dallas 
27 233 $29.10 $34.07 $29.00 $29.00 $34.00 $22.? 
26 250 30.45 35.23 30.50 30.00 35.00 , 
25 300 31.90 36.51 Bes Cy Tp eae 37.00 
24 340 33.50 37.73 33.00 33.00 40.25 4 
22 450 36.60 40.48 Tee ree : 43 30 
About 10% additional for smaller quantities. 

BARS, CONCRETE REINFORCING—Following quotations are per !00 lb 

ROLLED FROM BILLETS 
————- Warehouse ————_—_--— 
——New York—— 
Mill Cur- One Year St. San 
In. Pittsburgh rent Ago Chicago Louis Dallas Francwto 
and larger... $2.35 %. 4 $4.14 $3.37 $3.68 $4.75 $4.60 
awe Hacakes 2.40 4.19 3.42 3.74 4.80 4.65 
ibsca okies ae 3: 4 4.24 3.47 3.79 4.95 4.70 
ae aan < se 3.62 4.39 3.62 4.04 5.00 4.85 

Bais enna ae 3.87 4.64) 4.87 4.19 5.05 5.10 
Twisted bars cut to length take extra of 27}c. per 100 Ib. Extra on deformed 

bars, uncut, 7jc. 

ROLLED FROM RAILS . 
St. t 
Chicago Louis Dallas Chicago Louis Dallas 
in. and larger $3.45 $2.45 $4.25 2...... S. 6 - 70 ee 
wens wes 3.50 a 4.30 mies 
paso 53>) | 2. re 
BRICK—To contractors price per 1000 in cargo or carload lote is as follows 
--——_Common 
One One Year —— Paving — 
Current MonthAgo Ago Brick Block 

New oe eT Te eee $15.00 $15.00 $14.00 No Quotations 

Chicag chs 12.00 12.00 11.00 Sete 

St. cana selected... . 16. 00* 16.00 16.00 $26.00 

St. Louis, oomaee. er 10.00 10.00 10.00 ey 

Denver 13. 00t 12.00 10.00 elon s 

Ns 06-4 ewan 18.00 18.00 10.50 26.50 

San Francisco 12.50 12.50 12.00 aoe 

BN chskenks sks 18.00 18.00 16.50 30.00 45. _ 

New Orleans i7.50 Sea ae 18.50 18. " 

IRR 13.00 10.25 9.40 30.00 ~ 

Kansas City 15.00 15.00 12.00 42.50 

Seattle. . 15.00 15.00 15.00 36.00 

Cineinnati 16.00 16.00 oO Bee ee Oe we 
ae 15.00 SE 2 \ Seah 40.00 vee 

Los Angeies.......... 12.50 12.50 TMP cages: weet 

Montreal 15.00 14.50 pangs 80.00 ‘i 0 

DUNNE a asa a cons 19.00 sa tGie 36.00 oa 

Baltimore (del) - ON ok ek 22.00 4. 
+ Salmon is $12 in Denver. a Hard brick, $14. 


| > \\ 


HO 
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WHITE AND RED LEAD—RBase price per pound 





Price per block in carload lots for hollow building tile 





HOLLOW TILE 


























-—— New York—— Factory — — Red —— —. White 
One San Perth Current 1 Year Ago Current | Yr. Ag 
Year Chi- St Fran- Amboy, Dry Dry 
Current Ago cago Louis’ cisco Dallas WN. J. and and 
12x12 $0. 11475* $0.10125 $0.08 §$0 08 $0.1125 $0.1088 ....... Dry In Oil Dry In Oil In Oil In Oil 

sei oxl2 153* . 13500 120.105 15 09 = $0.1512 | 100-Ib. keg 13.00 14.50 11. 25 11 00 13.00 10 50 
Ral 2al2 er oes. 14 «G 115.1944 | 25 and 50-Ib. kegs...13.25 14.75 11.50, s11.25——Ss«438--25 10.75 
tort 2x! 2 6 168 = 173 2546 =. 2268 | 12}-lb. keg 13:50 15.00 Ss-11.75 11: 50s. 50 1100 
12x l2xl2 Beta aan . 208 eae 3082 =. 2916 +o cans 15.00 16 50 13 25 13 00 15 00 13 00 
4 ». cans 16.00 1 13 1 6 

cea 72nd St. 4x1 2x12 8x1 2x12 12x2x12 500 Ib. lots less 10% discount; 2000 Ib. lots less 10-24% discount 
Roston rom ae eee eae es 80.10 $0.22 $0.30 
a EE ES Ae Seay oes. is. ies ——= 

nnati CHR CROSS EME OH ae res . 

eri isc dsiev xi cves ss ince) 0786 15 ‘205 LUMBER 
Denver... secre ee eee eee eee eee n ees 1250 18 25 
Seattle Peeia binky Pe awe mtawese .09 175 30 — aia slacken —_ Nl a a 
ry OE tr a ee eee 105 135 22 ‘ . ; é 
Los Angeles Goda snevss 08s eeaeses - 082 154 . 236 San Francisco—Plrices of rough Douglas fir No. | common, in more than 
New Orleans alae 6 ak ecale learn . 165 22 .325 carload lots 
D.*roit oeieS aha Cne Gant a 0842 1579 . 2264 Lumber Prices in Yards at San Francisco 

; | 6-8-12 and 10-16-18 and 

ea ee en hee Sore: 14 Ft. 20 Ft 22 and 24 25 to 32 Ft 










































STRUCTURAL MATERIAL— Following are base prices f.o.b. mill, Pittsburgh, | 3x3 and 4 $33 00 $33.50 $34 50 $36 50 

together with quotations per 100 lb. from warehouses at places named: 3x6 and 8 34.00 34 50 35 50 37.50 

S 4x4-6 and 8 34 50 35 50 36 50 38 50 

Mill New York oe San 3x10 and 12 34.50 35 50 36 50 38 50 

Pitts- Cur- Yr. St. Chi- Fran- 3x14 35 00 36 00 37 00 39 00 

burgh rent Ago Louis cago cisco Dallas | 41}Q and 12. 34 50 35 50 36 50 38 50 

Beams, 3to 1Sim...........-. $2.45 $3.47 $4.24) $3.54 $3.47 $4.45 $4 50 4x14. . 35.50 36 50 37 50 39 50 
Channels, a ee al Seales 2 ; < : | ts eS : > 7 . 

3 to 6in in. thick.. ; : . : 
es in ee Deere cae 2.45 3.52 4.244 3.54 3.47 445 4.50 24 Ft. and Under 25 to 32 Ft. 33 to 40 Ft 
ak... eee hs “| 266 3.67 4.49! 3.54 3.67 490 4.70 | 6x10... $34.00 $36 00 $37 00 

ped 6xI4 ‘ ; ; 35.50 37.50 38 50 
tng — NA cute ree 34 00 36 00 37.00 
RIVETS—The following quotations ure per 100 Ib.: Peme S eins “ 35.50 37 50 : 
STRUCTURAL “a 2 — _ a 
ST New York, Chicago and St. Louis 
— New York—- San - a 
Mill Current One Chi- St. Fran- = coe Pee ores By Pine 
Pittsburgh Yr. Ago cago Louis cisco Dallas 20 Ft 22-24 “20 Ft ee ogy "20 F Ft ae 
} in. and larger........ $4.20 $4.72 $5.65 $4.72 $4.79 $6.05 $5.90 and Under Ft. andUnder 24Ft. and Under 24 
CONE HEAD BOILER 3x 4to 8x 8..... $46.00 $47.00 $51.00 $52.00 $40 00 $42 00 
: in. and larger........ 4.30 6.84 5.75 4.82 4.89 615 6.00 | 3x!0to 10z10..... 49.00 50.00 55.00 56.00 43.50 45 00 
tand¥ act ——— | he 4.97 5.04 6.30 6.15 3x12to 12x12..... 54.00 55.00 57.00 58 00 45.00 46.00 
Sand % POOLE TT 4.70 5.22 6.25 5.32 Sar: 6.8 660 3x14 to 14x14... 57 00 58.00 62 00 63 00 50.00 52 00 
- watenrecl lin. take an extra of 50c. Lengths between | in. and 2in. 3x16 to 16x16..... 66.00 67.00 65.00 66 00 53.00 55.00 
my : 3x18 to 18x18 76 00 77.00 69.00 70.00 57.00 58 00 
ce iar 4x20 to 20x20.. 86 00 87.00 





* Prices from Lumbermen’s Bureau 


PREPARED ROOFINGS—Standard grade rubbered surface, comple te 
Over 24 ft.—Add $1 for each additional 2 ft. in length up to 40 ft. for sizes 


with nails and cement, costs per square as follows in New York, St. Louis, Chicago 

















































{ 
| 
and San Francisco: — 1-Ply ——. _— “7 — ame Ply — 12x 12 and under; for sizes over 12 x12 add * For merchantable add $2 to sizes 
eb. lel. el. el. el. le. 10 x 10 and under. For prime add $2 to the vrke e of merchantable for all sizes 
ak. Serer er re $1.75 $1.90 $2.15 $2.30 $2.55 al ma sence pietanainalianientii 
No. 2 GOOG 006623055500. See 1.60 1.70 1.95 2.05 2.30 
Asbestos asphalt-saturated Felt (14 lb. per square) costs $156 per ton. Other Cities 12x 12-In 
8 x 8-In. x 20-Ft. and Under———. 20 Ft. and Under 
Slate-surfaced roofing (red and green) in rolls of 108 sq.ft. costs $2.25 per roll ae = : a 
in carload lots and $2.50 for smaller quantities. P Fir Hemlock Spruce I Fir 
Shingles, red and green slate finish, cost $6.00 per square in carloads; $6 25 in Boston......... $50.00 $49.00 $48.00 $48.00 $50.00 $50.00 
smaller quantities, in Philadelphia. Kansas City.... 45.50 50.25 50.25 50.25 52.50 51.25 
sivaliit ee as “ — —_—— NI 6 6ccceue Ne , eh oe 30.00 
ROOFING MATERIALS—Prices per ton f.o.b. New York and Chicago: New Orleans... 45.00 sete teens 48.00 , 
oe St. Paw...... 60.00 e1.00 60.00 46.00 62.00 63 00 
si 
Carload Lots Carload Lots | Demver......... . ... 42.00 42.00 42.00 43.00 
N.Y. Chicago N.Y. Chicago Atlanta........ 55.50 57.50 58.00 68.00 68 50 70 50 
Tar felt (14 Ib. per square of 100 sq.ft.)... ™- 00 $70.00 $71.00 $71.00 Baltimore... ... . 48.00 ; 60.00 
Tar pitch (in 400-Ib Dbl) Rexeiesd ss Coes 1.00 18.00 22.00 19.00 
Asphalt pitch (in barrels) Pekar: ‘ 4 00 34.00 37.50 37.50 \-In. Rough, 10 In. x 16 Ft 2-In. T. and Gr 
NAUOUR TUNES tenia oo cena sus .. 68.00 68.00 72.50 72.50 | and Under 10 In. x 16 Ft 
| P. Fir Hemlock r Fir 
ls ie ee ion ~ | : 
Mace vecsnace $50.00 $50.00 $48.00 $50 00 $50 00 
SHE ) : 
0 =e Sa ne we ie —— per pound in various cities from warehouse | Kenees- Clie... 64.50 72.75 72.75 67 25 79 60 
rae Ren atten’ Weide ies sicie ose 21 50 30 50 
Mill Lots St. ean One New Orleans....... 55.00 : 50 00 
ilue Annealed Pittsburgh Louis Chicago cisco Current Yr. Ago St. Paul. kore iewen 58.00 55.00 54 00 63 00 56 00 
No. 10 ; ; 3.55 4.64 4.57 5. 3 Ss 2 $3 SRG cea Seas ieesas Ss 43.50 43.50 40 00 
Ne 1. svaeemteaen as a Se ee 4.6 \tlanta 80.00 85.00 65.00 67.50 
N 14 é AMUB. 2. eae eese ° 
os ‘he — oF 38 o ae Tat ABBE. 0.60008 ccvae 41.00* 41. 00* 
— aiid a 530 6.295 | Baltimore. 43.00 40.00 
*Nos 22 om 2° : +o 3°38 ; 2 $-3 5.35 6. 345 Montreal —Hemlock 2x10x16, 2x12x1!4, both $44; rough pine, !x!0 and 2x10, 
*No. 26 : 4.25 5.34 5.27 6.95 5.40 6.395 $60; No. | flooring, 364; British Columbia Fir, 10x12 to 16x16, 32 ft. long, $65 
"No. 30i, cts nese ree 4.35 5.44 5.37 7.05 5.50 6.595 *Base price 
ilvanized seek datecdihottiiisaeninibitiinsaliah _ _ ane 
10 4.70 5 79 5.97 oe 6 20 6.845 si 
12 4.80 5.89 6.07 7.30 625 6.945 Dallas—Yellow pine. Price per M: 4 
\eend a: :-3 ee 7.38 6.30 9.945 | 2x4 to 2x12—12, 14 and 16 eee _ $51 25 4 
and 2 619 637 6 6. ‘at 50 
22 and 24 525 6 34 6 52 775 6 75 7 295 2x4 to 2x12—10, 18 and 20 ; ee 52 
: 26 5.40 6.04 6 67 7.90 6.90 7.445 2x4 to 2x12—22 and 24... Peak A ; mea 56.75 @ 
, 28 me 6.79 6.97 8.20 7.20 7.745 4x4, 4x6, 6x6, 8x8 and 3x8. ‘ 53.75 : 
lor painted co: ted sheets add 30c. per 1000 Ib. for 25 to 28 gage: 25c. for $x10, 10x10 and 3x10.... ‘ s Side aree es 7 ; oO ; 60.00 i 
24 gages; for galvanized corrugated sheets add |5c., all gages. Ee cecpeauees 63.75 ; 



































'\\SEED OIL—These prices are per gallon: NAILS—The following quotations are per keg from warehouse: 
-— New York ——. —— Cleveland ——. —— Chicago —— Mill San 
oO One One . . 1 : Ch : 2 co all 
Current Year Ago Current Year Ago Current Year Ago Ss * os ra 9 ©«§3 = — 00 - 00 
in barrel... . $2.15 $1.61 “$2.00 $2.00 $2.48 $1.66 Wire..........%. vee ae. aie a 





COMB ss 0630 55 1.71 2.25 2.15 2.68 1.86 Cut ee capes naneedh. weam 5.40 








ENGINEERING 





FREIGHT RATES 








On finished steel products in the Pittsburgh district, including plates, struc- 
tural shapes, merchant steel, bars, pipe fittings, plain and galvanized wire nails, 
rivets, spikes, bolts, flat sheets (except planished), chains, etc., the following 
freight rates are effective in cents per 100 Ib.: 


Boston 
Buffalo 
Chicago 


New Orleans 
New York ; 
Pacific Coast (all rail). ! 
Philadelphia 

St. Louis 

St. Paul 

Detroit 

Baltimon 


* Minimum carload, 80,000 Ib 








Cincinnati. .. ; f See a 
Cleveland 
Denver 










Kansas City. ... 







Note—Add 3% transportation tax 

























Contractors’ Miscellaneous Supplies 




















Pittsburgh, with a comparison of a month and a year ago 





Current 


$2.55 





One Month Ago 
$2.55 


One Year Ago 
$4 















WIRE ROPE—Discounts from list price on regular grades of bright and 
galvanized are as follows 







NEWS-RECORD 





Galvanized iron rigging 
Galvanized cast steel rigging 
Bright plow steel 

Bright cast steel 

Bright iron and iron tiller. 








San Francisco: Galvanized, less 5%, bright, less 25% off. 
Chicago, +5 on galvanized, 30-2} off on bright. 





| 
STEEL SHEET PILING—The following price is base per 100 Ib. f. 0. b. 
| 









MANILA ROPE—For rope smaller thun j-in. the price is $ to 2c. extra; while 
for quantities amounting to less than 600 ft. there is an extra charge of 
number of feet per pound for the various sizes is as follows: were 8 ft., }-in., 6; 
j-in., 44; I-in., 34; If-in, 2 ft. 10in.; I}-in, 2 ft. 4in. Following is price per 
pound for j-in. and larger, in 1200-tt. coils 


























Seattle $0.1425 $0. 185 $0.21 $0. 3! 
Chicago. . 1875 .2125 2550 297 . 9 
- St. Paul .19 . 2375 . 2625 a ae 
St. Louis ; 2325 2575 3001 oo 
Denver 1775 22 1245 287 +3 
Dallas (cat? eek 4 een . 288 342 9 4a 
Los Angeles.. é . 1895 . 232 2.07 } 55 
Atlanta «es ae . 225 245 24 
$0.38) Baltimore........ 19 233 . 283 30 2.35 
27 aie a a inion 
25* , + = 
244 POLES—Price of Western red cedar poles is as follows: 
39) ——- New York — 
"33 One Chi- St 
33 Current Year Ago cago Louis Denve 
es EE occa se $5.82 $5. 66 $5.17 $4.55 $5.17 
Paes BBOGE: . cc 5055. 7.65 7.45 6.85 6.10 68 
ee ttm. = 35-E.......5 11.10 10.80 10.00 8.95 10.0 
8-in. x 30-ft 12.65 12.30 11.35 10.10 35 
7-in. x 40-ft 12.85 12.50 11.50 10.20 11.50 
_ sl 8-in. x 45-ft 18.90 18.40 16.90 15.00 16.90 
8-in. x 50-ft 22.65 22.05 20.30 18.00 20. 30 
10c. higher freight rates on account of double loads. 
For plain pine poles, delivered New York, the price is as follows: 
10-in. butts, 5-in. tops, length 20-30 ft... 2.0.0.0... 0... eee eee, $9.00 
12-in. butts, 6-in. tops, length 30-40 ft....0.. 00000000. 11.50 
ae 12-in. butts, 6-in. tops, length 41-50 ft.........0.0...0...00005. 12.50 
14-in. butts, 6-in. tops, length 51-60 ft.... 2.0.2.0... eee en, 21 of 
14-in. butts, 6-in. length 61-71 ft,. cRndeas eae weaee s 3.5 
New York and St. Louis a oo oe ee _ : . ‘ ‘ nA 
+ 1210; Note—At the present time it is almost impossible to give accurate prices ,; 
74% poles. The above are only nominal. 
35% Dalls 
228% ie 
SM Si hac eta eke lb bode bUMR Kes he awe ORAM Rw ERs $4.6 
RR cscs os ny eae eies wee A RA AO Ca Ra SO ee bee Resa eS. 7.1 
RC. SA. Od cae a Saeed tea bd als as at wile wi ole his 8 4 
a Nr a ae tga are ace lade eae a DEK 10.38 






Ic. The OLD MATERIAL—The prices following are per gross ton paid to dealers and 
; producers in New York. In Chicago and St. Louis the quotations are per net 
ton and cover delivery at the buyer's works, including freight transfer charges 





New Orleans... .”.. 





978 


2575 





$ New Yor! Chicago St. Louis 
Bostor 0.25 Kansas City $0.28) : aos 
Reston... 7 et el 274 No 4 _ nad wrought ye = i Z $19 . 
Chicago . 264 Los Angeles 26 Stove p ate. 21.50 
St. Paul .28 IR ska hoc .274 No. | machinery cast. 23.00 22.00 23 50 
San Francisco . 26 NR. Shae euces aes . 26} Machine shop turnings 10.00 8.75 11.50 
Atlanta. . 29 Montreal............. .27 re 2 
Saver . 294 ROE Carer iy | Cast borings noes 10.00 11.00 11.50 
} Railroad malleable cast. . 15.00 18 50 18 50 
EXPLOSIVES—Price per pound of dynamite in small lots{and price per 25 Ib RS eawee y 4 —_— — 
keg for black powder. ” " ~ SHIP SPIKES—Current prices per 100 lb. : 
. : “ ‘ In. San Francisco Seattle 
Low Seeosing a Gelatin a oon fiox alv. Bi Black 
% ey 60% % owder é 
Sp ere $0.27) WO08). mkeueen $2.40 Bence e eee eee eee eens ".2 $9.60 38 7 
Boston... $. 2225 2425 2675 $.3100 2.20 8.76 6.75 8.2 
Kansas City 19 2375 2625 30 2.25 ' $.60 6.60 8.30 


Pittsburgh base, $3.85 per 100 lb. 





















LABOR RATES AND CONDITIONS THROUGHOUT THE COUNTRY 


S means scarce; E, enough; P, plentiful 
































Structural 
Brick- Car- Hoisting Hod Pile Iron 
Cities layers penters Engineers Carriers Drivers Workers Common Labor Remarks 

Atlanta....... $0.90S8 90.70 $0.40 $0.45 $0.50 $0.723 $0.35 Atlanta—Union scale 90c., but some contractors are payin 
$1. 25. 

Baltimore... .. 1.00E 0.80E 0.873 0.46to 0.54E 0.74E 0.87}E 0.35to 0.40E Baltimore—Carpenters are asking 90c.; structural iron 
workers, $1. Common labor is paid 45c. on government 
work, 46c. in shipyards. 

Boston. ...... .60-.70P .80-.90P .80-1.00P .60-.70P 60P .80-1.00P .52§- .624P 

Cincinnati. atweh eee seeus Ge. Gas teekiaseuce Se” “SANE, ecbadsweenence 

Dallas........ 1.00S 8748 .8748 i ee Shee .75E .358 

Denver 1.00E .874F ORE ae: |” Seseons 874E .40-.50 

Detroit 1.00E .808 90E .60E Se 558 

Kansas City.... 1.00 85 90 682 775 .90 .30-.50 

Los Angeles... .87}E 75E 75P .564-.75S .75P .75P .50-.623P Los Angeles—No strikes. Non-union bricklayers and car- 
penters receive $6 and $5, respectively, against the unio 
ecales of $8 and $7. 

Montreal .70 .658 oe .40-.45 55 .45-.50S8 .30-. 40 Montreal—Fifty per cent. of carpenters are on strike; 75 

per cent. of structural iron workers are striking for 60c 

New Orleans 758 60 . 808 45 -80-.90 .60 35 

New York. .873 81} 87} 575 81k -87§ .50 New York—Shortage of common labor 


Pittsburgh.... 1.00 .90 .90 .60 1.00 .40-. 458 

St. Louis... 1.00 . 875 1,00 .70 -60-.925 .90 .40-.45 

St. Paul. . .875 75 .80 -625 85 .85 -45-.50 St. Paul—No strikes. Sewer diggers and paving-block 
layers are paid 50c. 

San Francisco. 1.25 1.00 1.00 MEE, Tho 6 <—wedeny leer Genes fb ake eeaeeenn San Francisco—No strikes. Building is improving in th 
San Francisco Bay District. 

Seattle 1.12 . 04 .75-.80 .90 1.00 758 Seattle—Common labor scarce owing to harvest season 














August 7, 1919 


PROPOSALS 


“For Proposals Advertised see the pages 


immediately following the Construction 
News Section.” 
WATERWORKS 
Rids See Eng 
Close News-Record 
Aug. 11 New Prague, Minn July 31 
Aug. 16 Hettinger, N. D.. Aug. 7 
Aug. 18 Garber, Okla. Aug a. 
Aug. 20 Armour, S. D.... July 24 
Adv. July 24. e 
Aug. 30 Clarksburg, W. Va Aug. 
Adv. Aug. 7. 
SEWERS 
Aug. 11 Scobey, Mont. ... July 31 
Aug. 11 New York, N. Y a wis: <i ce 
Aug. 12 Clayton, Mo. ate July 31 
Aug. 12 Erie, Pa. ; July 31 
\ug. 12 West Bend, Wis. July 31 
Aug. 12 Chicago, Ill. . : : July 31 
Aug. 15 South Charleston, W. Va. July 24 
Adv. July 24. es 
Aug. 16 Hettinger, N. D...........Aug. 7 
Aug. 18 Hackensack, N. J........ July 24 
Adv. July 24. 
Aug. 18 Huntington, Pa. ....JSuly 31 
Aug. 18 Crisfield, Md. .. Aug. 7 
Aug. 18 Paulsboro, N. J. .........Aug. 7 
Adv. Aug. 7. 
ue. 16 Sewsen; Ma ........... Aug. 7 
Aug. 19 Kansas City, Mo. . ... July 


Adv. July 3 to 17. 


Aug. 20 Cartersville, Ga. ......... Aug. 7 
Aug. 21 Mandan, N. D. ‘coc. 7 
Aug. 25 Walnut Grove, Minn. . ss ae 
Rise BE ARES aus Os ko wae wed Aug. 7 

Adv. Aug. 4. 

BRIDGES 

ae a ry July 31 
Aug. 11 Eureka, Cal. . skews eee an 
Aug. 12 Duluth, Minn. ......... July 31 
Aug. 14 Wilkes-Barre, Pa... oe 
Aug. 18 Harrisburg, Pe. ..........Aug. 7 
Aug. 18 Pritchard, B. C. .........Aug. 7 
Aug. 19 Statesboro, Ga. ..........July 3 
Aug. 20 Swainsboro, Ga. .......... July 3 
Aug. 20 New Jersey .......... Aug. 7 

Adv. Aug. 7. 

Aug. 36 Willette, ©O......6.... eC | 
Aug. 25 Great Falls, Mont......... Aug. 7 
STREETS AND ROADS 
Aug. 10 Outremont, Que. .........: Aug. 7 
Aug. 11 Buc khannon, W. Va ; July 31 
Aug. 11 Mt. Union, Pa. . .. only 3 
Aug. 11 Monroe, N. C.. July 31 
Aug. 11 Las Cruces, N. M..... July 31 
Aug. 11 Buckhannon, W. Va ~. omy Si 

Adv. July 31. 
\ug. 11 Natchitoches, ne arts co cS 
Aug. 11 Salem, N. J. DWlacare ae evera did Aug. 7 
Aug. 11 San Diego, Cal. 4 ; iu 2 
ae ee eee Aug. 7 
Aug. 11 St. Paul, ais scale oe Re OF 
\ug. 11 Sacramento, Cal..........Aug. 7 
AUG... Le, Wee Wee ok oh e's wae «vied Aug. 7 
\ug. 12 Rob Tex. Shaves Sele a oe 
Aug. 12 Srederisk, Md. eluate aera Aug. 7 
Aug. 12 Omaha, Neb. ........... Aug. 7 
Aug. 12 Duluth, NE Swann 45 605 a8 Aug. 7 
Aug. 12 Newart: Wi. Juss neice ns cced Aug. 7 
Aug. 12 Hopowen, NM. J.5....5...> Aug. 7 
Aug. 12 Logan, ved «acca ws ..July 31 
Aug. 12 Charleston, W. Va. ....... July 24 
Aug. 12 Meadville, Pa. ..........< July 17 
Adv. July 17. 
Aug. 12 Washington, N. C.......... July 17 
Aug. 13 Alleny, WN. Y...o6. 0. 600 Sly 17 
Adv. July 17. 
Aug. 12 Beaufort, & C............ 
\ug. 12 Omaha, Neb. .. haihu-a ie cae ee 
Aug. 12 Beaver City, Se sori od July 31 
Aug. 12 Charleston, @ C..........4 Aug. 7 
Aug. 22) Bi ME es ss wos. walk Aug. 7 
AUG SE Cava saved caw we cnd Aug. 7 
Adv. Aug. 7. 
\ug. 13 Holtville, al. rire te ore July 24 
\ug. 13 Connellsville, Pa. 2.2... 0: July 31 
\ug. 13 McCook, BOOS oho aa ah pare July 31 
AUS: 15: Wein Bee de as ka oe eke July 31 
\ug. 13 Lockhart, NNR cag hata Rah aingirane) al Aug. 7 
Aug. 14 St. Roch, Que. ..........J Aug. 7 
AUG, BO CM SRE oe Aug. 7 
\ug. 14 Jersey City, N. J.. + duly 31 
\ug. 14 Bentonville, Ark. .........2 Aug. 7 
UB 14 Excelsior Springs, Mo.....Aug. 7 
‘UR, 14 Wisconsitt ..cccccccccsce Alle, 7 


Bids 
Close 


Aug. 
Aug. 


Aug. 
Aug. 
Aug. 
Aug. 
Aug. 


Aug. 
Aug. 
Aug. 
Aug. 


Aug 
Aug 
Aug. 


Aug. 
Aug. 


Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug 
Aug. 
Aug. 


Aug. 
Aug. 


Aug. 


Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 


Aug. 


Sept. 
Sept. 
Sept. 


EXCAVATION AND DREDGING 
15 West Point, Miss. 


Aug. 
Aug. 
Aug 


Aug. 
Aug. 
Aug. 
Aug. 
Aug. 


Aug. 
Aug. 
Aug. 
Aug. 


Aug. 


Aug. 
Aug. 
Aug. 


Aug. 


Aug. 
Aug. 
Aug. 


Aug. 
Aug. 


Aug. 
Aug. 
Aug. 
Aug. 


Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 


Aug 


Aug. 


SONIA SI Steen 


mee al ett et hh sg 


na 


tononoro toto to toto 


ton RAIA ee OO 


toe 
MAQwa 


SCD LS tt tt et tt 


NAM wm tots, 


2 


voor 


OW Mss 


1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 
1 


Aug. 2 
Aug. 3 


Farmington, Utah 
Ripley, W. Va 
Warren, Minn 
Alliance, Neb 
Fenelton Falls, Ont 
St. Romuald, Que 
Lindsay, Ont 
Montague, Tex 
Long Island City, N 
Oxford, O 
Williamsburg, Pa 
Ripley, W. Va 
Abilene. Tex 
St. Albans, W. Va 
Adv. July 7 


1 
» Fairmont, W. Va 


Walnut Ridge, Ark 
Adv. July 17 
Trenton, Ont 
Beamsville, Ont 
London, Ont. . 
Brantford, Ont. 
Kingston, Ont 
Brockville, Ont 
Michigan 
Michigan .. 
Farmington, Minn. 
Georgetown, Del. 
Faribault, Minn 
Harrisburg, Pa. 
Te Queen, Ark 
Oil City, Pa. 
Brainerd, Minn. 
Washington, D. C 


Dremvrer, COB. «osc 65.5 < 


Ebensburg, Pa. .. 
New York, N. Y. . 
Guntersville, Ala. 
Peru, Ned. cceoes> 
Arcadia, Fla. 


Salt Lake City, Utah. 


Independence, Mo. 


Carrollton, "Miss. 


Granite Falls, Minn.. 


INDUSTRIAL WORKS 


Duluth. Mina... 
Hartford, Conn. 
London, Ont. 


Bridgeport, Conn. cee 
aes 


Syracuse, N. 


BUILDINGS 


Maw Tork, WW. ¥.. i. <<. 


Biwabik, Minn. 

Grand Island, Neb. 
Morrisonville, Minn. 
Jamestown, N. D. . 
Ottawa, Ont. 
London, Ont. 


Hatboro, Pa. ......-. 


Pelham, N. Y...... 


gt; Lous; Ma ..... 0 


Indian Head, Sask. 
Morgantown, W. Va 
Philadelphia, Pa. . 
Eugene, Ore. .... 
New York, N. Y. 
Casper, Wyo. 
Winnebago, Neb 
New Bedford, Mass 
Omaha, Neb. 

Provo, Utah . 

tend; Utah... 
Oakwood, Mich. 
Arden, Man. 
Edmonton, Alta. 
Eldorado, Kan. 
Pleasanton, Kan. 
Pilot Rock, Ore. 
yey See eee 
Ottawa, Kan. 
Spring City, Pa. 
Fairmont, Neb. 
Hamilton, Ont. 
Austin, Minn. 


St. Paul, Minn. 


Chicago, Tl. 
Stoutsville. O....... 


New Aberdeen, N. te 


Omaha, Neb. 





Springfield, Th........ 
Valpariso, Neb. ..... ; 
Richmond, Utah....... 
Elizabeth, N. J. ....... 
Degara, TO. «vsewwces 


Weyburn, Sask. ....... 


wagon, Ni Besa an 00 
Pleasant Grove, Utah. 


Eng 
News-Record 


July 
July 
Aug 
Aug 
\ug 
Nug 
\ug 
\ug 
\ug 
July 
July 
July 
July 


July 


Aug 


July 


Aug 
Aug 
Aug 

Aug 

Aug 
Aug. 


July 


Aug 
Aug 
July 
July 


July 


July 
Aug 
July 
July 
July 
Aug 
Aug 
July 


Aug. 
Aug. 


July 


Aug. 


July ‘ 
Aug. 
Aug. 
Aug. 


July 
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Bids 
Close 


FEDERAL 


Aug 


Aug 


Aug 


Aug 


Aug 


\ug 
Aug. 


Aug. 


Aug 
Aug 


Aug 


Aug 


Aug. 


Aug 


Aug 


Aug. 


Aug. 


Aug. 


Aug. 2 
Aug. ° 


Aug. 25 
Aug. 26 


Aug. 


Aug. 


Aug. 


Aug. 
Aug. 2 


Aug. 
Sept. 


Sept. 


Sept. 


Sept 


Sept 


Aug 


Aug 


Aug 
Aug 


Aug 
Aug 


Aug 


Aug. 


\ug 


Aug. 2 


Aug 


Sept. 


Aug. ‘ 


Aug. 


to 





See Eng 


News-Record 


GOVERNMENT W<¢ Re 


Dredging—Buffalo, N. Y July 
Adv. July 17 

Pass and Weir Horses, 

Props, ete.—Wheeling, W 

Va wcuccwedceceess o< July 

Timber and Cement—TDe- 

CURE, BEMUEK cb Sacwces July 
Adv. July 31 

Paving -- Washington 

a ©. . ‘ 
Adv. July 24, 

Gunnery Emplacements, et: 

—Aberdeen, Mo. .... \ug 
Adv. Aug. 7. 


Groins -— Spec. 4004 

Great Lakes, Ill. ...... July 
13 Road Work — Flagstaff 

re ee eee July 

Pipes, Valves, etc.—-Was! 

ae ee ee Aug 


Adv. Aug. 7 
Rip Rap—-Memphis, Tenn. July 
Torpedo Storage and Com 


pressor Building Spec 
3991—-Mare Island, Cal July 
Removing Boulders—New- 
WOGE, Tia Bi vec ct-cgecee seen July 
Adv. July 24 
PDredging—Norfolk, Va....Jul) 


Adv. July 31 
Repairing Dike — Phila- 
Se, - Fee tieciduans ss couly 
Adv. July 17 and 24 





Water Pipe—Washington, 
ie Se oe eanerd July : 
Canal * Wall—Washington, 
BS Se sc eben ae dee oo se 
Adv, i. 31 
2 ater Stapleton, 
We eh ei oe alae ae Aug 


Sie 1iring Wharf—W Vashing- 

a a > arr iene. 
Adv. Aug. 7. 

Metal and Glass Work— 


Key West, Fla. July 
Adv. July 17. 

Roofing — Spec. 4005 — 

Osa VO. 66 ec sees July 

Torpedo Racks—Spec. 4008 

—Pearl Harbor, H. T Aug 


Post Office—-Mystic, Conn..July 
Dredging—Honolulu, H. T.June 
Adv. June 26. 


7 Sea Wall — New York 
AD. cag ee ae July ¢ 


Adv. ‘July 31 


Dredging—Norfolk, Ta July ;: 


Adv. July 31 
Lock and <Abutment - 
Louisville. Ky 
Adv. July 31 


Post Office—Fayette, Mo...July : 


Dredging — New York, 
Me ee 


ale de ie eed --.ouly 7 


Adv. July 31 
Breakwi uter—C hicago, Ill. . Aug 
Adv. Aug. 7. 
Towboat—Memphis, Tenn..Aug 
Miscellaneous Equipment- 
Washington, D. C. .July 
Adv. July 10 and 17. 
Post Office—Kansas City 
Dt). ste utedeth Aenduas i July 
Dredging, New York, N. Y..Aug 
Adv. Aug. 7. 
Post Office—Douglas, Ga...July 


MISCELLANEOUS 
Electric Light Extension 
Conduits, EBtc., Outremont, 
CG, cheadeseeke tes bk > Aug. 
Garbage Destruc ‘tion, Out- 
remont, Que. ..... : Aug. 7 
Wire—Detroit, Mich. July < 


Telephone 
ton, Alta. 
Mechanical Loader—Hast- 
ings, Minn. ; 
Tracks—Philadelphia, Pa..July | 

Adv. July 24. 


Lines—Edmon- 


Channel — Prince Edwards 
PORE “‘Ginsacascceeness .. July 3 
Wharf — Dauphin River. 
MAR. ccccccecccccosecs +s - AUS 
al Cars — Saskatoon 
Di 26 ehhbe caedesad oe July 
Adv. July 24. 
Wharf—Stewart, B. C. ...July 
Bulkhead, Boston, Mass...Aug 
Adv. Aug. 
Turbines, M-ashatocn, 
Sask. Sie tao 6 July 


Adv. July 24. 
Railway Ties — Toronto, 
CMs. «x: Aug 
Silo—Savannah, Ga....... July 





— 


netiae-s July 3 


Pree ryeee July ‘ 


Jeeenareaes July ; 
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Where name of official is not given, 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official. 





Waterworks 
PROPOSED WORK 


N. ¥., Herkimer — City voted $750,000 
bonds to build rein.-con. storage reservoir 
and dam, and install complete gravity 
system, near Gravesville, Russia Twp. C. 
L. Wood, city engr. Noted July 17. 

0., Carrolton—City retained W. J. Sher- 
man, engr., 613 Nasby Bidg., Toledo, to 
prepare plans and estimates for water sup- 
piy system. 

0., Madison—City retained W. J. Sher- 
man, engr., 613 Nasby Bldg., Toledo, to pre- 
pare plans for new water supply system, 
electric light and power plant 

0., Oxford—Village plans to improve 
waterworks, plans include new electric 
pumping equipment, new service mains, ete 
About $35,000. 

0., Toledo—City having plans prepared 
building 22 filters, 1,000,000 gal capacity 
daily, 20 x 50 x 500 ft. settling basin, 11,- 
250,000 gal. capacity, and = several - miles 
30, 32 and 40 in. ec. i. mains Bonds for 
$850,000 voted for project H. ¢. McClure, 
city ener. 

Mich., Port Huron — City having plans 
and estimates prepared furnishing and _ in- 
stalling about 6000 water meters in Water 
system About $50,000 kK. R. Whitmore, 
city engr. 

Mich,, St. Clair Beach (St. Clair P. O.)— 
Village having plans prepared by R. A. Mur- 
dock, engr., 706 Free Press Bidg., Detroit, 
building system of watermains involving 
7000 ft. 4-6 in. water pipe, 12 hydrants, 
valves, ete About $16,000 

Minn., Foley—City having plans prepared 
by Chute & Bradley, engrs., St. Cloud, for 
waterworks and sewers to include 60,000 
gal. steel tank pump, 1000 gal. per minute 
motor About $40,000 


Mont., Judith Gap—City plans to build 
waterworks system, including 6 in. mains. 
About $15,000. yerharz-Jaqueth Co., 514 
Ist Natl Bank Bidg., engrs 

Mo., Cameron—City soon lets contract 
building filtration plant, installing mechan- 
ical equipment and 10 hydrants; also lay- 
ing 6000 ft. c.i. pipe Kk. KE. Harper, 2408 
East 30th St., Kansas City, engr Noted 
July 19 

Tex., Ciseo—City having plans prepared 
by H. Exall Elrod Co., engrs., Interurban 
Bidg., Dallas, for water-works distribution 
extensions and concrete dam, involving 240 
tons steel, 8520 cu.yd. concrete, 25,000 ecu. 
yd. earth and 1000 cu.yd. rock excav., 39,- 
000 cu.yd. embankment and backfill and 
1700 sq.yd. slope pavement; also sewer ex- 
tensions and pavements throughout the city. 
Noted Feb. 6 


Idaho, Lewiston—City Water Dept. soon 
lets contract furnishing materials and lay- 
ing 500 ft. 6 in. converse joint pipe, 1 Muel- 
ler tapping machine for c.i. pipe, one 4 in 
and one 12 in. and one 8 in. converse joint 
gate valve, 1790 ft. 6 in. universal joint c.i., 
one 6 in. converse by 6 in. universal coup- 
ling, 100 lb. pressure pipe, 123 in. Mueller 
corporation cocks for c.i. pipe with attached 
16 in. lead goose necks, six 6 in. Universal 
joint gate valves, four 4 in., six 6 in., one 8 
in. converse gate valves, 10 gate boxes to 
extend 43 ft., three 4 in. Universal joint 
gate valves, one 8 x 4 x 8 in. converse cross 
one 8 x 4x 8 x 6, one 6 x 6 x 4 x 4 in. 
one 12 x 12 x 6 x 6 in. converse joint 
crosses, 2290 ft. 6 in. converse joint, G. & D. 
pipe, one 6 in. 20 degree special converse 
joint bend, 600 Ib. pig lead, three 4 in. 
Corey fire hydrants, with converse connec- 
tions, three 6 x 6 x 4 in. and one 6 x 6 in 
converse tees, one 6 x 6 in. converse by 2 
in. standard screw tee, two 4 in. Cory fire 
hydrants with universal connections. 

Idaho, Preston—City election Aug. 11, to 
vote on $35,000 bonds to improve and ex- 
tend water system W. Chatterton, city 
clk 


Cal., Pasadena—S. B. Morris, ch. engr. 
city water dept., advocates building dis- 
tributing system in San Rafael Heights, 
cost, $100,000, reservoir, $17,000 and in- 
stallation of booster pump 

Cal, Sierra Madre—See “Streets and 
Roads.” 

Ont,, Cochrane—Town having plans pre- 
pared extending waterworks system. Bonds 
for $25,000 voted for project. E. Casewell, 
Cochrane, engr 





Ont., St. Thomas—City plans to build 
concrete reservoir to increase water supply 
About $80,000. W. Ferguson, city engr. 

Ont., Windsor — City had plans prepared 
by F. W. Thorold, engr., Toronto, installing 
pumping station and filtration plant for 
cities bordering = on Windsor. About 
$100,000, 


BIDS DESIRED 

W. Va., Clarksburg—Until Aug. 30, by 
Water Bd., furnishing and erecting com- 
plete with appurtenances, following pump- 
ing machinery, one 4 m.g.d. centrifugal 
pump, gear driven from gas engine for 
total lift 350 ft.. one 4 mg¢g.d. centrifugal 
pump, gear driven from gas engine for 
total head 35 ft., one 6 m.g.d. centrif- 
ugal pump, gear driven from condensing 
steam turbine, complete with condensing 
apparatus for total head 350 ft Fuller 
& McClintock, 170 Bway, New York City, 
engrs.; advertised in this issue Noted 
July 31 

N. D., Hettinger—Until Aug. i6, by city, 
building water works system, involving 
20,000 lin.ft. 4, 6 and 8 in. mains, and 
50,000 gal. tank on 50 ft. tower Black & 
Griffin, Mandan, engrs. 

Okla., Garber—Until Aug. 18, by city 
clerk, laying 12,000 ft. 6 in and 10,380 ft. 
8 in Class B ci. pipe, twenty-three hy- 
drants, ete Black & Veach, Interstate 
Bidg., Kansas City, Mo., engrs. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*W. Va., Parkersburg—City let contract 
installing crib system in city filtration 
plant, to Western Rivers Co., Point Pleas- 
ant, $20,545 City will furnish necessary 
c.i. pipes. Noted July 17. 

*0., Bucyrus—Boro let contract to Rust 
Eng. Co., Farmers Bank Bldg., Pittsburgh, 
building dam and storage reservoir, and 
500,000 gal. rein.,-con. clear water basin. 
About $63,000. 

*0., Springfield—City let contract build- 
ing 2300 ft. 42 in. cement pipe to increase 
water supply, to Doyle & Hanahan, 935 
Avondale Ave., $34,410. Noted June 12 

*Minn., Brainerd—City let general con- 
tract for improvements to waterworks sys- 
tem, to J. W. Hildred & Co., 33 East 3rd 
St., St. Paul, 13,275; reservoir to Circular 
Concrete Co., 846 Builders’ Exch., 
Minneapolis, $15,490; flanged fittings, to U. 
S. Cast Iron Pipe & Fdry. Co., (122 
South Michigan Ave., Chicago, $3775; 
valves. to J. B. Clow & Sons, 544 South 
Franklin St., Chicago, $2257. Noted 
June 26 

*Minn., St. 
Roads.” 

*Cal., Los Angeles—Bd Pub Serv 
Comrs. will drill 100 8 and 12 in. wells 
in Owens River Valley, Inyo Co. to augment 
supply to Los Angeles aqueduct; also in- 
stall pumps and pipe lines. W. Mulholland, 
645 South Olive St.. ch. engy. Work 
will be done by day labor. 


Sewers 


PROPOSED WORK 


Conn., Stamford—City plans to build 
sewerage disposal plant. About 225,000, 
Engineer not selected. 

W. Va., Charleston—See “Buildings.” 

Mich., Detroit—City having plans pre- 
pared building 6 mi. Connors Creek Sewer 
system in Connors Rd. from Seven Mile 
Rd. to Kercheval Ave. and in Connors 
Creek from Kercheval Ave. to Detroit 
River, involving rein.-con intercepting 
sewer, 4-barreled type, 2 storm-water bar- 
rels, sewage treatment plant, open channel 
about 20 x 80 ft., from Jefferson Ave. to 
outlet, to drain 39 sq.yd., discharge 5000 
sq.ft., also treatment works to comprise 
battery of 40 Imhoff tanks. About $14,- 
000,000, C. W. Hubbell, city engr. 

Til., Rock Island—City Council passed 
ordinance to build storm drain sewers in 
46th St. and 16th Ave. Dist. About $75,000. 
W. Treichler, city engr. 

Wis., Sheboygan—City plans to excavate 
and lay 1.18 mi. sewers in Franklin St. 
from Washington Ct. to Wisconsin Ave., in- 
volving 7900 ft. 8-10 in. vitr. pipe Cost 
between $11,000 and $12,000. C. U. Boley, 
city engr 

Minn., Adrian—Village having survey 
made by Druar & Smith, engrs., Globe 
Bldg., St. Paul, for sewerage system and 
sewage disposal tank. About $40,000. M. 
E. Corrigan, clk 
HMinn., Foley—See “Waterworks.” 

Minn., Lamberton—Village having plans 
prepared by PDruar & Smith, engrs., Globe 
Bldg., St. Paul, for new sewers. About 
$30,000 F. A. Bieresdorf, clk 





Paul—See “Streets and 


Neb., Geneva—City having 
pared installing 28,000 ft. 8 jy 
sewers. About $40,000. Gran: 
Letton, 505 Bankers Life Bide 
engrs. 

Neb., Wilbur—City having 
pared installing 30,000 ft. sanit 
About $50,000 Grant, Fulton 
505 Bankers Bldg., Lincoln, eng; 

Mont., Judith Gap—City pla: 
1 mi. 6 in. sewer in various stre+ 
$20,000. Gerharz-Jacqueth Eng 
lst Natl. Bank Bldg., Great Fal! 

Tex., Cisco—See “Waterworks 

Tex., San <Antonio—See “Sr, 
Roads.” 

Okla., El Reno—City having 
pared enlarging sewers and buildi 
sewerage disposal plant. About 
H. G. Powel, Box 204, engr. 

Okla., Stroud—City having 
pared for laying 28,500 ft. se 
building Imhoff tank. About 
Johnson & Benham, Firestone Bld 
sas City, Mo., engrs. 


Idaho, Buhi—City plans to in 
or cement sewers in Dist. Nos 
About $87,000. G. B. Brazeau, ¢ 


Idaho, Salmon—City council pla: 
stall sewers in Main and Shroup s: 
Daisy to Terrace Sts., vitr. or cem: 
to exceed $10,000. 

Wash., Seattle—See “Streets anc 

Wash., Vancouver—City soon | 
tract building 8 in. vitr. or cement \ 
in various alleys. About $10,039 \\ 
Schwarz, city engr. 

Ore., Bend—City soon lets contract build 
ing 360 ft. 12 in. vitr. sewer, 
basins, also paving, removing old walks 
clearing and grubbing streets in Loca 
Impvt. Dists. Nos. 10, 11, 12, 13, 14 and 
16, involving 9504 cu.yd. earth and 159 
cu.yd. rock excav., 24,430 sq.ft. cement 
walks, 76,990 lin.ft. cement curb, 4540 ¢ 
yd. cinder roadway, 3 culverts, et: Abou 
$22,640. R. B. Gould, city engr 

Ore., Portland—City Council plans to 
build sewers in Powell Valley Rd st 
39th and 53rd Sts., OAkdale and Mistleto 
Additions, Myrtle St., Cherry Park, Over- 
ton Park and 44th Ave., Hessemer Add 
tion, Carol Park, Tremont Park, Germania 
Yale, Brockton and Kelso Sts.. Maplewood 
Additions. Gladstone and Francis Aves 
Naples Heights, Cooper’s Addition and 
Greenwod <Ave., Waverly Heights \bout 
$61,910. ©O. Laurgaard, city engr 

Ont., North Bay—City soon receives bids 
installing 3000 ft. 10-12 in. sanitary vitr 
sewers in Cassells, McIntyre and Worth 
ington Sts. About $27,000. H. J. MeAus- 
lan, North Bay, ener. 


? tel 
= Cate 





BIDS DESIRED 


N. ¥., New York—Until Aug. 11. by F 
L. Dowling, pres. Manhattan Boro., recon- 
structing sewer in East 72nd St., from Ist 
to 2nd Aves... F St. and in continuation 
thereof, now known as Prescott Ave. fron 
Pyckman St. to point 750 ft. north: also 
re-regulating, regrading and repaving wit! 
granite block pavement on concrete founda 
tion, roadway of West 46th St. from 11th 
Ave. to west line of 12th Ave. 


N. J., Paulsboro—Until Aug. 18, by 
Boro Council, Black Bldg., building sani 
tary sewerage system, involving 1.8 mi 
5, 6, 8, 10, 12, 15 and 18 in. terra cotta 
pipe, 107 manholes, 11 flushtanks, pump 
ing station and disposal plant. D. PD. Pote, 
5 advertised in this issue. Noted 
July 31. 


Pa., Oil City—See “Streets and Roads” 


Md., Crisfield—Until Aug. 18, by Mayor 
and City Council, building 8000 ft. 6-20 in 
terra cotta sewers, includin manholes 
house connections, ete. About $25,000. Nor 
ton, Bird & Whitman, 606 Munsey Bide 
Baltimore, engrs. 


Md., Towson—U'ntil Aug. 18, by Comrs 
Baltimore Co., building sewage disposal 
plant. Work involves Imhoff tanks, dosing 
chamber, trickling filters, sludge beds and 
9 mi. 6-15 in. terra cotta sewer pipe. About 
$100,000. Norton, Bird & Whitman, 6% 
Munsey Bldg., Baltimore, engrs. 


Ga., Cartersville—Until Aug. 20, by | 
Cc. Flemister, mayor and Bd. Aldermen, * 
office of City Clerk, building 16 mi. 8-15 " 





iD 


sanitary sewers, with necessary appurten: 
ances; advertised in this issue. 


: O., Lima—Until Aug. 28, by A 


L, 


* Methany, dir. pub. serv., building Collett 
St. Relief Sewer, Contr. No. 1, _involvite 
16,430 ft. 42-84 in. circular and 78 x 1°43 
in. semi-circular monolithic concret® S¢5 
mental block, vitr. segmental block or re'm- 
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(Continued) *xOnt., Dundas—Muncipal Council let BIDS DESIRED 
‘ipe, also outlet abutment at Ottawa contract _ laying 30 in. segmental block New dJersey—Until Aug 20, by State 
‘overflow chamber, ete.; South Side Sewer to. Toronto Potteries, Dominion Bank Highway Comn., Broad St. Bank Bidg 
M Relief Sewers, Contr. No, 2, involv- Bldg., Toronto, $10,175 Trenton, building Bridge No. 46, 10 ft 
i 290 ft. 24-72 in. circular. and 60 x span, 30 ft. Wide, at Sta. 45-85, Route 
semi-circular monolithic concrete, Hamilton-Ancora Sect.; No. 172, 10 ft 
e segmental block, vitr. segmental Bridges span, 30 ft. wide, at Sta, 121-40, Route | 
rein.-con. or vitr. pipe, also weir . Hammonton-Ancora Sect.; No. 174, 15 ft 
er near Kibby St. and Central Ave., PROPOSED WORK -—— 30 ft. wide, at Sta, 174-63, Route No 
v. C. Miller, city engr.; advertised in ; ; 3, Ancora Atco Sect. ; No. 46, 138 ft. span 
ssue. Maine—State Highway Comn., Augusta 30 ft. wide, at Sta 415-80, Route No 
» soon lets contract building 415 ft. concrete Ancora-Atco Sect., all rein.-con., in Cam 





Minn,, Duluth—See “Streets and Roads." arch bridge, 20 ft. roadway, over Gilman den Co A. L. Grover, ch. clk. ; advertised 

Minn., St. Paul—See “Streets and Roads. Falls, to have three 105 ft. spans in this issue. 

Minn., Walnut Grove—Until Aug. 25, by N. Y., Leroy—Town having estimates Pa., Harrisburg—Until Aug. 18, by State 
Clerk, laying 26,000 ft. sewers. About made (on basis of present prices), by J. P, Highway Comn., building 2300 ft... rein 
00. Druar & Smith, Globe Bldg., St. Wells, engr., 249 Cutler Bldg., Rochester, Con. and steel bridge, here, 30. ft. wide 

engrs. for concrete arch or steel girder bridge <A: W. Brunner, 101 Park Ave., New York 

Neb,, Alliance—See “Streets and Roads.” over Oatka River connecting Mill and ¢ ity, engr. 


























’ ; ‘le Church Sts. This item incorrectly noted in Pr Shickshi Unti , bv 
. ra—C. nderwood, city cik., 7 5 : ; a., Shickshinny—Until Aug 14 ly 
Ne eller 28,000 ft. 8 ‘tes our issues of May 22 and July 24. Comrs. Luzerne Co., Wilkes-Barre, build 
sewers. Grant. Fulton & Letton, 505 N. J., Perth Amboy—State Highway (8 1600 os rein.-con. bridge, 35 ft. wide 
-ankers Life Bldg., Lincoln, engrs. Comn., Trenton, having preliminary sur- oa ae eae ee. ge ee, and 
‘ ni pe are ‘ gr ge oo sc aia “ hn sane Mocanqua ,eefe, Main St Athens 
s . —See Streets and Veys made for relocating steel bridge over on ; -— , 
Neb... Red Cloud = , Raritan River, here. About $1,000,000, CG, @n8r. Noted April 17. 
nee —— ; s.,, <A. Mead, ch. engr. div. bridges and grade Ky., Newport-—Campbell Co. receiving 
iding? cones $e wing 31.000 crossings of Pub. Utilities Comn bids building ten 6-12 ft. concrete bridge 
n.ft 10-15 in. pipe and septic tank. Black Pa,, Towanda—Comrs Bradford Co ‘aie Nreeroe at points along Licking Pike 
x Griffin ‘Mandan, engrs. plans to build 20 x 780 ft. & in. rein.-con. About $10,000 
eS nti] Aus. 21. by city approach to Tozer bridge over Chemung O., Willoughby—Until Aug. 25, at office 
N. D., Mandan—Until Aug. 21, by city,  jriver, of Bd. Comrs. Lake Co., (Painesville) 






building rein.-con. viaduct and approaches 
over Chagrin River and Valley, here. W. J 
Watson and W. P. Brown, 1101 Hippo 
drome Bldg., Cleveland, consult. engrs 





sanitary sewerage system for : ; : ; 
14,000 lin.ft Ga,, Savannah—State Highway Comn., 


South Carolina and Georgia, and Federal 
Bureau Pub. Roads, having surveys made 
for steel draw bridge over Savannah River 


building : 4 
South Side Dist., involving 1 
8-12 in. pipe, 36 manholes and lift station. 


Black & Griffin, Mandan, engrs. 










- en ; s . to connect this city and southwest section Mont,, Great Falls—Until Aug. 25. by 
PRICES AND CONTRACTS AWARDED of South Carolina About $250,000. J. R. State Highway Comn., Helena, building 970 
(xIndicates award of contract) Pennell, c/o State Highway Dept., Colum- ft. concrete bridge, 42 ft. wide, on Ist 
‘ . Stratford (Bridgeport P. O.)—_ bia, S. C., and H. C. Neal, c/o State High- Ave. and 1200 ft. concrete bridge, 44 ft 
dhol Comrs. let contract building sew- Way Dept., Atlanta, engrs wide, on 10th St., both over Missouri River 
ge disposal plant, chlorine’ treatment O., Springfield—City having plans pre- FP D. Pratt, c/o State Highway Dept, He 
' lena, engr. Noted Mar. 7, 1918 





ouse and tidal basin and sludge bed, in- pared for rein.-con. arch or girder type 
luding piping and grading, ete, to East- viaduct on North Limestone St. from North Okla., Warwick—A. L. Mills, receiver 
rn Eng. & Constr. Co., 886 Main St. St. north About $200,000. W. E. Lucas, Ft. Smith & Western Ry., Ft. Smith, Ark 
Bridgeport, $175,000. Noted May 15, city engr receiving bids building 120 ft. steel bridge 
*N. Y., Long Island City—M. E. Con- Mich. a sien (Cooper's E-40 loading) over Deep For} 
nolly, pres. Queens Boro., let contract build- Comn., ‘Lansing, soon lets contract building 0'@inase ¢ anal, near here 
ng sanitary and storm water sewers and Bridge No. 217 over Spring Lake, near B. C., Pritchard — Until Aug. 18, by A 
appurtenances in 32nd Ave., Lawrence Ave.. here, to have one 80 ft. single leaf bascule E. Foreman, engr., c/o Dept. Pub. Wks 
Willets Point Blvd. and Linden St., to span with wood floor. and one 80 ft. low Victoria, building 132 ft. timber bridge 
Porter & DeWitt, 6201-18th Ave., Brook- truss steel span, concrete floor, 20 ft. road- Ver Thompson River, here, 16 ft. wider 
ool aii with 1000 ft. approach, involving 1600 lin.ft 
















yn, $659,218. Noted July 31. way with 5 ft. cantilever walk on each side Tt L 
*Pa., Phila,—City let contract building involving 1800 cu.yd. rein.-con. and 175 Wooden piling About $30,000, 
Wingohocking Creek intercepting sewer, to tons steel. F. F. Rogers, comr 
J. J. MeHugh, 1430 South Penn. Sq., cost Tex., San Antonio—City voted $200,000 PRICES AND CONTRACTS AWARDED 
$42,000; Knorr St. sewer from Knorr tO ponds to build bridges. H. Helland, city (xIndicates award of contract) 
Charles Sts., in Charles to Longshore St... engr. Noted July 10. 
F * Mass., Springfield—A. 1D. Potter, Green 





in Longshore St. to Gilmore St., and in 7 
Gilmore St. to Tyson St.. to J. Lombardi, Idaho, Lewiston—Comrs, Nez Perce Co field, let contract building 1 story, 100 x 


“37 Carpenter St., $65,000; Cobbs Creek plan election to vote on $400,000 bonds to 290 ft brick, warehouse and 100 ft. grain 
intercepting system in 69th St., to J. Perna, build concrete and steel bridges over Clear- elevator, timber, concrete flooring, concreté« 


362 North 65th St., $50,000, Noted Mar, 28. water River at Arrow, Agatha, Myrtle and foundation, on Page Blvd. and St. James 
Circle, to EK. F. Carlson Co., 310 Main St 










Mich,, Detroit—City received bids fur- Spaulding Twps. , and Cordner & Montague 372 Bay § 
nishing labor and material building 5200 Idaho, Twin Falls—City retained R. M. ‘pout $100,000 Neotel Suir 31. oe 
ft. sewer in Mack Ave. from Hamilton Ave Murray, engr., 214 Electric Bldg., Billings, ~ \ aie is ats 

N. Y., Watertown—City received bids 





to Connors Creek, from J. Porath, 34 Mc- Mont., to prepare plans and supervise con- * ate . 
Graw Bldg.. $118,914; J. A. Mercier, 216 <ctruction of steel and concrete bridge over July 18, building rein -con bridge over 
Hammond Bldg., $140,000; Lennane & Mc- Rock Creek Canyon. Bonds for $250,000 Black River on Pearl St., from Peckham 

: Constr. Co., Niagara Life Bldg., Buffalo 














Ilvenna, 1205 Book Bldg., $149,000. Noted ani eel 
July 24, a ee $335,815; Walsh Constr. Co., Herald Bldg 
cite 6g el and Oregon—State Highway Comn., Port- Syracuse, $345,932; Scott Bros., Arlington 
noe Hamtramek—Sec Streets & ae, eee — comaraas gy pe oie Blk., Rome, $385,495. Noted July 10 
E or ae over olalla River on anby-Aurora Sect. Pennsylv ia — State ad ay Sens 
*Mich., Oakland— ity let contract fur- of Pacific Highway, near Ganby, Clacka- spree nee tin eee, ; re P 
nishing labor and building 8000 ft. 12-15 ; . Tee aa a é so} ' , is 1g riple 
. : é mas Co., to have three 80 ft. steel truss) gnan highway bridg »in.-c floor sys 
in. Vv >wer Yix, Zanger and ae Cd a eat ae spi ghway) ‘1dge, rein.-con oor sys 
n. vitr. crock sewer in Dix, Zang spans and two 30 ft., concrete spans, in- tem, also for additions and repairs to pres 
Rouge Aves., involving eighteen 36 in. man- volving 266 lin.ft. wood trestle approach, ee : Cd é repairs to | 
holes Oak 1 Constr. C 165 Ft. Blva 2 . ; ent piers and abutments, in “Lackawanns 
oles, to Oakland Constr. Co., 165 . * 167,000 Ib. structural steel, 45,000 Ib. rein.- Trail” Wyoming Co., from Anthracite 
Detroit, $16,000. forcing steel, 325 cu.yd. Class A and 425 fridge Co. 310 Ganet St., Scranton, $56 





Mich., Port Huron—City received bids cu.yd. Class B concrete, 624 lin.ft. trestle 535: Ww. S§. Rae, 439 Oliver Bldg. Pitts 
building sewers in (a) Jenkinson St. with piling, 2100 lin.ft. foundation piling, 3 re-  purgh, $64,067: Whittaker & Diehl. Union 
branche s in 7th and 10th Sts., (b) alleys in.-con. bridges over Neil Creek on Pacific [rust Bidg., Harrisburgh, $70,744; also 
of blocks 181, 204 and 225 of White Plat, Highway, near_ Ashland, 27,000 Ib. rein- puiiding truss highway bridge, rein.-con 
(c) alleys of blocks 180, 205, 224 of White forcing steel, 375 cu.yd. Class A concrete, floor system, also for additional repairs to 
Plat, (d) alleys of blocks 178, 207 and 600 lin.ft. wooden piling, 200 lin.ft. con- ahutments, Route No. 127, York Twp., York 
22 of White Plat, (e) blocks 177, 209 crete_hand rail_and 2 bridges over Birds- (o> G A. and F. M. Wagman, Dallastown 


and 221 of White Plat, (f) 15th St.. (g) eye Creek and Miller's Gulch, Jackson Co., 9% 938: GW. Ensign Co., Inc, Harris 


Garfield St., (h) blocks 179, 206 and _223 30,000 Ib. reinforcing steel, 200 cu.yd. Class jurg Bank Bldg. Harrisburg, | $35,205: 


of White Plat, from C. Mugovero, Port A concrete, 240 lin.ft. concrete hand rail, Whittaker & Diehl, Union Trust Bldg., Har- 


(ay (a) $11,622, (b) $2408. (c) $2612, 450 lin.ft. wooden piling, 4 culverts and 3 risburg, $43,023 
ad) $4065, (e) $4128, (f) $14,915, ) bridges on Amity-Holmes Gap_ Sect. o Se eee s . . ; 
$4801, Ch) $2668; ' Pe wannten, Post there, West Side Highway, Polk and Yamhill ane te ee fferson Co., —— 
(a) $12,268, (b) $3543, (c) $3735, (d) Counties, 50,000 Ib. reinforcing steel, 300 ee ee pail me futn.-¢0m, bei ge 
$6005, (e) $5911, (f) $12,061, (g) $4531, cu.yd. Class A concrete in bridges, 100 cu. IDVOIVINE cu.y¢ = oan 5467 Saeiee ieae 
(h) $4119. Noted July 24 yd, Class A concrete in culverts, 300 lin.ft. et 5 iy tone shes one | 57 m1 a _ ary. 

*Minn,, St. Paul—See “Streets and concrete hand rail, 600 lin.ft. wood piling, 9% CUYC. Wer ane. Clackst a ee 
eo eis i . ae one 108 ft., one 90 ft and one 70 ft. wood “bone sane Co., Clarksburg, + ¥8 




































Roads.” 
a truss span bridges near Spray, on John 4 
+ *Minn., St. Paul—City let contract build- pay Highway, Wheeler Co., 75 cu.yd. Class *Mich., Mt. Clemens—F. F. Rogers, state 4 
ng storm water sewers, to O Neil & Pres- <A concrete in addition to 3 truss spans, highway comr., Lansing, let contract build 
rane 80 East 6th St. $88,400. Noted 9230 lin.ft. trestle approach. H. Nunn, ing 230 ft. rein.-con. bridge over Clinton s 
July 24. state highway engr. River on Gratiot Ave., 60 ft. wide, 75 ft sy 
*Ore., Marshflel€d—City let contract lay- i ad center span with two 70 ft approach spans, a 
: te Ohno nt Cal., Hanford—Bd. Supervs. King Co. 45 ft. roadway with walks on each side, to : 





ing vitr. y s S 
sewer. pipe in South 6th and Elrod directed R. Moye, co. surv., to prepare plans 7 4 Currie, 20 McGraw Bldg., Detroit, 


Sts, also paving Elrod St. wit ; ; cs 
concrete, ” ime Shipbuilding Co. for 500 ft., rein.-con. bridge over Kings $90,000. Noted June 26. 

Marshfield, $47,692, River, south of Kingsburg. *Minn., Pine River—Comrs. Cass Co. 
_ &CalL, Stockton—City let contract build- Cal, Yuba City—Bd. Supervs. Sutter Co. (Walker) let contract building bridge No 
ing 6-10 in. lateral vitr. sewers in Fair soon receives bids building 1500 ft., rein.- 3070 on Highway No. 24, 710 ft. long, to 
Oaks Ave. and 11 other streets in Search- con. trestle and 30 ft. concrete span bridge Gervais & Rockeford, 1924 Fremont Ave. 
light Tract, to KE. A. Burns, Stockton, $16,- over Butte Slough, 16 ft. wide. About N., Minneapolis. About $15,000. Noted 
306. $45,000. E. Cope, co. engr. July 10 under Walker. 




















ridges (Continued) 


Ariz., Florence—T. Maddock, state engr., 
Vhoenix, received bids building 120 ft. 
rein.-con. span arch bridge over Queen 
(reek on Mesa-to-Superior Highway, from 
Topeka Bridge & Iron Co., Stormont Bidg., 
Topeka, Kan., $14,000; (180 days); J. C 
Steele & Co., Phoenix, $18,606, (120 days); 
(. Hover, Phoenix, $19,968, (120 days). 
tate furnishes 642 bbls. cement and 40,000 
lbs. reinforcing steel. 

*Wash., Mataline Falls—Comrs Pend 
Oreille Co., (Newport) let contract build- 
ing steel bridge with concrete piers, here, 
to Union Bridge Co., Fenwick and Kenton 
Sts., Portland, Ore. About $64,000. 

Ore,, Newberg—Tamhill Co. (MecMinn- 
ville) received bids July 21, building 580 
ft. rein.-con, viaduct on Newberg Rd., near 
here, from J. W. Sadler, Albany, $49,040; 
L. O. Herrold, $54,638; R. Walkerfield, 
Worcester Bldg., Portland, $55,409 Noted 
July 10. 

Cal, San Diego—Bd. Supervs. San Diego 
(o. received lowest bid building 180 ft. 
rein.-con. girder type bridge near Cardiff, 
involving 700 cu.yd. excav., 3742 lin.ft 
wood piling, 605 cu.yd. rein.-con. and 39 
tons reinforcing steel, from Johnson & Gas- 
ton, San Diego, $26,900. Noted July 17. 

*xQue., VYamichiche — City let contract 
building 52 ft. steel and concrete bridge 
over River aux Glaises, 20 ft. wide, to E. 
Vaitlancourt, Yamichiche About $15,000. 


Structural Steel 


PROPOSED WORK 
Tex., Ciseo—See Water-works.” 
PRICES AND CONTRACTS AWARDED 


(*xIndicates award of contract) 
Mich., Detroit—See “Tndustrial Works.” 


Reinforced Concrete 


PROPOSED WORK 
Tex., Cisco—See Water-works.” 
Cal., Balboa—See “Miscellaneous.” 
Cal, Hanford—See 


Cal., Santa Paula—See 
Works.” 


Cal, Yuba City—See “Bridges.” 
PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 
*Mich., Detroit—See “Industrial Works.” 
*Ill., Chicago—See “Industrial Works.” 


Ariz., Florence—See “Bridges.” 
*Cal., Bishop—See “Buildings.” 


“Bridges.” 
“Industrial. 


Streets and Roads 


PROPOSED WORK 


Conn., Hartford—Bd. Contr. & Supply 
soon lets contract paving 6175 ft. Wethers- 
field Ave., sheet asphalt on 6 in. concrete 
base. About $75,000. Incorrectly noted in 
our issue July 24. Contract let to Miller 
Sidewalk Co., was for resetting curbs and 
walks, preparatory to above paving. 

Conn., Willington — Town appropriated 
$20,000 bonds to improve roads. C. J. Ben- 
nett, c/o State Highway Dept., Hartford, 
ener. 

N. Y¥., Herkimer—Village soon receives 
bids paving and building sewers in Folts, 
Steuben, South Washington and Smith Sts 
Former bids rejected Cc. L. Wood, city 
engr. Noted July 24. 


N. J., Bordentown—City plans to pave 
Burling, 2nd, Church, Mary and Spring 
Sts.. about 1 mi., concrete. About $25,000. 
J. H. Eaton, City Hall, engr. 

N. J., Highland Park (Mt. Ephriam P. 0.) 

-Boro Council plans to grade, curb and 
pave Lincoln Ave. from Raritan to Law- 
rence Aves., cost, $20,000; South Ist Ave. 
from Raritan to Harper St., $35,000; South 
3rd Ave. from Raritan to Valentine St., 
$50,000; North 3rd Ave. from Raritan to 
Lawrence Ave., $35,000; Park PL, $6000. 

N. J., North Bergen—City rejected bids 
improving Hamilton Ave., bituminous sur- 
face. About $20,000. Work will be read- 
vertised about Aug. 8. Noted July 31. 

N. J., North Bergen—Town Council plans 
to improve Anderson Pl., part of Willow 
Ave. Courtlandt Pl. and South St., bitu- 
minous. About $10,000 each. P. F. Daly, 
ener. 
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Pennsylvania — State Highway Dept., 
Harrisburg, received no bids building roads 
in counties as follows: 

Chester Co., 21,619 ft. bituminous mac- 
adam surface course, penetration method, 
Franklin and New London Twps.; 10,509 
ft. bituminous surface course, penetration 
method, Kast and West Marlboro Twps. 

Crawford Co., 640 ft. rein.-con. and Hill- 
side vitr. brick, Routes No. 89 and 18, East 
Mead Twp. 

Erie Co., 7900 ft. bituminous surface on 
concrete foundation, or 1 course rein.-con., 
Route No. 304, Northeast Twp. 

Pa., Pittsburgh—City passed ordinance 
to widen portions Brownsville and Pioneer 
Aves., between Templeton and West Liberty 
Ave.; also grade, pave and curb Bricelyn 
St.. from Tokio St. to Wilkinsburg Ave., 
cost $33,000; McCandless Ave., from 53rd 
to 56th St., $41,000; Swope St. and Way. 
from Ravenna St. to Alder St., $14,000; 
Stadium St. from Stafford St. to Radcliffe 
St., $9000; and Sidney St., from South 24th 
St. to South 25th St., $13,000. T. Reed, 
city engr. 

Pa., Pittsburgh—City passed ordinance 
to grade, pave and curb Melwood St., from 
Ridgeway to Denver Sts. About $99,000 
M. S. Sprague, city engr. 

Pa., Turtle Creek—City soon lets con- 
tract repaving 1290 ft. Pennsylvania Ave. 
from Union Railroad to Boro. line, 34 ft. 
wide, involving 1400 sq.yd. excav. and 3410 
sq.yd. brick. Harrop & Hopkins, 891 
Hometrust Bldg., Pittsburgh, engrs. 

W. Va., Beckley—Raleigh Co., Marsh 
Fork Dist., plans election soon to vote on 
$195,000 bonds to improve roads. a 
Scott, Jr., Beckley, ener. 

W. Va., Berkeley Springs—Morgan Co. 
having plans prepared and soon receives 
bids building 2 mi. Berkeley Spring-Han- 
cock Rd., surfacing 16 ft. wide and grad- 
ing 24 ft. wide, involving 9000 cu.yd. excav. 
and 14,000 sq.yd. cement concrete surfac- 
ing About $42,000. Cc. <A. Rathrock, 
Berkeley Springs, engr. 

W. Va., Charlestown—Comrs. Jefferson 
Co. had plans prepared resurfacing 7.37 
mi. Harpers Ferry—Charlestown Pike, 
surfacing 16 ft. wide, grading 26 ft. wide, 
involving 11.000 cu.yd. execav. and 69.000 
sq.yd. bituminous macadam. About $77,- 
000. Federal Government asked to ap- 
propriate $38,0°0 toward = cost a 
Hendricks, Charlestown, engr. 


W. Va., Charleston—See “Buildings.” 


W. Va., Elkins—Comrs. Randolph Co. re- 
jected bids received improving 1.92 mi. 
Street Car Rd., 22 ft. wide. involving 18.- 
000 cu.yd. execav. About $17,000. F. A. 
Parsons, Elkin&8, engr. Noted May 22. 


W. Va., Hinton—Summers Co., Green 
Sulphur and Forest Hill Dists.. plan to 
vote on $100,000 and $27,000 bonds to im- 
prove roads in respective district. J. D. 
French, Hinton, engr. 


W. Va., Logan—Comrs. Logan Co. plan 
to pave 1.3 mi. Logan-Milton Rd., concrete. 
About $39,380. H. McCormack, Logan, engr. 


W. Va., Madison—Boone Co., Sherman 
Dist., plans election soon to vote on $130,- 
000 bonds to improve 22 mi. Jerrold’s Val- 
ley-Racine Rd., 20 ft. wide. S. E. Bradley, 
Madison, engr. 


W. Va., Moorefield—Comrs. Hardy Co. 
having plans prepared graveling, surfacing 
and draining 7.76 mi. Petersburg-Moore- 
field-Romney Rd., surfacing 16 ft. wide, 
grading 26 ft. wide, involving 12,000 cu.yd. 
excav. and 65,700 sq.yd. gravel surfacing. 
About $45,700 J. P. Stover, Moorefield, 
engr. 

W. Va., West Union—Doddridge Co., Mc- 
Cellan Dist., plans election soon to vote on 
$250.000 bonds to improve roads. J. M. 
Martin, West Union, engr. 


W. Va., Winfield—Putnam Co., Scott 
Dist., plans election soon to vote on $20,000 
bonds to improve roads. G. H. Davis, 
Charleston, ener. 


W. Va., Woodsdale—City plans to im- 
prove 35,000 sq.yd. of various streets. 
Bonds for $100,000 voted for project. 


Ss. C., Columbia—Richland Co. election 
Aug. 18 to vote on $2,000,000 bonds to build 
300 mi. hard surfaced roads. Engineer not 
selected. 


S. C., Edgefield—Comrs. Edgefield Co. 
soon let contract relocating, grading, drain- 
ing and surfacing with top soil 8.42 mi. 
Dixie Highway from here to Turkey Creek, 
30 ft. wide. About $40,000. J. R. Pennell, 
c/o State Highway Dept., Columbia, engr. 
Noted July 24. 


S. C., Greenville—Comrs. Greenville Co. 
soon let contract improving 3.03 mi. road 
from here to Travelers Rest, 30 ft. wide, 


Vol. &. No. ¢ 





involving 29,000 sq.yd. 22 in 
macadam and 2100 tons crushed 
shoulders. About $35,000. J. 4 
c/o State Highway Dept., Colun 
Ss. C., Winnsboro—Fairfield 
Aug. 26, to vote on $400,000 bon 
200 mi. road. Engineer not s: 
Miss., West Point—Clay Co 
contract furnishing material an 


macadam roads in Rd. Dists. No a : 
of Supervs. Dist. No. 5. About $7 ££ 
J. Howard, clk. ; 


Louisiana—State Highway ¢; 
Orleans, rejected bids received 
gravel surfacing 8.35 mi. Shrev 
kansas Highway, from Myra to 
Line, Caddo Parish. D. Buie, « St 
Highway Dept., New Orleans, eng) 
July 17. 

La., Alexandria — Comrs. R: 
will sell $2,000,000 bonds Aug. »: 
roads. I. W. Sylverter, superv. eny) 

La., Gretna—Jefferson Parish 
contract paving Anson St. from 
ton to Monroe Sts., Washington s 
Hamilton to Anson Sts., Monroe § 
street through the Brooklyn Pasty 
Front St., Monroe St. from 2nd to | 
St., 2nd St. from Corpernicus Ave. to \ 
roe St., Corpernicus Ave. from 4th to Fro: 
St.. Monroe St., from Anson St. to Px; 
line of New Orleans, bitulithie cor ores. 4 
vitr. brick on 6 in. concrete bise, ston 
curbing. F. T. Payne, city engr 

La., New Orleans—City plans 
Rampart St. from Calliope to Melpomene 
Sts., Dufossat St. from Constance St. to Dock 
Board Roadway, Baronne St. from Howard 
Ave. to Melpomene St., Girard St. fr St. 
Charles to Rampart St., wood block, as- 
phalt or concrete on 6 in. concrete bas: 
stone curbing and Shillinger sidewa is; 











St. Ann St. from Decatur to North 1 
part St., 2190 ft., cost $30,375; 1410 





Orlean St. from Royal to North Ram rt 
Sts., 24 ft. wide, 2600 ft. Barracks St. fron 
North Peters to North Rampart St., 22) ft 


wide, $32,625; 2190 ft. St. Peter St. fror 
Decatur to North Rampart St., 22 ft. wid 
wood block, asphalt, concrete or. water- 
bound macadam on 6 in. concrete bas. 
stone curbing and artificial stone side- 
walks, $86,580. T. L. Willis, city ener 
La., New Orleans—City plans to. sub- 
surface, drain and pave 650 ft. Constance St 
from Howard to Calliope Sts., 24 ft. wid 
involving 1380 sq.vd. granite or wood block 
on 6 in. concrete base, 1050 linft. stone 
curbing and 620 lin.ft. Shillinger sidewalk 
cost $11,500; 770 ft Calliope St.. from 
Waters to South Peters Sts.. 29 ft. wide 
1980 sq.yd. granite or wood blocks on 6 in 
concrete base, 330 cu.yd, concrete, 11460 | 
ft. stone curbing, 500 sq.yd. Shillinger side- 
walk and 300 cu.yd. earth excay., $18,489 
1650 ft. Poydras St., from Camp to Delta 
Sts., 50 ft. wide, 9650 sq.yd. granite or wood 
block on 6 in. concrete base, stone curbing 
3500 lin.ft. granite block gutter, $51,825 
1380 ft. Thalia St., from Tehoupitoulas St 
to Dock Board Roadway, 25 ft. wide, 309 
sq.yd. granite block, 200 cu.yd. concrete on 
6 in. concrete base, 2500 lin.ft. stone curb- 
ing, 450 sq.yd. Shillinger sidewalk and 1299 
cu.yd. earth excav., $20,250; 2850 ft. Krate 
St.. from Camp to Water Sts., 29 ft. wide 
9750 sq.yd. granite or wood block, 1625 
cu.yd. concrete on-6 in. concrete base, 5259 
lin.ft. stone curbing, 3400 sqy.yd. Shillinger 
sidewalk and 3200 cu.yd. earth excav., $54.- 
200; 2720 ft. Front St., from Canal to St 
Joseph Sts., 36 ft. wide, 9080 sq.yd. granite 
or wood block on 6 in. concrete base. 35)! 
lin.ft. stone curbing, 1000 sq.yd. Shillinger 
sidewalk and 2600 cu.yda. earth excay.. $43.- 
520; 5200 ft. South Peters St., from Canal 
to Thalia Sts.. 40 ft. wide, 18,129 sqvd 
granite or wood blocks, and 3020 cuyd 
concrete on 6 in. concrete base, 77/1) lintt 
stone curbing, 2620 cu.yd. earth excav 
etc., $123,000; 1320 ft. Poeyfarre St., from 
Camp to Tahoupitoulas Sts., 27 ft. wice, 
4365 sq.yd. granite or wood block, and ) 
cu.yd. concrete on 6 in. concrete base. ° 
lin.ft. stone curbing, 1950 sq.yd. Shillinger 
and brick sidewalk, and 1500 cu.yd. cart) 
excav., $30,000; 1660 ft. Annunciation = 
from Howard Ave. to Thalia St., 4° f 
wide, 13,100 sq.yd. granite or wood blov! 
12,120 sq.vd. asphalt and 2180 cu.yd. con- 
crete on 6 in. concrete base, 2959 1) 
stone curbing. 1350 sq.yd. Shillinger 
walk and 1340 cu.yd. earth excavy.. 
000; 514 ft. Constance St., from Julia to 
Joseph Sts., 24 ft. wide, 1380 sq.yd. 
ite or wood block, and 260 cu.yd. corre! 
on 6 in. concrete base, 1040 lin.ft. stone 
curbing and 360 sa.y@. Shillinger sidewa ks, 
$5140; 3150 ft. Gaiennie St.. from Camp »". 
to Dock Board Roadway, 28 ft. wide 
sq.yd. granite or wood block and 171" 
yd. concrete on 6 in. concrete base. »» 
lin.ft, stone curbing, 1020 sq.yd. Shill'ne 
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ik and 3360 cu.yd. earth excayv.; 1560 

ivier St., from Camp to Delta Sts., 

vide, involving 4850 sq.yd. granite or 

iock, 7290 sq.yd. concrete on 6 in. 
cor base, 2150 lin.ft. stone curbing, 
80 q.ft. granite gutter and 1000 sq.yd. 
rick and Shillinger sidewalk, $17,950; pav- 
no and resetting old granite block gutter 
ne irb, on 900 ft. Common St., from 
zine to Front Sts., 26 ft. wide, involv- 
180 sq.yd. granite or wood block and 
Lyd. concrete on 6 in. concrete base, 
ng 800 lin.ft., stone curbing and re- 
laving 400 sq.yd. Shillinger sidewalk, $14,- 
20. T. L. Willis, city ener. 

0.. Dayton—City plans to pave 1750 ft 
pursell Ave. from Wayne to Wyoming Sts., 
10 ft. wide, involving 5850 sq.yd. water- 
bound macadam, 3500 lin.ft. cement curbing 
and guttering and 3500 lin.ft. cement side- 

About $25,350. F. O. Ejichelberger, 
engr. 

0., Dayton—J. Hertzram, 134 East 3rd 
St.. has acquired 11 acre site between Euclid 
and Harvard Aves. and plans to build new 
sub-division, involving graveling streets, 
laying cement curbs and gutters, etc 
About $15,000. 

0., Hamilton—City passed ordinance to 
pave, curb and gutter Wayne Ave. from Cc 
to E Sts.. Dick, Edgewood and Wiea Aves., 
also Virginia St. Work involves 5000 sq. 
vd. asphalt or tarvia macadam, 2500 lin.ft. 
cement curbing, and 2500 lin.ft. cement gut- 
tering. About $35,000. W. Weaver, city 
ener 

o., 
1900 ft. 


h 
and 
Mag 
ing 
$15 


resett 


wall 
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New Lebanon—City plans to pave 
Main St., 32 ft. wide, involving 
6750 sq.yd. rein.-con. and 3800 ft. cement 
curbing and guttering. About $35,000. S 
Sharts, Court House, Dayton, engr. 

0., Oak Harbor—City receives bids about 
Oct. 1, paving Benton, Mill, Maple and 
Park Sts., 20 ft. wide. About $45,000. G. 
Champe, 610 Nasby Bldg., Toledo, engr. 


0., Toledo—City receives bids about Sept. 
1, paving 1100 ft. Thatcher Dr. and Lexing- 
ton Ave., 22 ft. wide, involving 2340 sq.yd. 
vitr. brick, 2070 lin.ft. conerete curbing 
and guttering and 1608 cu.yd. earth excav., 
cost $13,647; 1346 ft. Starr Ave. from Dear- 
born St. to city line, 32 ft. wide, 4350 
sq.yu vitr. brick, 2555 lin.ft. stone curbing 
and 1794 cu.yd. earth excav., $24,571; 
2629 ft. Bennett Rd. from Sylvania Ave. 
to city line, 24 ft. wide, 7064 sq.yd. vitr. 
brick, 5262 lin.ft. curbing and 5114 cu.yd. 
earth excav., $40,000. H. Cc. McClure, 
city engr. 

0., Toledo—Lucas Co. having 
made and plans prepared building 
Perrysburg-Holland Rd. No. 57, 16 ft. 
wide, involving 13,940 sq.yd. concrete and 
8351 ca.yd. earth excav., cost $40,000; 17,- 
\00 ft, Waterville-Swanton_Rd. No. 59, 16 
ft. wiée, concrete. C. L. Rood, co engr. 


0., Wauseon—City receives bids 
October paving 4 mi. Chestnut St., 
wide About $20,000. G. 
Nasby Bldg., Toledo, engr 


Michigan—F. F. Rogers. 
comr., Lansing, soon lets contract grad- 
ing, shaping, draining and building con- 
crete culverts and bridges on 13.5 mi. 
Trunk Line Rd. in Scippo. Moscow and 
Somerset Twps., Hillsdale Co 


Michigan—State Highway Comn., Lan- 
sing, soon lets contract shaping sub-grade 
and surfacing with gravel 5.972 mi. road, 
16 ft. wide. Alcona Co., involving 8771 

i.yd. gravel. F. F. Rogers, comr. 


Mich., Detroit—See 


Mich., Detroit—City soon 
paving following alleys with 
concrete, medina retainin: 

No. 1046, between Li 
St.. La Mothe and La 
nvolving 315 ecu.yd. e: 

vement, 1267 lin.ft. 


surveys 
7700 ft. 


about 
20 ft. 
Champe, 610 


state highway 


“Miscellaneous.” 


lets contract 
one course 
stone: 
Salle Blvd., 14th 
Salle Gardens, S., 
ccav., 1430 sq.yd. 
/ retaining plank, etc. 
No. 1047, between Lawton, Grand River 
nd Kirby Aves., 20 ft. wide, 202 cu.yd. 
excav., 620 sq.yd. pavement, 438 lin.ft. re- 
ning plank, ete. 
No. 1048, between Scatton Ave., Deming 
and Michigan Central Ry., 20 ft. wide, 
cu.yd. exeav., 473 sq.yd. pavement, 412 
ft. retaining stone, etc. 
No. 1049, between Lawton, Linwood, 
lontgomery and Columbus Aves., 20 ft. 
ide, 495 cu.yd. excayv., 1779 sq.yd. pave- 
ent, 1610 lin.ft. retaining plank, ete. 
No. 1050, between Russell, Riopelle, War- 
n and Theodore Sts., 19 ft. wide, 332 
yd. exeav., 1097 sq.yd. pavement, 1919 
ft retaining plank, etc. 
‘Oo. 1051, between Dexter Blvd., North- 
estern and Hagarth Ave., 18 ft. wide, 
» cu.yd. excav., 476 sq.yd. pavement, 
“7 Vn.ft. retaining plank, ete. 
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No. 1052, between 
Catherine and Sherman Sts., 20 ft 
602 cu.yd. excav., 1328 sq.yd 
680 lin. ft. retaining plank, ete. 

No. 1053, between Lawton St., Ferry 
and West Grand Bilvd., 20 ft. wide. 
cu.yd. execav., 715 sq.yd. pavement, 593 
ft. retaining plank, ete 

No 1054, 
Stanley and 
145) ecu.yd. 
385 lin.ft. 

No. 


Rivard, 
wide 
pavement, 


Hastings 


Park 
230 


lin. 


between Tillman, Williams, 
McGraw aAves., 20 ft. wide, 
excay., 29 sq.yd. pavement. 
retaining plank, ete 
1055, between 15th and 16th 
Stanley and Antoinette Aves., 20 ft 
427 cu.yd. excav., 1213 sq.yd. 
1034 lin.ft. retaining plank, ete 
No. 1056, between 15th, 16th 
den and Poplar Sts., 20 ft. 
cu.yd. exeav., 978 sq.yd 
lin,ft. retaining plank, ete. 
No 1057, between 
Leicaster and Kenilworth 
613 cu.yd. exeav., 1850 
1665 lin.ft. retaining 
cost, about $34,300. 


Mich., Flint—City having plans prepared 
by J. Shoecraft, engr., City Hall, building 1 
mi. boulevard on north side of city, ex- 
tending from Saginaw to Marquette Sts., 
80 ft. wide. Plans include grading and ter- 
racing with ornamental fixtures in center 
with double driveway paved and curbed. 

Wisconsin—State Highway Comn., Madi- 
son, Div. No. 1, received. no bids improv- 
ing Beloit-Janesville Rd., Rock Co., Federal 
Aid Project No. 95 and County Line Rd.. 
Dodge and Jefferson Counties, Federal Aid 
Project No. 72. Noted July 17. 

Wisconsin—State Highway Comn., La 
Crosse, Div. No. 5, rejected bids received 
improving Fountain City-Winona Rd., Buf- 
falo Co., Federal Aid Project No. 87. Noted 
July 10. 

Wis., Florence—Florence Co. voted $100.- 
000 bonds to build roads. 

Wis., Reedsburg—City soon lets contract 
grading and paving 2.5 mi. South Water, 
North Park, Locust and 3rd Sts., 18 ft. 
wide, involving 8950 sq.yd. vitr. brick auc 
5000 lin.ft. concrete curb and gutter. About 
$35,000. A. F. Niebuhr, city engr. 

Wis., Reedsburg—City having plans pre- 
pared by A. F. Niebuhr, engr., City Hall, 
grading and paving 1.8 mi. Main St., be- 
tween East Oak St. and Dewey Ave., 20 ft 
wide, involving 5900 sq.yd. vitr. brick. 
About $20,000. 

Wis., Sheboygan—City plans to grade 
and pave 2.9 mi. North Water St. fromm 
Pennsylvania to Erie Aves., and from 13th 
St. to Michigan Ave., 20 ft. wide, involv- 
ing 25,000 sq.yd. vitr. brick and 4000 lin.ft. 
concrete curb and gutter About $35,000. 
c. U. Boley, city engr. 

Wis., Superior—Dept. Pub. Wks. receives 
bids about Aug. 15 concrete paving 6.74 
mi. Oakes Ave. from Winter to 21st Sts., 
347,800 ft., Tower Ave. 5200 ft. Tower 
Ave. from section 34 to 58th St., 4th St 
from Tower to Grand Aves., Clough Ave 
from 4th to 12th Sts., Lamborn Ave. from 
3rd to Main Sts., Becker Ave. from West 
6th to West 10th Sts.. Banks Ave. from 
21st to 28th Sts, Weeks Ave. from 
18th to 21st to West 6th Sts, Jehn 
Ave. from 24th to 28th Sts., L. Ave. from 
West 5th to 7th Sts., 54th St. from Tower 
Ave. to Northern Pacific R.R. and Main 
St. to Interstreet bridge. Total cost $307,- 
811. E. B. Banks, Engineers Office, City 
Hall. 


Minn., Bemidji—Comrs. Beltrami Co. soon 
contract grading and graveling 30 
Federal Aid Project No. 57, 24 ft. 
wide. About $180,000 Ss. D. Snyder, 
Bemidji, engr. 

Minn., Duluth—J. A. Farrell, city comr., 
soon lets contract paving 54th Ave., E., 
from London Rd. to Glendale St., $33,595. 


Minn., Grand Rapids—Comrs. Itasca 
Co. rejected bids received July 14, grading 
and graveling 10 mi. Federal Aid Project 
No. 52, State Rd. No. 6, 24 ft. wide. About 
$50,000. Work will be readvertised. O. J 
Lidberg, Jackson, engr. Noted June 26. 

Minn., Red Wing—Comrs. Goodhue Co. 
rejected bids received July 17, graveling 
21.25 mi. Federal Aid Project No. 20, State 
Rds. Nos. 1 and 3, 24 ft. wide. Work will 
be advertised. J. A. Prior, Red Wing, 
engr. Noted July 3. 


Kan., Fredonia—Wilson Co. having plans 
repared building 25 mi. gravel road. South 
Vestern Eng. Co., Hutchinson, engrs. 


Neb., David City—City soon 
bids paving 39 blocks, 24 ft. wide. 
$175,000. Grant, Fulton & Letton, 
Bankers Life Bldg., Lincoln, engrs. 


N. D., Fargo—City soon lets contract pav- 
ing 7000 sq.yd. 3rd St., asphalt, bitulithic, 


Sts.. 
wide, 
pavement, 


Sts., 
wide, 
pavement, 


Lin- 
312 


SSO 


Brush, 
Aves., 
sq.yd. 
plank, 


Oakland, 
20 ft. wide, 
pavement, 
ete Total 


let 
mi. 


receives 
About 


505 
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bituminous 
vitr. brick 
city engr 

Mo., Benton—Scott Co. soon receives bid 
graveling 2 mi. Kingshighway About $ 
Hoo M. S. Murray, Benton, engr 


Texas—State Highway Dept., Austin, 
soon lets contract surfacing with earth and 
gravel and building rein.-con drain: 
structures 10.849 mi. Highway No ’ 
16 ft. wide, between Abilene and Runnels 
Co. line, involving 14,600 lin-ft machine 
grading, 42 earth excav., 491 
yd. concrete and 18,682 Ib. reinforced stee 
ete., cost $28,599: 20.661 mi. Federal Aid 
Project, Highway No. 30, 16 ft. wide. run- 
ning from Abilene toward Runnels Co. line, 
76,742 cu.yd. earth excav., 46,720 Ib. rein- 
forced steel, ete., $58,803; 2.098 mi. Fed 
eral Aid Project No. 90, Highway No. 7 
known as Tuscola View Rd., 16 ft. wide 
14,534 cu.yd. earth excav., 145 cu.yd. con 
crete, ete., $13,618: 5.405 mi. Hizhwa No 
7, 16 ft. wide, 32,855 cu.yd. earth and bor- 
row excav., 5.5 acres clearing and grubbing 
105 cu.yd. concrete, $21,568, all in Taylor 
Co. H. FE. Elrod, 505 Interurban Bide 
Dallas, engr 

Tex., Boston—Bowie 
surface and build rein.-con. drainage 
structures on 2.965 mi. Highway No. 1 
from point 6 mi. west of Texarkana to Red 
Water, 9 ft. wide, involving 51 cu.yd. con 
crete, 29,519 cu.yd. earth exeav. and 3107 
Ib. steel. About $20,000 Hess & Skinner, 
Southwestern Life Bldg., Dallas, engr 

Tex., Bryan—Brazos Co. election 
19 to vote on $1,500,000 bonds to 
roads. J. T. Maloney, co. judge 


Tex., Ciseo—See “Waterworks.” 

Tex., Ft. Worth—Tarrant Co. voted $3.,- 
450,000 bonds to build roads. H. P. Hays 
c/o Hess & Skinner, Southwestern Life 
Bldg., Dallas, engr. Noted July 10 

Tex., Menard—Menard Co. election Aug 
23 to vote on $275,000 bonds to build State 
Highways Nos. 10 and 30 and main laterals 
J. D. Seruggs, co. judge. 

Tex., San Antonio—City 
bonds to widen and open streets, $900,000 
to pave and install sewers in various 
streets, and $50,000 to build sidewalks. H 
Helland, city engr. Noted July 10 

Tex., Seguin—Guadalupe Co. voted $i 
000 bonds to improve roads along Galves 
ton, Harrisburg and San Antonio R.R. from 
here to Bexar Co. line, connecting link of 
Houston-San Antonio Highway Engineer 
not selected. J. B. Williams, co. judge 


Idaho, Boise—Ada Co. election Aug. 30 
to vote on $1,000,000 bonds to build and 
improve highways 

Idaho, 


concrete, 
About 


Portland cement, « 
$30,000 R. T. Jacob 


on 


Co. plans to gravel 


\ug 
build 


Voted $450,000 


Lewiston—North Fork Highway 
list. plans to grade, gravel and surface 15 
mi. Lewiston-Missoula Sect. of Lewis and 
‘lark Highway. About $100,000 _ s 
Warren, Northfork, engr 

Idaho, Orofino—North 
Dist. plans to grade and hard surface new 
link between North and South Highways 
Bonds for $140,900 sold for project 


Fork Highway 


Idaho, Preston—City election 
vote on $25.000 bonds to pave 
$18,000 bonds to macadamize 3 
urban roads 


Aug. 11. to 
streets and 
mi. of sub- 


Ariz., Florence—Pinal Co. election Sept 
16, to vote on $1,000,000 bonds to build 
following roads: Florence to Superior 
$150,000, Mt. Lemmon Rd., $15,000, Flor 
ence to Casa Grande, $178,500, Casa 
Grande to Maricopa, $3800, Oracle to Mam 
moth, $65,000, streets in Ray, $61,000, Tol- 
tec north, $1400, Casa Grande to Pima Co., 
$164,100, Riverside bridges, $5000, Flor- 
ence to Price, $5000, Ray to Superior, $160 
200, streets in Superior, $10,000, Ray to 
Kelvin, $95,000, Casa Grande to Sacaton, 
$26,000, Casa Grande South, $40,000 and 
Troy Rd., $10,000, 


Wash., Anacortes—City Council rejected 
bids received July 15, paving 8396 ft. 7th. 
8th, 9th and K Aves., 16 ft. wide. About 
$37,329. Forty-eight per cent. property 
holders objected to improvement and it was 
sustained by city council. Noted July 10 


Wash., Anacortes—City Council received 
no bids July 15 paving 35th St. from (om- 
mercial St. to V Ave., concrete or bitumin- 
ous top on concrete base, and Fidalgo Rd 
from V Ave. to city limits, concrete, 16 ft. 
wide. About $33,014. Plans will be re- 
vised W. B. Short, city engr 


Wash., soon lets 


building concrete 


Camas—City Council 
contract grading and 
curbs and sidewalks on D St.; also mac- 
adamizing 24 ft. center strip and layir« 
lateral sewers in Gracey and Spruce Sts 
Cost, street work, $19,190, and sewer $4098 
Cc. BE. Farr, city clk. 
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Streets and Roads (Continued) 


Wash., Centralia—City plans to pave 
ith, 5th and D Sts. and Towler Ave., con- 
crete, bitulithic or asphaltic concrete. Cost 
to exceed $10,000. 

Wash., Chehalis—City Comrs. received no 
bids July 18, paving Cascade Ave. from 


Main to Washington Sts., concrete. About 
$10,000. Work will be readvertised. 
Wash., Colville—City Council adopted 


resolution to construct concrete sidewalks 
on Columbia and Birch Sts., from South 
Main St. to city limits, Ist St.. from North 
Main St. to 5th Ave., 2nd St. and Oak St., 
from 6th Ave. to Ist, 4th and 3rd Sts., also 
portions of Maple, Cedar and Elm Sts. Cost 
will exceed $10,000. 

Wash., Colville—City Council rejected 
bids received July 21, paving 5 blocks Main 
St., concrete. Owing to irregularity in pub- 
lishing ordinance, bids were returned to bid- 
ders for later submission. Noted Aug. 7. 

Wash., Kent—City plans to grade and 
gravel Winner Ave., also Ist St from 
Winner St. to Sole Ave., Cloudy Ave. from 
Ist to 2nd Sts., and Cole Ave. from Ist to 
“nd Sts, Cost to exceed $10,000. B. M. Me- 
Iiugh, city engr 

Wash., Seattl—Bd. Pub. Wks. received 
no bids July 18. paving Empire Way et al. 
involving 270 lin.ft. 24 in. clay pipe and 
lvoe lin.ft. 6 in. side sewers, ete.” About 
$329,962 Work will be readvertised A. 
Hi. Dimock, city engr 

Wash., Seattl—Bd. Pub. Wks. received 
no bids July 25, improving Bennett St., 
et al, from Empire Way to Renton Ave. 
Work involves 2700 cu.yd. earth exeav., 
410 sq.yd. concrete sidewalk and 11,000 ft 
wood curbing and guttering 

Wash,, Tacoma—Comrs. Pierce Co. re- 
jected bids paving 1 mi. Milton Ave., con- 
crete, About $21,600 EK. A. White, co. 
engr. 

Wash., Waterville—Douglas Co. soon lets 
eontract grading, draining and surfacing 
Local Impvt. Rd, No. 4, near Winthrow, 
gravel or crushed rock. About $10,000. R. 
Il. Richards, co. engr 

Wash., Wenatchee—Chelan Co. plans to 
improve Chelan-Manson Rd. 9 ft. wide; 
Wenatchee-Leavenworth Rd... 18 ft. wide; 
State Rd. No. 10, from tibbon Cliff to 
Sunnypole; road from Wenatchee south to 
County line; Entiat Valley. Rd. up river: 
Squillchuck Rd Malaga West Rd. : 
(hurch-Ingalls Creek Sect of Blewett 
Pass Rd., all Portland cement concrete; 
building Fast Cashmere bridge, also bridges 
across Peshastin Creek and Entiat River, 
all concrete. Total expenditure, $1,127,000 
\bout $830,000 of which is derived from 
bond issue, $297,000 from Permanent High- 
way fund, and balance from Federal Gov- 
ernment. 

Wash., Yakima—Comrs, Yakima Co. plan 
to issue $100,000 bonds to hardsurface and 
build connecting links between highways in 
county. W. C. Marion, Yakima, engr. 

Oregon—State Highway Comn., Salem, 
having plans prepared grading and surfac- 
ing 15 mi. John Day River-Blalock Sect 
Columbia River Highway. About $350,000 
H. Nunn, state highway engr. 

Ore., Baker—City having plans prepared 
grading, surfacing and building sidewalks 
in suburban sections. About $19,000.) A. 
Mahan, comr 

Ore., Bend—See “Sewers.” 

Ore., Forest Grove—City soon lets con- 
tract hardsurfacing 3rd and 5th Aves., A 
and Main Sts., asphaltic concrete or bitu- 
lithie concrete; also laying vitr. or cement 
drain pipes, and building concrete curbs 
About $10,000. W. P. Dyke, city recdr. 
Cost to exceed $10,000. Noted May 29 

Ore., Ontario—City voted $20,000 bonds 
to pave and improve streets. L. C. Kelsey, 
410 Selling Bidg., Portland, ener. 

Ore., Portland—City received no _ bids 
paving 46th Ave. from Kern Park to 67th 
st. S. E. O. Laurgaard, city engr. 





Ore., Portland—City soon lets contract 
paving Marion Ave. from East 15th to 
East 17th Sts.; East 17th St. from Linn 
to Clatsop Aves.; Olin St. from Willamette 
Iiivd. to Lombard St., cost $7280; 56th 
Ave. S. E. from 72nd to 77th Sts.. S. E., 
$6472, artificial stone or asphaltic side- 
walks on concrete foundation, not less than 
3 in. in depth; Division St. from Grand 
Ave. to East 10th St., $17,397; East 47th 
St. from East Glisan St. to connect with 
pavement at south end regrade project, 
$14,488; Umatilla Ave. from East 19th 
to East 23rd Sts., $8532; Girard St. from 
Haven to Newman Sts., $8726; East 11th 
St. from Going to Alberta Sts., $6233; East 
Morrison St. from East 30th to East 32nd 


Sts., $4708 
Water to 
St. from East Ash to East Burnside Sts., 
$2104; Klickitat St. from East 24th to 
East 33rd Sts., East 27th St. from Klicki- 
tat to Fremont Sts., $24,546; East 60th 
St. from East Glisan to Oregon Sts., ex- 
cepting Portland Ry. Light & Power Co. 
right of way laying rails, pattern and 
weight to be approved by City Council, 
laying 12 in, foundation under track of 
crushed rock, la¥ing concrete base between 
ties and paving with basalt stone block 
or brick block between rails extending 1 
ft. outside of rails, $3460; East 16th St. 
from Marion to Spokane Ave., $17,909, all 
asphaltic concrete or concrete pavement 
Nos. 1 and 2 on crushed rock base; Ta- 
coma Ave. from East 17th to East 21st 
St., 16 ft. wide, crushed rock macadam or 
gravel macadam, $7800. Oo. Laurgaard, 
city engr. 

Ore., Portland—City soon lets contract 
paving and building sidewalks on Clatsop 
Ave., 46th Ave. S. E. from 67th St. S. E. 
to Kern Park, crushed rock or gravel 
macadam, East 10th St. from’ Killings- 
worth to Durham Aves., artificial stone or 
asphalt sidewalks on concrete foundation 
not less than 3 in. in depth, East Caruthers 
St. from East 37th St. to Almond Addi- 
tion, Woodward Ave. from East 19th to 
East 2ist Sts, Grand Ave. from Wyant 
to Alberta Sts., Clatsop Ave. from East 
13th to East lith Sts., asphaltic concrete 
Nos. 1 and 2 on crushed rock base or con- 
crete Nos. 1 and 2. Cost to exceed $10,000. 
QO. Laurgaard, city engr. 

Cal, Clovis—City having preliminary 
plans prepared by A. M. Jensen, engr., 
Fresno, paving 10 blocks with concrete. 

Cal, Glendale—City having plans pre- 
pared paving 7400 ft. Sycamore Canyon Rd., 
50-56 ft. wide, 5 in. concrete paving with 
oil and rock screenings surface. H. A. 
Eddy, city engr. 

Cal., Hanford—City Trustees receive bids 
in September, paving 14 mi. Irwin and 
7th Sts. 50 ft. wide, involving 4 in. bitu- 
minous base with 14 in. bitulithic surface, 
cement curb, ete. B. Duffeld, Hanford and 
Kk. M. Lynch, Central Bldg., Los Angeles, 
engrs. 

Cal., Pasadena—City plans to grade and 
surface 1.1 mi. road in Arroyo Seco Can- 
yon About $22,202. R. V. Orbison, city 
ener. 

Cal., Sierra Madre—City election soon to 
vote on $100,000 bonds to improve streets 
and build extensions to water system. 

N. S., Amherst — Dept. Pub. Wks., 
Ottawa, Ont.. soon receives bids grading, 
paving and curbing Drill Hall grounds here. 
About $12,000. R. C. Wright, c/o Dept. 
Pub. Wks., Ottawa, Ont., engr. 

Que., Charlesbourg—City soon lets con- 
tract building 3 mi. St. Joseph Rd., 18 ft. 
wide, concrete About $12,000, Cc. a 
Henry, c/o Dept. Rds., Parliament Bldg., 
Quebec, engr. 

Que., Kenogami—City soon receives bids 
building 4 mi. concrete roads. J. F. Trenou, 
Kenogami, engr. 

Ont., Milton—Halton Co. soon lets con- 
tract building 6 mi. Middle Rd., 20 ft. 
wide ; 33 mi. bituminous macadam and 21 
mi. waterbound macadam. About $130,000. 
Dept. Highways, Toronto, engrs. 


British Columbia—Dept. Pub. Wks., Vic- 
toria, soon receives bids building 3 mi Ma- 
rine Dr., 18 ft. wide, from Lonsdale to Van- 
eouver, North and West Vancouver Twps. 
About $40,000. A. E Foreman, c/o Dept. 
Pub. Wks., Vancouver, engr 


B. C., North Vancouver—City soon lets 
contract building 23,200 sq.yd. 2 in. as- 
phaltic concrete wearing surface on Marine 
Dr. About $35,000. A. M. West, city 
ener. 


; East Madison St. from East 
Mast Ist Sts., $1157; East 9th 











BIDS DESIRED 


New York—Until Aug. 26, by State High- 
way Dept., Albany, improving roads in 
following counties: Montgomery Co., 2 
highways, 3.7 and 3.63 mi.; Rensselaer Co., 
1 highway, 1.27 mi.; Saratoga Co., 1 high- 
way, 9.06 mi.; Suffolk Co., 1 highway, 
5.86 mi. Also completing following roads: 
Cuyahoga Co., 2 highways, 6.06 and 5.45 
mi.; Chautauqua Co., 1 highway, $.05 mi.; 
Franklin Co., 1 highway, 10.36 mi.; Liv- 
ingston Co., 1 highway, 8.34 mi.; Madison 
Co., 2 highways, 6.54 and 5.65 mi.; Os- 
wego Co., 1 highway, 6.36 mi.; Seneca Co., 
1 highway, 2.13 mi.; Ulster Co., 1 highway, 
10.24 mi.; Washington Co., highway, 
2.06 mi. Also completing cement concrete 
repair contract, Cortland Co.; advertised 
in this issue. 


N. Y., Long Island City—Until Aug. 15, by 
M. E. Connolly, pres. Queens Boro., regu- 


lating, grading, curbing and la) 
walks and paving with sheet 4 

6 in. concrete base, Anthon A 
Myrtle to Halleck Aves. 2nd Wa 

St. from Clinton Ave. to Gran 
Ward; 4th Av. from Bway to Jan 

lst Ward; Freedom Ave. from Ja: 

to Fenhurst Pl., 4th Ward; Gu 
from 5list to Depeyster Sts., 2 
Hancock St. from Cypress to My: 

2nd Ward; Roosevelt Ave. fron 

to Woodside Aves. Skillman A 
Woodside Ave. to 5th St.; s 
Ave. from Walter St. to Charlott. 
Ward; Van Cortland Ave. from 
Ave. to Fresh Pond Rd., 2nd 
regulating and paving with 
block on concrete base, 18 ft. wid 
located, Boulevard from Bway. ¢ \ 
ington Ave., lst Ward; with sheet 

on concrete base, Olmstead Pl. fron, \vy 
Ave. to Cypress Hills Cemetery, 2 Var 
regulating, grading and laying , 
Buckley St. from Hunterspoint to 1% 
Aves. lst Ward; Roosevelt Ave. fri F 
St. to Tiemann Ave., 2nd Ward: \, 
St. from Nelson to Hunterspoint Aves 
Ward; Woodside Ave. from 5th + & 
Sts.; 16th Ave. from Paterson 

point 285 ft. southwest of Grand Av; ‘ 
Ward; regulating, recurbing and paving 
with old granite block on sand base, Hu; 
terspoint Ave. from Viaduct over | 
Island R.R. to Hayward St.. with shiv. 
asphalt on concrete base from Haywar 
to Creek Sts., regulating, setting curi 
paving with sheet asphalt on 6 in. conere:, 
base, Nurge St. from Emma to Mart: 
Sts., 2nd Ward; resetting curb and recur 
ing with sheet asphalt on 6 in. concrete bas 
Roland St. from Potter to Woolsey Aves 
Ist Ward; constructing ramps with gutters 
and drains extending from Roosevelt Av: 
at legal grade for distances and laying ar 
relaying sidewalks on ramps in 16th, 
and 18th Sts. 

N. J., Hoboken—Until Aug. 12, by cit 
grading, paving and improving with as 
phalt pavement Bloomfield St. from 5th + 
14th Sts., 6th St. from Bloomfield to Gar 
den Sts. from 7th St. from Bloomfield 
Garden Sts., 8th, 9th and 10th Sts., fron 
Washington to Clinton Sts., 12th and 13t 
Sts. from Washington St. to Willow Av 
Garden St. from 5th to 8th Sts. and Adams 
About $75,000. J. O. Whittemore, city engr 

N. J., Newark—Until Aug. 12, by cit 
paving Belgium St. from South  10t! 
South 11 Sts., involving 660 sq.yd. concret 
pavement, 500 lin.ft. new 5 x 16 in. fow 
cut bluestone curb, 24 lin.ft. 5 x 16 i 
quarry cut bluestone header curb, 2220 sq 
yd. cement sidewalk, 20 sq.yd. new bric 
repaving on old concrete, 20 sqyd. o 
brick paving and 1 basin complete. M. Rh 
Sherrard, city engr. 

N. J., Salem—Until Aug. 11, by B 
Freeholders Salem Co. building 160) sqy 
concrete roads, 18 ft. wide, in Elmer Tw 
J. S. Sparks, Salem, engr. 








Pa., Allegheny—Until Aug. 25 by 
Supervs. Allegheny Twp., c/o Cambria Co 
Controller, (Ebensburg) reconstructing 17 
490 ft. Carroltown Rd., alternate bids will 
be received on (1) 4 in. vitr. clay paving 
block on concrete base; (2) 3 in. vitr. cla 
paving block on concrete base; (3) 1 coursr 
rein.-con. pavement. D. W. Dillman, twp 
engr.; advertised in this isue. 


Pa., Oil City—Until Aug. 21, by E. W 
Egan, city controller, grading, paving and 
building sewers in various streets, invol\ 
ing 1600 cu.yd. grading, 2800 lin ft. con 
crete curbing, 2800 sq.yd. paving, 11.0! 
sq.ft. sidewalks and 2250 ft. 6-15 in. sewers 
B. B. Weber, city engr.; advertised in this 
issue. 


Md., Frederick—Until Aug. 12, by Com 
Frederick Co., building 1.99 mi. Harmon) 
Rd. between Middletown and Harmony 
ft. wide with 3 ft. dirt shoulders, 6 in 
concrete. About $50,000. J. N,. Macka 
601 Garrett Bldg., Baltimore, engr. No 
Feb. 20. 


W. Va., Fairmont—Until Aug. 16. by B 
Affairs, paving 3000 ft. Morgantown Av 
concrete, 16 ft. wide. S. B. Miller, cit 
ener. 








W. Va., Morgantown—Until Aug. °-: 
J. M. Cregg, clk. Monongolia Co., builcin 
4.5 mi. Rosedale Rd., 16 ft wide, 1 cour 
rein.-con. Noted May 22. 


8. C., Charleston—Until Aug. 12. > 
Sanitary and Drainage Comn., Charlest! 
Co., relocating, grading, draining and su 
facing with concrete 4 mi, Charleston-Co 
lumbia Rd. from entrance of Navy Yard = 
Berkeley Co. line, 20 ft. wide, involving 
46,933 as. concrete and 8000 cu.yd. rock 
excay. ut $100,000. J. R. Pennell, ¢ 





State Highway Dept., Columbia, en<r 
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d Roads (Continued) 
Jefferson—Until Aug. 9, by Comrs. 


streets 


i Co., building 4.25 mi. Jefferson- 
omm< Rd., involving 28 acres grubbing, 
eee yy vd. earth and 555 cu.yd. rock 
a 398 eu.yd. soil surface, 612 lin.ft. 


! 193 cu.yd. concrete, ete. About 
Mitcham & Wright, Atlanta, 


Arcadia—Until Sept. 1, by Comrs. 
o Co., paving 98,000 sq.yd. roads in 
) Haven Rd. and Bridge Dist. Work 
ives 3700 cu.yd, grading, 17,400 cu yd. 
yd eushion, 227 cu.yd. concrete in cul- 
~ 24.000 Ib. reinforcing steel and 2000 ft. 
vlop kK. V. Camp, Punta Gorda, engr. 
Noted Dec.’ 12. 
La., Natchitoches—Until Aug. 11, by City 
yu eravel surfacing and draining 
= <q mi. Natehitoches-Many Natchitoches, 
aifax Highway. D, Buie, c/o State High- 
Dept. New Orleans, engr. 
Michigan—Until Aug. 19, by State High- 
Comn.. Lansing, shaping, surfacing 
gravel and building drainage struc- 
es on 2.596 mi. road, 16 ft. wide, Project 
vo 47-1. Shiawassee Co., involving 24,364 
.yd, gravel. F. F. Rogers, comr. 
Illinois—Until Aug. 13, by Dept Pub 
vks. & Buildings, Div. of Highways, 
Springfield. building roads as follows: 9671 
Sect. K-15d, 24,125 ft. Sect. A, 18,465 
Sect. B, 26,575 ft. Sect. C_ and 21,655 
Sect. D. Chicago-Wisconsin Highway, 18 
vide. Lake and Cook Counties; 12.655 
* Sect. N-15@ and 7545 ft. Sect. B, Mor- 
ris-Henry Highway, 18 ft. wide, La Salle 
20.183 ft. Sect. P-15d and 11,426 ft 
Sect. 39. National Highway, 18 ft. wide, 
Madison Co.; 19,270 ft. Sect. U, 14,518 ft. 
Sect. Q, 32.424 ft. Sect. X_and 21.270 ft. 
Sect. Y, Springfield-East St. Louis Highway, 
« ft. wide, Madison Co.; 3099 ft. Sect 
Peoria-Henry Highway, 18 ft. wide, 
Peoria Co.; 17,674. ft. Sect. 13 Lincoln 
Highway, 16 ft. wide, Lee Co. Alternate 
hids will be received on Portland cement 
onerete, 4 in. monolithic brick, 3 in. mono- 
e brick, bituminous concrete with binder 
» (Spee. C1, C2, C3 or CT), bituminous 
concrete Without binder course (Spec. C1, 
Cc? ¢& or Crp. On Lincoln Highway, 
bids will only be received for bituminous 
macadam; advertised in this issue. 


Ill., Chieago—Until Aug. 14, by Bd. Local 
Impvts., paving 15 alleys and 7 streets, in- 
olving 27,000 yd. exeav., 14,000 yd. 7 

concrete. 38,000 yd. asphalt on 6 in. 
concrete and 2700 yd. vitr. brick on 6 in. 
concrete base. About $210,000. 


Wisconsin—Until Aug. 12, by State 
Highway Comn., Grand Rapids, grading 
ind paving 3.97 mi. Stevens Point-Wausau 
Rd. Marathon Co., Federal Aid Project 
No. 94, involving 8976 cu.yd. earth and 1060 
nas 






i.yd. borrow execayv., 43 cu.yd. Class “A” 
merete, 41.979 sq.yd. 18 in. concrete sur- 
eing, ete 


Wisconsin—Until Aug. 14, by State 
Highway Comn., at office of Div. No. 2, 208 
Stephenson Bldg., Milwaukee, grading and 
paving 2.31 mi. North Fond du Lac Rd., 
Waukesha Co., Federal Aid Project No. 
192. involving 5973 cu.yd. earth and 72 
yd. borrow excav., 105 cu.yd. Class ‘‘A” 
crete, 24,354 sq.yd. concrete surfacing, 
ete: 1.50 mi. Whitefish-Brown Deer Rd., 
Milwaukee Co., Federal Aid Project No. 
103, 6579 cu.yd. earth excav., 48 cu.yd. 
Class “A” conerete and 18,347 smyd. con- 

surfacing. 


_Minn., Duluth—Until Aug. 12, by J. A. 
“arrell, city comr., improving 4000 ft. 54th 
\ve. E., from Landon Rd. to Glendale St.. 
| ft. wide, involving 100 ft. 3 in. drain 
2858 ft. 12-24 in. sewer pipe, 7145 lin. 
conerete curbs. and gutters, 5400 cu.yd 
nee and 110 cu.yd. rock excav. About 
Minn., Farmington—Until Aug. 19, by 
\ lage Clerk, grading and paving 20 blocks, 
ft. wide, involving 31.600 sq.yd. wood 
ks, 1500 cu.yd. grading and 11,000 ft. 
ving. About $90,000. Druar & Smith, 
e Bldg., St. Paul, engrs. 


Minn., St. Paul—Until Aug. 11, by H. W. 
Au tin, city purch. agt., paving Grove St. 
ween Missisippi St. and LaFayette Ave. 
involves 6694 sq.yd. vitr. clay brick 

‘s, 80,328 Ib. asphalt filler, 1450 bbl. 
tland_ cement, 558 cu.yd. concrete sand, 

cu.yd. stone or gravel, 277 cu.yd. sana, 

r connections, castings, ete. . Claus- 

city engr. 


‘inn., Warren—Until Aug. 15, by Comrs. 
shall Co., building Federal Aid Rd. No. 
state Rd. No. 1, 24 ft. wide, involving 
‘ading 5387 cu.yd. gravel at Warren, 

' cu.yd. at Argyle, 15,181 cu.yd. at 
en and 2695 cu.yd. at Donaldson, 138,- 





} 


VW 





732 lint. road bed, 1700 cu.yd. excav., 
12,000 cu.yd. overhaul, culverts, etc. About 
$160,000. 

Kan., lola—Until Aug. 11, by G. Sey- 
more, clk., Allen Co., building 44 mi. State 
St., Federal Aid Project No. 79, concrete. 
Cc. E. Stebbins, lola, engr. 


Neb., Alliance—Until Aug. 15 ,by G. H. 
Kennedy, city clk.. paving Box Butte and 
Laramie Aves., 1st, 2nd, 3rd and 4th Sts., 
40 and 72 ft. wide, involving 30,000 sq.yd. 
vertical fibre, asphalt or concrete, on 5 in. 
concrete base, 420 lin.ft. concrete curbing, 
8800 lin.ft. concrete gutter and curb, and 
190 cu.yd. earth excav., also building 6500 
ft. of 12-36 in. storm sewers. About $170.- 
000. Grant, Fulton and Letton, 505 Bank- 
ers Life Bldg., Lincoln, engrs. 


Neb., Fairmont—Until Aug. 19, by C. L. 
Cox, city clk. paving 3500 ft., Lincoln St. 
and Fairmont Ave., 26 and 52 ft. wide, in- 
volving 14,500 sq.yd. vertical fibre, asphalt 
or concrete on 5 in. concrete base, 7200 lin. 
ft. concrete gutter and curb and 1800 cu.yd, 
earth excav. About $65,000 Grant, Ful- 
ton & Letton, 505 Bankers Life Bldg., Lin- 
coln, engrs Noted July 31. 

Neb., Omaha—Until Aug. 12, by City 
Council, paving various streets in 39 dis- 
tricts. About $200,000. J. A. Bruce, city 
engr. ? 
Neb., Peru—Until Aug. 27, by R. W. 
Kelly, city clk., paving 4700 ft. 5th St., 
24 ft. wide, involving 11,654 sq.yd. vertical 
fibre on 5 in. concrete base, 1168 lin.ft 
concrete curbing, 13.768 cu.yd. earth excay. 
and 527 cu.yd. gravel for drives. About 
$57,000. State will appropriate toward cost 
G. E. Johnson, c/o State Highway Dept., 
Lincoln, engr 

Neb., Red Cloud—Until Aug. 25, by 0. C 
Teal, city clk. paving and building 12,000 
ft. storm sewers in Cedar, Webster, Seward 
and Walnut Sts.. 3rd, 4th, 5th, 6th, 7th 
and 9th Aves., 26, 30 and 54 ft. wide, in- 
volving 40,000 sq.yd. vertical fibre, asphalt 
or concrete, 27,000 lin.ft. gutter and curb, 
150 cu.yd. earth excav. and 2360 lin.ft. 12- 
30 in. storm sewers. Grant, Fulton & Let- 
ton, 505 Bankers Life Bldg., Lincoln, engrs. 


Neb., Red Cloud—Until Aug. 25, by City 
Council paving 49 blocks, in Dist. Nos. 2 
and 3, involving 40,338 sq.yd. asphalt and 
27,427 sq.yd. concrete Grant. Fulton & 
Letton, 505 Bankers Life Bldg., Lincoln, 
eners Noted July 31 


Mo., Excelsior—Until Aug. 14, by city, 
resurfacing 1350 ft. Dunbar Ave., 30 ft 
wide, bituminous macadam About $10.- 
000. C. A. Shockley. 740 Reserve Bldg., 
Kansas City, engr 


Mo., Independence—Until Sept. 2, by 
Jackson Co. Court, grading, surfacing with 
bituminous macadam, building earth 
shoulders, ditches and culverts, on 3.1 mi. 
Lone Jack East Rd. from Lone Jack to 
Jackson-Johnson Co. line, 16 ft. wide Oo 
C. Sheley, co. highway engr.; advertised 
in this issue. 


Ark., Bentonville—lI'ntil Aug. 14, by E 
Cc. Pickens, secy. Rd. Impvt. Dist. No 
3, building 45.5 mi. highway, local mate- 
rials to be used for surface. Plans include 
one 100 ft. steel bridge and two 30 ft. 
I-beam bridges. W. L. Winters, Ft. Smith, 
ener. 

Ark., Helena—Until Aug. 12, by Comrs 
Phillips Co., building 6.68 mi. highway. 
bituminous macadam or asphaltic concrete 
on 4 in. Warrenite base. Monroe & Parme- 
lee, c/o Business Mens League, Helena, 
engrs. 

Tex., Lockhart—Until Aug. 13, by Cald- 
well Co., scarifying, gravel surfacing with 
bituminous surface treatment, building 
rein.-con. drainage structures on 6.67 mi 
Central Route Highway, 16 ft. wide, involv- 
ing 12,500 ft. scarifying, 2232 cu.yd. earth 
excav., 13,468 lb. reinforced steel, 195 cu.yd. 
concrete and 62,611 sq.yd. bituminous sur- 
face. About $38,621. W. O. Washington, 
Lockhart, engr. 


Tex., Montague—Until Aug. 15, by Mon- 
tague Co., gravel surfacing and building 
rein.-con. bridges and culverts on 9.84 mi. 
Meridian Highway from Bowie to Wise 
Co. line, 16 ft. wide. Work involves 159 
cu.yd. Class A, 86 cu.yd. Class B and 100 
cu.yd. Class C concrete, 45,482 cu.yd. earth 
and 1129 cu.yd. rock excav. 


Tex., Roby—Until Aug. 12, by W. C. 
Martin, Judge Fisher Co., building gravel 
surfaced road and rein.-con. drainage struc- 
tures on 14.2 mi. State Highway No. 4. 
known as Rotan Rd., 15 ft. wide, involving 
27,000 lin.ft. grading, 111,000 cu.yd. un- 
classified earth and 1090 cu.yd. solid rock 
excav., 52,000 Ib. reinforcing steel, etc., 
Hess & Skinner, Southwestern Life Bldg., 
Dallas, engrs. Noted May 22. ~_ 
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Cal., Sacramento—Until Aug. 11, by Bd 
Supervs. Sacramento Co., paving 6 mi 
Jackson Rd. and Winding Way Rd., con- 
crete 

Cal., San Yiego—Until Aug. 11, by A. H 
Wright, city clk., improving Morena Blivd 
and Linda Ave., involving 8169 cuyd 
excav., 1901 cu.yd. embankment for main 


roadway; 4940 cu.yd. excav., 4122 cu.yd 
embankment for berms; 343,424 sq.ft 
bitulithic (warrenite) pavement 13) Oi 


thick on 4 in. concrete base, culverts, et 
Noted May 8. 

Que., Outremont—Until Aug. 10, by cit) 
building sidewalks, cost $6061 grading, 
$2000, curbing, $8800, macadamizing, $65 
000, concrete paving, $7000. I. Duchatel: 
engr. Noted May 11. 

Que., St. Roch—Until Aug. 14. by city 
macadamizing 34 mi. Main St., 18 ft. wide 
About $15,000. C. M. Henry, Dept. Rds, 
Parliament Bldg., Quebec, engr 

Que., St. Romuald—Until Aug. 15, by A 
Pigeon, secy., building macadam road. For- 
mer bids rejected 

Ont., Beamsville—Until Aug. 18, by Dept 
Pub. Highways, Toronto, building 3.25 mi 
Provincial Highway, east of here, bitu 
minous About $10,000 G. Hogarth, ¢/6 
Dept. Highways, Toronto, engr 


Ont., Brantford—Until Aug. 18, by Dept 
Pub. Highways, Toronto, building 15.62 
mi. bituminous road east of here to An 
cester village. About $35,000. G. Hogarth, 
c/o Dept. Highways, Toronto, engr 

Ont., Brockville—Until Aug. 18, by Dept 
Pub. Highways, Toronto, building 10.46 mi 
bituminous road easterly from here ‘to 
westerly limit of Prescott About $25,000 
G. Hogarth, c/o Dept. Highways, Toronto 
engr 
_Ont., Fenelon Falls—Until Aug. 15, by 
Victoria Co., building 5 mi. Leddy Corners 
Rd., 18 ft. wide, macadam About $22,000 
Dept. Highways, Toronto, engr 

Ont., Kingston—Until Aug. 18, by Dept 
Pub. Highways, Toronto, building 7.72 mi 
bituminous road here About $20,000 G 
Hogarth, c/o Dept Highways, Toronto 
engr. 

Ont., Lindsay—Until Aug. 15. by Vic 
toria Co., building 1 mi. Mariposa Rd., 2" 
ft. wide, bituminous macadam Cost be 
tween $20,000 and $27,000 Dept. High 
ways, Toronto, engrs. 

Ont., London—Until Aug. 18, by Dept 
Pub. Highways, Toronto, building 15.93 mi 
Provincial Highway from here to Ingersoll! 
Twp., bituminous. About $45,000 G. Ho 
garth, c/o Dept. Highways, Toronto, eng: 


Ont., Trenton—Until Aug. 18, by Dept 
Pub. Highways, Toronto, building 9.1% 
mi. bituminous road from easterly limit 
of Trenton to westerly limit of Belle 
ville About $25,000. G. Hogarth, c/o 
Dept. Highways, Toronto, engr 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


Cenn,, Danbury—City received bids re- 
paving roadway of Main and Rose Hill Sts., 
sheet asphalt on Portland cement concrete 
base; also regulating and repaving road- 
way of White. Elm, River and Rose Sts.. 
from C. W. Blakeslee & Sons, 58 Waverly 
St.. New Haven, $126,304; Asphalt Constr 
Co., 137th St. and Madison Ave., New York 
City, $142,908; D. O’Connell’s Sons, Hol- 
yoke, $175,183. Noted July 17 


*N. Y., Brooklyn—FE. Riegelmann, boro 
pres., let contract regulating and grading 
39th St., to C. A. Meyers, $2040; West Lith 
St., to Annarock Eng. Co., $2695; 87th St. 
to L. Mangerie, $3331; 39th, President and 
Woodbine Sts. and Snediker Ave., to Sicil- 
ian Asphalt Paving Co., 41 Park Row, New 
York City, $80/1, $20,803, $9782 and $8548 
respectively; Washington St., to Leonard 
Paving Co., 233 Bway., New York City. 
$48,597: Ocean Ave. to J. Ryan, $5225 
Noted July 31. 


*N. Y., Gowanda—RPd. Pub. Wks. will 
pave Chapel St. from Water to Jamestown 
Sts.. concrete. Cost between $12,000 and 
$15,000. Work will be done by day labor. 
Noted July 17. 


N. Y¥., New YVYork—F. L. Dowling, pres. 
Manhattan Boro., received bids July 30. 
regulating and repaving with granite block 
pavement on concrete foundation, roadway 
of, (a) Brome St., (b) Walker St., (c) 
Bleecker St., from Regan Tower Co. (a) 
27,151, (b) $4079, (c) $9134; P. J. Kearns, 
2306 Creston Ave., (a) $27,885, (b) $4058, 
(c) $9628; Asphalt Paving Co., 2197 Madi- 
son Ave., (a) $28,187, (b) $4207, (c) $10,- 
154: M. I. Sachs, (b) $4065, (c) $9745. 
Noted July 24. 
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*N. Y., New York—F. L. Dowling. pres 
Manhattan Boro., let contract regulating 
and repaving Mail St. with granite block on 
concrete foundation, to M. I. Sachs, $15,072. 
Noted July 31. 

*N. Y., Oneida—Town let contract, to 
Fazio & Chapman, Oneida. paving Lyndon 
St., cost $7954, Pleasant Ave., $2270, Cen- 
tral Ave. from West to Warner Sts., 
$8712, concrete. Noted Apr. 17. 

*N. Y., Syracuse—City let contract pav- 
ing City Hall Sq. and contiguous streets, 
wood block, to G. B. Dickison, Union Bldg., 
$73,651. 

*N. J... North Bergen—Town Council let 
contract repairing 34th and 35th Sts.. gra- 
nite block, to J. Devlin, 117 24th St. 
Guttenberg. About $166,000. Noted July 17. 

N. J.. Trenton—RBd. Freeholders Mercer 
Co. received bids building 1600 ft. Sect. 
2-A River Rd., concrete. Hopewell Twp., 
from Gibbs & Morgan, 12 North Willow 
St., $43,920; A. Keys, Trenton, $46,080; 
Natl. Constr. Co., $46,080. Noted July 17. 


Pennsylvania — State Highway Dept., 
Harrisburg, received bids building roads in 
counties as follows 


Adams Co., 246 ft. 1 course rein.-con. and 
Hillside vitr. brick, Routes No. 23 and 41, 
utler Twp., from Winston & Co., 240 Fair 
St.. Kingston, N. «+ $188,525; Mason & 
Hanger Co., Ine., Chambersburg. $192,- 
519; 13,733 ft. 1 course rein.-con.. Route 
No. 123, Tyrone and Strabane Twps., Win- 
ston & Co,, Kingston N. Y., $154,716; M. 
Bennett & Sonss Indiana. $135,267 

Beaver Co., 14,481 ft. rein.-con East- 
vale Boro. and North Sewickley Twp., A. 
W. Falck, Leetsdale, $141,511; T. McNally 
& Son Co. 761 Oliver Bldg, Pittsburgh, 
$144,678; Aronberge & McDonald, 313 Citi- 
zens Bldg., Norfolk, Va., $138,432. 

Bradford Co., 15.207 ft. vitr. brick on 
concrete foundation and bituminous sur- 
face course on concrete foundation, Athens, 
Sayre and South Waverly Boros., Routes 
No. 15 and 287, Warren Bros. Co., 142 
Berkeley St., Boston, Mass., $188,060. 

Chester and Delaware Counties, 46,815 
ft. resurfacing, bituminous on _ prepared 
broken stone base, Tredyffrin, East-town 
and Radnor Twps., Class A, Union Paving 
Co., 30th and Locust Sts., Phila., $110,483; 
Eastern Paving Co., 401 Colonial Trust 
Bldg., Phila., $134,827; Class “B,” R. H. 
Johnson Co., Wayne, $115.165: Cunning- 
ham Paving & Constr. Co., 1345 Arch St.. 
Phila., $99,248. 

Crawford Co., 619 ft. 1 course rein.-con 
and Hillside vitr. brick or 2 course con- 
crete and Hillside vitr. brick, Routes 18 
and 82, Vernon Twp., Atlanta Constr. Co., 
Atlanta, N. Y., $229,065; Aronberg & Mce- 
Donald, 313 Citizens Bldg., Norfolk, Va., 
$213,440. 

Erie Co. 460 ft. bituminous surface 
course on concrete foundation and Hillside 
vitr. brick or 1 course rein.-con. and Hill- 
side vitr. brick, Routes 20 and 86. Girard 
and East Springfield Boros., Campbell 
Bros. Co., 609 Stambaugh Bldg., Youngs- 
town, O., $340,976; Griff Constr. Co., 1117 
State St., Erie, $192,005; Aronberg & 
McDonald, 313 Citizens Bldg., Norfolk, Va.. 
$243,723; 21,129 ft. bituminous surface 
course on concrete foundation or 1 course 
rein.-con., Route 8&6, Mill Creek Twp., C. H 
Fry Constr. Co., Cherry and 19th Sts., Erie, 
$122,607: Griff Constr. Co., 1117 State St., 
Erie, $127,634; Class “B,"’ Gaylord Interna- 
tional Eng. & Constr. Co., Inc.. «ncuara 
Ave. and Cedar St., Scranton, $125,865. 

Fayette Co. 19.918 ft. vitr. brick on_con- 
crete foundation, Route 112, Menallen Twp., 
Brooke & Cornish, 620 Fayette Title & 
Trust Bidg.. Uniontown, $167,016; Aron- 
berg & McDonald, Norfolk, Va., $171,906. 


Jefferson Co.. 25,972 ft. 1 course rein.- 
con. and Hillside brick, Route 60, Pine 
Creek Twp., Aronberg & McDonald, Nor- 
folk, Va., $237,516: Dale Eng. Co., 23 Mann 
Bldg., Utica, N. Y., $230,347. 


Lawrence Co., 29.628 ft. 1 course rein.- 
con. and Hillside vitr. brick or 2 course 
rein.-con. and Hillside brick, Route No. 81, 
Union and Mahoning Twps., Burns Bros., 
323 East Washington St.. New Castle, 
$265,015: T. H. Gill Co.. Security Mutual 
Bldg., Binghamton, N. Y., $263,570; Aron- 
berg & McDonald, Norfolk, Va., $242,816. 


Mifflin Co., 24.049 ft. bituminous surface 
on concrete foundation and Hillside vitr. 
brick or 1 course rein.-con. and Hillside 
vitr. brick, Route No. 29, Armaugh Twp., 
Mason & Hanger Co. Chambersbureg,, 
$153,860: Winston & Co, 240 Fair_ St. 
Kingston, N. Y.. $258,199; Rennett & Ran- 
dall, Lebanon $271,546. 


face on concrete foundation or 1 course 
rein.-con., Route No. 178, East Norrilton 
Twp., Field, Barker & Underwood, Com- 
mercial Trust Bldg., Phila., $35,100; Union 
Paving Co., 30th and Locust Sts., Phila., 
$36,594; H. B. Tranger, National Park, N. 
J., $35,253: 723 ft. bituminous surface on 
concrete foundation and Hillside vitr. brick 
or 1 course rein.-con. and Hillside vitr. 
brick, Routes 37 and 153, Springfield, 
White Marsh, Upper Dublin, Lower Gwyn- 
edd Twps., Manwaring & Cummins, Inc., 
5600 Germantown Ave., Phila.. $242,302; 
Union Paving Co., 30th and Locust Sts., 
Phila., $243,905; J. MeGraw Co., 1010 Com- 
mercial Trust Bldg., Phila., $242,819. 

Montgomery and Bucks Counties, 15,898 
ft. bituminous surface on concrete founda- 
tion or 1 course rein.-con., Route 178, Mont- 
gomery and New Britain Twps. H. E. 
Eaton, 1713 Sansom St., Phila., $126,334; 
Manwaring & Cummins, Inc., 5600 German- 
town Ave., Phila., $140,768; J. McGraw Co., 
1910 Commercial Trust Bldg., Phila., $132,- 
707, 

Northampton Co., 2565 ft. resurfacing, 
bituminous on broken stone base, Route 
No. 297, Bethlehem and Lower Nazareth 
Twps.. R. S. Rathbun Contg. Co., 409 Vine 
St., Bethlehem, $70,239; F. J. Groman & 
Sons, Bethlehem, $67,959; Eastern Pav- 
ing Co., 491 Colonjal Trust Bldg.. Phila., 
$67,503. 


Susquehanna Co., 53,806 ft. bituminous 
surface on concrete foundation or 1 course 
rein.-con., Route No. 9, Hopbottom_ Boro., 
Lathrop, Lenox. Harford and New Milford 
Twps., Gaylord International Eng. & 
Constr. Co., Cedar and Orchard Sts., Scran- 
ton, $342,637; Winston & Co., Kingston, N. 
Y., $353,255; MacArthur Bros. Co., 120 
Bway., New York City, $363,712. 


Union Co., 11,484 ft. 1 course rein.-con., 
Route No. 17, Lewis Twp., T. L. Evans 
Sons, 344 Terry St., Danville, $67,366; Sut- 
ton Contg. Co., 640 Heed Bldg., Phila., $75,- 
845; R. Hand, Wilkes-Barre, $74,099. 


Washington Co., 1106 ft. vitr 
Route No. 108, Canansburg Boro.. 
Wilson, South Central Ave., Canonsburg, 
$34,788; Hardy & Rankin, 40 Murdock St., 
Canonsburg, $18,416. (Total will be changed. 
The written figures were $1.20, others 
$1.25) : 9480 ft. 1 course rein.-con. and Hill- 
side vitr. brick, Route No. 268, East Beth- 
lehem Twp., Brooke & Cornish, 620 Fayette 
Title & Trust Bldg., Uniontown, $74,191; 
Donora Constr. Co., Inc., Donora, $88.297; 
G. S. White Co., 7119 Jenkins Arcade Bldg,. 
Pittsburgh, $83,571. 


Westmoreland Co., 12,065 ft. 1 course 
rein.-con. and Hillside vitr. brick, Route 
117, Hempfield Twp., Aronberg & McDon- 
ald, Norfolk, Va., $110,979: G. S. White 
Co., 7117 Jenkins Arcade Bldg., Pittsburgh, 
$119,461; Dawson Constr. Co., Inc., Con- 
nelisville, $107,856: 7484 ft. 1 course rein.- 
con, North Huntingdon Twp., T. L. Ryan, 
Ligonier, $114,961; M. O’Herron Co., Ist 
and McKean St., S. S., Pittsburgh, $112.- 
835; Hillside Stone Co., Farmers’ Bank 
Bldg., Pittsburgh, $111,966. 


*Pa., Pittsburgh—Allegheny Co. let con- 
tracts building 2000 ft. Troy Hill Rd.. Re- 
serve Twp., Telford macadam, and 5280 ft. 
Thompson Run Extension Rd. No. 2, Ross 
and McCandless Twps., bituminous mac- 
adam, to T. Cronin Co., South 17th and 
Muriel Sts., Pittsburgh, $15,409 and $58.- 
047 respectively; 15,350 ft. Meridian and 
Gibsonia Rds., Richland and McCandless 
Twps., rein.-con.. to McLaughlin Constr. 
Co., Germania Bank Bldg., $128,812: 24 
mi. Elizabeth Rd., concrete, to M. O’Herron 
Co., ist and McKean Sts., $69,117; also 
paving between tracks on 2540 ft. Glass 
and West Run Rds., Homestead and Hays 
Boros., brick block on concrete base, to 
McGrady Bros., Braddock, $31,066. Noted 
July 24. 


*Maryland—State Rds. Comn., 601 Gar- 
rett Bldg., Baltimore, let contract build- 
ing 2 mi. York Rd., from Parkton toward 
Pennsylvania State line, Contr. B-39, Bal- 
timore Co., to T. Bresnan & Son, 2018 West 
North Ave. Baltimore, $66,337: 2 mi. 
Buckeystown Turnpike from Adamstown 
toward Montgomery Co. line, Contr. F-31, 
Frederick Co.. to M. J. Grove Lime Co., 
Lime Kiln, $55,182; 2.12 mi. highway from 
Oakland toward Hutton, via Crellin, Contr. 
G-13, Garrett Co.. to Claiborne, Johnston 
& Co., 910 Garrett Bldg., Baltimore, $73.- 
338. Noted June 12 and July 24. 


*™Md., Baltimore—Bd. Awards let con- 
tract repairing streets in various sections 
of city, sheet asphalt, asphalt block, cement 
and Belgian Block, to P. Flanigan & Sons, 
cathe Rd. and Baltimore & Ohio R.R., 


brick, 
W. 


contract building 1 mi. [)y! 
Rd., 16 ft. wide, slate, to G. | 
and 1st Ave., Baltimore, $258, 


v 

*W. Va., Glenville—Comrs. 
will grade and drain 2 mi. G 
and Ohio Turnpike. About $25 
-_ be done by day labor. 

” 

*N. C., Elizabeth—Comrs 
Co. will hard surface 25 mi. r 
wide. About $500,000. Work w 
by day labor. Noted July 10 

*N. C., Raleigh—Comrs. \ 
contract hard surfacing 1 mi 





ner Rd., to R. J. Lassiter, Oxto gag to 
$30,000. : 

*Ga., Atlanta—City let cont) pavin 
31,000 sq.yd. Hemphill Ave., « rete ¢- 
Brooks-Calloway Co., Healey Bldg Abou: 
$89,900. , 

*La., Tangipahoa—City let o sot 4 
proving 12.55 mi. Hammond-\icsissiny 


State Line Rd., 30 ft. wide. to T GW, 
mack, c/o State Highway Dept. New or 
leans, $86,076. 

*0., Columbus—City let contract 
draining, curbing and repaving 1°00 # 
Franklin Park W. from Broad St. to Fran) 
lin Park S., 30 ft. wide, to Franklin Ac 
phalt Paving Co., Columbus, $16.884 Yor. 
July 17. 


*0O., Greenspring—City let contract yo 
ing 4700 ft. Main St., to Lee Bros, Clya 
About $4200. Noted July 17 


*0., Hamilton—City let contract paving 
900 ft. Lane, Frankfort and Minster Sr 
30 ft. wide, involving 4500 sqyvd. shew 
asphalt, cement curbing and guttering. : 
Federal Asphalt Paving Co., 125 Main & 
$23,857. 


*0., Upper Arlington—City let contrac: 
paving 2 mi. Arlington Ave., Tremont, Rea 
ford, Coventry, Devon, Waltham. Edhemon: 
Stanford, Fairfax and Guilford Rds 
to 36 ft. wide, sheet asphalt. to Andrey 
Asphalt Paving Co., Hamilton, $122.772 


*Ind., Indianapolis—City let contract y- 
surfacing from Mexican asphalt, Merri}] § 
from Meridan to Union Sts., to Mansfi 
Eng. Co., 1011 Fletcher Savings & 
Bldg., $2.96 per lin. ft. Noted June 1 

*Ind., Noblesville—City let contract pay 
ing 3 mi. Boulevard with bituminous con 
crete, to E. G. Grant, Greenfield. About 
$104,599. 


Mich., Detroit—Dept. Pub. Wks. received 
bids paving (a) St. Clair Ave., (b) Chapin 
Ave., (c) Clairpointe Ave., (qd) Garland 
Ave., (e) Granger Ave., (f) Kirby Ave 
(gz) Louis Ave., (h) Springle Ave., from 

Detroit Asphalt Paving Co., 20 McGraw 
Bldg., (a) $31,326, (b) $4440, (c) $39,548 
(d) $56,201, (e) $7512, (f) $8522, (2) $3993 
(h) $21,439. 

Cleveland Trinidad Paving Co., 294 
Woodward Ave., (a) $32,380, (b) $4586 
(c) $41,151, (ad) $58,047, (e) $7749, (f) 
$8788, (gs) $4116, (h) $22,131. 

W. B. Brady Constr. Co., 1972 Grand 
River Ave., (a) $32,939, (b) $4585, (c¢) 
$41,300, (da) $58,827, (e) $7728, (f) $8746, 
(z) $4095, (Ch) $22,297. Noted July 24. 


*Mich,, Hamtramck—Village let  con- 
tract to Lennane Bros., 809 Union Trust 
Bldg., Detroit, improving Yemens Ave., in- 
volving 5841 sq.yd. concrete, 4209 lin.ft 
concrete curbing, 2881 cu.yd. earth exca\ 
300 ft. 12 in. sewer, manholes, etc., cost 
$26,865; Mitchell Ave., 1635 cu.yd. excav 
3421 lin.ft. curbing, 3256 sq.yd. concrete 
800 lin.ft. 12 in. sewer, etc., $17,432; Oli- 
ver Ave., 1300 cu.yd. excav., 1737 linft 
curbing, 2375 sq.yd. concrete, 650 ft. 12 in 
sewer, etc. $12,407; Norwalk Ave. 1!” 
cu.yd. excav., 1933 lin.ft. curbing, 2646 sq 
yd. concrete, 450 lin.ft. 12 in. sewer, etc. 
$12,411. Noted June 26. 


*Mich., Port Huron—City let contract to 
J. H. Baker & Sons, Port Huron, pavint 
10th St., $85,520; 10th Ave., $42,856; Stone 
St., $22,887; 22nd St. $29,828; Griswold 
St.. $6653; Lapeer Ave., $41,133; Park St 
7191; alley from Water to Pine Sts 
2186. Noted July 24. 


Il, Chicago—Bd. Local Impvts. received 
bids July 23 paving following streets: (@) 
Archer Ave., (b) South Bishop St. (¢) 
Brompton Ave., (d) Cambridge Ave., fe) 
Carmen Ave., (f) Carroll Ave., (¢) West 
Congress St., (h) Fairoaks St., (i) Homer 
St., (j) Hutchinson St., (k) Keystone Ave. 
(1) North  Meanard Ave., (m) Potoma 
Ave., (n) State St., from Madison to Ran- 
dolph Sts., (0) State St. from Randolph te 
South Water Sts., (p) St. Louis Ave from 
Carmen to Foster Aves., (q) Wabane® 
Ave., (r) West 42nd_St., (s) North Latro a 
North Lockwood and North Long Aves. ' 
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Streets and Roads (Continued) 


from Westminster Bridge 3 mi. toward 
Plaine, to H. P. Peterson Constr. Co., berks 
Ridg., Vancouver. About $90,000. Govern- 
ment will supply cement. Noted July 24. 

Miss., West Point—Drainage—Until Aug 
15, by Comrs. Clay Co., building ditch, 16 
ft. wide on bottom, 8 ft. deep, involving 
600,000 cu.yd. excav. G. T. Ivy, West 
Point, attorney. 


*xB. C., Vancouver—City Council let con- 
tract paving Pacific St rom Granville to 
Lroughton Sts., and various other streets, 
asphaltic concrete, to M. P. Cotton Co., 
Ltd., False Creek. About $50,000. Noted 
July 10. 


Railways 
PROPOSED WORK 


Michigan—See “Miscellaneous” under St. 
Ignace 

Oklahoma—K,. M. Ward, Richmond Va., 
©. KE. Cope, Waynoka, M. M. Gibbons and 
1), Carter, Oklahoma City, are forming com- 
pany and plan to build 53 mi. line between 
Wavrnoka and Buffalo, to connect with At- 
chison, Topeka & Santa Fe RR About 
$800,000 Engineer not selected. 

Oregon—Portland & Southwestern Ry.. 
Spalding Bldg., Portland, recently incorpo- 
rated with $2,000,000 capital stock, plans to 
build railroad from Portland's southeastern 
boundary via Waldo Hills and Santiam to 
Bend. H. S. Huson, ch. engr. 


PRICES AND CONTBACTS AWARDED 
(xIndicates award of contracts) 


x Oregon—Oregon Amer. Lumber Co. let 
contract building 35 mi. standard gauge 
railroad from Willsbridge via Veronia to 
Rock Creek, to Utah Constr. Co.. Multno- 
mah Hotel, Portland. About $1,500,000 


Excavation and Dredging 


PROPOSED WORK 


Mich,, Detroit—Drainage—See “Sewers.” 

Wis., Manitowoe—Dredging—City soon 
lets contract dredging 30,000 cu.yd. in 
Manitowoc River from Upper Soo Line 
Bridge to Lower Soo Line Bridge. About 
$20,000. Bidders to state price for quan- 
tities measured in scows. A Zander, 
city engr. 

Ark., Osceola — Redredging — Comrs. 


Drainage Dist. No. 8, Mississippi Co. hav- 
ing plans prepared by Morgan Eng. Co., 
engrs., Goodwii. Institute, Memphis, Tenn., 
redredging drainage channels and enlarg- 
ing outlet. 


Tex., Ciseo — Excavation—See ‘‘Water- 
works. * 

Ore., Bend—Irrigation—Squaw Creek 
Irrigation Dist. plans to improve irriga- 
tion system by building laterals, ditches, 


flumes and gates. About $15,000. 

Cal, Madera—lIrrigation—Property own- 
ers plan to organize irrigation § district 
comprising 370,000 acres between Foothills, 
San Joaquin, and Chowhilla River, to build 
dam in San Joaquin River near Friant, 
also system of canals. About $15,000,000. 
l.. Hill, Hollingsworth Bldg., Los Angeles, 
engr 


BIDS DESIRED 
Miss., Carroliton—Excavation—Until Aug. 


20, by Comrs. Potacowa D.D., Grenada, 
building channel 2 mi. long, 90 ft. base 
Work involves levee 3.2 mi. long, 6 ft. 


top, 10 ft. average fill, 461,500 cu.yd. drag- 
line excav. and 6 acres clearing. About 


$70,000. Morgan Eng. Co., Goodwyn In- 
stitute, Memphis, Tenn., engrs. Noted Feb. 
13. 

Mich., Lansing—Drainage—See “Streets 


and Roads” under Michigan. 


Minn., Granite Falls—Ditch—Until Aug. 
28, by G. H. Wilson, aud. Yellow Medicine 
Co., (Granite Falls), and H. O. Thompson, 
aud. Lac Qui Parle (Madison), building 
Judicial Ditch No. 2, involving 621,630 cu. 
yd. 8-24 ft. bottom, 92,008 cu.yd. 6 ft. bot- 
tom, 208,200 ft. 6-26 in. tile, 747,380 cu.yd. 
excav., ete. About $160,396. 


PRICES AND CONTRACTS AWARDED 
(*x Indicates award of contract) 


* Mass.,, Williamstown — Excavation — 
Boston & Maine R.R., Boston, will divert 
Hoosac River between here and Pownal 
along railroad, involving 272,000 cu.yd. dry 
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earth and rock excav. Work will do away 
with two railroad bridges. About $250,000, 
Work will be done by day labor 

N. Y., Brooklyn—Dredging—E. Riegel- 
mann, boro. pres., received bids July 30, 
dredging Wallabout Canal from Hewes St 
to point 1400 ft. north of Hewes St., from 
New Jersey Shipbuilding & Dredging Co., 
66 Orchard St., $18,810 Noted July 24. 

*Ont., Kincardine—Dredging—Dept. Pub. 


Wks., Ottawa, let contract for dredging, 
here, to C. S. Boone Dredging & Constr. 
Co., Ltd., Excelsior Life Bldg., Toronto. 


About $10,500 

*B. C., Victoria—Canal—Provincial Gov- 
ernment let contract building canal for 
irrigation projects, to A. E, Griffin & Co., 
Vancouver. About $60,00. Noted July 10. 


{ndustrial Works 


PROPOSED WORK 


Mass., Gardner—T. A. Dunn & Co, plans 
to build brick and mill construction addi- 
tion to factory About $40,000. Engineer 
not selected 


is Packing Co., 





Mass., Charlemont—Doug!l: 
Rochester, N. Y., soon receives bids build- 
ing evaporating plant, brick and _ timber, 
opposite Boston & Maine R.R. Sta. About 
$25,000. 

Mass., Clinton—L. S. Gottleib, areht., 101 
Park Ave., New York City, receives bids 
ubout Aug. 15, building 4 story, brick, steel 
and rein.-con. mill, rein.-con. flooring, brick 
foundation, for Roubaix Mills, 792 Main St. 
A. Braciner, 110 West 40th St., New York 
City, engr. Noted July 17. 

Mass., Northampton—J. W. Riley, 132 
Pleasant St., soon receives bids building 
1 story, 55 x 173 ft. brick and concrete 
garage, concrete flooring, concrete founda- 
tion. About $30,000. Private plans. 

Mass., West Upton—Upton Mfg. Co. 
plans to build 2 story brick and mill con- 
struction addition to factory on Williams 
and Grafton Sts. About $30,000. Private 
plans. 


R. 1., Providence—C, B. Bullock, 9 See- 
konk St. ,soon receives bids building 1 story, 
21 x 120 ft. garage with 1 story, 21 x 79 
ft. ell, brick and concrete, concrete founda- 
tion. About $30,000, Private plans. 

R. L., Providence—Estate of R. G. Davis, 
236-240 Meeting St., soon receives bids 
building 3 story, 50 x 135 ft. concrete and 
steel garage and service station, concrete 
flooring and -foundation. About $50,000. 

R. 1., Providence—H. H. Ford, Thurston 
St.. soon receives bids building 1 story, 44 
x 8&4 ft. concrete garage and service sta- 
tion, concrete flooring and foundation, on 


Thurston St. and Elmwood Ave. About 
$25,000. 

R. I., Providence—T. F. and W. F. Hus- 
sey, 226 Williams St., soon receive bids 


building 1 story, 50 x 183 ft. brick garage, 
eoncrete flooring and foundation. About 
$35,000. 


R,. I., Providence—Jenks & Ballou, engrs., 


1035 Grosvenor Bldg., soon receive bids 
building 2 story, 40 x 160 ft. brick and 


concrete warehouse, concrete flooring and 
foundation, on Canal St., for What-Cheer- 
Beef Co., 356 Canal St. About $30,000. 

. L, Providence—Page & Page, archts., 
87 Weybosset St., soon receive bids build- 
ing 2 story, 69 x 143 ft. garage and service 
station, brick, rein.-con. flooring, concrete 
foundation, on Benefit and Venckes Sts., 


for J. Goldman, c/o architects. About $50,- 
00, 


R. 1L., Providence—Page & Page, archts., 
87 Weybosset St., soon receive bids build- 
ing 1 story, 87 x 99 ft. cement concrete 
garage, concrete flooring and foundation, 
on Sheldon and Benefit Sts, for M. Kell- 
man, 38 Wickenden St. About $30,000. 

R. LL, Providence—Weeden Land Co., 
Broad and Fenner Sts., soon receives bids 
building 1 story, 60 x 96 ft. garage, serv- 
ice and sales stations, brick, concrete and 
stone, concrete flooring and foundation. 
About $25,000. Private plans. 


Conn,., Bridgeport—Bridgeport Brass @o., 
Grand St. having plans prepared by H. M. 
Lane Co., engrs., 701 Owen Bldg., Detroit, 
for 1 story, 150 x 220 ft., brick, steel and 
concrete addition to casting shop, re:in.- 
con. flooring, concrete foundation, on Grand 
St. About $150,000. 

Conn., Hartford—C. W. Cramer, 217 
Main St., plans to build brick and _ steel 
garage. About $35,000. Engineer not se- 
lected. 


Conn., Hartford—United States Rubber 
Co.. Bway. and 58th St.. New York City, 
p'e>s to build 6 story, 100 x 300 ft., brick 
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and concrete addition to plant, 
mew St., here. 


Conn,, Manchester — Orford 
Hilliard St., plans to build br 
construction factory and mill 
000. Private plans. 


Conn,, New Haven—F. T. (: 
Ave. and New St., plans to 
Natl Casket Co. plant into ec: 
plant and building large rein.-c 
About $60,000. Engineer not s 


Conn,, Windsor Locks—Fo; 
Sheldon, Inc., engrs., 60 Prospec: 
ford, soon receive bids buildi: 
84 x 135 ft. addition to factory, 
84 x 100 ft. cotton plant, rein 
con. flooring and foundation, her ~ J 
Montgomery Co., Windsor Loc} Al 
$80,000. 


N. Y., Albany — Crane Co., s 6 § 
Michigan Ave., Chicago, having plans yy; 
pared by Fuller & 
State St., for brick and concret, 
and assembly building, on Nor \ 
here. Cost betwen $150,000 and S200 4 

N. Y., Buffalo—Pierce-Arrow Motor (5 
1695 Elmwood Ave., plans to build 2 story 
brick and concrete addition to boiler hoys 
About $100,000. 


N. Y., Copenhagen—C. W. Pratt, of Js 
land Paper Co., Tannery Island purehas 
High Falls hydro-electric development } 
and plans to double present 1000 hp. 
stallation, by building rein.-con. additiny 
to plant and new 1000 hp. generating un): 
Estimated cost $25,000 


N. Y., Johnson City—Endicott-Johnso 
Co. soon receives bids building 6° stor 
60 x 300 ft. rein.-con. factory on 
shire Lumber & Box Co. site. About $30 
000. Address G. F. Johnson, Johoson City 


N. Y., Long Island City—A. G. S. Fleteh- 
er, archt. and engr., 103 Park Ave. New 
York City, receives bids about Aug. 4 
building 1 story, 200 x 285 ft., brick, reir 
con. and steel warehouse, rein.-con. floor 
ing, concrete foundation, on Borden Ave 
School and Mount Sts., bere, for tgzlestor 
Rros., c/o architect. 

N. Y., New York—Kelly-Springtield Tire 
Co., 200 West 57th St.. soon lets contract 
building 4 story, 100 x 115 ft. warehous 





Lester 


and 1 story, 60 x 100 ft. service statior 
brick and _ steel, rein.-con. flooring, brick 
foundation, on 10th Ave. and 54th s 


About $100,000. KE. Necarsulmer, 597 5t 


Ave., archt. Noted June 5. 

N. Y¥.. New York—.J. Pedersen, 14%: 
St. and 8rd Ave., having plans prepar-« 
by Moore & Landseidel, archts., 148th s: 
and $srd Ave., for 1 story, 65 x 155 
brick and steel garage, rein.-con. floor 
brick foundation, on West Farms Rd. «a: 
176th St. About $30,000. 


N. Y¥., New York—J. M. B. Realty Co 
30 East 42nd St., having plans prepared by 
Gronenberg & Leachtag, archts., 3!)3 , 
Ave., for 1 story. 100 x 200 ft., brick, steel 
and rein.-con. garage, rein.-con. flooring 
brick foundation, on 158th St. and New 
York Central R.R. tracks. About $75,(00 
N. Y., Ripley—Ripley Milk Products Co 
plans to build cheese and butter plant and 
pasteurizing station. Cost between $6) 
and $75,000. C. B. Newbury, pres 
N. Y¥., Rochester—J. H. Smith Co. 247 
North Goodman St., plans to build 5 story 
brick addition to factory . About $8),)))") 
N. Y., Syracuse—Amer Agricultural 
Chemical Co., 92 State St., Boston Ir- 
chased site on Barge Canal and Hliawat 
St. here, and plans to build story, 180 
x 340 ft. rein.-con. warehouse, railroad 
sidings, concrete unloading pier wit L 
overhead unloader, conveyor system ani 
overhead trestle with electric hauling units 
Cost between $300,000 and $500,000 
N. Y., Syracuse—H. B. Conkling { 
Tallman St., purchased 4 story x I 
ft. warehouse at 115 Otisco St.. from Dren- 
nan Hardware Co., for Syracuse ltug ‘‘ 
11 Tallman St., who plans to build n 
construction addition. About $25,100 


N. Y.. West Endicott (Endicott P. 0.) 
Endicott-Johnson Co., Johnson City, plans 
to build 3 story tannery and 4 story Ss) 
factory, concrete, here. Total cost $)0"," 
Address G. F. Johnson, Johnson (ity 

Pa., Erie—Ball Engine Co., 12th ani 
Cranberry Sts., plans to build 1 story, +? 
x 185 ft. brick and steel addicion to presen! 
shovel shop. About $65,000. Osborne 
Co., 2848 Prospect St., Cleveland 
and enegrs. 


Pa., Mifflinburg—A. P. Villa & Bro. In 
95 Madison Ave., New York City, havnt 
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plans prepared by W. H. Lee, cht. 5 
South 17th St., Phila., building | 8" 
story, 50 x 151 ft. and 45 x 5) i 


tory, here. 


Robinson, archts. 4 | 
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7, 1919 





— 
Augus 


raqustrial Works (Continued) ¢ 


rittsburgh—Natl Casket Co., Cha- 

Reedsdale Sts., plans to build 6 , 
~~ 60 x $380 ft., rein.-con, factory and 
‘Lae pein.econ. flooring, concrete founda- 
Pema reedsdale and Mumford Sts., N. S. 
shout $199,000, W. G, Wilkins Co., West- 
nghouse Bldg., engr. and archt. 

Pa., Turbotville—A. P. Villa & Bro., Inc., 
5 Madison Ave., New York City, having 

- epared by W. H. Lee, archt., 32 
Tth St., Phila., building 1 story, 50 
id 50 x 70 ft. factory, here. 
Wilkes-Barre—J. Luksic having 
‘ prepared by H. Maier, archt., Coal 
iych. Bldg. for 2 story, 54 x 180 ft., rein.- 

stee! and brick garage, rein.-con, floor- 
« rock foundation, on Washington St. 
\pout $50,000. 

Md., Baltimore—Fenway Apartment Co., 
s Paul and 34th Sts., plans to build 2 
story, 54 X 108 ft., concrete and steel gar- 
ige, cement flooring, concrete foundation. 
About $55,000. Parker, Thomas «& Rice, 
1109 Union Trust Bldg., archts. 

Md., Baltimore—Hutzler Bros. Co., 212 
North Howard St., having plans prepared 

F. Baldwin, archt., 328 North Charles 
st. for 8 story, 60 x 60.x 154 ft., rein.-con. 
and brick warehouse, concrete foundation, 
Saratoga and State Sts. About $85,000. 


N. €.. Albemarle—Albemarle Mfg. Co. 
plans to build = mill. About $1,000,000, 
Architect not selected. 

N. ¢., Salisburg—Rowan Cotton Mills 
Co. plans to build 1 story, 100 x 400 ft, 
brick factory on South Main St. Extension, 
to include main factory, storage buildings 
d 30-40 employees’ cottages. ma 
HRiverstein, 614 Elizabeth Ave., Charlotte, 
arent 

0., Akron—Akron Baking Co., 178 South 
Forge St., having plans prepared by Mc- 
Cormick Co., engrs. and archts., Century 
Ridg.. Pittsburgh, Pa., for 2 story, 69 x 132 
ft. rein.-con. and steel addition. About $80,- 
00 


0., Akron—G. W. Albrecht having plans 
prepared by McCormick Co., archts. and 
engrs. Century Bldg., Pittsburgh, Pa. for 
5 story, 45 x 75 x 150 ft. rein.-con., and 
steel plant, rein.-con. flooring, concrete 
foundation. About $150,000. 


0., Cleveland—Cleveland Fruit Juice Co., 
1390 West 9th St.. acquired site on Euclid 
\ve. and London Rd., and plans to build 3 
story, 100 x 140 ft., rein.-con., steel and 
brick factory. About $80,000. Architect 
not selected. 


0., Cleveland—Colburn Machine Tool Co., 
1041 Ivanhoe Rd., acquired site at 1040 
Ivanhoe Rd., and plans to build 1 story, 192 
x 288 ft., rein.-con., steel and brick factory. 
\bout $100,000. Architect not selected. 


0., Cleveland —Corday & Gross Co., 
113 St. Clair Ave., having plans prepared 
building 2 story, 135 x 200 ft. rein.-con. 
Steel and brick factory and print shop, 
on East 24th St. and Chester Ave. About 


200 O00, 
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0., Cleveland—Crown Land Co., East 
22nd St. and Superior Ave., acquired site 
on West 3rd St. and Lakeside Ave., and 
plans to build 6 story, 107 x 125 ft. rein.- 
con., steel and brick factory, concrete foun- 
— About $200,000. Architect not se- 
ecter ‘ 


0., Cleveland—Dickey Grabler Mfg. Co., 

2 Madison Ave., plans to build 1 story, 
' x 220 ft. rein.-con. steel and brick ma- 
hine shop. About $50,000. 


.. Cleveland—W. S. Ferguson Co., 
trehts. and engrs., 1900 Euclid Ave., soon 
ceive bids building 2 story, 63 x 262 ft., 
rein.-con, steel and brick factory addition, 
on_ Kast 131st St. and Kirby Ave. About 


> 000 


Ww 


_O. Cleveland—Fulton Fdry. Co., 1209 
‘varqduette Rd., plans to build 1 story, 100 
x \1 ft., rein.-con., steel and brick addi- 
to foundry on East 75th St. and Mor- 
Rd. About $70,000. Architect not se- 


®., Cleveland—Grant Motor Car Co., 
131st St., and Kirby Ave., acquired 

rere and plans to build 2 story, 63 x 

Jt. rein.-con., steel and brick factory 
‘on, concrete foundation. About $75,- 
Architect not selected. 


Cleveland—Natl. Lamp Wks., Nela 
having plans prepared by F. E. 
_'s, areht. and engr., New York City, fo 
ory, 64 x 139 ft. rein.-con., steel and 
“31800 building, concrete foundation. 


vt 


} 


Cleveland—Ohio Carbon Co., 3620 
ne Ave., having nia-- prepared build- 











ing 1 story, 51 x 100 ft., rein.-con., steel 
and brick factory, concrete foundation, at 
8219 Almira Ave. About $15,000. 

O., Cleveland—A. Teachout Co., 321 Pros- 
pect Ave, N. W acquired site on West 
20th St. and Lorain Ave. and plans to 
build 3 story, 100 x 160 ft., rein.-con., steel 
and brick lumber mill About $80,000, 
Architect not selected. 

0., Cleveland—Vichek Tool Co., 8711 Mt 
Auburn Ave., acquired site and plans to 
build 1 story, 96 x 256 ft., rein.-con., steel 
and brick factory addition, concrete foun- 
dation, About $60,000. Architect not se- 
lected. 

0O., Cleveland—Willard Storage Battery 
Co., East 131st St.. preparing plans for 2 
story, 35 x 137 ft., rein.-con., steel and 
brick factory addition, concrete foundation, 
at 246 East 13l1st St. About $40,000 

0., Dayton—Dayton Wright Airplane 
Co, plans to build two 1 story, 60 x 300 
ft. rein.-con. and brick factories, on Cole- 
man and West 3rd Sts. About $30,000. 
Private plans. 


O., Dayton—Market Realty & Storage 
Co., c/o F. W. Howell, 957 Reinbold An- 
nex, plans to construct 10° story 60 x 
65 ft. rein.-con. storage building and loft, 
rein.-con flooring, concrete foundation. 
About $250,000. F. J. Highes, lJ ayton, 
archt. 

0., Madison—See “Waterworks.” 


o., Newark—Lodenstein & Surmann, 
archts., 2nd Natl. Bank Bldg.. Cincinnati, 
soon receive bids building 2 story, 30 x 60 
ft., rein.-con. and brick power house, rein.- 
con. flooring, concrete foundation, for W. 8S. 
Weld & Son, Newark. About $34,000. 

0., RavennamNew Cascade Tire & Rub- 
ber Co. having preliminary plans prepared 
by Osborn Eng. Co., engrs., 2848 Prospect 
Ave., Cleveland, for plant to include sev- 
eral 1 and 2 story buildings, rein.-con., 
steel and brick, concrete foundation. About 
$1,000,000. 

O., Springfield—W,. Baley Co. West 
North St., plans to build 2 story, 65 x 
130 ft., rein.-con. and brick addition to fac- 
tory, rein.-con. flooring, concrete founda- 
tion. About $85,000. Private plans. 


O., Springfield—Thompson Grinder Co., 
Main and Murray Sts., plans to build 1 
story, 50 x 200 ft., rein.-con. and brick fac- 
tory and shop, also 1 story, 30 x 60 ft 
stuccoed office, concrete foundation, on 
Main and Zischler Sts. About $65,000. 
Architect not selected, 

Mich., St. Ignace—See ‘‘Miscellaneous.” 





Ill, Chicago—Creamery Package Co., 61 
West Kinzie St., plans to build plant on 
Division St. and Kostner Ave. to consist 
of group of buildings, including office, ware- 
house, ete. About $250,000. Architect not 
announced. 

Il., Chieago—Economy Machine Products 
Co.. 4755 London Ave., plans to build 169 
x 200 ft. factory, on Lawrence and Lipps 
Aves. Cost over $190,000. Architect not 
selected, 

Ill., Chicago—D. S. Klafter, archt., 64 
West Ranéolph St., soon receives bids buiid- 
ing % story. 75 x 100 ft. mill construction 
factory, concrete foundation, on Robey St 
and Wilmot Ave., for Ozark Garment Mfg 
Co., 1718 North Robey St. About $75,000. 


I., Chieago—L. Lehle, archt., 38 South 
Dearborn St., soon receives bids building 1 
and 2 story, 75 x 125 ft. and 50 x 125 
ft. brick, steel and concrete factory, con- 
erete foundation, on Seminary Ave. near 
Cornelia Ave., for Westerlin & Campbell 
Co., 26 North Clinton St 


ML, Chicago—Wahl Co. 1800 North 
Roseoe St.. soon receives bids building 5 





» 
story, 125 x 150 ft. rein.-con. factory, rein. 
con. flooring, concrete foundation, on Ros- 
coe and Lincoln Sts. About $225,000. B. 
H Prack, Keystone Bldg., Pittsburgh, Pa., 
arcebt. 

Wis., Kohler—Kohler Co.,plans to build 
2 story, 180 x 260 ft. brick, rein.-con. and 
steel factory, brick foundation. About $60,- 
000. Brust & Philipps, Free Press Bldg., 
Milwaukee, archts. 


Minn., Minneapolis—Berman Bros., 227 
North ist St., having plans prepared by 
Long, Lamoreaux & Long, archts., 1028 
Andrus Bldg., for 4 story, 84 x 105 ft.. 
warehouse, rein.-con., on 9th Ave., S., and 
3rd St. About $75,000. 


Minn., Minneapolis—Northwestern Cata- 
log Co., 800 Pheenix Bldg., rejected bids 
building 4 story, 100 x 100 ft., brick and 
tile warehouse, rein.-con. flooring. About 
$100,000. Long, Lamereaux & Long, 
archts., 1028 Andrus Blidg., will revise 
plans. Noted May 1. 
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Neb.. Omaha—M. FE. Smith & Co., Sth 
and Farnam Sts., plans to build 8 stor 
100 x 132 ft. factory on 10th and Dougia 
Sts About $400,000 EF. S. Stott, 216 Ken- 
nedy Bldg., archt 

Mo., Booneville—Hamilton-Browne Shox 
Co., 12th and Washington Sts., St. Louis 
soon receives bids building rein.-con ar 
Steel factory, rein.-con flooring here 
About $50,000, F. C. Taxis, Chemical Bldg 
St. Louis, engr. 

Mo., Carthage—Platt-Porter Wholesale 
Grocery Co. having plans prepared building 
2 story, 50 x 160 ft. concrete and ston: 
warehouse, rein.-con flooring, concrete 
foundation, on 6th and Main Sts \bout 
$55,000 P. K. Simpson, Carthage, archt 

Mo., St. Joseph—Grant Motor Co... Fred 


erick Ave., rejected bids building 2. stor 
120 x 140 ft. garage, on 10th and Edmond 
Sts. About $55,000 R. Meier, 2526 Jule 


St., archt. Noted July 3 

Mo., St. Joseph—Western Tablet Co, llth 
and Mitchell Sts., having plans prepared by 
R. Meier, archt., 2526 Jule St., for 6 story 
142 x 160 ft.. rein.-con., steel and brick 
factory, rein.-con, flooring, concrete founda 


tion About $250,000 


Tex., Dallas—Proctor & Gamble, Gwynn 
Bidg., Cincinnati, having plans prepared 
for refinery and factory, here. About $ 
000,000 

Colo., Denver—T. Roberts, 235 
soon receives bids building 100 x 
rein.-con., steel and brick garage, concret: 
foundation, on 11th and Bannock Sts 
About $90,000 J. J. Huddart, 409 Ban 
Bldg., archt 

Wash., Everett—City having preliminary 
plans prepared developing electric powe: 
water plant, 5000-6000 hp Work involves 
enlarging present dam and building new 
one, and constructing tunnel through rock 
walls. Cost to exceed $10,000, 

Wash., Spokane—Spokane Drug Co., 7 
Railroad Ave, plans to build 5 story, 116 
x 142 ft., steel and concrete factory, rein 
con. flooring. on Wall and Railroad Aves 
About $200,000. Architect not selected 


Wash,, Vancouver—Clarkes Lumber & 
Mfg. Co. has acquired 8 acre site and plans 
to build industrial plant including 1 story, 
48 x 112 ft. warehouse and 22 x 104 ft 
dry kiln. About $55,000. 

Ore., Bend—Oregon Nitrate Co. plans to 
build crushing plant and install erystalliza- 
tion evaporating system to develop Stinking 
Lake and Sheep Mountain nitrate deposits 
About $25,000. J. H. Morgan, pres. 

Ore., Medford—Gagnon Lumber Co. plans 
to rebuild 1 story timber saw mill near 
here, to replace one recently destroyed by 
fire. About $25,000 Private plans. 

Cal.,, Santa Paula—Mupu Citrus Assn 
having plans prepared by Allison & Allison. 
archts, 1405 Hibernian Blidg., Los Angeles 
building 2 story, 80 x 100 ft... rein.-con 
packing house, concrete foundation. 

Cal., Santa Paula—Santa Paula Citrus 
Assn. having plans prepared by Allison & 
Allison, archts., 1406 Hibernian Bldg., Los 
Angeles, for 2 story. 100 x 100 ft., hollow 
tile and concrete addition to packing house, 
concrete foundation 


Ont., Brantford—Cockshutt Plow (Co 
plans to build 1 and 4 story, 50 x 60 ft 
and 100 x 145 ft., rein.-con. and brick 
factory, concrete foundation About $100 
000. Private plans. 

Ont., Collingwood—Imperial Steel & Wire 
Co., Harbor St., plans to rebuild plants de 
stroyed by fire. About $500,000 Private 
plans. 

Ont., Hamilton—Carr Fastener Co., Bos- 
ton. Mass., purchased 24 acre site here 
and plans to build factory. About $125,000 
Private plans. 

Ont., Hamilton—I. Spencer Taner & Co. 
purchased site and plans to build factory 
About $250,000. Address W. S. Scott, 28 
Meplende Ave. 

Ont., Sarnia—wWills-Lee Book Bldg., De- 
troit, Mich., purchased 250 acre site along 
St. Clair River south of here, and plan to 
build first unit of factory. 

B. C., Merritt—Nicola Pine Mills, Ltd... 
purchased 250 acre site here and lans 
to build new mills. About $250,000. c 
Meeker, mer. Private plans 


way 
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BIDS DESIRED 


Conn., Bridgeport—Until Aug. 16, by E. 
G. Southey, archt., 983 Broad St. for 2 
story brick and concrete building, to in- 
clude stables, garage and storage plant. at 
Seaside Park, for city. About $50,090. 
Noted July 3. 
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industrial Works (Contunued) addition to factory, concrete flooring, con- *N. Y., Senenectady—Le Va} 
: ‘ crete foundation, to D. O’Brien & Sons, Inc., Kincaid Co. let contract ca 
— z », by B. 2 > > ° = ; cons! 

Conn,, Hartford—tUntil Aug. 15, by B. A. 118 Asylum St., Hartford. About $28,000) story factory and a en 











Sellew, archt., 756 Main St., building 1 : 
story, 90 x 100 ft. garage, with 30 x 30 ft. *N. Y¥., Brooklyn—S. Z. Ageloff, 126 ft. frontage, brick and stee! Pars 
ell, and 2 story, 40 x 69 ft. office and show- Reid Ave., will build 1 story, 100 x 125 ft. Guysling Ave., to Brown & Lo ofan 
room, brick and terra cotta, concrete floor- brick and steel garage, rein.-con. flooring, Ave. About $75,000, - 
ing and foundation, on Washington St., for brick foundation, on Bainbridge St. and *N. Y., Syracuse—H. H. Fra) i” 
Hartford Buick Co., 51 Elm St About Lewis Ave. About $25,000. Work will be Co., 302 South Geddes St.. le: Mfg 
$50,000, done by day labor. building 7 story, 120 x 240 ft t 
Pa., Ephrata—W. FE. S. Dyer, archt., kN. Y., Brooklyn — Adreff Constr. Co., Seenery, rein.-con. flooring, conc: 
Land Title Bldg., receiving bids building 4 467 Hendrick St., will build 3 story, 90 x dation, on West Marcellus and 
story. 50 x 50 ft. brick and concrete fac- 140 ft., brick and steel machine shop, rein.- Sts., to W. J. Burns Co., Kei 
tory, for H. Eby Shoe Co = flooring, —— foundation, on Lib- Bldg. About $400,000. Noted M:; £0 
A " oe tent kiana “ihe sth Crtly Ave. anc Sarbey St. About $80,000, *N. Y., Syracuse—Hammond s ‘ oist St 
ot ne te. wegen Side ao 3 ‘ara 6 Work will be done by day labor. 1400 Milton Ave, Solvay, let - 
story, 90 x 118 ft.. rein.-con. and brick *N. Y., Brooklyn—M. Barslow, c/o A. building 80 x 260 ‘tt. and 40 x § 
factory. EF. FE. Hahn, 1112 Ghestnut St. Farber, archt., 1746 Pitkin Ave., will build Crete plant, here, fo Levering « rigues 
archt. , eter, — x 120 ft., brick and steel laun- ys ecagge 552 hi 23rd St., > Yor 0 
; a : ~ rs dry, brick foundation, on Neptune Ave., be- y, anc awson ros. Contg. ¢ 
St —~. Se war ivwes tay a tween 2ist and 22nd Sts. About $25,000. Bldg. About $250,000. st al 
ing bids constructing 6 story, 71 x $1 ft. oil Work will be done by day labor. 4 xN. J., Camden—Eavenson & a 
storage building and office, rein.-con. floor- “&N. Y., Brooklyn—M. Black Realty Co. 217 Atlantic, ot, let contract In - ee 
ing, concrete foundation. 'R. M. Trimble, Will build 1 story, 85 x 120 ft. brick and Story, 80 x 132 ft. rein.-con., brick ‘ CN 
Ferguson Bldg., archt. steel garage, brick foundation, on Utica addition to factory, to G. Kessle: ant 


Ave. and Herkimer St. About $25,000, ©®, Denckla Bldg., Phila. About 


. ° : £< arris, archt., 90 es 4 - > 
worth State St. pocaivinge wake for 2 saat, Work will be done by day labor. AN: Jo Newark—Cellulose Co., ¢ 
100 x 250 ft. rein.-con. factory, rein.-con *N. Y., Brooklyn—R. Foustin, 40 Myrtle wood & Greene, archts. and en; 
flooring, concrete foundation, on 30th St Ave., will build 1 story brick and steel Park Ave., New York Ciy, let contract build. 
and Sawyer Ave... for Apex Appliance Co garage, rein.-con. flooring, brick founda- ing 1 story, 28 x 68 ft., rein.-con. and stee! 
3231 West 30th St. About $250,000 tion, on Myrtle and Lewis Aves. About factory, concrete foundation, to J. W. Fer. 
HL., Wilmette—C. W. Westerlind, -archt., $25,000. Work will be done by day labor, 8USon, Paterson. About $50,000, 
79 West Washington St... Chicago, receiving *N. Y., Brooklyn—I. Levy, 17 Marcy *Pa., Phila.—Collins & Aikma) 1675 





bids building 3 story, 50 x 125 ft. rein.-con, AvVe., will alter 2 story, 100 x 100 ft. brick aise St., let contract building 4 story, 62x 
storage warehouse, rein.-con. flooring, con- 2nd steel factory, rein.-con. flooring, on 160 ft. rein.-con, factory, on 51st st 





























; a Nicene iain . ‘tr its @. ar ao - Leidy Ave... to W. Steele & S on Fat und 
crete foundation, for Warble Furniture Co, Metropolitan <Ave., near Graham = Ave. _ be Steele & Sons Co., 16th found 
Wilmette About $65,000 About $25,000. Work will be done by day ®"d Arch Sts. nd 1 

. - > > . » . use, 
Ont,, London—Until Aug. 16, by Greene labor. : ut no BO —Drueding Bros, Co., About 
Swift Co., building 4 story, 40 x 100 ft. *N. Y., Brooklyn—M. Segar, Passaic, N. at hae ts. let contract building 9 F 
conerete and brick addition to factory, con- J., Will build 1 story, 105 x 135 ft. brick ; =, 0 ft. er “cate and brick fa *™M 
crete foundation, on Talbot St. About $50,- 4nd steel garage, rein.-con. flooring, brick o - Steele & Sons Co., 16th and 1244 
aon W. G. Murray, Dominion Savings foundation, on Coney Island Ave, near Sts, struct 
Bldg., archt. Foster Ave., here. About $25,000. Work *Pa,, Phila.—-Powers, Weightmar . *k 
will be done by day labor. Rosengarten, 916 Parrish St., let contract oor 
» ‘ES : ‘ON ‘TS , ; bt ‘ . buildi 5 8s a) oe IS x 58 ft. 3: Cass 
PRICES AND CONTRACTS AWARDED aN. Y., Lockport—Harrison Radiator Co., : wr a rans OP 4 . = sa os ft, ye ras 
(xIndicates award of contract) Washburn St., let contract building 3 story, factory on Brown ‘and ‘Matthiena ba 33 . 
Bg 207 f ick : in. -c: ore. ee ee ae ni : son Sts, t 
kMans., East Springfield (Springfield 163 X 397 ft. brick and rein-con, ware- R. C. “Ballinger & Co., 218 North 13th’ St oir 
Pp. O.)—Springfield Tool Co., Inc... 125 1ouse, rein.-con, flooring, concrete founda About $45,000 Co., | 
erie St. Springfield, let contract build- tion, to J. W. Cowper Co., Fidelity Bank : F sto 
ing 1 and 2 story, 90 x 200 ft.. brick and Bldg., Buffalo, About $100,000. *Pa., Phila.—Rosenblum & Jaffe Bros, me 
mill construction factory and _ office, rein.- = : * 419 South St., let contract building 5 story, lock 
con. flooring, concrete foundation, on Depot _w&N. ¥., Long Island City—L. Gold, 44 50 x 100 ft. brick and terra cotta wares Coop 
ind 2nd Sts. to F. T. Ley Co., 499 Main Court St. Brooklyn, will build 1 story, house at 521 South 4th St., to B. Bornstein, Bldg 
St Springfield About $55 000 Noted 100 x_150 ft. brick and steel garage,-rein.- 1512 North Franklin St. About $50,000, *) 
7] iv 21 7 . ’ con. flooring, concrete foundation, on Ja- > * : : yet! 
etic folic ; maica Ave. near 102nd St. here. Work .,*Pa Pittsburgh—Atlantic Refining Co. 56 
*Mass., Watertown—Aetna Mills let con- ill be > by day le , Chamber Commerce Bldg., will build 1 oa 
-» % ue ! D will be done by day labor. : : + ‘ : rein 
tract building 4 story, 75 x 160 ft. brick story, 45 x 125 ft.. rein.-con. and_ brick Piqu 
and mill construction addition to plant, *N. Y., Long Island City—H. J. Houpert, boiler house, concrete foundation. About Chri 
concrete foundation, to H. Wales-Lines Co., Harris Ave. _ Marion Pl, let contract $25,000. Work will be done by day labo: 00 
184 State St., Meriden, Conn. About $100,- altering and building 1 story, brick and " 
O00, steel addition to factory, rein.-con. floor- i sien nian ee “e. * 

. Westfield C: > Co. ing. concrete foundation, to J. O. White- sr an F eo one > x le land 
tae Him St. ee od aaa Senet nack, 231 West 18th St., New York City. — aa tee aie oe cee 100 
brick and cement factory. rein.-con. floor- About $25,000. 29th St. and Liberty i. to B. ‘A "lien _ 
ing, concrete foundation, to H. A. aay *N. Y., Long Island City—Patterson- Constr. Co., 847 West North St. About Bid 
12 Noble St. About $40,000, Noted Apr. 17. Sargent Co., 8 Jay St., New York City, will $50,000, "i 

*Mass., Willimansett (Holyoke P. 0.)—_ build 4 story, 40 x 110 ft. brick and steel i x 
G. Haarmann & Co., Inc.. Commerce St., factory, rein.-con. flooring, on Van Dam at Er Piabereh Rolls Corp., RR 
Holyoke, will build 3 story, 60 x 250 ft.. St. and Borden Ave., here. About $200,000. lone on a aan Sts., let contract building ruil 
brick plant, here. Cost between $50,000 Work will be done by day labor under cant ee ggg errs | pews and ~~ bus 
and $75,000. Work will be done by day supervision of Ballinger & Perrott, archts. gmvth House Bla a -y * Co., 
labor. Noted June 26 under “Holyoke.” and engrs., 47 West 34th St.. New York "™ytme, une &. About $26,000. 000 

*R. L. Providence—K. B. Ely, Boston, City. Noted June 10. . *Pa.. Retne wef Reading R. R, as 
let contract building 1 story, 50 x 85 ft N. Y.. Newburge—Sweet Orr & Co.. In eading erminal, hila., let contract —n 
garage, sales and service station, brick, se Sa.. om York City. let os building 1 story, 38 x 50 ft. rein.-con. and add 
steel and concrete, on Reservoir St. to E. altering and building additions to plant brick power house, here, to R. KE. Lamb, Kir 
H. Bigney. 17 Custom House St. About here, to T. C. Desmond Co., 31 Nassau 841 North 19th St., Phila. Th 
pray ; oe Soom #7 aa ak St., New York City. About $100,000. *Pa., Pheeettn--eweete Silk Co. let $35 

. a rovidence—S. aldman, 2s - 5 none 7 ae ‘ contract building 2 or 3 story, 59 x 90 ft. 
Blackstone St., let contract building 3 , Lg RT = ver H. O. Chapman, jein.-con, and brick factory, to Shamokin ; 
story, 28 x 100 ft. brick and mill construc- 2Teht.. 334 5th Ave., let contract to Foun- fimpber & Mfg. Co., 37 South 5th St. Noted Ma 
tion addition to factory, to C. I. Bigney [#in & Choate, 110 East 23rd St., building July 17 eee a . * 50 
Constr, Co., 898 Westminster St. About 7 Story. 50 x 100 ft., brick and steel_pub- , cre 
$28,000 Rares ree ree coe ke ores *xPa., Wyncote—D. Wentz let contract Av 

a & Smith. 161 Wes 5th St. Abo 125,- " — 7 > tor 

*K. LL. Woonsocket—Barnai Worsted Co., no “Not ¥. te ; ni -% : building 1 story. 56 x 97 ft. ee ane 
: sy as - soted July . frame garage, to F. T. Mercer Co., 1716 
South Main St.. let contract building 1 story De Lancy St., Phila. About $30,000 
35 x 180 ft. and 35 x 40 ft. brick and *N. Y., New York—Hillman Co., 567 3rd ee fe a 2 ’ . Ra 
mill construction dyehouse and boiler house, Ave., Will build 1 story, 99 x 120 ft., brick *Md., Baltimore—Amer. Ice Co.. 319 ir 
to J. H. Grozier Co.. 756 Main St., Hart- and steel garage, rein.-con. flooring, con- Calvert Bldg., let contract building 1 story, wi 
ford. About $25.000. Incorrectly noted in crete foundation, at 237-245 East 41st St. cs x 160 ft., rein.-con. and brick garage. for 
our issue of July 24 —— a's a will be done by day rein.-con. flooring, concrete foundation, on sp 

« . . > -. ° ar Ss \ 

*xConn., Bridgeport—J. W. Skinner, ee mee — Rien sss ar 0 ee $4 
arecht., 1188 Main St., let contract to T. J. *N. Y., New York—King Phillip Choco- eggnog ; siiad 
Pardy Constr. Co., 15 Fairfield Ave., for 2. late Co., 44 Whitehall St., let contract build- “°"' : 1! 
story, 45 x 85 and 38 x 70 ft. factory. ing 5 story rein.-con. and steel factory, *Md., Raltimore—Shapiro & _ !toney g: 
office and storage, brick, concrete founda-  rein.-con. flooring, concrete foundation, with Pratt St. and Fremont Ave., let contract re 
tion, on Water St., here, for J. D. Johnson 65,000 sq.ft. floor space, at 127 East 12th building 2 story, 75 x 178 ft., rein.-con. and @ 

5 7 > ; 2 ; ~ 4 y, 78 ft., rei ry, 
Co.. 54 Cliff St. New York City. About St. to J. O. Whitenack, 231 West 18th brick warehouse, concrete foundation. to 
$235,000. Noted June 26. St. About $30,000. Price Constr. Co., 210 Maryland Trust 

dCone., Marttera—Ferd, Buck @ Shel- _ 4&6. ¥. Now Wook—J. OVieherty, 271 Pe. About. 965,000. Noted suly 2 . 


don, archts. and engrs., 60 Prospect St., let West 148th St.. let contract building 3 *N, Greenville—Greenville Cotton 
contract to Portens-Walker Co., 13 Forrest story, 75 x 101 ft.. brick and steel printing Mills, ea "will build 80 x 257 ft. brick fae- 
St., building 2 story, 50 x 200 ft. rein.- plant, rein.-con. flooring. concrete founda- tory. About $250,000. Work will be done 
con. addition to factory, rein.-con. flooring, tion, on 48th St. and Cortlandt Ave., to by day labor. 
conerete foundation, for Arrow Electric G. H. McEntee, 1123 Bway. About $60,000. 


Co.. 99 Hawtl a 0,000. ihe a *Ala., Ensley—Ensley Motor Co., Ave. H. 
Noted July o agentes — *N. Y., Oswego—Oswego Candy Co., 275 ae. let contract building 2 story. 


N 
West ist St., let contract building 4 story 75 x 140 ft. brick garage and repair —_ 
*Conn., Middletown—Russell Mfg. Co., brick, rein.-con. and steel factory, on Utica at Ave. E and 20th St., here, to P. ™& 
South Farms, let contract building 1 story, and 2nd Sts., to P. Raby Contg. Co., 23 Bostick, 1st Nat'l Bank Bidg., Birmincham. 
19 x 155 ft.. brick and mill construction West Cayuga St. About $50,000. About $45.000 
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eri orks (Continued) *Mont., Great Falls—Great Falls Iron R. LL. Pawtucket—Synagogue— Marshak 
? y 323 Wks., 13th St. and 8th Ave, N., let con-  & Hickey, archts., 310 Strand Bldg., Provi- 

40. Cleveland—Advertype CO, 1823 tract building 1 story, 100 x 150 ft. addi- dence, soon receive bids building 60 x 70 
East 20! t., let contract building a wae tion to foundry, to Thiesen Co., Great Falls, ft. prick and concrete, concrete and stone 
a0 x 115 rein.-con., steel Bae — B01 About $50,000, foundation, on Jackson St., for Congrega- 
riching , to W. Dunbar Co., Ay 1 ‘ : Bros. Shoe tion Ohave Sholan, Jackson and High Sts 
Ree i ‘About $50,000. Noted July 3. *Mo., St. Louis—Johansen ros. Shoe Anout $50,000. Noted May 1 
Cedar - . Cc 5112 St Co., 3645 Laclede Ave., let contract build- * we . os . 

*0., Cleveland—P. A ae 0-9 wary: 66 ne 5 story, 53 x 102 ft., steel and brick Conn., Bridgeport—School, Convent, ete 
Clair Ave.. let contract buleing oar snine (2ctory, rein.-con. flooring, concrete foun- __s¢. Cyril & Methodius Roman Catholic 
% n.-con,, steel and brick machine qation,’ to Western Constr. Co., Century Congregation. Church St. having plans pre 
ae { East 105th St., + Ti Bldg. ' About $50,000. ee ee = ae =o ae ane vee 
s <a )9 Prospect Ave. ou 75,- ee es > WOERY, @ c. aia St. 

Noted July 31. Cal, Los Banos—California Central Springfield, Mass., for school house and 
ie cs ‘ Creameries Co., c/o H. J. Brunnier, engr., ®S8S8embly hall, cost $175,000; 16 room con- 

40., Cleveland—Superior Fdry. Co., East Sharon Bldg., San Francisco, received bids Vent. $5000 and rectory, $25,000. J. Panik, 
"iat St t contract altering and ae building 1, 2 and 3 story, 150 x 150 ft., Pastor. Noted July 

ctory. 7) x 200 ft., concrete, steel and ereamery, power house and 2 small ware- 
sok addition to foundry, to Austin Co.. houses, rein.-con.. brick and steel, concrete pete. Hartford — Theatre, etc. — See 
6112 Euclid Ave. foundation, from Lange & 3ergstrom, Miscellaneous. 

: . Sharon Bldg. $66,600: G Ww Boxton Cc Meri vy. W Cc : 
»: n—Ohio Mitchell Sales Co., . wee ee ee 3 , onn., Meriden—Y. M . A. plans to 
p 40. oe Sts. let contract building Hearst Bldg., $67,899; Duncan & Co Shar- erect new building on West Main St. About 

st an’ so x 176 ft. rein.-con, garage On Bldg, $70,100. All contractors of San $60,000, Jallade, Lindsay & Warren, 37 

7 croom, rein.-con. flooring, concrete Francisco. Liberty St., New York City, archts. 

ndation, on Main and Riverdale Sts., Cal. § . : 2 1 ‘ ; ne 

ea Hitter, £2 East Bittner St. About ¢ * conc aa Francisco—E. C, _Voorhies let Conn., New Britain—Home, ete.—Knights 

Cc. W. Bittner, 22 contract building 4 story, 135.x 350 ft., f Col er ee es . 24 MM: ea 

-a00. Noted June 26. rein.-con, Warehouse, rein.-con. flooring, ane to build hom and ae ae Main ‘St 

: niet’ concrete foundation, Cearny ¢ ‘ran- oe : a St eee a 

#0, Marion—Amer. Malleable Castings concrete, foundation, on, Kearny and, tran, ‘About #200000. Architects not. selected 
Co. let contract bullding s y, / X 4 = ots., eS « nsi he mch 
nd 60 x 70 ft, rein.-con., steel and brick Bank Bldg. a : $250,000. Address Conn., Ridgefield — Bank — First Nat 
undry addition, to Baldauf & Co. Owner, C/o contractors. Bank, Main St., having plans prepared by 

7 Noted July 31. E. Greene, archt., 5 Beekman St.. New 


ari About $50,000. *Que., Montreal—Letrault Shoe Mfg. Co., 


yn. 





*0., Springfield—Superior Gas Engine Co., Co., 331 De Montigny St. E., let contract 
sheridan Ave., let contract building 2 story, building steel and brick factory, to A. 
so) x 150 ft, rein.-con. machine shop. w Gratton, 142 5th Ave. About $85,000. 
rete flooring; 1 story, 110 x 280 ft., stee si f ; 

11 ‘ein. ing < oundation, *Ont., Brantford—Brantford Smelting 

indry, rein.-con. flooring and founc ud eauhieek Gaede Ss care ae a ee 


= i 1 story, 95 x 160 ft., rein.-con, storage 
to T. A. Graham, Sheridan Ave. 
{bout $125,000, Noted June 26. 


Detroit—Chevrolet Motor Co., 
1944. Woodward <Ave., let contract con- 
structing 1 story, 106 x 150 ft., rein.-con., 

ch and steel service building, rein.-con. 
‘ooring, eonerete foundation, on York and 
to A. J. McLean Bldg. Co., 307 


concrete and brick plant, concrete founda- 
tion, to P. H. Secord, 133 Nelson St. About 
$50,000. 


*Ont., London—H. C. McBride, archt., 
Molsons Bank Bldg., let contract building 5 
story, 150 x 250 ft., rein.-con. and brick 
factory, concrete foundation, on St. George 
St., for C. S. Hyman & Co., Richmond St., 


*Mich., 


Ca Aves., 2 ¢ , 
ee eee Pe » 2 to P. H. Secord & Sons, 133 Nelson St., 
Stevens Bldg. Noted July 24. rantfard. About $200,000, Noted Jely 82. 
*Mich., Detroit—Detroit Steel Products 
Co. East Grand Blvd., let contract building 
1 story, 80 x 198 ft., sash factory, —_ rt 
ment stone, rein.-con. and creosoted woo *}3° 
pt flooring, conerete foundation, to Buildings 
Cooper Widenmann Co., 854 Penobscot 
Bldg. PROPOSED WORK 
ie —Fisher Body » FPi- 
*Mich., Detroit—Fisher Body Corp a ae 


uette Ave, let contract building 6 story, 
56 x 681 ft., rein.-con. and brick shop, 
rein.-con, flooring, concrete foundation, on 
Ave. and St. Antoine St., to H. G. 


70 Federal St., purchased Equitable Bldg. 
on Milk St. and properties immediately in 
rear, comprising an area of over 20,800 sq. 


Piquette f nding 10 ilk 7 
tn tates . 215 Stevens >, $1,200,- ft. extending 108 ft. on Milk St. and 171 

00. Note : Suty 17 Stevens Blde., $ ft. each upon Devonshire and Federal Sts. 

VOU, Noted ome E and plans to erect bank building. About 
*Mich,, Detroit—Ford Motor Co., High- $2,000,000. 


la ark, let c act constructing 1 story, 
land Park, let contract con S Mass., Chicopee—School—Bad. Educ. plans 


100 x { »in.-c ile, dry_ kiln ; 
bu ins ot aan eee” eamohine tear to build 6 room school on Chicopee St. 
dation, to H. G. Christman Co., 315 Stevens About $50,000. Architect not selected. 
Bldg. About $100,000. Mass., Fall River—School—Bd. Educ. 
*xlll., Chicago—Chicago & Northwestern plans to build brick, steel and concrete 
RR. 226 West Jackson Blvd., let contract school in Bower St. Sect. About $60,000. 


Engineer not selected. 


Mass., Fall River—School—Bd. Educ. 
plans to build fireproof grammar school on 


luilding rein.-con. grain elevator, 1,000,000 
bushels capacity, to Witherspoon-Englar 
Co.. 58 West Jackson Blvd. 1,- 


000,000. 


About 


7 New Boston Rd. Architect not selected. 
*IIl., Chicago—Hoeft & Co., 400 North ““® € 
Ashland Ave., let contract building 1 and Mass., Northampton — Memorial — City 
2 story, 120 x 120 ft. brick and timber plans to reconstruct and convert Clarke 


addition to factory, concrete foundation, on Library into memorial building for soldiers 





Kinzie St. near Paulina St., to Menke- and sailors. About $250,000. Engineer not 
Th lberg Co., 139 North Clark St. About selected. 

85 HN( Tote 

$35,000. Noted July 17. Mass., Pittsfield—Church—First Church 


of Christ Scientist, 131 South St., purchased 


*Ill., Chicago—L. Melind Co., 183 West 
site on Wendall Ave. and plans to build 


Madison St., let contract building 3 story, 


50 x 125 ft. mill construction factory, con- brick church. About $50,000. Engineer not 
crete foundation, at 362-364 West Chicago selected. 
Ave. to J. Hammond Co., 68 West Washing- 


Mass., Shrewsbury—Church — Methodist 
congregation plans to build brick church. 
About $60,000. F. E. Smith, pastor. Engi- 


tor St 
ton & 


About $50,000. 
_ xill., Chieago—A. Pick & Co., 212 West 


Randolph - contract building 5 story neer not selected. 

irr ar shaned, 2in.-c i © y 

w use, aan Sere Mass., Springfield—Hotel—D. H. Sievers 

fo tion, to have 200,000 ‘sq.ft. floor & Co., Hillman St., plans to build 6 story 

sp on 35th St. and Racine Ave., to E. 2ddition to Highland Hotel. About $200,- 

\Y. Sproul Co., 2001 West 39th St.’ About 00. Engineer not selected. 

: ae Mass., Springfield—Temple—Masonic Or- 
will, Fast_ St. Louis—Kellor Flour Mills, der, Main and State Sts., plans to build 

= uth Front St., will build 4 story, fireproof temple on State and Myrtle Sts. 

- 25 ts ee and steel mill, About $500,000. Architect not selected. 

a n. Tooring, roc oundation. About 

$¢ Work wi s Mass., Willimansett (Holyoke P. O.)— 

e: ill be done by day labor. Housing—G. Haarmann & Co., Inc., Com- 

*. D., Fargo—F, L. Berry, 311 1st merce St., Holyoke, plans to build group 

A ‘. let contract building 4 story, 55 of 2 story brick and timber houses for 

‘ ft.. concrete and brick garage, to workmen, concrete, rock and brick foun- 


dation, here. About $100,000. 


Mass., Winchendon—Memorial—N. D. and 
J. N. White. Jr., Winchendon_ Springs, 
plan to construct memorial building here, 


e Johnson Constr. Co., Fargo. About 


‘04 Cheyenne — International Har- 
0, let contract building 3 story, 132 


't., Concrete warehouse and office. to to late J. N. White, Sr., to include com- 
| Eng. Constr. Co., 332 South Michi- munity, clubhouse and athletic field. About 


Chicago. About $100,000. $100,000. Architect not selected. 





York City, for 1 story, brick and marble 
About $50,000. 


Tariffville — School) — Simsbury 
to build 6 room brick school 
St., here. About $50,000 
selected. 


Conn., 
Twp.. plans 
on Winthrop 
Architect not 


Conn., Thompsonville — Housing — Biex 
low-Hartford Carpet Co., 58 Main St., soon 
receives bids building thirty brick and tim 
ber houses for workmen, concrete and 
stone foundation. About $125,000. Pri 
vate plans. 


Conn., Windsor—School—Town plans to 
build school in Dist. No. 3. About $50,000 
Engineer not selected. 


N. Y., Albany—Hall—F. F. Proctor Co.. 69 
North Pearl St., plans to repair and alter 
Harmannus Bleecker Hall, 161 Washington 
St., brick and rein.-con. About $75,000. 
N. Y., Buffalo—Office—Buffalo Enquirer 
Co., 250 Main St., having plans prepared 
by E. B. Green & Son, archts., 75 Niagara 
St.. for 30 story, 86 x 100 ft., concrete and 
steel, concrete foundation. About $500,000. 


N. Y., Buffalo—Office—Buffalo Fdry. & 
Machine Co., 1543 Fillmore Ave., plans to 
build 2 story, 70 x 90 ft., brick and rein.- 
con., rein.-con. flooring, concrete foundation, 


on East Ferry St. About $70,000. North, 
Sheldgreen & Swift, Niagara Life Bldg., 
archts. 

N. Y., Buffalo—Theatre—W. F. McDon- 


ald, Hertel Ave., plans to build brick and 
concrete on Hertel Ave., between Park and 
Norwalk Aves. About $200,000. 


N. Y., Lockport—Theatre—Victoria The- 
atre Assn. plans to build brick, concreté« 
and steel theatre on Main and Elm Sts 
About $150,000. W. N. Cross, Lockport, 
chn. bldg. corn. 


N. Y., Mineola—Hospital—Nassau Hos- 
pital having preliminary plans prepared by 
Lord & Hewlet, archts., 343 5th Ave., New 
York City, for altering and building brick, 
stone and steel addition, brick foundation 
About $300,000. 


N. Y., New York—Office—Amer. Realty 
Co., 71 Bway., having plans prepared by 
A. C. Jani, archt. and engr., 71 Bway.., 
for altering 16 story, brick and steel, at 
32 Bway. About $100,000. 


N. Y.. New York—Restaurant and Store 
—New York Central R.R., 70 East 45th St 
having plans prepared by Warren & Wet- 
more, archts. and enegrs., 16 East 47th St.. 
for alterations to brick and steel, at 3-1! 
Vanderbilt Ave. About $1,000,000. 


N. J., Asbury Park—High School—School 
Bd. plans to purchase 20 acre site west 
of Pine St. and build school. Cost to ex- 
ceed $300,000. J. G. Coleman, comr. bd. 
educ. 


N. J., Plainfield—School—Bd. Educ. soon 
lets contract building 24 story, 55 x 150 ft.. 
brick and steel, brick foundation on Emer 
son Ave. About $140,000. Incorrectly 
noted in our issue of July 24. 


N. J., Trenton—Hotel—Stacy-Trent Hotel 
Co., Broad St. Bank Bldg., soon receives 
bids building 10 story, rein.-con., brick and 
steel. About $1,000,000. W. A. Klemann 
lst Natl Bank Bldg., archt. J. O. Hunt, 
144 North Montgomery St., ener. 
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Buildings (Continued) 


Pa., Lansdale—Church—Methodist Epis- 
copal congregation having plans prepared 
by G. E. Savage, archt., Witherspoon Bldg., 
Phila., for 1 story, 55 x 110 ft. stone. 
About $50,000. 


Pa., Phila.—Hospital—Dept. Health and 
Charities soon receives bids altering and 
building 3 story, 40 x 62 ft. 40 x 50 ft. 
and 31 x 47 ft., brick and stone, for con- 
tagious diseases. About $300,000. P. H. 
Johnson, 1713 Sansom St., archt. and engr. 


Pa., Pittsburgh—Office—See “Industrial 
Works.” 
Pa., Pittsburgh — High School — Bd. 


Educ., Fulton Bldg., having plans prepared 
by Alden & Harlow, archts., Farmers’ Bank 
Bidg., building 4 story, steel and brick ad- 
dition to South Hills High School, on Ruth 
St. About $911,200. 


Pa., Pittsburgh—School—Bd. Educ., Ful- 
ton Bidg., plans to build 3 story, 65 x 125 
ft.. steel and brick addition to Gladstone 
Elementary School, concrete foundation. 
About $238,000. O. M. Topp, Jenkins Ar- 
cade, archt. 

Pa., Pittsburgh—School—Bd. Educ., Ful- 
ton Bldg., having plans prepared by E. 
Stotz, archt., Monongahela Bldg., building 
2 story, 64 x 158 ft.. brick and steel addi- 
tion, brick and concrete foundation, on 
South 9th and Carsons Sts. About $221,- 
400 


Pa., Pittsburgh—School—Bd. Educ., Ful- 
ton Bldg., having plans prepared by Kieh- 
nell & Elliott, archts., 245 4th Ave., for 3 
story, 75 x 340 ft., with 65 ft. wing, steel 
and brick, rock foundation, on Greenfield 
Ave., to be known as Greenfield Elementary 
School, About $598,720. 


Pa., Pittsaburgh—School—Bd. Educ., Ful- 
ton Bldg., having plans prepared by P. C. 
Bowler, archt., Magee Bldg., for 3 story, 70 
x 320 ft.. with 40 ft. wing, brick and steel, 
concrete foundation, to be known as Beech- 
wood Elementary School. About $553,040. 


Pa., Pittsburgh—High School—Bd. Educ., 
Fulton Bidg., had plans prepared by Mc- 
Clure & Spahr, archts., Keystone Bldg., for 
3 story, 170 x 303 ft., brick and steel, con- 
erete foundation, in Sheridan Dist., to be 
known as Samuel P. Langley High School. 
About $664,500 

Pa., Pittsburgh—School—Bd. Educ., Ful- 
ton Bldg., having plans prepared by R. M. 
Trimble, archt., Ferguson Blk., for 3 story, 
130 x 242 ft., steel and brick addition to 


Perry Elementary School, on Perrysville 
Ave. About $612,000. 
Pa., Wilkes-Barre — Church — Syrian 


Greek Catholic congregation plans to build 
2 story, 40 x 80 ft., brick, stone and steel, 
stone foundation, on Park Ave. About $80,- 
000. C. R. Rinehimer, 10 Airy St., archt. 

Md., Boomsboro—Mausoleum—City hav- 
ing plans prepared building 29 x 50 ft., 
rein.-con., granite and bronze community 
mausoleum. 

Va., Pulaski—Theatre, Stores and Offices 

S. Dalton had plans prepared by J. R. 
Forsythe, archt., 232 St. Paul St., Balti- 
more, Md., for 3 story, 76 x 180 ft., brick 
an’ rein.-con., concrete foundation. About 
$60,000. 

W. Va., Charleston — Municipal — City 
election Aug. 20, to vote on $1,000,000 
bonds to construct new city buildings, jail, 
central, and other fire stations, also pave 
and build sewers in various streets. 


0., Centerville—School—Bd. Educ. Wash- 
ington Twp. plans to build 2 story, 80 x 
130 ft., rein.-con. and brick, concrete foun- 
dation. Bonds for $80,000 voted for project. 
A. Potter, supt 


0., Cincinnati—Lodge—Walnut Hills Ma- 
sonic Lodge, Peebles Corner. plans to build 
lodge on Alms Pl. About $60,000. 


0., Cleveland—Church—Third Reformed 
Church, 1531 East 36th St., acquired site 
on Eddy Rd. and plans to build 1 story, 72 
x 100 ft., rein.-con., stone, steel and brick, 
concrete foundation. About $60,000. Archi- 
tect not selected. 


0., Cleveland — Commercial — Company, 
c/o Citizens Savings & Trust Co., Citizens 
Bldg, acquired site on East 30th St. and 
Euclid Ave, and plans to build 5 story, 270 
x 280 ft. rein.-con., steel and brick, con- 
crete foundation. About $300,000. Archi- 
tect not selected. 


0., Cleveland—Commercial—J. Laronge, 
214 Williamson Bldg., acquired site on East 
55th St. and Euclid Ave., and plans to build 
6 story, 80 x 140 ft. rein.-con, steel and 
brick. concrete foundation. 
Architect not selected. 


About $150,000. 


0., Cleveland—Commercial—H. O. Oster, 
2052 East 105th St., acquired site on 105th 
St. and Euclid Ave., and plans to build 2 
story, 42 x 280 ft. rein.-con., steel and 
brick. About $100,000. Architect not se- 
lected. 


0., Cleveland—Commercial—L. A. Skeel, 
1040 Forest Cliff Dr., acquired site at 2044 
Euclid Ave., and plans to build 5 story, 50 
x 189 ft. rein.-con., steel and brick. About 
$100,000. Architect not selected. 


0., Cleveland—Office—Cleveland Ry. Co., 
Leader-News Bldg., plans to build 1 story, 
55 x 80 ft. rein.-con., steel and brick, on 
Howard Ave. About $50,000. Architect 
not selected. 


0., Cleveland—High School—Bd. Educ., 
East 6th St. and Rockwell Ave., receives 
bids in fall for 2 story, 80 x 120 ft., rein.- 
con., stone, steel and brick addition, con- 
crete foundation, on East 55th St. and Sco- 
ville Ave, About $150,000. W. R. MecCor- 
mack, East 6th St. and Rockwell Ave., 
archt. 


0., Columbus—Hospital—Children’s Hos- 
pital Assn., Fair Ave. and Franklin Park 
West, soon receives bids building 4 story, 
40 x 200 ft., rein.-con., with 2 wings, 40 
x 150 ft. and 25 x 60 ft., rein.-con flooring, 
concrete foundation, on 17th St. About 
$300,000. Richards, McCarty & Bulford, 
584 East Broad St., Columbus, archts. 


0., Dayton—Church and Library—Second 
Church of Christ Scientist, East 1st St., 
purchased site on Grand and Belmont Sts., 
and plans to build 100 x 250 ft., stone and 
brick. About $150,000. Architect not se- 
lected. 


0., Dayton—Club House — Hollywood 
Club, 133 West 2nd St., plans to build 3 


story, 60 x 130 ft. About $100,000. Archi- 
tect not selected. 
0., Dayton — Office and Store — A. 


Schwartz Estate, 5th and Ludlow Sts., 
plans to build 4 to 6 story, 58 x 100 ft., 
rein.-con. and brick, concrete foundation, 
on South Ludlow St. About $200,000. Archi- 
tect not selected. 


0., Dayton—Seminary, etc.—Bonebrake 
Theological Seminary having plans _ pre- 
pared by F. J. Hughes, archt., Dayton, 
building 2 to 4 story, rein.-con. and brick 
seminary, concrete foundation on 19% acre 
site on Cornell Ave. Plans include main 
building, gymnasium and _ several smaller 
buildings. About $400,000. 


0., Dayton—Store—Reed Furniture Co., 
East 3rd St., having plans prepared by 
Pretzinger & Musselman, archts., 1155 Rei- 
bold Bldg., for 3 story, 50 x 120 ft. rein.- 
con. and brick, concrete foundation on 5th 
St., near Main St. About $100,000. 


0., East Cleveland (Cleveland P. 0.)— 
School—Bd. Educ., Wiliiamson Blidg., Cleve- 
land, having plans prepared by W. Hirsch, 
arecht. and engr., 1900 Euclid Ave., for 2 
story, 100 x 200 ft., rein-con., steel, stone 
and brick, on Shaw Ave. About $100,000. 


0., South Euclid—School— Bd. Educ. 
plans to build 1 story, 75 x 150 ft., rein.- 
con., stone, steel and brick. About $150,- 
000. Architect not selected. 


0., Tiffin—Bank—tTiffin Natl. Bank_hav- 
ing plans prepared by Walker & Weeks, 
archts. and engrs., 1900 Euclid Ave., Cleve- 
land, building 2 story, 50 x 100 ft., rein.- 
con., steel and brick, on Washington St. 
About $60,000. 


Mich., Detroit — Club—Masonic Athletic 
Assn., c/o G W. Graves, archt., 43 John 
R St., having plans prepared for 3 story, 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, on shore Lake St. 
Clair. About $100,000. W. F. Jordan, secy. 


Mich., Detroit—Commercial and Hotel— 
H. Chalmers, 275 Iriquois Ave., having 
plans prepared by B. C. Wetzel & Co., 
story, 90 x 226 ft., rein.-con., brick and 
steel, concrete foundation, on Woodward 
and Parsons Sts. About $175,000. 


Mich., Detroit—Hotel—W. J. Brown, 193 
Woodward Ave., having preliminary plans 
prepared by S. E. Remet, archt., 1888 Beau- 
bien St., for 4 story, rein.-con., stone and 
brick, rein.-con. flooring, concrete founda- 
tion, on Cass Ave. and West Columbia St. 
About $200,000. 


Mich., Detroit—Store and Hotel—G. A. 
Lindke, Monroe and Farmer Sts., had plans 
prepared by Rogers, Bonnah & Chaffee, 
archts., 528 Forwell Bldg., for 3 story, 140 
x 159 ft., rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation, on Wood- 
ward Ave. and Peterboro St. About $300,- 
000. - 





Mich., Wahjamega — Io E 
Dunlap, archt., 709 Hamn , 
troit, rejected bids received yg 
ing 1 story, 43 x 265 ft., : 
and steel, rein.-con. flooring 
dation, for Michigan Colon, 
here. Revised plans beinz 


new bids will be received dae! and 

July 10. 
Ii, Chieago—Bank—Maidi , 

State Bank, 3131 West. Ma a 


ing plans prepared by J, k 
179 West Washington St., f 
x 125 ft., brick, concrete 
Macioon St. and Kedzi Av: t 
; 1 2,- 


Ill., Chieago—Bank—Secy 


Chicago, 741 Milwaukee Av: al 
3 story, 120 x 135 ft, on M aA cee 
Chicago Aves. About $150.1): Architect 


not announced. 


Iil., Chicago—Community and Sw 
—Bnai Abraham Zion-Jewish 
27 West Illinois St., plans t 
munity house and synagogue 





iil 


a? 
Washir 


ton Blvd. and Karlov Ave. About e004.) 
Architect not selected. : 
Ill, Chicago—Office—A, § 





archt., 28 East Jackson St.. soon 
bids building 12 story, 75 x 125 
con. and tile, concrete foundatic; 
bash and Harrison Sts., for W G 
c/o architect. About $1,300,0 


Wis., Spooner—Grade School__] T. Mur 
phy, chn. bd. edue., receives bids oj... 
Sept. 1, building 2 story, 85 x 1 

brick, rein.-con. flooring, rein.-con. foy 


tion. About $75,000. Architect not selects 
Ia., Winterset—School—RBd. edn, 

ing plans prepared by W. E. Huls: & | * 

archts., Hutchinson, Kan., for 2 story 

x 140 ft. rein.-con. and brick, rein coo: 

flooring. About $150,000 eo 


Minn., Fergus Falls—Station—Norther, 
Pacific R.R., Railroad Bldg., St. Paul. hav. 
ing plans -epared by O. M. Rognan. archt 
1228 Railroad Bldg., St. Paul, for 2 story 
rein.-con., brick and tile, here. About shy. 
000. H. E. Stevens, ch. engr. 


ft.. reir : 


# 





Minn., Jordan — Sanitarium — Mudlavia 
Sanitarium having preliminary plans pre- 
pared by W. D. MacLeith, archt., 122) n+ 


inary Ave., St. Paul, for 200 room sani- 
tarium. T. Shannon, mer. 


Minn., Minneapolis—School—Rd edue 
receives bids about Aug. 25, building 8 
room, rein.-con. and brick, brick foundation 
on Nicollet Ave. and 58th St., to be known 
as_ Richfield Consolidated School. About 
$100,000. Architect not selected 


Minn., St. Paul—Fire Station—City hav- 
ing plans prepared for 2 story, 60 x 8 
ft. on University and Van Daley Sts 
About $50,00. C. A. Hausler, city archt 


Minn,, Spooner—School—Rd. Educ. plans 


to build school to contain gymnasium, 
swimming pool, manual training depart- 
ment, assembly hall, locker rooms, etc 


About $75,000. Architect not selected. 


Minn., Virginia — Church—Presbyterian 
Society receives bids about Oct. 1 building 
14 story, 62 x 103 ft. About $75,000. Hew- 
itt & Brown, 716 4th Ave., S., Minneapolis 
archts. 


Kan., .Arkansas City—Hotel—Arkansas 
Hotel Co. plans to build 3 story, brick 
rein.-con. flooring, concrete foundation 
About $200,000. Shepard, Farrar & Wiser 
1202 R. A. Long Bldg., Kansas City, Mo. 
archts. 


Kan., Atchison—School—Bd. Educ. re 
ceives bids about Oct. 1, building 2 stor) 
rein.-con., steel and brick, rein.-con, floor 
ing, concrete foundation. About $75," 
W. Saylor & Co., Reliance Bldg., Kansas 
City, Mo., archts, 


Kan., Hiawatha—Auditorium—City hav- 
ing plans prepared and soon receives bids 
building 2 story, 80 x 130 ft., concrete 
steel and brick, rein.-con. flooring, concrete 
foundation. About $75,000. T. W. William 
son & Co., 418 Central Natl. Bank Bids. 
Topeka, archt. 


Kan., Holton—Court House—Jackson (° 
plans to build 3 story, 85 x 100 ft, st 
and brick, rein.-con. flooring, concrete fout 
dation. About $140,000. T. W. W! — 
& Co., 418 Central Natl. Bank Bldg. T 
peka, archts. 


Kan., Lakin—School—Bd. Educ. soon les 
contract building 2 story, 54 x 9! t, \ 
crete and brick, rein.-con. Booring, ,* 1 
crete foundation. About $50,000. BA 
Noble, Reliance Bldg., Kansas ('y, 2 
engr. Mann & Gerow, Hutchinson arc’ 
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(Continued) 


Kan., Manhattan— Engineering — State 
Bd. Ma agement, Capitol, Topeka, , having 
: prepared by R. E. Gamble, archt., 
1415 Fillmore St., Topeka, building 3 story, 
> x 56 ft, and 2 story, 50 x 112 ft., rein.- 
on and steel, rein.-con. flooring, concrete 
foundation. About $190,000. 


Kan., Wellington—Auditorium—City re- 
ected bids building 2. story, 90 x 120 ft. 
rein.-con, and brick, rein.-con. flooring, con- 
crete foundation. About $125,000. C. Boller 
« Bro. 506 Ridge Bldg., Kansas City, Mo., 
archts. Noted July 10 


Neb., Aurora—School—Ba. Educ. Con- 
golidated Dist. No. 99, having plans pre- 
pared for 2 story, 70 x 122 ft., brick and 
stone, concrete foundation. About $60,000. 
Rk A. Bradley & Co., Hastings, archts. 


Neb., Columbus—Court House—Platte Co, 
election Sept.. 9, to vote on $150,000 bonds 
to build 4 story, 70 x 106 ft., brick. Cc. W. 
Wurdeman, Columbus, archt. 


Neb., Falls City—Court House—Richard- 
son Co. voted $200,000 bonds to build 3 
story courthouse. W. E. Hulse & Co., 
Hutchinson, Kan., archts. Noted June 19. 


Neb., Grand Island—High School—Bd. 
Educ, plans to build 3 story, 86 x 136 ft. 
prick Junior High School. About. $150,000. 
O. R. Kirschke and F. Crocker, Grand Isl- 
ind, archts. 


Neb., Grand Island—High School—Bd. 
Kdue. plans to build 3 story, 150 x_ 200 ft., 
brick About $300,000. Kirschke & 
Crocker, Grand Island, archts. 


Neb., Grand Island—Hospital—Sisters of 
st. Francis having plans prepared for 
story, rein.-con., steel and brick, rein.-con. 
flooring, concrete foundation. About $55,- 
000. R. A. Bradley & Co., Hastings, archt. 


Neb., Lincoln—School—Bd. Educ. having 
preliminary plans prepared by Fiske & Me- 
ginnis, archts., 533 Bankers Life Bldg., for 
» story, brick, rein.-con. flooring, concrete 


puildins 


plans 


foundation, on 22nd and Lake Sts. About 
$450,000. 
Neb., Mead—School—Bd, Educ. having 


plans prepared and soon_ receives’ bids 
building 2 story, 80 x 130 ft., brick, rein.- 
con. flooring, concrete foundation. About 
$130,000. E. Davis, 1809 South St, Lin- 
coln, archt. 


Neb., North Platte—Court House—Lin- 
coln Co, voted $200,000 bonds to build new 
court house here. 


Neb., Ord—Court House—Comrs. Valley 
Co. voted $100,000 bonds to build 3 story 
court house here. Architect not selected. 


N. D., Fargo—Refectory—State Bldg. 
Comn., Bismarck, soon receives bids build- 
ing 2 story, 59 x 160 ft. About $85,000. 
Ww. F. Kurke, Equity Bldg., archt. 


Mont., Helena—Laboratory—State Bd. 
Examiners received no bids building labora- 
tory for Bd. Health. About $50,000. Link 
& Haire, Power Bldg., archts. Work will 
be readvertised. Noted July 10. 


_Mo., St. Joseph — Infirmary — Buchanan 
Co. soon receives bids building 2 story, 42 
x 230 ft., 40 x 133 ft., and 55 x 86 ft., rein.- 
con. and brick, rein.-con. flooring, concrete 
foundation. About $235,000. R. Meier and 
R. Arnold, 2526 Jule St., archts. 


Mo., St. Joseph—Sunday School—First 
Presbyterian congregation having plans 
prepared by Eckel & Aldrich, archts., Corby 
sidg., for 3 story, 50 x 60 ft., rein.-con. and 
brick, rein.-con. flooring, concrete founda- 
tion. About $60,000. 


Tex., San Antonio — Auditorium — City 
oted $500,000 bonds to build auditorium. 
H. Helland, city engr. Noted July 10. 


Tex., Sai Rte saree voted 
(0,000 bonds to build market. N. Helland, 
ty engr. Noted July 10. 


_ Okia., Guthrie—Consistory—Scottish Rite 

nsistory plans to construct consistory 
iilding here. About $500,000. Hawk & 
arr, Oklahoma, archts. 


Okla., Norman— Dormitory—Bd. Pub. 
ffairs, Oklahoma, plans to build dormitory. 
re, ‘About $100,000. C. A. Popkins, 417 
erryhill Bldg., Sapulpa, archt. 


Okla., Oklahoma—Office—Oklahoma Gas 
Electric Co., Insurance Bldg., soon re- 
ves bids building 8 story, 50 x 140 ft. 
'in.-con. and brick, rein.-con. flooring, con- 
rete foundation, on Ist St. near Bway. 
out $100,000. Parr & Hawk, 501 Security 
dg., archts. 


N. M., Santa Fe—Home—Knights Colum- 
bus plan to build 2 or 4 story, 40 x 150 
ft. concrete and brick, brick foundation, on 
Palace Ave. Cost to exceed $50,000. Archi- 
tect not selected. 

Idaho, Glenns Falls—Hotel—-D. M. Gorby 
having plans prepared by Wayland & 
Fennell, archts., Idaho Bldg., Boise, build- 
ing 2 story, 75 x 140 ft., brick, concrete 
foundation. About $50,000. 

Nev., Reno — University — Bd. Regents, 
University of Nevada, having plans pre- 
pared by F. J. LeLongchamps, archt., 332 
Gazette Bldg., for 2 story, 58 x 160 ft., 
brick and timber, concrete foundation, on 
campus. 


Wash., Benton City — School — Benton 
City School Dist. plans to build 2 story, 
concrete or brick. City voted $52,000 bonds 
for project. Architect not selected. 


Wash., Chehalis — Business —J. Denhof 
plans to build 2 or 3 story, 112 x 126 ft., 
brick, concrete foundation. About $50,000. 
Architect not selected. 


Wash., Pasco—Hospital—Catholic Sisters 
plan to build 5 story, brick, rein.-con. floor- 
ing. About $80,000. Architects not se- 
lected. 


Wash., Spokane—Auditorium—City plans 
to build 1 story, 100 x 155 ft., rein.-con. 


and brick, concrete foundation. About 
$160,000. F. W. Westcott, Spokane, archt. 
Wash., Spokane—Hotel—T. C. Powers, 


Helena, Mont., plans to build 7 story, 71 x 
135 ft., concrete or brick, on Post St. and 


Trent Ave., here. About $200,000. Archi- 
tect not selected. 
Wash., Spokane — Temple — Spokane 


Union Labor Temple Assn. recently incor- 
porated, plans to build 3 or 4 story, brick 
or concrete. Cost, including site, $150,000. 
Address W. H. Pazen, East 108 Empire St. 
Architect not selected. Will be member of 
association. 


Ore., Bend—Hospital—Sisters of St. Jo- 
seph having preliminary plans prepared for 
3 or 4 story, brick, concrete foundation. 
Cost of 1st unit, $65,000. 


Ore., Salem—Hall—wWillamette Univer- 
sity having plans prepared by F. A. Legg, 
archt., 263 South High St., for 2 or 3 story, 
brick -or tile hall, on campus, to include 
gymnasium, parlors, shower baths, etc. for 
women. About $50,000. 


Ore., Seaside — Hotel — Seaside Hotel 
Corp. having plans prepared by F. O. John- 
son, archt., 693 Marshall St., Portland, for 
brick or concrete hotel, 300 ft. long, con- 
crete foundation, on Pacific Beach, con- 
necting with beach by concrete bulkhead 
and esplanade. About $50,000 


Ore., Seaside—Hotel—Seaside Hotel Corp. 
having plans prepared by Johnson & Par- 
ker, archts., United States Bank Bldg., 
Portland, for 4 story, 70 x 300 ft.. brick 
and concrete, on beach. About $300,000. 


Cal., Berkeley—Schools—City plans to 
build junior high school, cost, $250,000; 
also high schocl, $800,000. W. C. Hays, Ist 
Natl. Bank Bldg., San Francisco, archt. 








Cal., Glendale—Schools—School Trustees 
having plans prepared by O. P. Dennis, 
archt., Hawthorne Ave., Los Angeles, for 
school on Bway.,. cost, $75,000 and 3 small 
kindergarten buildings on other sites, brick, 
concrete or hollow tile. Bonds for $1900,- 
000 voted for project. Noted July 17. 


Cal., Hemet—School—tTrustees Hemet 
Union High Schoo! Dist. having plans pre- 
pared by G. S. Wilson, archt., Virginia 
Bldg., Riverside, for 1 story, 125 x 175 ft., 
rein.-con., concrete foundation, About 
$70,000. Noted June 5. 


Cal., Huntington Beach—Bath House, 
Hall, etc.,—See “Miscellaneous.” 


Cal., Los Angeles—Office and Store—L. 
Phillips et al, c/o Pacific Mutual Life 
Insurance Co., 6th and Olive Sts., had pre- 
liminary plans prepared by W. J. Dodd, 
archt., Brack-Shops Bldg., for 12 story, 100 
x 120 ft., rein.-con., brick and terra_ cotta. 
About $1,500,000. W. Richards, Brack- 
Shops Bldg., engr. 


Cal., Los Angeles—Store—Bullock’s Dry 
Goods Store, 7th and Bway., having plans 
prepared by J. Parkinson, archt., 420 Title 
Insurance Bldg., for 7 story, 150 x 150 
ft., brick, steel and frame addition, on 7th 
and Hill Scs., Noted July 17. 


Cal, Napa — Theatre — Blumenfeld & 


Knox, Empire Theatre, having plans pre- 
pores by Reid Bros., archts. California- 
acific Bldg., San Francisco, for 2 story, 


75 x 120 ft., concrete and timber, concrete 
foundation. About $50,000. 








Cal,, Salinas — High School — Schoo! 
Trustees having plans prepared by RK 
Wyckoff, archt., Salinas, for group of rein 
con., brick or hollow tile school buildings 
About $250,000. Noted July 31. 


Cal, San Bernardino—Hotel—Chamber of 
Commerce appointed committee to promote 
erection of hotel. About $390,000. J. D 
Gentry, chn. 


Cal, San Francisco—Bank—F. H. Meyer, 
archt., Bankers Investment Bidg., soon re- 
ceives bids building 6 story, steel and 
granite addition, on Market St. and Grant 
Ave., for Union Trust Co., c/o architect 
About $200,000. Noted May 22. 

. 


Cal. San Francisco—Office and Loft— 
Wellman Estate Co., c/o J. Krafft & Sons, 
archts., Phelan Bldg., had revised plans 


prepared for 6 story, 40 x 60 ft., brick and 
steel, on Jackson St. Architect will receive 
bids soon. Noted May 22. 


Cal., Santa Maria—Club—Business Men's 
Club having preliminary plans prepared by 
F. R. Spangler, archt., Jones Bldg., for 
brick and frame club. About $65,000. 


Ont., Ottawa—Collegiate Institute Otta- 
wa Collegiate Bd., Elgen St., will ask Cor- 
poration of Ottawa for authority to pur- 
chase land on ist Ave. and build collegiate 
institute. About $250,000. 


Ont., Toronto—Hospital, Home—Orange 
Grand Lodge soon receives bids building 
hospital and home. About $300,000. Ww 
Fitzgerald, 30 Grange Ave., secy. 


BIDS DESIRED 


Conn., Hartford—Ottice—See 
works.” 

N. ¥., New York—Theatre—Until Aug. 9, 
by G. M. Pollard, archt., 347 5th Ave. 
building 1 story, 83 x 176 ft. brick and 
steel, brick foundation, at 4023 Bway., for 
A. Lewisohn, 61 Bway. About $120,000 
Noted July 3 


N. Y., Pelham—Schooi—Until Aug. 11, by 
Tooker & Marsh, archts. and engrs., 1/1 
Park Ave., New York City, building 2 story 
168 x 171 ft., brick and steel, stone flooring, 
for Bd. Educ. About $115,000. Former bids 
rejected. Noted July 24 


N. J., Collinswood—Rectory—St. John's 
congregation receiving bids for 3 story, 30 x 
70 ft., stone. F. F. Durang, 1220 Locust 
St., Phila., archt. Former bids rejected 
Noted July 24. 


_N. Jd., Elizabeth—Hospital—Until Aug 
25, by Crow, Lewis & Wickenhoefer 
archts., 200 5th Ave., New York City, build 
ing 6 story, 33 x 75 ft., brick, steel and 
stone addition, brick foundation, on East 
Jersey St., for Elizabeth Genl. Hospital 
here. About $500,000. Noted Feb. 20. 


Pa,, Hatboro—School—Until Aug. 11, by 
Heacock & Hohansen, archts., 1218 Chest- 
nut St., Phila., building 2 story, 35 x 58 
ft. stone addition here for Bd. Educ. 


Pa., Phila.—Bank—Until Aug. 12, by 
Golove & Lewis, archts. and engrs., Real 
Estate Trust Bldg., building 2 story, 78 x 
116 ft., brick and terra cotta, for Pub 
Bank, 7th and Morris Sts. Cost to exceed 
$50,000. 

Pa., Phila.—Dormitories—I. O. O. F 
c/o R. Davis, Mt. Carmel, receiving bids 
building two 3 story, 43 x 58 ft., brick 
dormitories, here. About $75,000. W. H 
Lee, 32 South 17th St., archt. 

Pa., Spring City—Infirmary—Until Aug 
19, by East Pennsylvania State Institute 
for Feeble Minded, building 2 story, 28 x 
170 ft., with two 40 x 80 ft. wings, brick 
and stone. P. H. Johnson, 1713 Sansom 
St., archt. and engr. 


Fla., Miami—Hotel—Until Aug. 15, by 
Price & McLanahan, archts., 908 Bellevue 
Court, Phila., Pa., building Hotel Flamingo, 
17 story, 110 x 488 ft., steel, stucco and 
concrete, for C. G. Fisher, 434 N. Capitol 
Ave., and J. J. Allison, Indianapolis. Noted 
June 19. 

0., Bellevue— Commercial — Walker & 
Weeks, archts. and engrs., 1900 Euclid 
Ave., Cleveland, receiving bids building 100 
x 150 ft., rein.-con., stone, steel and brick, 
on Market St., for Wright Banking Co 
About $75,000. 

O., Stoutsville—School—Until Aug. 27, by 
A. Barr., clk. bd. educ., and Glass & Aus- 
tin, archts., 5£ East State St., building 2 
atory, 60 x 102 ft., rein.-con. About $70,- 
000. 

Mich., Detroit-—Office—A. Kahn, archt., 
Marquette pids.. receiving bids for 2 story, 
60 x 145 ft., brick and steel addition, for 
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Buildings (Continued) 


Mich., Oakwood (Oxford P. O.)—High 
School—Until Aug. 15, by Van _ Leyen, 
Schilling & Keough, archts., 1115 Union 
Trust Bidg., Detroit, for 2 story, 85 x 200 
ft., rein.-con., brick and _ steel, rein.-con 
flooring, concrete foundation, for Bd. Educ. 
About $230,000 Noted July 31 

il, Chieago—Hotel—Until Aug. 25, by R. 
C. Harris, archt, 190 North State St., build- 
ing 10 story, 130 x 172 ft. rein.-con., brick 
and terra cotta, rein.-con flooring, con- 
crete foundation, on Sheridan Rd and 
Chase Ave., for Argonne Hotel Co., c/o 
architect. About $950,000. Noted July 24 


Wh, = Rockfor®cChurch—S M Seator, 
areht., 35 North Dearborn St., Chicago, re- 
ceiving bids for 1 and 2 story, 60 x 115 ft., 
brick, conerete foundation, on Court and 
Palm Sts.. for First Baptist congregation. 
Chureh and Mulberry Sts About $60,000 

Hl. = Springfield—Memorial—Until Aug 
21, by Div. of Architecture, Capitol Uldg 
for 4 story, 190 x 277 ft.. rein.-con. cen- 
tennial memorial, on ground adjacent to 
State Capitol Bldg About $1,000,000, 5 
Martin, 104 South Michigan Ave., Chicago, 
superv. archt Rk. E. Schmidt and Garden 
& Garden, 104 South Michigan Ave., Chi- 
cago, assoc. archts Noted July 31. 


Minn., Austin—High S*hool-—Until Auge 
20 (change of date), by td. Edluc.. building 
3 story, 180 x 220 ft., rein.-con., brick and 
steel, rein.-con flooring, concrete founda- 


tion About $450,000 G. L. Lockhart, 
Endicott Bidg.. St. Paul. archt F. Tusti- 
son, 355 Auditorium Bldg Minneapolis, 


engr Noted June 26 
Minn., Duluth—Otfice—See “Miscellane- 


ous 





Minn., Moose Lake—Grade School—Bd 
Educ. receiving bids for 2 story. 53 x 62 
ft., rein.-con. and brick additiou About 
$50,000 F. A. Schweiger, Moose Lake, 
archt. Noted July 17. 

Kan., Eldorado—Memorial — Until Aug 
15, by R. E. Foley, city elk., building 2 
story, 75 x 135 ft, rein.-con., steel and 
brick, rein.-con. flooring, concrete founda- 
tion About $100,000. G. P. Washburn & 
Sons, Ottawa, archts 

Kan., Ottawa—Auditorium—Until Aug. 
18, by E. M. Cusick, city clk., building 2 
story, 75 x 135 ft., rein.con., steel and brick, 


rein.-con flooring, concrete foundation. 
About $90,000. G. P. Washburn & Sons, 


- 


Ottawa, archts. Noted Mar. 27. 

Kan., Pleasantown—School—Until Aug. 
15, by Ba. Educ., building 2 story, 72 x 84 
ft., concrete, steel and brick, concrete foun- 
dation. About $53,000. H. R. Primmer, Ne- 
vada, Mo., archt, Noted July 17. 

Neb., Bayard—School—Until Aug. 25, by 
Ba. Edue., building 2 story, rein.-con. steel 
and brick, rein.-con flooring, concrete foun- 
dation About $100,000. R. A. Bradley, 
Hastings, archt. 


Neb., Grand Island—School—Until Aug. 
11, by Ba. Educ., building 2 story, 53 x 86 
ft.. rein-con., steel and brick, rein.-con. 
flooring. conerete foundation About $55,- 
000 Kirsechke & Crocker, Grand Island, 
archts. 

Neb., Valpariso—School—Until Aug. 21, 
by Bd. Edue., building 1 story, 85 x 155 ft., 
rein.-con., steel and brick, rein.-con. floor- 
ing, concrete foundation. About $75,000. E. 
Davis, 1809 South St., Lincoln, archt. 


N. D., Jamestown—Hospital—Until Aug. 
11, by Ra. Administration, Bismarck, build- 
ing 4 story, 70 x 180 ft. concrete and brick, 
at State Hospital for Insane, here. About 
$150,000 W. F. Kurke, Fargo, archt. 
Noted May 8 

Utah, Salt Lake City — Hospital — Until 
Aug. 13, by Comrs. Salt Lake Co., build- 
ing rein.-con. hospital on South State St. 
About $200,000. Pope & Burton, Newhouse 
Bidg., engrs. and archts. Noted July 10. 

Ore., Eugene—Gymnasium, etc. — Until 
Aug. 12, by Bd. Regents, University of Ore- 
gon, building 3 story, 86 x 276 ft. gym- 
nasium and club building for women, brick 
foundation, on campus. About $200,000. P. 
Campbell, pres. Lawrence & Holford, Cham- 
ber of Commerce Bldg., Portland, archts. 
Noted June 26. 

Ore., Pilot Rock—High School—wUntil 
Aug. 16, by C. W. Paulus, clk. Union High 
School Dist. No. 2, building 2 story, 42 x 
64 ft., concrete or brick, concrete founda- 
tion. Cost to exceed $50,000. C. E. Trout- 
man and C. A. Haynes, Aberdeen, Wash., 
archts. 


N. 8. New Aberdeen — Church—Until 
Aug. 30, by M. R. Chappell, archt., Brook- 
land St., building 3 story, stone and steel, 
conerete foundation, on Main St.. for Meth- 
odist congregation. About $50,000 


Ont., Hamilton—School—Until Aug. 29, 
by F. W. Warren, archt., Bank of Hamilton 
Bidg., building 3 story, rein.-con. and brick, 
concrete foundation, on King St., for Bd 
Educ., c/o R. H. Foster, 18 Cottage Ave. 
About $80,000. Noted June 12. 


Man., Arden—School—Until Aug. 15, by 
Wf. KE, fZroughton, archt., Landsdowne, 
building 3 story, 54 x 66 ft., brick and steel, 
concrete foundation, here, for Bd. Educ. 
About $60,000. 


Sask., Weyburn—School—Until Aug. 26, 
by E. W. Clarke, secy. bd. educ., building 
3 story, 50 x 50 ft., concrete and brick, 
concrete foundation, on Queen St., for 
School Bd. Trustees. About $65,000. Storey 
& Van Egmond, 1013 McCallum Hill Bldg., 
Regina, archts 


Alta., Edmonton—Hospital—Until Aug. 
15, by R. P. Blakey, archt., Canadian Pro- 
vincial Bldg., building fireproof addition to 
Civie Hospital, concrete foundation. About 
$150,000. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


* Mass., Chicopee—Business—P. P. Star- 
zyk, 32 Center St., let contract to B. Gra- 
hbowski, 1600 Dwight St.. Holyoke, convert- 
ing Old Wells Opera House, on Exchange 
and Center Sts.. into business building. 
About $50,000. Noted July 31. 


*Mass., Pittsfield—Church—South Con- 
gregational Church, South St., let contract 
remodeling church, to include interior and 
exterior alterations, new ceiling, ete., brick 
and steel, to E. F. Roscoe, 100 Livingstone 
Ave. About $50,000. 


*Conn., Bridgeport—Church and Rectory 
—St. Lukes Episcopal Society, 1161 Strat- 
ford Ave., let contract building 2 story, 
42 x 96 ft. brick church, and 2 story, 30 
x 40 ft. timber rectory, concrete founda- 
tion, on Strafford Ave., to Casey & Hurley, 
120 Pequonnock St. About $50,000. 


*Conn., Bristol—Hotel—New Departure 
Mfg. Co., 269 North Main St., let contract 
building 6 story, 75 x 157 ft. brick and 
concrete, concrete flooring, concrete founda- 
tion, on North Main St., to Ellison Constr. 
Co., 98 Wellington Ave., Hartford. About 
$200,000. Noted June 19. 


*Conn., Hartford—Business—H. S. Bond, 
320 Asylum St., let contract altering and 
building 1 story addition, concrete flooring, 
concrete foundation, to J. C. Smith, 143 
Adelaide St. About $50,000. 


*Conn., Middletown — School — City let 
contract altering and repairing school, brick 
and timber, on College and Hamlin Sts., 
to D. O'Brien & Sons., Ine., 118 Asylum 
St., Hartford. About $50,000. 


*Conn., New Haven — Business — Lenox 
Realty Co., c/o C. F. Townsend, archt., 
185 Church St., let contract altering and 
building 2 story, brick and concrete addi- 
tion, on Court and Orange Sts., to C. E. 
Auger Co., 549 Elm St. About $50,000. 


*Conn., Oakville—School—Town let con- 
tract building 2 story, brick, concrete and 
steel, to J. F. Buttner, 227 Willow St., 
Waterbury About $50,000. Noted July 
3, under “Watertown.” 


*Conn., Plainville — Stores, etc.—M. J. 
Unkelbach, archt., 162 Main St., New Brit- 
ain, let contract to A. Berti, 138 Oak St., 
New Britain, for 3 story, 60 x 124 ft., brick 
business building on Main St., to include 
stores, offices, hall and bowling alleys, for 
Neri Bros., 8 East Main St. About $100,- 
000. Noted Feb. 20. 


*N. Y., Astoria—Theatre—T. W. Lamb, 
archt., 644 Sth Ave., New York City, let 
contract to H. Shapiro, 52 Vanderbilt Ave., 
New York City, building 2 story, brick and 
steel, brick foundation, on Grand and Stein- 
way Aves., here, for Glynne & Ward, Al- 
hambra Theatre, Knickerbocker Ave. and 
Halsey St., Brooklyn. About $400,000. 
Noted July 31. 


*N. Y., Brooklyn—Synagogue—Congre- 
gation Sons of Jacob, 293 Vermont St., will 
build 2 story, 50 x 100 ft., brick and stone, 
brick foundation, on Pennsylvania Ave. 
oa $70,000. Work will be done by day 
labor. 


*N. Y., Brooklyn—Synagogue—M. Whin- 
ston, archt., 63 Park Row, New York City, 
let contract to S. Sherusky, 493 Snedeker 
Ave., for 2 story, 50 x 92 ft., brick, stone 
and steel, brick foundation, on Vermont 
Ave., near Sutter Ave., for Congregation 
Sechoi Thoras Moses, 369 Vermont Ave. 
About $60,000. Noted June 26. 


*N. Y., Brooklyn—Theatre— | 
303 Oakland Ave., will build 1 
200 ft. brick and steel, on Man! “aaaa 
Norman Aves. About $65,000 
be done by day labor. Noted M . 

*N. Y., Brooklyn—Theatre—\ ; 
ty Co., 520 St. Marks Ave., w ‘ 
story, 145 x 185 ft., brick and 
tion, brick foundation, on St. Jo} I 
Kingston Ave. About $230,000. t 
be done by day labor. 

*N. Y., New York—Office—r 
St. Corp., 206 Bway., let contr 
ing 6 and 7 story, 53 x 83 ft., 
steel, brick foundation, at 19-23 | 
through to 2-4 Stone St., to F 
Constr. Co., 531 7th Ave. About 


*N. Y. New York—Office and I, Sk 
erence & Van Allens archts. and 4 
West 37th St. let contract to GC. Lo Prag 
103 Park Ave., for 9 story, 28 x 83 . 
and steel, brick foundatin, at 27 
St., for Baker, Carver & Morrell, 

St. Noted June 5 


*N. Y., New York—Synagoe. 


tution of Synagogues, 37 West 1f st 
let contract building brick, steel a: tone 
to G. R. Davis, 30 East 42nd st \bout 


$250,000, 


*N. Y., New York—Theatre—cC 
2879 10th Ave., will build 2 story, 
315 ft.. brick and steel, brick foundation, 
on Dykman St. About $300,000. Work wil 
be done by day labor. 

N. Y., Thiells—Cottage, ete —F. \ y 
derlip, pres. bd. megrs., Letchworth Vv 
7 Wall St., New York City, received 
July 17, building eight 1 story, 34 x 
ft. stel cottages, with 36 x 46 ft ne 
concrete foundation; 1 story, 40 x so 
steel industrial building, concrete found 
tion; 1 story, 49 x 145 ft. service bu ! 
with 64 x 100 ft. wing, concrete founda- 
tion; underground tunnel and conduit, hot 
water and steam connections, distributing 
equipment, underground sewer, water con- 
nections and electric service, (general con 
tract), from P. Keler Bldg. Co., 425 Orang 
St.. Albany, $427,888; M. Kantrowitz. 
Market St., Albany, $520,000; heating. from 
J. C. Williams, Inc., 233 Bway., $163,741 
Adams, Britz & Co., Ine. 1761 Park Ave, 
$167,000; Lord Constr. Co., 105 West 40th 
St., $168.500; sanitary work, from C. Nally 
710 Columbus Ave., $95,675, Kenny Moran 
Co., Inc., 33 Old Bway., $182,899, all con- 
tractors of New York City; eiectric work, 
from W. H. Straut Co., Haverstraw, $14,- 
100, Lord Electric Co., 105 West 40th St 
New York City, $14.981, G. E. Eng. Co 
Tne., 417 Canal St., New York City, $15,920 
Noted July 3. 


*N. Y., Utica—Hospital—tTrustees of Ma- 
sonic Home let contract building 4 story 
41 x 217 ft., Soldiers and Sailors Memorial 
Hospital, with two 33 x 91 ft. wings, brick. 
on Bleecker St. and Prospect Park, to J 
F. Hughes Constr. Co., 211 Post St. About 
$300,000, 


*N. J., Absecon—Club—Seaview Golf 
Club let contract building 3 story, 10 x 35 
ft.. 33 x 45 ft. and 45 x 92 ft., concret 
brick and hollow tile, to J. M. Yardley, 1716 
Sansom St., Phila. About $100,000. 


*Pa., Bethlehem — High School ha 
Educ. let contract building 4 story, 200 x 
300 ft., concrete, steel and brick, to Cramp 
& Co., Denchla Bldg., Phila. About $1.- 
000,000. 


*Pa., Chester — Club House — Chester 
Club let contract building 4 story, 65 x 11° 
ft.. to Chester Constr. & Contg. Co., &th 
and Parker Sts. About $131,000. Noted 
July 31. 


*Pa., Harrisburg—Church—Grace Meth 
odist Episcopal congregation let contract 
building brick, steel and stone, to Kelly & 
Kelly, 12th St., Long Island City. About 
$55,000. 


*Pa., Harrisburg—Club House—Harr'is 
burg Country Club let contract building 2 
story, 100 x 100 ft. brick and steel, brick 
foundation, to Kelly & Kelly, 12th St., Long 
Island City. About $80,000. 


*Pa., Kittanning—School—School Bd. '*t 
contract building 3 story rein.-con nd 
brick, rein.-con. flooring, concrete founcs- 
tion, to H. Shaffer, Kittanning. About 
$135,000. 


*Pa., Phila.—Bank—Industrial Trust ‘© 
Front and Norris Sts., let contract alte 4 
8 story, 32 x 80 ft., fireproof, to W. St 
& Sons Co., 16th and Arch Sts. Abo! 
$150,000. 


*Pa., Phila—Sunday School—Beth: Y 
Temple Presbyterian congregation, — 
and Spruce Sts., let contract buildin: 
story, 84 x 120 ft.. concrete, brick 
stong, to A. R. Raff, Co., Richmond 
Norris Sts. About $100,000. Noted Jul) 
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es (Continued) 


Phila.—Y. W. C. A., 5020 German- 
. let contract building 1 story, 32 
brick addition, on Germantown and 
Aves., to Doyle & Co., 1519 San- 
S About $50,000. 
Pittsburgh — Retreat 


xi'a., 


House—St. 


*la., 

1 Monastery, Monastery St., let con- 
t building 2 story, 75 x 100 ft., brick 
u to Duquesne Constr. Co., Bessemer 
B About $53,000. 

*a., Reading—Theatre—Carr & Schad, 
at nd Spring Sts., let contract building 1 
st , 113 x 200 ft. concrete, steel and 
br to C. H. Schlagel, 23rd and Park 


Sts About $80,000. Noted July 10. 
*Pa., Swarthmore—Engineering—Swarth- 
College let contract building 3 story, 


» « 124 ft. concrete and stone, to B. 
White 1713 Sansom St. Phila, About 
*Va., Fredericksburg — School — City 
Council let contract building 3 story, 78 x 
1 ft. brick, conerete foundation, on Pot- 


: Field, to E. G. Heflin, Fredericksburg, 


Noted July 17. 
*N. CC... Highpoint—Expositiow—South- 
ern Furniture Exposition let contract build- 


$85,267. 


ing 10 story, 100 x 208 ft., rein.-con, or 
steel, to W. P. Rose, Goldsboro. About 
$450,000, Noted July 31. 


*x0O., Cleveland—Theatre—D. R. Hannan, 
511 Leader-News Bldg., let contract build- 
ing 11 story, 100 x 192 ft., rein.-con., steel, 
limestone and brick, on East 14th St. and 
Prospect Ave., to J. Gill & Son, 1301 Citi- 
zens Bldg. About $750,000. Noted July 24 


*0., Columbus—Home—M. PD. Fern- 
knopp. areht., Columbus, let contract to 
Franklin Constr. Co., Columbus, building 
2 story, 20 x 30 ft. and 42 x 100 ft., brick 
and stueco, on Rect and 11th Sts., for J. 
Schenthal, Southern Hotel Bldg. About 
$55,000, 

*0., Columbus—Nurses’ Home-——Mt. Car- 
mel Hospital, West State St., let contract 
building 1 story, 40 x 125 ft.. with 40 x 
75 ft. wing. brick and concrete, to D. W. 
McGrath, New 1st Natl. Bank Bldg. About 


$225,000 


Cost plus percentage basis. 


*0., Dayton — Bank — Merchants Natl. 
Rank, 5rd and Jefferson Aves., let contract 


remodeling 4 story, concrete, steel and brick 
to Dickey-Wood Bldg. Co., East 3rd St. 
About $75,000. 


*0., 
Clothing 

ontract 
steel and 


Dayton — Business — Metropolitan 

Store, 4th and Ludlow Sts., let 
building 3 story, 78 x 105 ft., 
brick addition, to H. R. Blagg 
Co., 1229 East 3rd St. About $60,000. 
Noted June 26. 


*0., Lorain—Hotel—T,. C. Metzer, Bway 
\ve., let contract building 5 story, 70 x 
140 ft,, rein.-con., terra cotta, steel and 
brick, to Crowell Lundoff Little Co., Meriam 
Bldg., Cleveland. About $300,000. 


0., Mechanicsburg—School—R. C. Got- 
wald, archt., Gotwald Bldg., Springfield, 
received bids building 3 story, 60 x 120 ft., 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, for Bd. Educ., from L. B. 
Foltz, Columbus, $74,000; G. Hicks, South 
Charleston, $79,000; A. M. Fry, Piqua, 
$82,000. Noted July 3. 


*Ind., Indianapolis — Lodge — West In- 


dianapolis Masonie Temple Assn. let con- 
tract building 2 story, 94 x 100 ft., brick, 


at 1522 West Morris St., to Walter Brooks 
Co, Indianapolis. 


*Ind., Rushville — Infirmary — Comrs. 
Rush Co, let contract building 2. story, 
i+ x 296 ft., brick and concrete, concrete 
foundation here, to L. Colvin, West La- 


fayette, $74,296. 


_&Mich., Detroit—Hospital—Pub. Welfare 
omn., Macomb and St. Antoine Sts., let 
contract building 4 story, 87 x 218 ft., 
rein,-con., brick and steel, rein.-con. floor- 
ng, conerete foundation, to G. A. Fuller 


Co., 540 Penobscot Bldg., $462,834. Noted 
July 10. 


*Mich., Detroit—Schools—Bd. Educ. let 
contracts building (a) addition to Moore 
School on Alger and Cameron Ave., (b) 
addition to A. K. L. Holmes School on Geor- 
gia and Crane Aves., (c) addition to Dwyer 
School on Hawthorn and Caniff Aves., (1) 
masonry, (2) carpentry, (3) heating and 
‘entilating, to M. A, Mahoney, Penobscot 
Midg., (a1) $96,000; Ernst & Thiede, 287 
erlin St.. (al) $27629, (a2) $27,212, 
(c2) $28,785; J. W. Partlan, 51 Park Pl, 
a3) $56,661, (c3) $55,295; A. J. Smith 
“onstr. Co., ane Bldg., (b1) $87,879; 
“rnest Bros, Co., 35 Bagg St., (b3) $57,043 ; 
: 508 Owen Bldg., (cl) $110,- 
Noted July 10 and 24. 


‘orrick Bros.. 
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*Mich., Flint—Bank and Office 
Natl Savings Bank let contract 
ing 10 story, 44 x 120 ft., steel, stone 
brick, brick foundation, on Saginaw 
Kears Sts., to Hoggson Bros., 485 5th 
New York City About $500,000 
July 17 

*la., Vinton—School 
E. Bickel, secy., let 
story, 88 x 110 ft., rein.-con., steel and 
brick, rein.-con. flooring, brick and concrete 
foundation, to M. N. Moenn, Mason City. 
About $113,000. 


*&Minn., Gilbert — Schools Independent 
School Dist. No. 18, St. Louis Co., let con- 
tract building 1 and story, 50 x 71 ft 
and 44 x 57 ft., rein.-con., brick and steel, 
rein.-con. flooring, concrete foundation, to 
J. Doulin, 1213 16th St., Superior, Wis., 
$51,588. 

*Minn., Hibbing 
Mining Co., Wolvin 


Genesee 
build 
and 
and 
Ave., 
Noted 


Bd. Educ., c/o W. 
contract building 2 


- Mercantile - Oliver 
Bldg., Duluth, let con- 
tract building 2 story, 106 x 125 ft., rein.- 
con., brick and steel, rein.-con flooring, 
concrete foundation, on Ist Ave., here, to 
W. H. Hoy Co., 700 Metropolitan Bank 
Bldg., St. Paul, $130,000. Noted May 22. 
*Mo., St. Louis—Schoo!l—City let con- 
tract building 2 story, steel and brick, con- 
crete foundation, on Manchester and Mag- 
nolia Sts., to EK. C. Gerhard Bldg. Co., 
Post-Dispatch Bldg. About $209,000. 
*Okla., Idabell—Court House and Jail— 
Comrs. MeCurtin Co, let contract building 3 
story, 80 x 96 ft.. brick, rein.-con. flooring, 
concrete foundation, to Manhattan Constr. 
Co., 3rd and Fon du Lac Sts., Muskogee, 
$118,936. Noted June 12. 
*xColo., Englewood—High 
Dist. No. 1, Arapahoe Co., 
building 2 story, brick and 
foundation, to A. Olson, 655 
ver, $77,114. Noted June 12. 


*Ariz., Tucson—Dormitory—Bd 
University of Arizona let contract 
2 story, concrete, on campvs, to A. 


School—Dir. 
let contract 
steel, rein.-con. 
Vine St., Den- 


Regents 
building 
Camp- 


bell, Tucson, $67,829 

Wash., Spokane — School — Fern Hill 
School Dist. received bids for remodelin ; 
and building 2 story, 6 room, brick and 
concrete addition, concrete foundation, to 
include gymnasium and auditorium (gen- 
eral contract), from S. C. Erickson, Spo- 
kane, $126,570; heating and _ ventilating. 
from C. A, Richardson, Spokane, $29,397. 

*Cal., Bishop—Hotel—G. Watterman let 
contract building 2 stery. rein.-con., rein.- 
con, flooring, concrete foundation, to Ed- 
wards & Wildey Co., 515 Black Bldg., Los 
Angeles. About $66,000 

*Cal., KRedlands—College—University of 


Redlands let contract building 2 story, 60 
x 120 ft. science hall and 2 story, 40 x 136 
ft. men’s dormitory, rein.-con. and hollow 
tile, rein.-con. flooring, concrete founda- 
tion, to W. C. Crowell, 440 Chamber of 
Commerce Bldg., Pasadena. About $150,000. 


*Cal., San Marine—Library—H. F. Hunt- 
ington let contract building 2 and 1 story, 
160 x 200 ft. library with three 50 x 100 
ft. wings, rein.-con., rein.-con. flooring, con- 


crete foundation, to W. C. Crowell, 440 
Chamber of Commerce Bidg., Pasadena. 
About $175,000. 

*Que., Montreal—Hotel—Queen’'s Hotel, 
Ltd., 1 Windsor St., let contract building 
79 room brick and stone addition, to 
Wand, 1667 Clarke St. About $60,000. 


*Que., Montreal—Synagogue—B. Golden- 


berg. archt., 83' Craig St., W., let con- 
tract to Sauvegeau & Co., 1098 Stadacona 


St., building 50 x 99 ft. brick, stone and 
steel, stone foundation, on Esplanade 8t., 
for Beth B’Nae Jacobi congregation. About 
$100,000. Noted May 8. 


*B. C., Vicetoria—Church—First Church 
Christian Science let contract building 1 
story, stone and brick, concrete foundation, 
to P. McKechnie, 2358 Cadboro Bay Rd. 
About $50,000. 


Federal Government Work 


PROPOSED WORK 


Va., 
Yards & Docks, Navy 
plans to build, here. About $500,000. 


Ala., Andalusia— Post Office — Treas. 
Dept., Wash., D. C., rejected bids received 
July 22, building, here. J. Wetmore, 
superv. archt. Noted July 31. 


Ta., Vinton — Post Office — Treas. Dept., 
Wash., D. C., rejected bids received July 
10, building, here. J. A, ‘Wetmore, superv. 
archt. Noted July 17. 


Norfolk — Pattern Shop — Bureau 
Dept., Wash., D. C., 


NEWS-RECORD 12% 





we 


Idaho, Grangeville—Road Work—Buresu 


Pub. Rds., I S. Dept. of Agriculture, ap 
propriated $135.000 to build and hardsur 
face 11 mi. Meadow Creek-Rocky Point 


Rd. Total cost, $185,000 

Wash,, Yakima—lIrrigation—U. S. Rec! 
Serv. appropriated $25,000 for survey of 
arid lands in Walla Walla and Franklin 
Counties, also $353,000 for Yakima Irriga 
tion Project, $325,000 for Okanogan Pro 
ect, and $11,000 for maintenance of reset 
voirs furnishing water to Yakima Indian 


Reservation. 
BIDS DESIRED 

N. ¥.. New York—!redging—Until Sept 
2, by U. S. Engr. Office, 39 Whitehall St 
dredging in Shrewbury River, N. J.; advei 
tised in this issue 

N. Y., Stapleton—Water Supply Conne« 
tions—lUntil Aug. 19 by Treas Dept 
Wash., ID. C.. for water supply connections 
at Marine Hospital, here J. A. Wetmore 
superv. archt 

Md., Aberdeen—Gunnery 
ete Until Aug. 12, by 
Aberdeen Proving Ground, 
crete gun emplacements, 1 
armor plate butts, 3000 ft. railroad, 6000 
sq.yd. concrete roads, traverses, pavements, 
drains, ete., advertised in this issue 


DPD. C., Wash.—Pipe. Valves, ete Until 
Aug. 13, by Washington Suburban Sanitary 


Emplacements 
Constr. Officer 
building 4 con 

sand butt 


Comn., 611 F St.. N. W., furnishing con 
tracts as follows Contr. 2W, 50,000 ft 
6 in., 45,000 ft. 8 in. and 2200 ft. 12 in 


c.i. Water pipe and 65 tons special castings ; 


Contr. 3W, one hundred seventy-five 6 in., 
seventy 8 in. and five 12 in. gate valves 
and 250 valve boxes; Contr 4W, 10,000 


ft. 3? in. 5000 ft. 1 in. 1000 ft. 14 in 


500 ft. 14 in. and 500 ft. 2 in. galvanized 
genuine w.i. pipe; Contr. No. 5W, seven 
hundred fifty } in., five hundred 1 in., fifty 


13 in. twenty-five 14 in. and twenty-five 2 
in. corporation cocks and goose necks; ad 
vertised in this issue 


PD C.. Wash.—Repairing Wharf—Until 
Aug. 19, by Dist. Comrs., Dist Bldg., re 
pairing sand wharf, on Water St., between 
9th and 10th Sts., S. W.; advertised in this 


issue. 

Tenn., Memphis—Towboat—Until Sept 
2, by Mississippi River Comn., Ist and 2nd 
Dists., Custom House, furnishing 1 stern 


wheel steel towboat; advertised in this 
issue. 

Til... Chicago—Preakwater—Until Aug 
29, by U. S. Engr. Office, 508 Federal Bldg., 
constructing rubble mound breakwater at 
Indiana Harbor, Ind.; advertised in this 
issue. 

H. T., Pearl Harbor—Torpedo Racks- 
Spec 4008—Until Aug. 20, by Bureau 
Yards & Docks, Navy Dept., Wash., D. C 
building, here. About $28,000; $10 deposit 


required on plans and spec. Noted July 24 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 

Conn., New London—Distributing Sys- 
tem-—Spec. 3989—Bureau Yards & Docks, 
Navy Dept., Wash., D. C.. received bids 
July 36, installing here, (1) work com 
plete, from Lord Constr. Co., 105 West 40th 
St. New York City, (1) $248,319 (180 
days), (2) $55,368, (3) $12,254, (4) $13. 
126, (5) $3100; Carroll Electric Co., 714 
12th St., Wash., D. C., (1) $305,000 (180 
days), (2) $43,000, (3) $19,000, (4) $24, 
000, (5) $2000; J. W. Danforth Co., 70 
Ellicott St., Buffalo, N. Y (1) $314,708 


= 7 
(180 days), (2) $56,821, (3) $20,149, (4) 
$21,500, (5) $4000. Noted July 3. 


N. Y., New Vork—Garage—Spec. 3873-— 
Bureau Yards & Docks, Navy Dept., Wash 
PD. C., received bids July 30, building at 
Field Medical Supply Depot, from Caye 
Constr. Co., 299 Bway., $61,200, (140 days), 
alternate $58,200 (140 days); Post & M« 
Cord, 101 Park Ave., $66,730 (150 days); 
Guarantee Constr. Co., 140 Cedar St., $68, 
527 (150 days). Noted May 1. 


N. J... New Brunswick—Boiler—Treas 
Dept.. Wash.. D. C., received bids Aug. 4 
installing boiler in post office, here, from 


McFadden Plumbing & Heating Co., New 
Brunswick, $1400, (36 days); W. Wilby 
Selma, Ala., $1995 (Oct. Ist); Boston Heat- 
ing Corp., New York City, $3425, (60 days) 
Noted July 24. 


Md., Annapolis—Garage—Spec. 3988— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., received bids July 36, building, here 
(1) work complete, from King Lumber Co., 
Charlottesville, Va., (1) $28,358 (120 days), 
(2) $25,858, (3) $700, (4) $700; S. R. 
Harris, 710 14th St., Wash, D. C., (1) 
$29,932, (2) $27,637, (3) $412, (4) $930; 
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Federal Government Work (Continued) 


Pie! Constr. Co.. 2519 Edmonson Ave., Bal- 
timore, (1) $39,747, (100 days), (2) $36.- 
747, (3) $700, (4) $875. Noted June 26 

PD. C., Wash.—Flushing System—Dist. 
Comrs., Dist. Bldg., received bids installing 
flushing system in Fish Market, from Fed- 
eral Heating Co., 827 14th Ave, N. W., 
$2738; Carroll Electric Co., 714 12th St. 
$2960; Casey Constr. Co., 3207 14th St., 
N. W., $3497. 

D. C., Wash.—Generator—Bd. of Awards, 
Dept. of Agriculture, received bids July 
25, furnishing and installing 1 compound, 
3 wire, direct current generator, from 
Westinghouse Electric & Mfg. Co., Hibbs 
Bldg., $11,219; Moore Steam Turbine Co., 
Wellsville, N. Y., $11,685; Kerr Turbine 
Co., Stock Exchange, Phila., $12,590. 

D. C., Wash.—Sewers—Dist. Comrs., 
Dist. Bldg., received bids Aug. 4, building 
sewers as follows: (A) Illinois Ave., (B) 
12th St., S. E. Relief Sewer; (C) Minnesota 
Ave. Trunk Sewer, (D) Scaggs Branch 
Trunk Sewer, (FE) 9th St., N. E. Renef 
Sewer, (F) Piney Branch Trunk Sewer. 
(1) exeav., (2) concrete masonry “Fk”, 
(3) vitr. brick masonry, (4) sewer brick 
masonry, from 







wes y York Ave., 
NN. Bu (A3) $37, 
(A4) $27 d (B3) $37, 
(B4) $2 oe (C3) $40, 
(C4) $30; .f (D: $15, (D3) 
$40, (D4) $30; $2.50, (Ee $15, (E3) 
$39, (E4) $28; (F1) $2.40, (F2) $16 
(F3) $40, (F4) $29. 

G. Hyman, 2209 F St, N. W., (A1) 
$1.75, (A2) $15, (A383) $40, (A4) $30; (B1) 
$4, (B2) $17, (B3) $40, (B4) $30; (C1) 
$3.40, (C2) $12, (C3) $30, (C4) $25; (D1) 
$2.50, (D2) $15, (D3) $40, (D4) $30; (E11) 
$3.50, (2) $18, (3) $40, (4) $30; (F1) 
$2.50, (F2) $15, (F3) $40, (F4) $30. 


Ryan Constr. Co., Baltimore, Md., (A1) 
$2.10, (A2) $16, (A3) $40, (A4) $25. 

W. F. Cush, 38rd and R St., (B1) $3.30, 
(B2) $14.60, (B3) $45, (B4) $25; (E11) 
$3.50, (E2) $14.60, (13) $44, (4) $25. 

A. ©. Moses Constr. Co., 916 New York 
Ave., N. W., (C1) $3.78, (C2) $18.73, (C3) 
$40, (C4) $30. 

Becker & Chapman Baltimore, Md., 
(D1) $2.65, (D2) $16, (D3) $44, (D4) $24. 

Contenental Contg. Co.. 66 Knicker- 
bocter Bldg Baltimore, Md., (F1) $2.50, 
(F2) $16, (3) $40, (#4) $25. Noted July 
10 


dD. C.. Wash.—Sidewalks—Dist. Comrs., 
Dist. Bldg., received bids Aug. 4, laying 
50,000 sq.yd. cement sidewalks, from Hyde 
& Baxter, Wash., (a) $2.48, (b) $2.68; 
w. i Brenizer, 101 New York Ave., N. 
E., (a2) $2.29, (b) $2.49. Noted July 24. 


W. Va., South Charleston—Steel Sash— 
Spec. 3914—-Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids July 20, 
installing steel sash in various buildings, 
from Detroit Steel Products Co., East 
Grand Blvd. and Griffin St., Detroit, $124,- 
$29 (45 days); D. Lupton’s Sons Co., Wil- 
kins Bldg., Wash., D. C., $128,073 (75 
days); Truscon Steel Co., Woodward Blidg., 
Wash., D. C., $129,800 (70 days). Noted 
July 17. 


Tex., Galveston — Boathouse — Treas. 
Dept., Wash., D. C., received bid July 31, 
building boathouse at U. S. Quarantine Sta., 
here, from J. Jacobs, Galveston, $39,566. 
Noted July 10. 


*Cal., Mare Island—Cranes—Spec, 3903 
—Bureau Yards & Docks, Navy Dept., 
Wash., let contract installing wall cranes 
in structural shop, here, to Cleveland Crane 
& Eng. Co., Wickliffe, O., A $103,000 (240 
days); Manning, Maxwell & Moore, 119 
Jest 40th St., New York City, B $94,876 
(155 days). Noted July 10. 





Miscellaneous 
PROPOSED WORK 


Park, etc.—Hartford, Conn.—A. W. Cree- 
don, et al., 50 State St. plans to build 
amusement park to include swimming pool, 
dance pavilion, restaurant, theatre, etc. all 
fireproof, on Wethersfield Ave. About $400,- 
000 Berenson & Moses, 1026 Main St., 
archts. 


Swimming Pool—Hartford, Conn.—S. A. 
de Waltoff, 67 California St.. West Haven, 
having plans prepared by Berenson & 
Moses, engrs. 1026 Main St., for rein.-con. 
swimming pool at Capitol Park on Wethers- 
field Ave. About $60,000. Noted July 31. 


Garbage Incinerator—Syracuse, N. Y¥.— 
City plans to build garbage plant and in- 
cinerating plant, concrete and brick. About 
$50,000 each. H. C. Allen, city engr. 


Tunnel——Detroit, Mich.—City and Do- 
minion Govt. of Canada, c/o E. B. Winter, 
mayor, Windsor, Ont., had tentative plans 
prepared by W. H. Adams, engr., 1211 
Vinton Blidg., Detroit, for doubte-barrel 
type highway tunnel under Detroit River, 
about 2600 ft. long with 6 vehicle ele- 
vators and 4 passenger elevators and me- 
morial building entrance at each end. Pro- 
posed tunnel to be of 2 tube type with con- 
crete lined tubes and raised foot walk in 
each tube at side of roadway. 


Fire Protection System—Port Huron, 
Mich.—Holmes Fdry. Co., having plans 
prepared for fire protection system, in- 
volving installation of 1000 gal. per min- 
ute centrifugal pump, 100 Ib. pressure 
with h.p. 200 volt direct current motor, 
automatic starter, compensator and all 
necessary wiring, 1 mi. extra heavy 10 in. 
c. i. pipe, 800 ft. 8 in. pipe, all laid on 
concrete base, pump house, intake, well and 
cribbing, at foot of Connor St. on St. Clair 
River. About $31,000. 


Dock—St, Ignace, Mich.—Great Lakes 
Towing & Wrecking Co. plans to build 
rein.-con. dock, 80 x 100 ft. coal pocket, 
water filled pocket for timber storage ware- 
house, 50 x 75 ft. machine shop, marine 
railway supported by submerged concrete 
floor to be used in docking boats. Plans 
subject to approval of U. S. Government. 
A. J. Cunning, St. Ignace, engr. 


Park Improvements — Wyandotte, Mich. 
—City having plans prepared by G. W. 
Graves, archt., 43 John R St., Detroit, for 
park covering 8 acres. Plans include filling 
with earth, grading paths and drives, con- 
crete railings, lamp posts, retaining wall 
and walk, combined band stand, shelter 
and comfort station of rein.-con. M. L. 
Brown & Son, Chamber of Commerce, De- 
troit, engrs. 


Pumping Machinery—Brainerd, Minn.— 
City rejected bids received July 8&8, for 
pumping machinery in connection with 
waterworks system. Work will be read- 
vertised. L. P. Wolff, Guardian Life Bldg., 
St. Paul, engr. Noted June 26. 


Shed—Smith Cove, Wash.—Port of Seat- 
tle, Seattle, soon lets contract building 118 
x 1110 ft. concrete and timber transit shed 
at west end, here. Cost. including equip- 
ment, $200,000. G. H. Nicholson, Port of 
Seattle, Seattle, ch. port engr. 


Dock, Ete.—Portland, Ore.—City plans 
to build dock, cost $5350, bunkers with 
1050 cu.yd. capacity, $6200; also enlarge 
paving plant to 100,000 sq.yd. of pave- 
ment yearly, to include removing old plant 
to new location and building trackage, 
$5052, new equipment, $5000 and building 
new plant at foot of Jefferson St. O. Laur- 
gaard, city engr 

Bulkhead—Seaside, Ore.—See “Build- 
ings.” 

Pier—Balboa, Cal.—Chamber Commerce 
appointed committee to prepare preliminary 
plans and submit estimates for rein.-con. 
pleasure pier. About $50,000. H. B. Tudor, 
chn. 


Pavilion—Huntington Beach, Cal.—City 
having plans prepared by J. C. Smith, 
archt., 325 H. ’. Hellman Bidg., Los 
Angeles, for 1 story, 80 x 140 ft., rein.-con. 
and frame pavilion containing dance hal. 
concession booths, etc.; also rebuilding 
bathhouse, rein.-con. piling, concrete foun- 
dation. About $85,000. 


Breakwater—Long Beach, Cal.—City hav- 
ing plans prepared for 1700 ft. rubble 
stone breakwater in front of seawall be- 
tween Silver Spray pier and Golden Ave. 
F. Hoffman, city engr. 


Breakwater — Margaree, N. 8S,.— Dept. 
Pub. Wks., Ottawa, Ont., soon receives 
bids building breakwater here. About $20,- 
000. E. Lafleur, Ottawa, engr. 


Protection Works —Laprairie, Que. — 
Dept. Pub. Wks., Ottawa, Ont., soon re- 
ceives bids completing protection works. 
About $82,000. E. Lafleur, Ottawa, Ont., 
engr. 


Telephone and Telegraph Lines—British 
Columbia—Dept. Pub. Wks., Ottawa, Ont., 
appropriated $97,000 to build telephone and 
telegraph lines here. 


Wharf—Cowichan Bay, B, C.—Dept. Pub. 
Wks., Ottawa, Ont., soon receives bids 
building wharf here. About $12,000. E. 
Lafleur, Ottawa, Ont., engr. 


BIDS DESIRED 

Bulkhead—Boston, Mass,—Until A 
by Comn. on Waterways & Pub 
State House, building 1000 to 3700 
timber bulkhead on Commonwealth 
East Boston. F. W. Hodgon, eng 
vertised in this issue. 

Tracks—Brooklyn, N. Y¥.—Unti! 
19, by J. H. Delaney, comr. transit , 
49 Lafayette St., New York City, fur 
and installing tracks for portion of 
Rapid Transit R.R. extending ove, 
along Shell Rd. and West 6th s&s: 
point near Ave. X to Sheepshead PB: 

Bulkhead—New York, N. ¥.—lUnt 
15, by M. Hurlburt, comr. docks. Pi. 4 
Battery Pl, North River, furnishing 
and material for building bulkhead 
form between East 79th and East 8vt} 
East River, Manhattan Boro. and fo 
positing riprap thereat. 

Water and Electric Light Equipmen:— 
Aitkin, Minn.—-L. Hallem, city com: 
ceiving bids furnishing 1 purifier, 1 w.« 
filter, one 150 h.p. corliss type steam envine 
1 electric generator, 125 kw. current. 1 
coal conveyor and 50,000 gal. steel or wood 
water tank. 

Foundation—Duluth, Minn.—Fidelit, In 
vestment Co., Lake Ave., S., receiving bids 
for foundation for 4 story, 114 x 25° ft 


er 


office. Total cost, $75,000. German & Jens- 
sen, 410 Amer. Exch. Bank Bldg., archts 

Electrie Light Extensions, Conduits, Ete. 
—Outremont, Que,—Until Aug. 10, by city, 
building electric light extensions, cost $13.- 
000, underground conduits, $7500. poles, 
ete., $5000, gullies, $1000, burying cables. 
$15,000. I. Duchatel, engr. 

Garbage Destructor—Outremont, Que.— 
Until Aug. 10, by city, building garbage de- 
structor. About $20,000. I. Duchatel, 
cngr. 


Railway Ties—Toronto, Ont.—Until Aug 
25, by E. Langham, genl. purch. agt., 
Canadian Natl. R.R., for 1,375,000 railway 
ties, to be delivered on Canadian Nat] 
lines, 1,000,000 between Port Arthur and 
Pembroek, 50,000 in Central Ontario, 25,- 
000 between Ottawa and Quebec, 260,000 
between O’Brien and Quebec and 160,000 
in Lake St. John Dist. 


Wharf—Dauphin, Man.—Until Aug. 19, 
by Dept. Pub. Wks., Ottawa, Ont., building 
crib wharf in front of government fish 
hatchery, Dauphin River, Selkirk Co. About 
$11,000. E. Lafleur, Ottawa, ener. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*xSuspension Line — Hartford, Conn, — 
Hartford Electric Light Co., 266 Pearl St., 
let contract placing high tension suspen- 
sion line across Connecticut River, below 
Dutch Point, to F. T. Ley, 495 Main St., 
Springfield, Mass. About $50,000. 

* Penstock—Potsdam, N. Y¥.—St. Law- 
rence Transmission Co., Colton, will rebuild 
600 ft. 16 ft. wood penstock which recently 
collapsed, causing about $30,000 damage 
Work will be done by day labor 

* Waterproofing — Utiea, N. Y. — Bd 
Supervs. Oneida Co. let contract water- 
proofing county court house here, to Obelisk 
Waterproofing Co., 1 Madison Ave., New 
York City. About $28,250. 

*Subway Walls—Erie, Pa.—City let con- 
tract building Division St. subway walls, 
to W. Bancroft, Jr. About $10,525. Noted 
June 5 

*Ovens—Phillipsburg, Pa.—Hagerty Bak- 
ing Co. let contract building ovens, to Gear- 
hart Constr. Co., Phillipsburg. About $30,- 
000. 


*Cast Iron Pipe—Detroit, Mich.—De)t. 
Purchases & Supplies, Municipal Courts 
Bidg., let contract furnishing 3115 tons 
ec. i. pipe, to Camden Iron Wks., Line St 
and Coopers Creek, Camden, $50.60 per 
ton. Noted May 29. 


* Pavilion — Spokane, Wash. — Spokane 
Union Stock Yards Co., Union Stock Yaris, 
let contract building 1 story, concrete and 
frame pavilion, to Meyers & Telander, Hut- 
ton Bldg. About $50,000. 


*Dam—San Francisco, Cal.—Bd. Pub. 
Wks. let contract building Hetch Hetchy 
Dam, siphon spillway type, to Utah Constr 
Co., Eccles Bldg.. Ogden, Utah, $5,447,800 
Contractor to furnish cement. Noted 
July 17. 


* Wharf—St. Michel de Bellechasse, Que 
—Dept. Pub. Wks., Ottawa, Ont., let con 
tract removing and rebuilding wharf, to J 
B. Gallibois, St. Pierre, $32,422. Noted 
June 19. 

*Pier—Port Hope, Ont.—Dept. Pub 
Wks., Ottawa, let contract repairing pie! 
here. to R. Brewder, Cobourg, $11,565. 
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ee asst © Te Se eA... .c-cocccens ed Aug. 14 Aug. 18 Removing Boutders—New- 
Aug. 20 Cartersville, Ga. ........4 Aug. 7 Aug. 26 Indiana ..........eseeeeeed Aug. 14 POC. Fe. fic cccseedowecea July 24 
Aug. 20 Philadelphia Ne aia” Aug. 14 EE, PT gnc cco vs vcnsene cil Aug. 14 _ Ady. July 24 - 
Aug. 21 Mandan, N. D. ..........+4 Aug. 7 Aug. 26 Bordentown, N. J.........2 Aug. 14 Aug. 18 Dre dging Nowtet, Va Juty 
Aug. 21 Sens ieee. i 2 Adv. Aug. 14. Adv. July : : 
Aug. 32 ar te Rue 2S nue 26 Tremton, N. J... .. 00050501 Aug. 14 Aug. 19 Repairing Dike — Phila- 
: °1 New Baltimore, : ‘ Adv, Aug. 14. phia, Pa July 24 
Aug. 21 New Baltimore, Mich. ....Aug. 14 : _ 14. zs x ‘. 
Aug. 25 Walnut Grove, Minn Aug. 7 Aug. 26 New York, N. Y. .........4 en Adv July ot ae i, 
‘ae SE Sloke ao ater E Aug. 26 Guntersville, Ala. ......... July 31 Aug. 1 Jater »*ipe—Washington, 
— aay mies en oe ls Aug. 4% We ST OEM, ODN bck cc esnes eesed Aug. 7 Bb. ¢ s July 31 
Avg. 25 Royal Oak, Mich Aug. 14 Aug. 27 Welch, W. Va. ...........4 Aug. 14 Aug. 19 Canal Wall—Washington, 
Aug. 25 Fairhaven, Mass, ........Aug. 14 Avg. 27 Middletown, Del. ........ \ug. 14 D. C eh July 31 
r “Adv. Aug. 14. — sn BUS. ST NOW TORO icin cc ve vewse sad Aug. 14 Adv. July 31 
; a ; E Adv. Aug. 14. Aug. 19 bated Supply — Stapleton, : 
Aug. 38 Fieléna, «ArK .....006%5. Aug. 14 i ; ug. 7 
BRIDGES Aug. 28 Martinsburg, W. Va...... Aug. 14. Aug. 19 Repairing Wharf—Washing 
P Aug. 28 aay agp oes 4,078 ce ees oF Aug. 14 —, a a Aug 
Aug. 18 Harrisburg, Pa. .......... Aug. 7 Adv. Aug. 14. Adv. Aug : 
Aug. 18 Pritchard.’ ee tN ‘o—- 7 Aug. 29 Greenfield, Ind. ......... Aug. 14 Aug. 20 Metal and Glass Work 2 
Aug. 18 Pine City, RE eo Aug. 14 Aug. 30 St. Martine, Nea ak een Aug. 14 Key West. Fla. July 17 
Aug. 18 Harrisburg, Pa...........Aug. 14 Sept. 1 Arcadia, Fla. ............: Aug. 7 Ady. July 17 J 
Aug. 19 St. George Island, Md.....Aug. 14 Sept. 1 Salt Lake City, Utah.....July 24 Aug. 20 Roofing — Spec. 4005 — 
Aug. 19 Pickering, Ont. ..........4 Aug. 14 Sept. 2 Independence, Mo. ........ Aug. 7 Norfolk, Va. ..... July 
Aug. 19 Statesboro, Ga. .......... July 3 Sept. 2 Minneapolis, Minn.......... Aug. 14 Aug. 20 Torpedo Racks—Spec. 4008 
\ug. 19 Orangeville, Ont. ........: Aug. 14 Sept. 2 Washington, Ga. .........: Aug. 14 —Pearl Harbor, H. T. \ug 
Aug. 19 Port Hope, Ont...........2 Aug. 14 Sept. 2 Sylacauga, Ala. ..........4 Aug. 14 Aug. 20 Completing Structural Shop 
ee +4 Ewatmere, Be is rai ieee July 3 Sept. 3 Toledo, 2 EES eee Aug. 14 : one 3719—Mare Island ce a 
Aug. 30 RGW JOTROV. .5c occ wc owed con. 2 Be, Bers, GR, ec cece esd Aug. 14 Sal, ....-.ees pe eteee ass.+-Aug. I 
Adv. Aug. 7. Se, SO oes vcs en cokes Aug. 14. Avug.20 ay Wall—Spec. 3773— 
Aug. 20 Barrington, R. I Aug. 14 Oct. 10 Tacoma, Wash. ..........4 Aug. 14 Cnarttten, & Cyc estecd Aug. 14 
Aug. 20 Albany, Ore..............Aug. 14 : Adv. Aug. 14 Aug. 25 Fuel Oil—Washington, D.C.Aug. 1 
AUR. Be TRE voc. s ove s tcscmesd Aug. 14 Aug. 25 Post Office—Mystic, Conn..July 31 
Aug. 25 Wi r : Aug. 26 Dredging—Honolulu, H. T June 2¢ 
Aug. 25 Great Pave, ito’ ica wink J A UE. : EXCAVATION AND DREDGING 5 Adv. Fane 26 
Aug. 25 Underwood, Wash. ...... Aug. 14 Aug. 19 Ottawa, Ont. .............Aug. 14 Aug. 27 Sea _ Wall — New York in 
Aug. 26 Lockhart, S. C. ..........Aug. 14 Aug. 20 Brooklyn, N. Y......... . Aug. 14 ee ae ee : ‘ July 3 
F Adv. July 31 
; Adv. Aug. 14. Aug. 20 Carrollton, Miss. .........4 Aug. 7 a Oe ee 
Sept. 1 Duluth, Minn. . Aug. 14 9 i P i Aue. 7 Aug. 27 Electri¢ Lighting and 
aot I eee eeeceeeed ug. Aug. 28 Granite Falls, Minn.......Aug. 7 Power System, Spec. 3982 
orf eenvels, Minn. -re+++-Aug. 14 Sept. 2 Sanford, Ala. ............Aug. 14 een tae hee 46 
Sept. 9 Duluth, Minn. |.........:.Aug. 14 Aug. 27 Dredging-——Norfolk, TA July 31 
Sept. 23 Harrisburg. Pa...........é A a 14 INDUSTRIAL WORKS Adv. July 31 
Adv. Aug. 4 bats i Aug. 27 Lock and Abutment = 
gs. 14 Aug. 16 Worcester, Mass. .......-/ Aug. 14 eS aa 
Aug. 20 Minneapolis, Minn. ......./ ae. e adv. July 31 
STREETS AND ROADS SS Se Cees Nae, 9 one 8s 8 <t Ug: 14 Aug. 29 Post Office—Fayette, Mo...July 24 
. 19 el Aug. 22 Wilkes-Barre, Pa. ......../ Aug. 14 Aug. 29 Dredging — New York, | 
ug. IBAN ose csccess .-+.-Aug. 14 NW. ¥ “a ... July 3 i 
\ug. 16 Granite City, Il. .........Aug. 14 BUILDINGS Ady. July 31 é a 
Adv. Aug. 14. Aug. 29 Breakwater—Chicago, Ill..Aug. 7 a3 
ge g. 14 = + 
\ug. 18 Walnut Ridge, Ark. ...... July 17 Aug. 16 Hazleton, Pa. ......+..+++4 Aug. 14 Adv. Aug. 7. E " "5 
Adv. July 17. me ee rer re July 24 Sept. 2 Towboat—Memphis, Tenn..Aug. 7 
AUG. 16 TRORtO Te oss veers kee T Aug. 18 Ottawa, Kan. .... 0.2... Aug. 7 Sept. 2 Miscellaneous Equipment— 
\ug. 18 Beamsville, Ont. .........Aug. 7 Avg. 18 Maple Shade, N. J........Aug. 14 Washington, D. C. .......July 10 
\ug. 18 London, Ont. ............Aug. 7 Aug. 18 Minneapolis, Minn. ......Aug. 14 Adv. July 10 and 17 
\ug. 18 Brantford, Ont. ..........Aug. 7 Aug. 19 Spring City, Pa. .........Aug. 7 Sept. 2 Post Office—Kansas City, 
\ug. 18 Kingston, Ont. ...........Aug. 7 Aug. 19 Fairmont, Neb. ..........Aug. 7 We eli ot. s.< ; July 3s ia 
a 
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mas See Eng Okla., Ada—City retained Johnson & Mich, Royai Oak—M. L. Ih 
Close News-Record Benham, engrs.. Firestone Bldg., Kansas engrs., 821 Chamber of Com); 


~ 


Sept. 2 Dredging, New York, N. Y..Aug. 
Adv. Aug. 7. 


Scpt. 5 Post Office — Montevideo, 
Pais chin Doe a Ak eke oe Oi Aug. 14 
Sept. & Post Oftice—C arroll, Ia. ..Aug. 14 
Sept. 10 Post Office—Douglas, Ga...July 31 
Sept. 18 Post Oflice—North Taleda, 
Be. ukien ‘Ce eweaeeeheeus eee Aug. 14 
MISCELLANEOUS 
Aug. 18 Mechanical Loader—Hast- 
ings, Minn. esp tna 64 So 
\ug. 18 Culverts, Piers—Grenville, 
Que. .... P pie we ae Aug. 14 
Aug. 18 Cast Iron Pipe, ‘Detroit, 
Pc heuis aw he awe wes wwe Aug. 14 
\ug. 18 Water Tube Boiler, etc, 
Webster City, Pa. ........4 Aug. 14 
\ug. 18 Paving Bricks Montreal 
ee so kas ene is oa re ee eee Aug. 14 
\ug 19 Trac ks—Philadelphia, Pa..July 2 
Adv. July 24 
Aug. 19 Channel — Prince Edwards 
NI dal ia ete ad meio wee July 31 
Aug. 19 Wharf — Dauphin River 
ES a oe aaa &. oe aes sen 
Aug. 19 Ottawa, Ont. . ok amon saan. 2S 
\ug. 4° Cement—New York, N. Y..Aug. 14 
Aug. 20 Brooklyn, N. Y.........¢-4 Aug. 14 
\ug. 20 Safety Cars Saskatoon, 
Sask Pre jniteaewa een Tuly 24 
Ady. July 24 
Aug. 20 Creosoted Wood Blocks, 
Baltimore, Md. . Fe Aug. 14 
Aug. 20 Wharf—Stewart, B. C. ...July 31 
\ug. 20 Bulkhead, Boston, Mass...Aug. 7 
Adv. Aug. 7 
Aue. 20 Retaining Wall—St. John, 
i gn¢2¢¢ cnen aan ee oa Aug. 14 
Aug. 22 Heating, etc., Hudson, N. Y.Aug. 14 
Adv. Aug. 14. 
Aug. 23 or insit Shed — Halifax, 
Ds siavne es eemnns oan ean ug. 14 
Aug. 25 Raltws iy Ties — Toronto, 
 GAserskaedsderdaaaeaen Aug. 7 
Aug. 26 Column Foundations—Phil- 
adeiphia, PR. ....cssceseci ug. 14 
Aug. 28 Silo—Savannah, Ga....... July 24 
Aug. 28 Wharf—Sillery, Que. ....Aug. 14 
Sept. 12 Dam—Decatur, Ill. ......4 Aug. 14 
Sept. 15 Levee—Alexandria, La. ..Aug. 14 
Sept. 23 Turbines, ete.—Saskatoon, 
EG eee pie Se July 24 


Adv. July 24. 





Where name of official is not given, 
inquiries should be addressed to City 


Clerk, 
official. 


County Clerk or corresponding 





Waterworks 
PROPOSED WORK 


N. Y., Geneva—Bd. Pub. Wks. plans to 
nstall new pumping unit for water supply, 
4,000,000 gal. daily capacity. J. W. Bren- 
nan, city engr. 


Md., Brunswick—City soon receives bids 
building 3,000,000) gal. concrete storage 
reservoir, involving 3000 ft. 10 in. ci. pipe 
with valves, 3000 cu.yd. concrete and 10,- 
000 ecu.yd. earth excav. About $30,000. Ad- 
iress F. L. Spitzer, clk. Norton, Bird & 
Whitman, 616 Munsey Bldg., Baltimore 
engrs. 


Md., Mt. Airy—City plans to build water 
storage and pipe system. Bonds for $18,000 
voted for project. A. R. Molesworth, mayor. 

Minn., St. Paul—Bd. Water Comrs. have 
completed program for improvements to 
cover 5 years; 1920 program includes pre- 
liminary work on impounding reservoir, 
cost, $202,500; meters, $1,500, reservoir on 
Snelling Ave., $160,000, dam, $50,000; total 
§ vear program includes conduit from Lake 
Vadnais to here having 65,000,000 gal. ca- 
pacity every 24 hours, $440,000, low service 
main from Cayuga St. to congested district 
and new pumps, $300,000 and 10,000,000,- 
000 gal. impounding reservoir, $525,000 
J. Cc. Flanagan, secy. 

Mont., Ryegate—City plans to improve 


waterworks system. About $25,000. ee 
Atkinson, Bismark, N. D., engr. 


Mo., Marysville—A. D. Hewitt, city elk., 
soon receives bids building water filtration 
plant. About $50,000. 


Mo., Westen—City having plans prepared 
extending pipe line, 
and concrete reservoir 
FE. Rollins & Co., 
sas City, 


also building new well 
About $20,000. W. 
209 Ry. Exch. Bide, Kan- 
engrs 


City, Mo., to investigate feasibility of water 
supply. Probable source will be from 
spring 13 mi. from city, to be conducted to 
within 1 mi. of city by gravity line and 
then forced to reservoirs. Present expendi- 
ture, $400,000, probable future expenditure, 
$300,000. 

Okla,, Carnegie—City election soon to 
vote on $30,000 bonds to extend water- 
works system. V. V. Long & Co., 1300 Col- 
cord Bldg., Oklahoma, engrs. 

Okla., Hobart—City plans election soon 
to vote on $250,000 bonds to improve wa- 
terworks system. V. V. Long & Co., 1300 
Coleord Bldg., Oklahoma, engrs. 

Wash,., Pullman — City plans to fay 
1000 ft. 4 in. and 1000 ft. 6 in. c. i. mains 
to replace present wooden pipe. Cost to 
exceed $5000. C. M. Hooper, Pullman, 
ener. 

Wash., Valley—City plans to lay 2 mi. 


12 in. pipe. About $10,000. Washington 
Surveying & Rating Bureau, Sherwood 


Bldg., Spokane, engrs. 


Cal., Los Angeles—Municipal Impvt. 
Dist. No. 10 (Westgate annexed section) 
defeated $90,000 bond issue to build system 
to distribute water from aqueduct to An- 
geles Mesa Dist. Noted June 26. 


BIDS DESIRED 


N. Y., Hudson—See “Miscellaneous.” 

N. J., Hawthorne—Until Aug. 209, by 
Boro Comrs., furnishing, laying and plac- 
ing 6000 ft. 6 in. c. i. pipe, 9 hydrants and 
20 valves. J. A. Shea, clk. H. J. Harder, 
Paterson, engr.; advertised in this issue. 

Pa., Phila—Until Aug. 19, by Bureau 
Water Supply, 792 City Hall, building su- 
perstructures for pumping station, placing 
valve boxes and furnishing meters for 
pumping station No. 4, Lardners Point. 

Ky., Ashland — Until Aug. 18, by Bad. 
Water Comrs., building pumping station 
and filtration plant. Alvord & Burdick, 8 
South Dearborn St., Chicago, engrs. Noted 
July 10. 

Mich., Royal Oak—Until Aug. 25, by C 
W. Hubbell, engr., 2348 Penobscot Bldg., 
Detroit, furnishing labor and material lay- 
ing 15,000 ft. 6-8 in. ci. pipe water mains 
a Bronx Subdivision here, for Baker Land 

0. 

N. 8., Berwick—Until Aug. 30, by B. C. 
Thompson, secy. water comrs., building 
concrete and timber dam, 1100 ft. high, 2 
ft. diameter,- wood stave flume, power house 
and wheel pit. Work involves 3000 cu.yd. 
earth and 1700 cu.yd. rock excav., 800 cu. 
yd. mass concrete, 1100 ft. 2 ft. wood stave 
pipe, and 18,000 ft. B.M. timber. Total 
cost, $27,500. S. E. March, Berwick, engr. 


PRICES AND CONTRACT AWARDED 
(xIndicates award of contract) 


*R. 1. North Smithfield (Woonsocket 
P. O.)—Andrews Mills Co., Branch Village, 
will lay 2600 ft. ci. waterpipe and build 
40 x 40 ft. rein.-con. pump house and con- 
crete power house with 250 h.p. wheel 
Work will be done by day labor. 

*Minn., Montevideo — BK. O. Bonn, city 
elk., let contract extending waterworks sys- 
tem, Sect. 2, to Circular Concrete Co., 846 
Builders Exch., Minneapolis, $16,625; Sects, 
3 and 4, to W. D. Lovel, 2247 Hendon Ave., 
Minneapolis, $5.621 and $19,638 respec- 
tively. Noted July 17. 

*xKan., Caldwell—City let contract fur- 
nishing 5 mi. 10 in. c.i. pipe to Nat'l Cast 
Iron Pipe Co., Commerce Bldg., Kansas 
City, Mo.; laying same to Y. C. Brooks & 
Son., Jackson, Mich., $14,700 

*Ariz., Phoenix—City let contract drain- 
ing underground waters, system to have 
outlet into Gila River, to C. Fisher, 845 
North 6th Ave., about $125,000. Work in- 
volves 49,500 ft. 18 in. tile pipe. 


*Ariz., Phoenix—Union Oil Co. of Ari- 
zona, 15th and Santa Fe Sts., will build 
distributing plant to consist of warehouse, 
office, purop house, garage, storage tanks, 
etc. About $100,000. Work will be done 
by day labor. 


Sewers 
PROPOSED WORK 


Fla., Jacksonville—City voted $200,000 
bonds to improve and build sewers. F. M 
Edwards, city engr. 


Fla., Seabreeze—City soon lets contract 
building drainage system, involving 24 mi. 
vitr. pipe, 100 catch basins and 25 man- 
holes. . M. Rogers, Daytona, engr. 


Detroit, soon lets contract fur 
and material for laying 2200 
vitr. pipe sewer, ir Vinsetta | 
vision, for Vinsett: zand Co. 
cludes Imhoff tank, ejector 
sprinkling filter. About $25,000, 
Minn., Duluth—See “Streets 4 
Minn., Litchfield—F. ©. Tio} 
elk., soon lets contract laying 
8 in. and 2235 lin.ft. 10 in, s¢ 
Dists. Nos. 11, 12 and 20, 

8. D., Elk Point — City electi: 
to vote on bonds to build sewers 
W._D., Fairmont—City having 
nared by W C. Buck, engr., 1 
Minehaha Parkway, Minneaglis f 

age system, 

Vyo., Chey enne—City voted $ 
to build storm sewers. E. W Gla 
engr. Noted July 2), 


Mont., Sidney—City electfon Aus. .- 
vote on $30,000 bonds to build 1) 
18 in. pipe sewer extensions. 
Thomas, Sidney, engr. 

fdaho, Soda Springs—Town Co 
lets contract furnishing materials 
building Sewer Dist. No. 2, involvi; 
ft. 12 in., 8500 ft. 8 in. and 6500 ft. 6 
hf pipe and 5500 cu.yd, excav. A. \i 
elk 


Ore., Portland—City soon lets « 
building vitr. or cement sewers in F 
37th and Raymond Ave., East i 
north from Oregon to Halsey Sts, Har 
Ave. and 55th Ave, S. E., East 76th s 
from East Burnside to East Glisan § 
About $10,000. O. Laurgaard, city ener 


Ore., Portland—City Council ado; 
resolution to build vitr. or cement s 
in Glisan St. from point 100 ft. we 
16th St. to Willamette River. About § 
366. ©. Laurgaard, city engr. 


Ore., Portland—City Council soon 
contract building vitr. or cement 
sewers in East 76th and East 29th Sts 
and paving with asphaltic concrete N 
on crushed rock base or concrete Nos 
and 2, East 61st St. and district improv 
ment in Farragut St. et al. About $1 
Q. Laurgaard, city engr. Noted July 10. 


BIDS DESIRED 


Mass., Fairhaven—Until Aug. 25, by Bi 
Sewer Comrs., building 1200 lin. ft 
and 465 lin.ft. 10 in. sanitary sewers with 
manholes and appurtenances. Address F. \ 
Metcalf, 25 Merchants Bank Bldg, Ni 
Bedford; advertised in this issue 


Pa., Harrisburg—Until Aug. 18, by Supt 
Streets & Pub. Impvts., Room 30, Com- 
monwealth Trust Co. Bldg., building sewe 
in Penn St., from Seneca to Schuylkill 
Sts., and in Berkley Pl. 28 ft. east of 
Reservoir Park. 


Pa., Phila.—Until Aug. 20, by Dept. Pu! 
Wks., Room 412, City Hall, building x bran 
sewers in various streets. <A. Allen, cit) 
ener. 


Pa., Pittsburgh — City receiving bids 
building 6, 15 and 18 in. sewers in Sebring, 
Fallowfield, Pioneer and McConnell Aves 
Veronica, Sundehan, Berthoud, Wallac: 
and Esplanade Sts. N. S. Sprague, City 
County Bldg., engr. 


Miss., Senatobia — Until Aug. 21, /) 
Town, constructing system of house sewers 
Work involves 8 mi. 6-12 in. pipe sewers 
manholes, flush tanks, ete. H. I. Gill, elk.; 
advertised in this issue. 


0., Toledo—Until Aug. 19, by D. H. Good- 


willie, serv. dir., building Sewer No. 1363 
involving 4752 ft. 8 in. vitr. pipe, 16 m 

hcles, ete. About $10,286. 
city engr. Noted July 31. 


Mich., Detroit—Until Aug. 18, by C. W 
Hubbell, engr., 2348 Penobscot Bldg., fur 
nishing labor and materials for trenc)ine 
backfilling and laying 4000 ft. 12-24 
vitr. pipe sewer and 13 brick manholes } 
Seven Mile Rd., for Lincolnshire Land ' 
c/o Engineer. About $15,000. 


Mich., New Baltimore—Until Aug. °!, ! 
C. Gibbons, city clk., laying and = back 
filling complete vitr. crock storm sewerag: 
system in Main, Maria and 
involving 8 and 12 in. pipe. 


Mich., Royal Oak—Until Aug. 25. by ¢ 
W. Hubbell, engr., 2348 Penobscot Bits 


Detroit, furnishing labor and material lay- 


ing 15,000 ft. 8-12 in. vitr. pipe sewe! 
disposal plant, tanks, sand filter and pum! 


ing. station, in Bronx Subdivision, for bake! 


Land Co. ‘About $45,000. 








H. C. MeClur 


Alfred ( Sts., 
About $14,- 
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ntinued) 
Hartley—Until Aug. 20, by H. F. 
“rs. town elk., for construction of 
 rein.con. rectangular sewer, rang- 
~, size from 6 ft. x 5 ft. to 3 ft. 6 in. 
et. 386 ft. 36 in. circular sewer, vitr. 
x omental block, 1340 ft. 33 in. cir- 
ta vitr. or segmental block, 2679 
in. vitr. sewer pipe, etc. H. R. 
North 2nd St., Cedar Rapids, 


sewer 





ilar sewer, 
ft. 8-24 
Green, 197 
engr. 
Ia., Strawberry Point—Until Aug. 18, by 
G. Seofield, town clk., for construction of 

4) ft, 8 in, tile sewer, 1400 ft. 6 in. tile 
sewer, septic tank, dosing chamber, sand 
‘iter bed and sludge basin. H. R. Green, 
107 North 2nd St., Cedar Rapids, engr. 

Minn, St. Paul—Until Aug. 18, by H. W. 
dustin, city purch. agt., City Hall, building 
-.wers in Cleveland Ave, between Univer- 
city, Myrtle and Wabash Aves., 360 ft. 
south: James and Juliet Sts. between Un- 
ierwood Ave. and 185 ft, west of Snelling 
\ve.; Macalester Ave. between Jefferson 
\ve, 75 ft. north Juliet Ave. from Juliet 
st. to point 75 ft. north Palace St. ; from 
Palace St. to point 75 ft. north James St. ; 
james St. to point 75 ft. north Randolph 
st. O. Claussen, city engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*R. LL, Providence—City let contract 
building vitr. sewers in Magnolia St., 
Freeman Parkway and Laurel Ave., to M. 
\. Gamino Constr. Co., 428 Grosvenor 
Ridg.; Delaine St., to N. W. Colgrove, 
Providence. Total cost, $75,000. Noted 
July 10. 

*xConn,, Portland—City let contract 
building vitr. tile sewer in Ocean St., to 
G. Dascanio.s Portland, $10,753. 

*N. Y., Syracuse—Pd. Contr. & Supply 
let contract building Sect. D., 17th Ward 
sewer, to Mondo Constr. Co., Kirk Bldg., 
$80,507. Noted July 31. 

*N. J., Westmont—City let contract to 
W. P. Corson, 1141 Sycamore St., Camden, 
building 9 mi, sanitary sewerage system, 
$62,691; disposal plant and pumping sta- 
tion, $26,284. Noted July 31. 

*Pa,, Hamarville—Consumers’ Mining 
Co. let contract building sewage disposal 
plant, to Pihl & Miller, Wabash Bldg., 
Pittsburgh. Cost to exceed $10,000. 


*Pa,, Pittsburgh—City let contracts 
building sewers in Stafford Ave. between 
Cherry and Chestnut Sts., and Poplar St. 
between 2ist and 26th Sts., to Mayer Bros. 
Constr. Co., Commerce Bldg., $11,697 and 
$15,528, respectively; 4th St., between East 
and Dunn Sts., to J. F. M. Doyle, $7666. 


*N. C., Goldsboro—City let contract for 
labor for installing 53,000 ft. 8-12 in. tile 
sewer pipes in all unsewered streets, to Sul- 
livan, Long & Hagerty, Bessemer, Ala., 
$53,000; pipe, to Chattanooga Sewer Pipe 
Co, Ft. Gpie, Chattanooga, Tenn., $11,000. 
Noted July 10. 

*N. C., Tarboro—City let contract for 
labor, for installing 14,400 ft. 6, 8 and 12 
in. vitr. sanitary sewers, to F. G. McGuire, 
601 Paul-Gale-Greenwood Bldg., Norfolk, 
Va., $19,135; pipes, to Chattanooga Pipe 
Wks., Ft. Gpie, Chattanooga, Tenn. $3,025. 


Mich., Detroit—City received bids build- 
ing Virgina Park Relief Sewer from 
Wilson to 14th Aves., involving 1920 
ft. 4 ft. brick or concrete sewer, from 
W. Blanck & Co., 330 Longfellow Ave., $34,- 
887; Jeynes & Affeld, 1208 Ford Bldg., 
$37,422 ; J. Winterbottom, 3274 West 25th 
St. Cleveland, $39,900. 


*Mich,, Detroit—City let contract building 
5200 ft. sewer in Mack Ave. Pub. Sewer, 
to J. Porath, 34 McGraw Bldg., $118,914. 
Noted Aug. 7. 


*Ia., Marshaliton — City let contract 
building sewers in Dist. No. 5, to Anderson 
«& Emple, Marshallton. About $10,000. 


*Minn., Austin—City let contract _build- 
8 Sewers in Hope, Ash and Clark Sts., to 
De Graff Wolff, 985 Schaffer St. St. Paul, 
$12,366. Noted July 31, 


Neb... Lineoln—City rejected bids re- 
ce'ved Aug. 2, building 14,800 ft, sanitary 
aw Work will be done by day labor. 
3. W. Bates, city engr. Noted July 17. 


cot Mo Milan—City let contract building 
Soon Nant neue and sewage dis- 
About” §29°000.)" eil, Leavenworth, Kan. 


tone Idabell—City let contract build- 
is main sewers and a sewage disposal 
\,.nt, to Empire Constr. Co., Kansas City, 
Noted Ne ae and $54,800 respectively. 


Seattle — See 


Portland — City 
bids building sewerage system in Wast 38th 
and Knight Sts., from J. 
Jacobsen-Jensen 
t., $12,585, Azar & Co., Portland, $12,439. 


Keating, Portland, 


Bridges 


PROPOSED 


Fla., Jacksonville—City voted $200,000 to 
improve and build bridges. F. M. Edwards, 


Fergus Falls—City 


Eschweiler, 
kee., Wis., engr. 
Henry—Scotts 


to have twelve 50 ft. spans and 16 ft. road- 
About $70,000. State will appropri- 
ate $35,000 
c/o State Highway Dept., Lincoln, engr 
Neb., Minatare—Scotts Bluff Co. (Gering) 
plans prepared 


to have twelve 50 ft. spans and 16 ft. road- 
About $70,000. State will appropri- 
ate $35,000 
c/o State Highway Dept., Lincoln, engr. 

Neb., Morrill—Scotts Bluff Co. 
plans prepared 
bids building rein.-con. arch bridge here, to 


About $70,000, 
ate $35,000 
c/o State Highway Dept., 

Neb., Scottsbluff—Scotts Bluff Co. 
having plans prepared 
ceives bids building rein.-con. 


Lincoln, engr. 


roadway and # ft. walks. 
Government appropriate 
Highway Dept., Lincoln, ener. 

Tex., Rockwall—See “Streets and Roads.” 
_ Blythe—See 
California. 

Cal, San Bernardino—City election soon 
on $50,000 bonds 
over Lytle 
bridge over Warm Creek, 


“Railways” 


to build bridge 


Cal., VasaliamSee “Streets and Roads.” 


Windsor—City and 
plan to build 


Dominion Gov- 
suspension 
River from Ouelette St.. here, to Bates St., 
Mich. J. A. 
Graphic Arts Bldg., 


BIDS DESIRED 


R. I., Barrington—Until Aug. 20, by State 
Providence, 
72,106,108 and 


building state bridges Nos. 
Center Bridge, 


known as 
Oak Valley 
Bridge, Burrillville and Nyatt Bridge, here. 
Address A. L. Atwood, State 
Providence ; advertised in this issue. 


Harrisburg—Until 


Comrs. Dauphin Co., building 40 ft 
con. bridge over Paxton Creek on Shaonix 


3d. Pub. Rds., 


over Paxton Creek on Sycamore St., 43 ft. 
also 76 ft 
bridge over Flushing Creek, 
G. 


M. Hershey, 3ank «Bidg., 


First Natl. 


Harrisburg—Until 
Templeton, 
Commonwealth 
constructing Soldiers’ and Sailors’ Memorial 
Park Extension 
Greiner & Co., 
Baltimore, engrs. A. W. 
York City, 
in this issue. 
George Island—lUntil 
by State Rds. 
Baltimore, building 984 ft. creosoted wood- 
en pile and timber bridge, 14 ft. wide, 10 ft. 
clear roadway, over Potamac River from 
here to mainland. 
Mackall, state engr. Noted June 12; ad- 
vertised in this issue. 

8S. C., Lockhart—Until Aug. 26, at office 
of Lockhart Mills, Lockhart, building steel 
highway bridge over Broad River, here; 
Advertised in this issue. 

0., Toledo—See “Streets and Roads.” 

0., Toledo—Until Sept. 3, by D. H. Good- 
building 40 ft., 
single leaf, 80 
Creek, cost $65,000; 


Pennsylvania, 


Fidelity Bldg.. 
3runner, 191 Park 


About $10,000. 


bascule bridge, 
over Swan 





ft. deck bascule bridge single or double 
leaf, 80 ft. wide. on Summit St 3165 ‘ 
Bidder to submit own plans and specific 
tions H. C. McClure, city engr 
Michigan—Until Aug. 20, by State High- 
way Comr., Lansing, building 200 ft., 
rein.-con. arch bridge, 24 ft wide, over 


Thornapple Creek near Grand Rapids, con 
sisting of one 70 ft. and two 65 ft. spans 
and 20 ft. roadway, involving 598 cu.vd 
rein.-con. and 882 cu.yd plain concrete 
State Trunk Line Bridge No. 93, Kent 
Co. ; 50 ft. span truss bridge over Sturgeo 
River near Sturgeon, two 10 ft. abutment: 
and 20 ft. concrete flooring, 178 cu.yd 
concrete, No. 291, Delta Co.; bridge ove 
Prairie River near Bronson with two 35 
ft. girders, 20 ft. roadway, two 8 ft abut 
ments and one 8 ft. pier, 126 eucyd. plai: 
and 132 cu.yd. rein.-con., No. 205, Brane} 
Co.; one 35 ft. girder bridge, 20 ft Vide 
over Pine River near Standish, two 10 ft 
abutments, 183 cu.yd. concrete, Ne a7 
Arenac Co.; bridge over Bird Creek, Por 
Austin, two 35 ft. girders and two 1 { 
abutments, 167 cu.yd. plain and 60.8 cu ya 
rein.-con., No. 315, Huron Co.; 40 ft. rein 
con. girder bridge over Hedge Creck a 
Crystal Falls, 20 ft. roadway, and two 
ft. abutments, 85 cu.yd. plain and 94 cu.yd 
rein.-con., No. 287, Llron Co.; bridge ov: 
Hog Creek at Quincy Twp., two %5 ft 
rein.-con. girders, 20 ft. roadway, two 7 ft 
abutments and one 7 ft. pier, 238 cu yd 
rein.-con., No. 203, Branch Co 

Minn., Duluth—Until Sept. 1, by Comrs 
St. Louis Co., building 74 rein.-con. bridge 
in 6 districts. About $385,000. R. W. A¢ 
ton, co. engr. Noted July 31 

Minn., Duluth—Until Sept. 9, by W. H 
Bargen, treas. St. Louis Co., building 
rein.-con. and steel bridges in 4th, 5tl 
6th and 7th Dists, 18 ft. wide, lengt} 
varying from 20 to 200 ft. About $200,000 
R. W. Acton, co. engpe. 

Minn., Minneapolis Until Sept. 2, by 
Comrs. Hennepin Co., building 840 ft 
bridge, 20 ft. wide, on Cedar Ave. to have 
5 spans and rein.-con. flooring, cost, $160 


000; 800 ft. rein.-con. and stec! bridge, 24 
ft. wide, on Lyndale Ave., to have 100 ft 
draw span, $170,000 E. E. Terrell, co 


surv. Noted May 15 and July 24. 


Minn,, Pine City—lUntil Aug. 18, by A. P 
Kdin, aud, Pine Co., building Bridge No 
3128 between Sects. Nos. 28 and 29; No 
3125 between Sect Nos. 25 and 26; No 
3128, 18 ft. rein.-con. slab span; No. 3126, 
50 ft. rein.-con. deck girder span; No 
3125, 2 rein.-con, abutments, 36 ft. steel 
truss, hauled 9 mi. W. J. Buckley, Pine 
City, engr. 

Ark., Marshall—See “Streets and Roads.” 


Wash., Underwood—Until Aug. 25, by 
State Highway Comn., Olympia, building 
190 ft., steel bridge over White Salmon 
River, here. Skamania Co. About $106,000 
J. Allen, state highway ener. 


Ore., Albany—Until Aug. 20, by W. R 
Bilyeu, judge Linn Co. building 4 rein 
con. bridges on Pacific Highway, Albany 
Tangeut Sect., involving 30,000 Ib. reinfor: 
ing steel, 450 cu.yd. Class “A” concret: 
324 lin.ft. concrete handrail, ete. Abou 
$10,000. D. H. Pierce, co. comr. 


Ont., Orangeville—Until Aug. 19. by 
Wheelock & Christie, engrs., Orangeville 
building one 4 ft., four 6 ft., one & ft 
seven 10 ft., two 12 ft., one 14 ft. om 
16 ft., one 20 ft., one 22 ft. and thre« 
24 ft. rein. con. bridges and culverts for 
Dufferin Co. About $60,000. 


Ont., Pickering—Until Aug. 19, by W 
A. McLean, deputy minister highway: 
Toronto, building concrete abutments. con 
crete roadway and _ sidewalk floors, with 
other necessary work in connection wit! 
construction of bridge on Provincial High 
way, and over Duffins Creek, here. About 
$65,000. G. Hogarth, Parliament Bldgs 
Toronto, engr. 


Ont., Port Hope—Until Aug. 19, by W 
A. McLean, deputy minister highways, To 
ronto, building four 30 ft. concrete culverts 
abutments, ete., on Provincial Highway, 
from here to Coburg. About $60,000. G 
Hogarth, Parliament Bldg., Toronto, engr 


PRICES AND CONTRACTS AWARDED 
(xIndicates &ward of contract) 


*Maine—State Highway Comn., Augusta. 
let contract building concrete arch bridge 
over Gilman Falls, 20 ft. wide, to have 
three 105 ft. spans and two 25 ft. spans 
to Cyr Bros., Waterville, $45,925. Worl 
involves 1000 cu.yd. rein.-con., 890 cu.yd 
concrete, 53 ton steel, 150 cu.yd. rock ani 
750 cu.yd. earth excav., ete. Noted Ang 
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Bridges (Continued) 


Conn., East Lyme—State Highway Dept., 
Hartford, received lowest bid building con- 
crete and steel drawbridge over Niantic 
River, from T. A. Scott Co., 292 Pequot 
Ave., New London, $48,081. 

N. Y., Elmira—Bd. Pub. Wks. received 
bias July 7, building 830 ft. concrete bridge, 
x ft. high, consisting of 8 arches, over 
Chemung River on Main St., from Walsh 
Constr. Co., Herald Bldg, Syracuse, (a and 
b), $315,000, (Jan. 1, 1921) ; Concrete Steel 
Bridge Co., Clarksburg, W. Va., (Db) $397,- 
£00, (July 31, 1921); T. L. Eyre, Commer- 
cial Trust Bldg., Phila. (a) $414,032, (b) 
$278,425, (Apr. 30, 1921); Amer. Bridge 
Co., 5 steel spans, new piers, $384,900, 5 
steel spans, old piers, $356,430, 8 steel 
spans, 8 new piers, $367,530 Noted June 19. 

*N. J., Hackensack—Pd. Supervs. Bergen 
and Hudson Counties let contract rebuild- 
ing steel work on Paterson Plank Rd. 
Bridge over Hackensack River, to Selbach- 
Meyer Co., 605 22nd St., West New York, 
$19,900. Noted July 31. 


*Fla., Jacksonville—Duval Co. let con- 
tract furnishing material and building 
superstruction for steel bridge across St. 
John River here, to Bethlehem Bridge 
Corp., City Reality Bldg., Bethlehem, Pa., 
$534,180; foundations and approaches, to 
Missouri Valley Bridge & Iron Co., Penn- 
sylvania Ave., Leavenworth, Kan., $374,447. 
Neted July 3. 

*Mont., Huntley—State Highway Comn., 
Helena, let contract building 950 ft. bridge, 
16 ft. wide, over Yellowstone River, near 
here, consisting of five 190 ft. spans, to 
Security Bridge Co., 502 North 32nd St., 
Billings, $163,341. Noted July 10. 
Livingston — State Highway 
Comn., Helena, received bids building 
°70 ft. bridge, near here, Park Co., from B 
M. Crenshaw, Glendive, $37,187; Nelson- 
Ttich, $43,349: L. T. Lawler, Butte, $46,311, 
Work involves 1000 cu.yd. concrete and 
00,000 Ib. reinforced steel. Noted July 10. 


*Mont.. Toston—State Highway _ Comn., 
Helena, let contract building 529 ft 
bridge, 16 ft. wide, over Missouri River 
near here, to Security Bridge Co., 502 
North 32nd St., Billings, $55,334. Noted 
July 19. 

Mont.. Victor—Ravalli Co. received bid 
building 224 ft. bridge, 16 ft. wide, over 
Bitterroo\ River, near here, from_ Buell 
Bridge Co., Missoula, $17,719; Lord Constr. 
Co., Hamilton, $17,936. Noted July 17. 


*Ark., Marion—Comrs. Rd. Impvt. Dist 
Nc. 9 let contract building two 50 ft. steel 
girder spans and 308 lin.ft. concrete slab 
bridge, ete, near here, to Kansas City 
ridge Co., 510 Orear-Leslie Bldg., Kansas 
City, Mo. Work involves 400 cu.yd. excav., 
$3.15 per cu.yd., 180 cu.yd. plain concrete, 





$25,625 cu.yd. rein.-con. $31.50, 100 lin-ft. 
steel girder spans, $54, etc., total cost, 
$28,205. Noted July 17. 


Reinforced Concrete 


PROPOSED WORK 
Minn., Fergus Falls—See “‘Bridges 

BIDS DESIRED 
0., Toledo—See “Streets and Roads.” 
Michigan—See “Bridges. 
Minn., Duluth—See “Bridges.” 
Minn., Minneapolis—See “Bridges.” 
Ont., Orangeville—See “Bridges.” 
Ont., Pickering—See “Bridges.” 


” 


” 


Ont., Port Hope—See “Bridges.” 
PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 
Cal., Los Angeles — See “Industrial 

Works.” 


Streets and Roads 


PROPOSED WORK 


(Pittsburgh P. O.)—Boro 
plans to grade, pave and curb Locust St., 
vitr. brick pavement and stone curbing. 
About $15,000. P. H. Martin, 331 4th Ave., 
Pittsburgh, engr. 

Pa., Pittsburgh—City 
to grade, curb 
from Orion St. to 
$57,000, 


Pa,, Emsworth 


passed ordinance 
and gutter Webster Ave. 
Alpena Way. About 
T. Reed, city engr. 


Pa., Turtle Creek—DBoro, election soon to 
vote $200,000 bonds to improve streets. 

Pa., Turtle Creek—City rejected bids re- 
vaving Pennsylvania Ave. 
Noted Aug. 7. 


Work will be 
readvertised 


ENGINEERING NEWS-RECORD 


Pa,, Turtle 
prepared by 


Creek—City having 
Harrop & Hopkins, archts., 
Home Trust Bldg., Pittsburgh, grading, 
paving and curbing 600 ft. Greensburg 
Ave., 30 ft. wide, involving 1800 sq.yd, vitr. 
brick on granite slag base and 1200 lin.ft. 
concrete curbing and guttering. Cost to 
exceed $10,000. 

Md., Baltimore—See “Industrial Works.” 

W. Va., Huntington—Comrs. Cabell Co. 
rejected bids paving 1 mi. Huntington- 
Hamlin Rd., 16 ft. wide, involving 9300 
sq.yd. vitr. brick on 4 in. cement concrete 
base. About $35,000. Oliver & Maupin, 
Huntintgon, engrs. Noted July 24. 

W. Va., Morgantown — Monongalia Co., 
Union Dist., election Sept. 6, to vote on 
$150,000 bonds to build roads. L. M. Cox, 
co. ener. 

Fla., Jacksonville—City voted 
bonds to improve and build streets. 
Edwards, city engr. 


plans 


$200,000 
F. N. 


Ohio—State Highway Comn., Columbus, 
rejected bids received Aug. 5, grading, 
building bridges and culverts and paving 
5.49 mi. Sect. G, St. Mary’s Celina Rd., 
plain concrete, Mercer Co.; 3.52 mi. Sect. 
F. Sidley-Wapakoneta Rd., plain concrete 
or bituminous macadam, Shelby Co.; 4.0009 


mi. Sect. A, 3.831 mi. Sect. B, 3.579 mi. 
Sect. C, 2.653 mi. Sect. D, and 2.617 
mi. Sect. FE, Akron-Cleveland Rd., rein.- 


con., Summit Co. Noted July 24. 

0., Springfield—City plans to repave 
Fountain Square, involving 2500 sqyd. vitr. 
brick on concrete base. About $11,500. O. 
E. Carr, City mer. 

Michigan—F. F. Rogers, State Highway 


Comr., Lansing, soon lets contract fur- 
nishing labor and material for grading, 
shaping, draining, gravel surfacing, etc., 
3.289 mi. State Trunk Line Rd. No. 24.1, 


16 ft. wide, Austin and Colfax Twps., Me- 
costa Co.; 3.780 mi. State Trunk Line Rd. 
No. 12-1, 16 ft. wide, St. Ignace Twp., 
Mackinaw Co.; 7.083 mi. State Trunk Line 
Rd. No. 25-3, 16 ft. wide, Lakefield Twp., 
Luce Co., all gravel; 1.236 mi. State Trunk 
Line Rd. No. 11-3, 16 ft. wide, Olive Twp., 
Ottawa Co.; °.155 mi. State Trunk Line 
Ra. No. 50-1, Ridgeway Twp., Lenawee Co., 
oe bituminous concrete or concrete sur- 
ace. 


Michigan—State Highway Dept., Lans- 
ing, plans to grade, drain and surface with 
concrete or bituminous concrete, 1.236 mi. 
Trunk Line Rd, No. 11-3, 16 ft. wide, 
Ottawa Co,, involving 6421 cu.yd. excav., 
1!,602 sq.yd. bituminous concrete or 2363 
cu.yd. concrete. 


Mich,., Detroit—City soon lets contract 
paving Fenkell Ave. from 12th to Livernois 
Sts., 26 ft. wide, sheet asphalt; Colfax Ave. 
from Warren to Milford Sts., Clements 
Ave. from Hérman to 12th Sts., Florida 
Ave. from Michigan to Radcliffe Sts, Ful- 
lerton Ave. from Oakman Blvd. to Wabash 
Ave., Northfield Ave. from Warren to Tire- 
man Sts., Otsego Ave. from Joy to Graham 
Sts., Olivet St. from Distel to Woodmere 
Sts.. Pingree Ave. from Linwood St. to 
Dexter Blvd., Schroeder Ave. from West 
Jefferson to South Sts., Sylvan St. from 
McKinley to Vincent Sts, Wilson Ave. from 
Hazelwood to Taylor Sts., 24-26 ft. wide, 
asphaltic concrete on 6 in. concrete foun- 
dation, berea, medina or amherst curb- 
stone. Work involves 42,378 cu.yd. excav., 
46,277 lin.ft. curbstone and 71,132 sq.yd. 
paving, ete. C. W. Hubbell, city engr. 


Iil., Chicago—Rd. Local Impvts. reject- 
ed bids received July 23, paving North 
State St. from Madison to Randolph Sts., 
and from Randolph to South Water Sts. C. 
D. Hill, ch. engr. Noted Aug. 7. 


Wis., Sheboygan—City plans to grade 
and pave 1.3 mi. Georgia Ave., from 6th to 
17th Sts. and city limits, 18 ft. and 20 ft. 
wide, involving 7500 sq.yd. concrete and 
2900 lin.ft. concrete curb and gutter. Cost 
between $17,000 and $20,000. C. U. Boley, 
city engr. 


Minn., Duluth—J. A. Farrell, city comr., 
soon lets contract improving 3262 ft. 22nd 
Ave.. W.. from Superior to 7th Sts. 24 
ft. wide, involving 3708 sq.yd. vitr. brick, 
4:90 sq.yd. concrete, 4967 lin.ft. concrete 
curbing, 13,980 sq.ft. retaining wall and 
1€43 ft. 12-18 in. sewer pipe. About $57.- 
043. E. K. Cae, city engineers office, engr. 


Minn., Little Falls—Comrs. Morrison Co. 
rejected bids received Aug. 5, grading and 
graveling 24 mi. Federal Aid Project No. 
24. 18 ft. wide. About $120,000. Work 
may be readvertised. Noted July 24. 


Kan., Minneapolis—Comrs. Ottawa Co. 
plan to hard surface 25 mi. Meridian Rd., 
from Cloud Co. line to Minneapolis. to 


— = 
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Bennington and to Saline Cx 
Boyle, co. engr. 

Montana—State Highway Co; 
rejected bids received July - 
facing 18 mi. Sun River Ra. « 
and 3 mi. Billings-Cody Way, « 
Federal Aid Project No. 4.° |} 
state highway engr. Noted Jul, 

Mo,, Bethany—Harrison Co. y. 
received July 23, grading, pavin 
crete, laying macadam should: 
9.4 mi. State Rd. No. 8, 9 ft. w 
Jiall, Centerville, Ia., engr. Not. i 

Mo., Carthage—Jasper Co, |: ies 
12, to vote $700,000 bonds to 1 
surface roads. 

Mo., Clinton—Henry Co. election s, 
to vote on $150,000 bonds to bu ld 
surface roads, 

Mo., Grant City—Worth Co. ele 
to vote $500,000 bonds to build 
face roads. 

Mo., Houston—Texas Co. voted ¢297 
bonds to build Ozark Highway. €. L. Joi 
son, presiding judge. 

Mo., Poplar Bluff—Comrs. Putler ¢ 
sooa receives bids building 50 mi. s 
Poplar Bluff Rd. and Jefferson Ci: 
Rd., through Areadia Valley, <¢ ‘ 
About $1,100,000. KE. GC. Nickey. Po 
Bluff, co. highway ener. : 

Mo., Shelbyville—Shelby Co. election so 
t> vote $1,000,000 bonds to build hard 
face roads, 

_Mo., Springfield—Green Co. election Sep: 
15, to vote $2,000,000 bonds to build } 
surface roads. 

Tex., Corpus Christim—Comrs. Neuces © 
voted $2,000,000 bonds to build roads, En- 
gineer not selected. Noted July 3 

Tex., Eastland—Eastland (Co., plans 
election to vote on $3,000,000 bonds to jy 
prove 100 mi. highway. 

Tex., Falfurrias—Brooks (Co. soon 
contract excavating, grading, sub-grading 
caliche surfacing, excavating and _ buildine 
concrete drainage structures on 10.75 m 
State Highway No. 12 from. Encino to 
south line Brooks Co., 16 ft. wide. Work 
involves 10.358 mi. machine grading, 14.095 
cu.yd. unclassified ear.h excav., 1293 [b 
reinforced steel, etc. About $37,701. H. § 
Bedell, Falfurrias, engr. 

Tex., Granbury—Hood Co. soon lets con- 
tract building 6 mi. waterbound macadam 
road with bituminous surface and concret: 
drainage structures on State Highway No 
10 from Erath Co. line to Tolar, 16 ft, wid 
About $85,000. G. Tarrant, co. judge 
Burks, Firmin & Hart, Granbury, engrs 
Noted June 19. 

Tex., Oakville—Live Oak Co. voted $60,- 
00 bonds to build lateral roads and Stat: 
Highways Nos. 9 and 12B. Engineer not 
selected. TT. H. Miller, co. judge. 

Tex., Rockwall—Rockwall Co. plans to 
build 13.36 mi. Highway No. 1 from Dallas 
Co. line to Collin Co. line, 18 ft. wide, 1 
course plain and 1 course rein.-con. paye- 


pt 


ment, involving rein.-con. drainage struc- 
tures, concrete trestle, 1200 ft. bridy 


across levee of Trinity River, 140,000 sq.vd 
concrete pavement and 410,000 Ib. ster 
About $544,816. J. Montgomery, Rockwall, 
engr. 

Okla,, Ada—City having plans prepare 
paving 50 blocks. About $500,000. John 
son & Benham, Firestone Bldg., Kansas 
City, Mo., engrs. 

Okla,, Stroud—City having plans pre- 
pared paving 5. blocks. About $40,000 
Johnson & Benham, Firestone Bldg., Kan- 
sas City, Mo., engrs. 

Idaho, Fairfield—Town soon lets contract 
building and furnishing 20,650 lin.ft. 4 
sidewalks, and 5960 lin.ft. 6 in. crossings 
S. Stinton, clk. 


Idaho, Malad—Oneida Co. voted $259.9! 
bends to improve highways. J. H. Giles, 
Pocatello, engr. 

Idaho, Payette—Payette Co. voted $20!- 
900 bonds to build roads. J. Smith, co. clk 

Idaho, Rupert—City plans to pave, cur! 
and gutter various streets. About $118,5!' 

Idaho, Sandpoint—Bonner Co. plans 


grade and drain 7 mi. Bottle Bay Ri 
Abcut $20,000. C. W. Wilson, Sand Point 
ener, 


Idaho, Soda Springs—Town Council soo” 
lets contract building 80,096 sq.ft. 4 iD. 
sidewalks, 11,200 sq.ft. 6 in. crossings ane 
1500 cu.yd. excav. A. Meyers, clk. 

Utah—State Highway Comn. Salt Lak 
City, soon lets contract paving 2.1 mi state 
road from Ray to present city limits, an" 


4 mi. from North Ogden to Uta! Hot 
Springs, involving (a) 6-8 in. m lithi 
concrete, (b) 2 in. bitulithie ton on 6 3. 
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Roads (Continued) 





rete (c) 2 in, bitulithic top on 4 
sock base, (a). 2 in. bitulithic top on 
_ crushed rock base, (e) 2 in. bitulithic 
“on present tarvia base. LR Brown- 
c/o State Highway Dept.. Salt Lake 
Nity, eng! 
Utah—S ate Highway Comn., Salt Lake 
ty, el¢ mn Aug. 29, to vote on $65,000 


ard surface state road from St. 


ponds to ! 


ieorge to state line. I. R. Browning, state 
ret 
highway ener 

Utah Fairview—City soon lets contract 
cine 7000 lin.ft. sidewalk, 4 in. thick, 5 





J. Bench, Fairview, engr. 
\berdeen—City election Aug. 26, 


1 $125,000 bonds to Pontnes ones 
> 


Witt 


Wash., 


i trestle With permanent highway. 
ener. 


irk, cit) 

Wash., Colville—City plans to grade, 
ravel and build concrete sidewalks con 
‘stor Ave. from Hofstetter to Oak Sts 


to exceed $10,000. 


plans 


yenatchee—Chelan Co 
Be $830,000 


in September to vote on 
improve roads. 


Wash., 


to 


Ore., Astoria—City Council soon lets con- 
improving, removing old walks, pav- 
laving drainage pipes and building 
bs on 3rd and 42nd Sts., involving 4770 
» ft. eonerete curbing, 516 lin.ft. concrete 
3280 cu.yd. common excav., 96,- 
ogy ft. 4 x 12 in. planking, 425 ft. 109 x 10 

splicers, 6830 lin.ft. railing, 1270 ft. 
tr. pipes, ete. About $10,000. G. T Me- 
‘lean, city engr. 


et 


elec- 


Co. plans 
build 


Ore., La Grande—Union 
bonds to 


on to vote on $1,500,000 
vrmanent highways. 


Ore., Oregon City—Moody Investment 

having surveys made for platting tract 

f land having about 50,000 ft. water front- 
ee on Williamette River between suspen- 
sion bridge and river, involving laying out 
treets, cross streets, alleys and subdivid- 
into about 1000 lots. About $10,000. 

Dillman, 8th and Main Sts., mgr. 


Portland—City soon 
with eonecrete Nos. 1 
concrete Nos. 1 and 
East 13th St. from Humboldt 
o Alberta Sts., East 30th St. from Ains- 
worth Ave. to Holman St., Bast 68th St. 
from Sandy Blvd. to Siskiyou St., East 12th 
St. from Going to Alberta Sts., Leo Ave. 
from East 13th to Milwaukee Sts., Emer- 
son St. from Delaware to Denver Aves.. 
East Market St. from East 29th to Bast 
ith Sts. Linn Ave. from East 9th to East 
lith Sts., including laying of rails (weight 
and pattern approved by City Council). 
concrete base between ties, 2 in. ballast 
under ties and planking tracks on East 9th 
St. cost to exceed $10,000; also Stockton 
St Oberlin to Lombard Sts., East 
2nd St. from Thorburn Ave. to East 
Glisan St, East 33rd St. from Fremont 
\ve. to Shaver St., East 6th St. from Jar- 
rett St. to Ainsworth Ave., Jarrett St. trom 
Union Ave. to East 9th St., East 33rd St. 
from Kelly to Tibbetts Sts., Tibbetts St. 
from East 31st to East 35th Sts., Killings- 
worth Ave. from East 30th to East 42nd 
Sts, 46th Ave. from 67th Ave. to Kern 
East 6th St. from Umatilla to Spo- 
Aves., Tacoma Ave. from East 6th to 
15th Sts., Smith Ave. from Fessenden 


sO 


lets contract 
and 2, or as- 
2, on crushed 


Ore., 
paving 
altie 
rock base, 


from 


to Bristol Sts. 5th Ave. from Taylor's 
Fer y Rd. to Nevada St., Webster St. from 
Gay St. to Denver Ave., East Carruthers 


fron 


East 26th St. to Brush’s 2nd Ad- 
5,000. O. Laurgaard, city ener. 





Ore., Portland—See “Sewers.” 
_California—Until Aug. i8. by State 
Highway Comn., 515 Forum Bldg., Sacra- 
paving 10.7 mi. road between 
southerly boundary Kern Co. and 2.3 mi 
south Rose Sta., involving 10,000 cu.yd. 
and 14,600 cu.yd. Class “A” Port- 
' cement concrete pavement; 1.9 mi. 
! between Santa Clara River and Wil- 


Ranch, Los Angeles Co., 21,000 cu.yd 
-500 cu.yd. Class “A” Portland 
concrete pavement, ete. <A. G. 
er, state highway engr. 


I } 


‘al, Tulare—City had estimates pre- 
paving 3 streets, probably concrete. 
to:,900. A. P. Bosworth, city engr. 

( ! 


_, Visalia—Rd. Supervs. Tulare Co., 

Forest Serv. and Southern California 
Co., Edison Bldg., Los Angeles, plan 
‘\\y build 16 mi. road from Spring- 
» Camp Nelson. Each will contribute 

: Work involves grading and build- 
mber bridges and culverts, etc. 


‘., Ottawa—Bd. Control soon receives 
‘sphalt paving Queen St. from Bay 


? 


ENG 
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St. to Bronson Ave., cost $10,800; King 
Edward Ave. from Laurier Ave. to Rideau 
St.. $25,000; Bessemer St. from Charlotte 
St. to east limit of lot 58, $10.900. A. F. 
Macallum, city engr 
BIDS DESIRED 
N. Y.. Brooklyn—Until Aug. 20, by E. 


Riegelmann, boro. pres., regulating and re- 
paving with permanent asphalt and Grade 
1 granite on 6 in. concrete base, central 
portion of roadway, Atlantic Ave. from 
Washington to Classon Aves., Atlantic Ave. 
from Classon to Bedford Aves., Bedford 
Ave. from Grant to South 2nd Sts., Clas- 
son Ave. from Hewes St. to Flushing Ave. 
East 18th St. from Ave. O to Ave. P 
Sprague Alley from Fulton to Liberty Sts., 


83rd St. from 19th to 20th Aves., also reg- 
ulating, grading, curbing and laying side- 
walks on East 18th St. from Ave. O to 


Ave. P, Vermont Ave. from Highland Blvd. 
to Bulwer PI. excludng sidewalks on west- 
erly side along Evergreen Cemetery. 


N. Y¥., S. EL, St. George—Until Aug. 21, 
by C. D. Van Name, pres. Richmond Boro., 


repaving Richmond Terrace from Western 
Ave., to Elizabethport Ferry, bituminous 
macadam, Richmond Terrace from Tread- 
well Ave. to Harbor Rd., napped granite 
rock on concrete foundation and wood 
block on present foundation, repairing 
Castleton Ave. from Clove Rd. to Caroline 
St. and from State St. to Bway., wood 
block Brook St. from Richmond Turnpike 
to Jersey St., asphaltic block and wood 
bleck, Castleton Ave. from Bard to North 
Burgher , Aves., asphalt block, Richmond 
Terrace from Davis to Campbell Aves., 
Wadsworth Ave. from Bay St. to Tomp- 


macadam, Bay St. from Bayview 
Aves., bituminous concrete. 


kins Ave., 
to Wadsworth 


New Jersey—Until Aug. 27, by State 
Highway Comn., Broad St. Bank_ Bidg., 
Trenton resurfacing Brown's Mill8-Lake- 


hurst Rd., Burlington Co., involving 13,170 


cu.yd. gravel surfacing. A. L. Grover, ch 
clk. ; advertised in this issue. 

N. d., Bordentown—Until Aug. 26. by 
City Comrs., paving various streets in- 


volving 7000 cu.yd. concrete and 1750 cu.yd 


excayv. J. R. Malone, clk.; advertised in 
this issue. 

N. J., Camden—Until Aug. 28, by C. F. 
Wise, chn. Stone Rd. Com., improving por- 
tior King’s Highway, Haddonfield Twp., 
Camden Co., involving 7715 sqyd._ bitu- 
minous surface on concrete foundation. 
F. W. George, clk. ; advertised in this issue. 

N. J., Trenton—Until Aug. 26, by Bd. 
Freeholders Mercer Co., building 1600 ft. 
Sect. 2-A River Rd., Hopewell Twp... in- 
volving 16,000 cu.yd. fill for heavy em- 
bankment, sodding slopes of same and 


building 4300 su.yd. macadam road to be 
utilized as future foundation for bitumi- 


nous pavement, which bituminous pave- 
ment will not be part of present work. 


Former bids rejected. W. C. Fowler, clk. ; 
advertised in this issue. Noted Aug. 7. 
Pennsylvania—Until Sept. 2, by State 


Highway Dept., Harrisburg, building roads 
in Adams, Butler, Carbon, Centre, Chester, 
Clarion, Clearfield, Clinton, Crawford, Erie, 
Indiana, McKean, Mifflin, Potter, Snyder, 
Susquehanna, Tioga, Warren and York 
Counties. L. S. Sadler, state highway 
comr.; advertised in this issue 


Pa., Chester—Until Aug. 18, by Bb. New- 
some, city clk., for following Schedule A- 
1150 sq.yd. granite block paving, 11,900 sq. 
yd. asphalt or bituminous paving (assess- 
ment work), 500 ft. straight and 30 ft. 
curved 6 in. granite curb, Schedule B 
15,720 sq.yd. asphalt or bituminous pav- 
ing (assessment work), Schedule C, 8565 
sq.yd. concrete or bituminous paving (as- 
sessment work). Cc. G. Worrilow, supt. 
streets and pub. impvts. 


Pa., Monesson—Until Aug. by city, 
grading, paving and curbing various streets. 


a” 
“-, 


About $90,000. A. W. Johns, Monesson, 
engr. 

Pa., Phila.—Until Aug. 18, by Dept. 
Pub. Wks., City Hall, gradings sections of 


Creltenham, Michener, Williams, Dorcas, 


Jackson, Osceola and Oxford Sts. Schedule 
a paving with asphalt (assess- 
ment work) sections of Hutchinson, War- 
rington, Windsor, Winghocking, 6th, 7th, 
16th and 26th Sts.; Schedule “B,” paving 
with bituminous macadam_ section = of 
Benexet St.; Schedule “C,.” repaving sec- 
tions of Emerald, Norris, Ridge and Sus- 
quehanna Sts.; Schedule “D,” repaving 


with redressed granite block sections of 


Front, Kensington and Germantown Sts. ; 
Schedule “EB,” with wood block section of 
Columbia Ave., Schedule “F", improving 


Sih St., Schedule “G." furnishing and plac- 
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ing granite curb on Fairmount St Sched 
vle “H,” painting and repairing bridges on 
Belmont and Girard Aves... Germantown 
Ave., 6th St. and Allegheny Ave., and 57th 
St.. Schedule “1, G. E. Datesman, dir 
Pa., Pittsburgh—City receiving bids grad 


ing, paving and curbing Fallowfield Avenue 
Singer, Exeter, Aschenez. Jean, Veronica 
Cowan and Stadium Sts.. regrading, re- 
paving and recurbing Stafford St. and Se 
bring Ave N. S. Sprague, City County 
Bldg... engr 5 
_ Del, Middletown - Until Aug. 27, by 
Town Council, paving Broad and Main 
Sts.. involving 5000 cu.yd. exeav., 5100 lin 
ft curbing, 1200 sq yd guttering «ar 
13,000 sq.yd. sheet Alternate bids fi 
concrete, broken stone base with sheet as 


phalt or penetration macadam surface Cc 
M. Upham, ¢/o State Highway Dept., Dover 
ch. engr.; advertised in this issue. 

: Maryland—Until Aug. 26, by State Rds 
Comn., 601 Garrett Bidg., Baltimore, build 
ing 1 mi. road from Benfield toward Seven 


Cross Rds., concrete, Federal Aid Project 
No. 36, Contr. AA-16, Anne Arundel Co: ° 
mi. road _from Boonsboro to Keedysvilk 


concrete Federal Aid Project No. 35, Contr 


W-17, _Washington Co. F. H. Zouck, chn 
advertised in this issue 
Md., Baltimore — Until Aug. 20, by Ba 


Awards, ¢/o City Register, furnishing ma 
terials and flushing surface of Edmondson 


Forest, Forest Park, Rogers and Green- 
spring Aves. G. H. Weighardt, highway 
engr.; advertised in this issue. 

_Va., Newport News—Until Aug. 21, )) 
city, grading and paving 69,000 sq.yd. va 
rious streets, concrete T. K. Pearse, city 
engr 

We Va., Martinsburg—lUntil Aug. 2s, by 
E A. Hobbs, clk. Berkeley Co., buildin: 
8 mi. Martinsburg-Winchester Rd.. bitu 
minous macadam 16 ft. wide. Noted 


July 31. 


W. Va., Weleh-——Until Aug. 27, by Comrs 
McDowell Co. building and grading 6 mi 
Top Mountain Rd., waterbound macadam. 
also road from Simmons to McDowell, 18 
ft. wide. W. J. McClaren, co. engr. 

N. €,, Elizabethtown—Comrs. Bladen Co 
receiving bids improving 65 mi. roads 
White Creek Twp. About $30,000.  Engi- 
neer not selected. 

Ga., Moultrie—Until Sept. 3, by Comrs 
Colquit Co., paving 4.5 mi. Moultrie-Cam 
illa Rd., 9 ft. wide, with necessary drain 


ing, grading, ete. About $100,000. O. H 
Lang, Moultrie, engr. 

Ga., Washington—Until Sept. 2, by 
Comrs. Wilkes Co., paving 3.327 mi. Athens 
and Augusta Highway, 18 ft. wide, with 
necessary draining, grading, etc. About 
$125,000. H. S. Jandon Eng. Co., Elberton. 
enegrs. 

Alabama—Until Aug. 20, by State High- 
way Dept.. Montgomery, resurfacing 7.1 


mi. highway on Telegraph Rd., from Axis 
to Mt. Vernon, clay gravel. W. S. Keller, 
state highway engr. 

Ala., Sylacauga—Until Sept. 2, by City 
Covncil, laying 29,000 ft. 5 ft. sidewalk 
and 2800 ft. curb and gutter. E. S. Howard, 
city clk. 

0., Columbus—Until Aug. 19, by G. A 
Borden, dir. pub. serv., grading, draining. 
curbing, laying water mains and paving 
10,096 ft. 5th Ave. from Perry St. to alley 
west of Parker St.. 30 and 36 ft. wide, in- 
velving 25,700 yd. asphalt, cost $127,407: 
448 ft. Findlay Ave. from Olentangy St. to 
north terminus, 24 ft. wide, 1300 yd. as- 
phalt or brick, $8,300; also grading, drain- 
ing, curbing, laying water mains and repav- 
ing 1112 ft. Dennison Ave. from 5th to 
King Aves., 30 ft. wide, 4120 yd. asphalt on 
present brick surface, $14,600. H. A. Maet- 
zel, city engr. 

0., Toledo—Until Sept. 3, by D. H. Good- 
willie, serv. dir., extending Summit St., by 
building 750 ft. timber revetment, cost 
$20,000, 150 ft. rein.-con. viaduct, $50,000, 
400 ft. rein.-con. retaining wall, $70,000. 
involving 90,000 cu.yd. earth excav., 5000 
cu.yd. mass and rein.-con. and 70 tons rein- 
forcing steel. H. C. McClure, city mgr 


0., Toledo—Until Aug. 19, by D. H. 
Goodwillie, serv. dir., paving 2629 ft. Ben 
nett Rd. from Sylvania Ave. to city limits, 
24 ft. wide, involving 7964 sq.yd. vitr 
brick, 5262 lin.ft. curbing and 5114 euwyd 
earth excav., cost $40,000; 1640 ft. Nevada 
St. from Spring Grove Ave to city limits. 
26 ft. wide, 5141 sq.yd. vitr. brick, 3360 
lin.ft. stone curbing. 2620 cu.yd. earth 
excav., $28,998. H. C. McClure, city engr 
Noted Apr. 17 and Aug. 7. 

O., Westerville—Until Aug. 23. by R. W 
Orebaugh, city mgr., paving East Park St.. 


bituminous macadam, and East and West 
Main St.. brick; advertised in this issue 


2 
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Streets and Roads (Continued) 

Indinana—Bd. Co. Comrs. buildirg roads 
in following counties: 

Aug. 25, Lake Co., Crown Point, build- 
ing gravel road, Calumet Twp., known as 
H. M. McCraken road; gravel road in 
Hobart Twp., known as L. E. Barnes Rd. 
G. M. Foland, co. aud. 

Vanderburgh Co., Evansville, rock and 
gravel road, Knight Twp., known as Green 
River Rd. W. Copeland, co aud. 

Aug. 26, Madison Co., Anderson, concrete 
road, Adams Twp., known as J. Starr et al 
road, 44,132 ft., in length. E. T. Flahavin, 
co. aud, 

Sept. 8, Lake Co., Crown Point, gravel 
road, Ross Twp., known as J. Kaiser Rd.; 
gravel road, St. John Twp., known as J. 
Backe road; gravel road, in Cedar Creek 
Twp., known as H. M. Walls et al Rd. G. 


M. Foland, co. aud. 
ind., Greenfield—Until Aug. 29, by 
Comrs. Hancock Co., grading, draining, 


culverting, bridging and paving with gravel 
waterbound macadam and _ concrete, 4 
roads in 3 townships. C. Boone, co. engr 


Michigan—Until Aug. 19, by State High- 
way Comr., Lansing, building 2.596 mi. 
zravel road north of Owasso, 16 ft. wide, 
Rush and New Haven Twps., Shiwasse Co. ; 
bids will also be received for this section 
at office of Co. Rd. Comn., Corunna. 


Michigan—Until Aug. 16, by State High- 


way Dept., Lansing, grading, surfacing 
with concrete or bituminous concrete and 
building drainage structures on 3.155 mi. 


State Trunk Line Rd. No. 50-1, 18 ft. wide, 
Lenawee Co., involving 4954 cu.yd. excav. 
Alternate bids will be received on 6941 cu- 
yd. concrete and 33,317 sq.yd. bituminous 
concrete on 6 in. concrete base. 


Michigan—Until Aug. 21, by State High- 


way Dept., Lansing, @rading, surfacing 
with concrete and macadam and building 


drainage structures on 7.661 mi. road, 16 
ft. wide, Lenawee and Monroe Counties, in- 
volving 2249 cu.yd. concrete, 60,875 sq.yd. 
waterpound macadam and_ 18,825 cu.yd. 
excay. About $138,000. F. F. Rogers. 
comr. 


Michigan—Until Aug. 23, by State High- 


Highway Dept., Lansing, grading, surfac- 
ing with gravel and _ building drainage 
structures on 5.026 mi. State Trunk Line 


Alcona Co., in- 
and 23,978 


Rd. No. 72-1, 15 ft. wide, 
volving 44,229 sq.yd. gravel 
cu.yd. earth excav. 


Ill., Granite City—Until Aug. 16, by Bd. 
Local Impvts., improving B St. from 19th 
to 265th Sts. and North 24th St. from B 
to C Sts., known as “B St Paving Dist. 
No. 2”, involving 14,100 sq.yd. rein.-con. 
pavement, 16,100 sq.yd. earth excav., 9500 
lin.ft. concrete curb and gutter, 850 lin.- 
ft. 8-12 in. sewers, etc. B. E. Hodges, 
pres. ; advertised in this issue. 


Wis., Manitowoe—Until Aug. 19, by A. 
H. Zande, city engr., grading, paving, curb- 
ing and guttering 1.7 mi. South 16th St. 
from North 21st to South 25th Sts., 18 ft. 
wide, involving 19,500 sq.yd. concrete, etc. 
About $18,000. 


Wis., Reedsburg—Until Aug. 19, by City 
Clk., grading and paving 2.8 mi. East 
Main St., between East Oak St. and Dewey 
Ave., 18 ft. wide. Work involves 35,000 
sq.yd. vitr. brick and 5500 lin.ft. concrete 
curb and gutter. About $40,000. A. F. 
Niebuhr, city engr. Noted Aug. 7. 


Minn., Anoka—Until Aug. 19, by A. A. 
Caswell, aud. Anoka Co., improving State 


Ra. No. 3, Job No. 1805, involving 4 
acres clearing and grubbing, 5273 cu.yd. 
excav., concrete culverts, = etc. ; 
Thursten, Anoka, engr. 

Minn., Minneapoltis—l'ntil Sept. 2, by 
Comrs. Hennepin Co., grading and gravel- 


ing 12 mi. approaches to Cedar Ave. Bridge, 
24 ft. wide. About $56,000. E. E. Terrell, 
co. surv. 

Neb., Stockville—Until Aug. 25. by A. G. 
Williams, clk., Frontier Co., grading 12 mi. 


Curtis-Stockville Rd., 24 ft. wide. About 
$40,000. G. E. Johnson, c/o State Highway 
Dept., Lincoln, engr 

N. D., Graften—Until Sept. 2, by city. 
paving Impvt. Dist. No. 1, involving 6850 
sq.yd. street paving and guttering. %743 
lin.ft. concrete curbing and 1333 sq.yd. con- 


erete alley 


Montana—Until Aug. 23, by State High- 
way Comn., Helena, gravel surfacing 5 mi. 
Manhattan-No. 1 Ranch Rd., Gallatin Co., 
involving 13,000 cu.yd. excav. and_ 47,000 


pavement. 


sq.yd. gravel surface. P. D. Pratt, Helena. 
state highway engr. 
“Bozeman.” 


Noted Jan. 23, under 


Ark., Helena—Until Aug. 28, by E. P. 
Molitor, pres. Bd. Comrs., building 34.83 
mi. West Helena-Marvell Rd., 16 ft. wide. 
C H. Purvis, Helena, engr.; advertised in 
this issue 

Ark., Helena—Until Aug. 28, by Comrs. 
of Helena and Old Town Rd. Impvt. Dist., 
at office of S. Adams, Solomon bBildg., 


building 15 mi. road. Bids will be received 
for (1) gravel, asphaltic, macadam (pene- 
tration method); (2) asphaltic, macadam 
or Warrenite on concrete or gravel base ; 
(3) Portland cement concrete on course 
road. J. M. Quarles, Helena, engr.; adver- 
tised in this issue. 


Ark., Marshall—Comrs. Searcy Co. re- 
ceiving bids improving 90 mi. roadway, 
involving 1600 lin.ft. steel bridges, 100 ft 
long. Winn Eng. Co., Little Rock, engrs. 


Idaho, Boise—Until Aug. 22, by Comrs. 
Pub. Wks., grading and graveling 30.5 mi. 
road from New Meadows to Whitebird, 12 
ft. wide. Cost will exceed $100,000. D. P. 
Olson, c/o State Highway Dept., Boise, 
ener. 


* Washington—Until Aug. 25, by State 
Highway Bd., Olympia, clearing, grading 
and draining 5.5 mi. Pacific Highway from 
Blanchard to Allen, Skagit Co.; 1.9 mi. 
Pacific Highway from Marysville to Sil- 
vana, Snohomish Co., clearing, grading, 
draining, and surfacing 6.7 mi. Pacific 
Highway from Castle Rock north, gravel, 
Cowlitz Co.; 4 mi. North Bank Highway 
from Camas west, concrete, Clarke Co. ; 
6.5 mi. Olympic Highway, Post Rd. Proj- 
ect No. 29, gravel, Jefferson Co.; 6 mi. 
Olympic Highway from Lake Quinault 
northwest, Project No. 29, gravel or plank, 
Grays Harbor and Jefferson Counties; 5.6 
mi. Olympic Highway Post Rd. Project No. 
29, gravel or plank, Grays Harbor Co.; 5.5 
mi. Olympic Highway from Lake Quinalt 


(west side). Natl Forest Rd.  Proj- 
ect, gravel, Grays Harbor Co.; 21.9 mi. 
Inland Empire Highway from Colfax to 


Central Ferry, crushed rock, Whitman Co. ; 
7.8 mi. Tyler-Cheney Sect., Central Wash- 
ington Highway, 16 ft. wide, crushed rock, 
Spokane Co., $50,000. J. Allen, state high- 
Way ener. 


Wash., Tacoma—Until Oct. 10, by Bd. 
Comrs., Pierce Co., clearing, grubbing, 
grading and paving 95 mi. roads. Bonds 
for project voted May 31. E. A. White, 
co. engr.; advertised in this issue. 


California—Until Aug. 25 by State High- 
way Comn., Sacramento, grading 9.4 mi. 
road between westerly boundary and Lake- 
port, Lake Co., involving 104,600 cu.yd. 
excav., 300 cu.yd. Class A Portland cement, 


etc.; paving 3.6 mi. road, between _Divide 
ana Orcutt, Santa Barbara Co., 12,500 cu. 
yd. excav., 3600 cu.yd. Class A Portland 


cement, ete. ; 5.2 mi, road between southerly 
boundary and Conejo Grade, Ventura Co., 
1500 cu.yd. excav. and 7000 cu.yd. Class A 
Pertland cement; 5.2 mi. road between 
Lankershim Blvd. and South Sherman 
Way. Los Angeles Co., 1730 cu.yd. Class 
A Portland cement, 48,100 sq.yd. asphalt 
surface, etc.; 1.3 mi. road between Russell 
Ranch and westerly boundary, Los An- 
geles Co., 1600 cu.yd. Class A Portland 
cement. A. B. Fletcher, state highway ener. 
Noted July 31. 


Que., St. Martine—Until Aug. 30, by N. 
Mallette, secy.-treas. municipality, build- 
ing 5 mi. bituminous macadam road _ in- 
cluding bridges. 


Ont., Toronto—Until Aug. 18, by W. A 
McLean, deputy minister highways, grad- 
ing and paving with bituminous macadam 
Sect. 1, 15.93 mi. from easterly limit of 
London, to westerly limit of Town of 
Ingersoll, Sect. 2, 15.62 mi. from easterly 
limit of Brandtford to Village of Lan- 
easter, Sect. 3, 3.25 mi. from easterly limit 
of Village of Beamsville, Sect. 4, 913. mi 
easterly limit of Town of Trenton to west- 
erly limit of Belleville, Sect. 5, 7.72 mi. 
westerly limit of Kingston to westerly limit 
of Kingston Twp., Sect., . 10.46 mi. 
easterly limit of Brockville to westerly 
limit of Town of Prescott; all located on 


Provincial rer and 20 ft. wide. Total 
cost, $200,000. G. Hogarth, Parliament 
Bldg., ener. 

PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


* Vermont—State Highway Comn., Mont- 
pelier, let contract building 25,000 ft. state 
road, Marlboro Twp., gravel, to P. Ricci, 


Rutland. Noted July 3. 

*R. LL. Providence—City let contract 
paving Delaine St., Union Pocasset and 
Kinsley Aves., asphalt, to Narragansett 
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Impvt. Co., Providence. At 
Noted July 10. 

New York—F. S. Greene, 81 | eels 
Comr., Albany, received bids ‘ a 
proving roads in followin, unt 

(a) Warren Co., 4.59 mi. ¢ ite were 
Hague Rd. No. 1501, Part 4; 4 ae I 
ing roads in following cou 
Franklin Co., 11.41 mi. Santa ra<] wee 
Meacham Rd. No. 1251, (¢ 1) Sa H 
2.62 mi. Alabama-Batavia Rd 14 ole eg 
Part 2, (c2) 7.94 mi. Alaba Rata ey 
Rd. No. 1403, Part 1, (@) Rensselacr ¢ as 
2.97 mi. Melrose-Schaghticoke Hii!) jy 
1425-A, (e) St. Lawrence Co, 11 1¢ : 
De Peyster-Ogdensburg Rd. No jcgy o¢ rea: 
Wyoming Co., 4.73 mi. Varyshbury Wars 
Rd. No. 1349-A, Part 2, from F. W. Han, 
ton, Rochester. eS 

(a) $141,249; E. J. A 
Co., Albany, (a) $141, 822; M. J. Pp, 7 
& Co., Tupper Lake, (b) $121,239: 7 oD 
Murray, Leroy, (c1) $51,355; A. J Ro : 
wood, 51 Rutgers St., Rochester, (¢ 1) ¢ 
608, (c 2) $109,021; Roco Co., Ine. 1, 
ester, (c 1) $54,718; Wing & Munger, 1; 
ley, (c2) $103,964; M. H. Ripton, Living. ) $ 
ton Bldg., Rochester, (c 2) $104,325. ) 4) Mor’ 
Jova, Inc., Roseton, (d) $31,506: 4 Roches 
Schaupp, Ine., Albany, (@) $32,272: s), 445) 
man-Oliver Co., Lake St., Chauteaugay. "Pp 
$95,363; A. A. Howard, Fairport, (f) $s 
816; Greenfield Constr. Co., 89 Main 
Hornell, (f) $52,161; F. J. Mumm Con 
Co., Inc., 176 Best St., Buffalo, (f) $54.6 Ps 
Noted July 17. 

New York—State Highway 
bany, received bids July 29, 
roads in following counties: 

(a) Chautauqua Co., 4.64 
Fredenia Rd. No. 8008, 

(b) Jefferson Co., 6.78 mi 
ners-Fishers Landing Rd. No 
2; also completing roads_ in 
counties: (c) Allegany Co., 
fast-Caneadea Rd. No. 5615, 

(d) Cattaraugus Co., 6.98 
Franklinville Rd. No. 5543, 

(e1) Cayuga Co., 3.89 mi. 
Weedsport Rd. No. 5609, (e2) 4.59 
Montezuma-Port Byron Rd. No. 5610, 

(f 1) Duchess Co., 6.97 mi. Amenia-Pin 
Plains Rd. No. 5580, Part 1, (f2) 6.79) 
Amenia-Pine Plains Rd. No. 5628, Part - 

(zg) Franklin Co., 1.99 mi. Malone VY}! 
lage, Main and Elm Sts., Rd. No. 5602 

(h1) Jefferson Co., 14.05 mi. Cape Vir 


ndersor RT 


T te ® 


ester, 
Ribs 
hoches 
Wins 
3 § 








E 
\ 
improving Jd 
(m) > 
Ros 
City, 
Coy . OW 
Part Hen 


syrac 


Comn 


mi 


ae 
Brocktor 


Gunn 
1397 


following [ 
9.07 mi. be aR, 
Note 


x’ 


mi. Hinsda} 
Part 1 
Port Byro 


cent-Clayton Rd. No. 1255, (h 2) 7.76 m 
Gunn Corners-Fishers Landing Rd. Nx 
1256, Part 1, 

(i) Livingston Co., 7.69 mi. Caledoni»- 
Mt. Morris Rd. No. 5593-A, Part 1, 

(j1) Monroe Co., 2.92 mi. Chili-Col 
water Rd. No. 1390, (j2) 7.93 mi. Sweder 








Walker Rd. No. 1391, (j 3) 5.27 mi. Scotts 
ville-Rush Rd. No. 13938-A, (j4) 6.95 m 
Churchville-Adams Basin Rd. No. 1466 es, 
(j5) 4.56 mi. Scottsville-West Henriett City 
Rad. No. 1499-A, Port 
(k) Oneida Co., 5.34 mi. Utica-Poland fohr 
Rd. No. 5597, Part 3, ae 
(1) Onondaga Co., 3.06 mi. Syracus: New 
Bridgeport Rd. No. 1072, Part 2. shal 
(m) Orange Co., 4.03 mi. Cornwall-Wes' City 


Point (Storm King Highway) Rd. No. 54% 
Parts 1 and 2, * 

(n) Schuyler Co., 6.03 mi. Townsen ee 
Watkins Rd. No. 5557, 

(0) Wayne Co., 2.25 mi. Wolcott-Savan- 
nah Rd. No. 1058-A, Part 3, from FE. J 
Bailey, Brocton, (a) $131,555. nd 

H. P. Burgard Co., 1968 Fillmore A\: $9e 
Buffalo, (b) $127,710, (h 1) $181,598. (he) he « 
$121,576; sae N 
McCarthy & Rock, Winthrop, ()) $1):- 
2: 


W. J. Fox, Oramel, (c) $180,622: 
J. A. Hughes, Wellman Bldg., Jamestown, 
$196,452; 
F. J. Foote Co., Inc., Nunda, (c) $221.42", 
(i) $185,291, (j3) $195,100; aa St. 
L. H. Gipp, 787 Richmond Ave., Bulta\ 4 
(A) $137,588 ; tine 
Fure & Fote, Olean, (d) $147,119; fro 
Mosier & Summers, Inc., 1266 Summers oR 
St., Buffalo, (dad) $151,294; L 
Kennedy Contg. Co., Albany, (¢1) $28- 
9- 


Auburn, (e1) Ha 


- 
‘ 


71 
Drake, 


BIk.. 


Knox, Shaw & 
$29,403; 
Scott Bros., 
$153,343 ; ae 
Cayuga Co., Auburn, (e 2) $155,575 
¢,. D. Schlemmer, Islip, (e2) $!° } 
S. B. Van Wagenen, Inc., Rondout, (f!) _ . 
$108,280; te 
R. J. Garafano, Amenia, (f1) $114,7-" : \\ 
De Graff & Hogeboom, Ine., kin 
(f1) $115,855: : 
S. Beskin, Beacon, (f 2) $150,008; 4 ay 
A. D. Bridges’ Sons, Inc., Hazardsville. A 
Conn., (f2) $153,714; st . C 


J $157,396; 


A. Jova, Inc., Roseton, (f 2) $1! oy 
a. F. 


ome, (e-} 


Arlington 








McConville, Ogdensburg. ‘<) §'~ ; 
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e and Roads (Continued) 


H. Rhody, Albion, (h1) $179,686 ; 
Eng. Co., Mann Bldg., Buffalo, (h 2) 


panos, (k) $174,971; rene 
r \tanta Constr. Co., Atlanta, (i) $186,- 
V2) |. schroeder, Mercantile Bldg., Roch- 
He eer 89,067, GJ 2) $166,356, (5 3) 


1. Ludington Sons., Inc., Powers Bldg., 
(j 1) $36,239; 

Greenfield Constr. Co., 89 Main St., Hor- 

W cj 1) $35,317, (J 2) $164,852 ; 

“es Ww. Chambers, Powers Bldg... Roches- 


ochester 






. 1) $36,323 ; A z 
# Row kwood, 51 Rutgers St., Roch- 
ster, (j2) $171,853 ; 
ep, Ford Co., 206 South Ave. Roch- 
esier, J 3) $191,9573 . . : 
\'petrossi Co., Livingston Bldg.. Roch- 
eter, (J3) $194,180, (j5) $128,061; : 
w pibstein- Holter Co., Inc., 16 State St.. 
rochester, (J 4) $71,786; 7 Pres 
Rw ing & Munger, Holley, (j 4) $73.589, 
(j5) $131,202; ; 
“Morison & Quinn, Inc.. Cutler Bldg., 
rochester, (€2) $155,269, (j 3) $194,888, 
Bij5) $130,242; 

“p. H. Murray, Cutler Bldg... Rochester, 
(k) $169,095 ¢ ‘ 

cH. Van Auken, Fulton Chain. (k) 
B $178,841 ; ny 8 . 
D. Sullivan, Co., Inec., 17 Scott St, 
, (1) $59,526 ; Dee 
> W. Hamilton, Rochester, (1) $65,689; 

1. L. Hayes Constr. Co., Inc., Yonkers, 
Bim) $453,584 ; 7 : 

Rosoff Eng. Co., 15 Park Row, New York 








eCity, (m) $159,346; 


P 


W. L. Frost, Watkins, (n) $89,245; 

Hendrickson-MeCabe Constr. Co., Ine., 
svracuse, (0) $39,226; 

Fr. H. Wells, Savannah, (0) $39,194. 


BNXoted July 17. 


*N. Y.. New York — F. L. Dowling, 
res. Manhattan’ Boro., let contract regu- 
ng and repaving with granite block on 


nerete foundation Broome and Bleecker 


ests to Regan Tower Co., $27,151 and $9134 


respectively, Walker St., to M. I. Sachs, 
$4065 Noted Aug. 7. 
*. Y., Rochester—City let contract pav- 


y ing Weisner Rd., bituminous macadam and 


Ryan Alley, asphalt, to T. Holahan, 164 
Lewis St., $18,145 and $7301 respectively, 
Fairview Ave. asphalt, to Ribstein-Holter 


B Co, 16 State St., $22,464. Noted June 
- | 


N. ¥., 8S. LL, St. George—C, D. Van Name, 


' pres. Richmond Boro., received bids Aug. 6 


huilding concrete curb with steel guard rail, 
etc, (a) Tompkins Ave., (b) Richmond 
Terrace, (c) Manor Rd., from J. Curran, 


F Stapleton, (a) $2797, (c) $59,437; Krae- 


ner-Leedecke, 114 Bast 56th St., New York 
City, (a) $2951, (b) $1338; J. Ik. Donovan, 
Port Richmond, (a) $3844, (b) $1683; J. 
Johnson Sons, Port Richmond, (a) $4131. 


pb) $1543; Uvalde Asphalt Co., 1 Bway., 
» New York City, (c) $66,825; Sicilian As- 


phalt Paving Co., 41 Park Row, New York 


B City, $70,870. Noted June 31. 












*N. Y., Watertown—Bd. Pub. Wks. let 
contract paving Hewitt and Walden Sts., 
concrete, to Reed & Colwell, Watertown, 
$20,318. Noted June 19. 

*N. Y.. Watertown—City will pave Pearl 

| South Massey Sts., concrete. About 
Sv06 and $17,323 respectively. Work will 
« done by day labor. Noted June 19. 


New Jersey -—State Highway Comn., 
Hroad St. Bank Bldg., Trenton, received 
bids building 2090 sq.yd. State Highway 
Route No. 4, Navesink River Sect., Mon- 
mouth Co., from Miles & Dennston, Asbury 
Perk, $19956; C. H. Winans Co.. Eliza- 
beth, $22,663; L. J. Sieling, 150 Nassau 
St. New York City, $22,771. 

*N. J., Mt. Holly—Bd. Freeholders Bur- 
igton Co. let contract improving road 
tom Florence Sta, to State Highway Route 
Nc. ~. to Model Concrete Co., Medford, $17,- 
SS. Noted June 24. 

Pennsylvania — State Highway Dept., 
shurg, received bids building roads in 
counties as follows: 

3 leaver Co,, 6788 ft. 1 course rein.-con., 
cae ind Daugherty Twps., from S. B. 
Markley, 299 Adams St., Rochester, $65,- 
> B i. W. Falek, Leetsdale, $66,159; J. H. 
eo ‘rpentier & Sons. 521 Falls Ave., 
oungstown, O., $66,692. 

Be af rd Co., 2414 ft. 1 course rein.-con., 
in ury Boro., Detwiler & Detwiler, New 
“nterprise, $22,239. 

( imbria Co., 6634 ft. 1 course rein.-con. 
lside vitr. brick, Route No. 276, 
Jove Twp. Croyle Township Supervs. of 

: Co., R. D. No. 2, Wilmore. $127,- 
<5; 9 /Tlage Conerete Constr. Co., Portage, 


Clearfield Co., 19,977 ft. 1 course rein.- 
ssoute No. 59, Lawrence and Pike 





Twps., Dowler & Anderson, Clearfield, 
$195,585; J. Boyce, Clearfield, $199,498; 
S118 ft. 1 course rein.,-con. and Hillside 
vitr. brick, Route No. 59, Brady Twp., G 
Minns, Jr., 601 First St.. DuBois, $68,179; 
G. lL. Thompson & Co., Clearfield, $73,302 
$233 ft. 1 course rein.-con., Route No. 57, 
Chester Hill Boro., G. I. Thompson & Co., 
Clearfield, $42,887; Gifford & Pritchard 
Phillipsburg, $47,672; 13,027 ft. 1 course 
rein.-con, and Hillside vitr. brick, Route 
No, 60 Sandy Twyp., Dale Eng. Co., Inc., 22 
Mann Bldg., Utica, N. Y., $136,991. 

Erie Co., 18,421 ft. bituminous surface 
concrete on concrete base or 1 course rein.- 
con., Northeast Twp., Gridd Constr. Co., 
1117 State St., Erie, $137,612. 

Fayette Co., 5950 ft. 1 course rein.-con 
und Hillside vitr. brick, Route No. 247, 
Dunbar Twp., G. S. White Co., Jenkins Ar- 
cude, Pittsburgh, $65,403; R. D. Thomas & 
o., 6 Boundary St., Pittsburgh, $65,659. 

Indiana Co., 8188 ft. 1 course rein.-con., 
Route No. 54-63-67, Indiana Boro., M. Ben- 
nett & Sons, Indiana, $73,959; MeCrady 
Bros. Co., 308 6th St., Braddock, $84,031 

Lackawanna Co., 7538 ft. bituminous 
surface on concrete foundation, Route No 
1€8, Elmhurst Boro., H. Bb. Sproul Constr 
Co., Ine., 218 Adams Ave., Scranton, $56,- 
567; Holt Lumber Co., 61 North Main St. 
Carbondale, $59,435; O’Brien, Rees & Ruth- 
ven, 212 Carter Bldg., Scranton, $63,109. 

Lycoming Co., 24,201 ft. bituminous sur- 
fece course on concrete foundation or 1 
course rein.-con., Route No. 240-19, Muncy 
Creek and Wolf Twps., Muncy and Hughes- 
ville Boro., Winston & Co., 240 Fair St.. 
Kingston, N. Y., $198,042; 14,284 ft. bitu- 
minous surface on concrete foundation or 1 
course rein.-con., Route No. 23, Piatt & 
Porter Twps. and Jersey Shore Boro., W. J. 
Gephart, 2033 5th St., Pittsburgh, $126,272; 
Winston & Co., 240 Fair St., Kingston, N. 
Y.. $162,862. 

Northampton Co., 29,182 ft. 1 course 
rein.-con., Route No. 166, Plainfield Twp.. 
kx. P. Arbogast, 10 North 7th St., Strouds- 


burg, $217.812; J. McGraw Co., 1010 Com- 
mercial Trust Bldg., Phila.. $223,773; R. T. 
and C. D. Stewart Contg. Co., 14 South 3rd 


St.. Easton, $230,311. 

Perry & Dauphin Co., 41.753 ft. bitu- 
minous surface on concrete foundation or 1 
course rein.-con., Route No. 195, Buffalo 
and North Buffalo Boros, and Watts and 
Reed Twps, Winston & Co., 249 Fair St.. 
Kingston, N. Y., $439.676. 

Schuylkill Co., 22,435 ft. 1 course rein.- 
con., Route No. 161, New Castle, Blythe, 
Ryan and West Mahoning Twps., EK. J. 
Coreoran, Plains, $325,120. 

Snyder and Juniata Co., 25,737 ft. bitu- 
minous surface on concrete foundation or 1 
course rein.-con., Route No. 195-229, Sus- 
quehanna and Chanman Twps.. R. C. Fiss 
Shamokin Dam, $267,972. 

Venango Co., 14,000 ft. 1 course rein.- 
con., Route No. 91, Sugar Creek Twp., C.F 
Hamilton, Ine., 423 Trust Company Bldeg.. 
Franklin, $131,698; Ritchey, Cramer & 
Snow, Franklin, $132,553 

Westmoreland Co., 32,047 ft. 1 course 
rein.-con., Route No. 68. Derry Twp.. Me- 
Crady Bros. Co., 308 6th St., Braddock, 
$289.580; Booth & Flinn, Ltd.. 1942 Forbes 
Si, Pittsburgh, $394,336. 

*Pa., Gallitzen—Boro Council let con- 
tract building 6000 sq yd. brick paving. 
2000 cu.yd. excav. and 175 lin.ft. stone 
eurbing, to Loomis & King, Central Trust 
Bldg.. | Altoona. About $36,000 Noted 
June 17 


*Pa., Greensburg—Comrs. Westmoreland 
Co let contract building Sect. 1 Harrison 
City Export Rd., 2.7 mi. long, to R. H 
Cunningham, Turtle Creek. About $137,240. 


Pa., Pittsburgh—Comrs. Allegheny Co 
received bids rebuilding (a) 15,100 ft. Ard- 
more Blvd., 24 ft. wide with (1) concrete, 
(2) asphalt, (3) brick, involving 40,550 
sq.yd. rein.-con. or 36,600 sq.yd. asphaltic 
corerete, 40,900 sq.yd. concrete foundation 
and integral raised curb, or 36,600 sq.yd 
brick block, 41,350 sq.yd. concrete founda- 
tion and integral raised curb, 15,100 ft. 
6 in. vitr. pipe underdrain, 1450 cu.yd. rein.- 
con. retaining wall and 110,000 reinforcing 
rods: (b) 15.840 ft. Imperial and Clinton 
Rd., Finley Twp., 16 ft. wide, 28,500 sq.yd 
asphaltic concrete, 4000 tons ballast and 
screenings, 28,500 sq.yd. scarified and trued 
surface, 32,000 ft. concrete shoulder, 16,000 
fit 6 in. vitr. tile drain and 3000 cu.yd. 
excav.; (c) widening 10,500 ft. Verona Rd. 
from Frankstown to Saltsburg Rds., 24 
ft. wide, 16.350 sq.yd. asphaltic concrete. 
1€,100 sq.yd. concrete foundation shoulder 
and integral curb, 8000 ft. 6 in. vitr. pipe 
underdrain and 3500 cu.yd. excav., from 
300th & Flynn, 1942 Forbes St., (a1) $288,- 
567, (a2) $235,975, (a3) $279,045, (b) 
$126,188; T. Cronin, South 17th and 
Muriel Sts., (a2) $245,130, (a3) $286,810, 
(b) $115,330, (ec) $79,832; T. MeNally. 
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Oliver Bldg., (al) $274,561, (a3) $329,404 
Columbus Asphalt & Paving Co., Pitts 
burgh, (b) $106,481, (c) $86,173; M 
O Herron & Co, South Ist and McKean 
Sts., (c) $64,792. Noted July 24 

* Maryland—State Rds. Comn., 601 Gar 
rett Bldg., Baltimore, let contract resur 
facing 0.75 mi. Liberty Rd. from Gwynn 
Oak Jet. to Baltimore city limits, macadam 
Contr. BC-31, Baltimore Co., to D. C. M« 
\leer, 405 Phoenix Bldg, Baltimore, $9918 
Noted July 24. 

wVa., Charlotte—City let contract (a) 
paving 1300 ft. West Main St.. concret: 
(b) building concrete sidewalk and curb 
(c) laying concrete foundation for car 
tracks, to Lightnor & Co., Richmond, (a) 
$3.15 per sq.yd., (b) $2.10 per sqyd., (ce) 
$12.00 per cu.yd. Noted July 31 

*W,. Va., Huntington—Comrs. Cabell Co 
rejected bids received building 1 mi. Hunt 
ington-Hamlin Rd., 16 ft. wide, involving 
9300 sq.yd. vitr. brick paving on 4 in 
cement concrete base. About $35,000 
Work will be done by day labor Noted 
July 17. 

W. Va., Lewisburg—Comrs. Greenbrie) 
Co, received bids grading and draining 6.° 
mi. Ft. Springs Rd., 20 ft. wide, from Blod 
gett-Carola Co., Newark, O., $43,230: cea 
rick Constr. Co., Clarksburg, $63,000, Pipe 
to be furnished by county. Noted July 24 

W. Va., Wayne—Comrs. Wayne Co. re 
ceived bids grading and draining 3.2 mi 
Armilda-Echo Rd., 26 ft. wide, from Shipe 
& Wentz, Barboursville, $41,103; Hoad 
Constr. Co., Maysville, $45,131; Clay & 
Doyle, Huntington, $45,523. Noted July 31 

*eN. C., Fayetteville—City let contract to 
\iner. Constr. Co., Moultrie, Ga., paving 
5240 ft. Person St., 40 ft. wide, involving 
21,000 sq.yvd. 3 in. asphalt on 5 in. con 
crete base, 400 lin.ft. granite curbing, 1000 
s«.yd. concrete gutter, and 3000 sq.vd. con- 
crete sidewalks, About $81,000 Noted 
July 17, 


*N. C., Winston-Salem—Comrs. Forsyth 
(o. will grade, drain and pave 1.87 mi. road 
with concrete. Work will be done by day 
labor. About $63,000. 


#Ala., Birmingham—Hd. Revenue, Jeffer 
son Co., let contract to P. Wallace, Tus 
caloosa, cherting 4 mi. road from Alliance 
School to Marine, cost $10,400; 4 mi. Oak 
Grove QRd., $14,508: also grading 2 mi. Gil 
more and Alliance Rds., $8600; 7 mi, Oak 
Grove and Lock 17 Rd., $52,120; 52 mi 
Taylors Ferry Rd., $49,095; J and I Par 
sons, bessemer, grading and cherting 33% mi 
McCalla and Buckville Rds., $25,489; Acton 
& Self, Trussville, cherting 7 mi. Gintown 
Flat Top and Bessie Rds., $26,500; to W 
H. and J. BB. Rylant, McCalla, grading 1 
mi. road, Edgewater to Mack’s Chapel 
$8045. 

*Ala., Birmingham—City let contract pay 
ing 2240 sq.yd. 46th St. from Clairmont 
to Sth Aves., involving 2240 sayd. as 
phalt and 3500 cu.yd. grading, to H. N 
Rowdry, Empire Bidg., $11,413. 

*xKy., Paris—City let contract to R. W 
urke Co., Realty Bldg., Center and Jef 
ferson Sts., Louisville, paving 1600 ft. Main 
St. from 19th to 14th Sts., 30 ft. wide, in- 
volving 5800 sq.yd. concrete, 3000 lin.ft 
concrete curbing and 1140 cu.yd. earth 
‘cav., cost $12,300, also 4000 ft., Pleasant 
Sr.. 30 ft. wide, 14,500 sq.yd. concrete, 7500 
lia.ft. concrete curbing. and 2850 cu.vd 
earth excav., $30,700. 

*Ohio—State Highway Comn., Columbus 
let contracts to Andrews Paving Co., Ham- 
ilion, grading, building bridges and cul- 
verts, and paving 4.05 mi. Sect “B,” Ox 
ford-Millville Rd., sheet asphalt, cost $150,- 
331: 3.66 mi. Sect. “C-2." Oxford-Millville 
Rd., sheet asphalt, $137,976; building 
gravel shoulders and paving 1.36 mi. Sect 
“A,” Hamilton-Middletown Rd., bituminous 
concrete, $22,827; all in Butler Co. Noted 
July 10. 

*Ohio—State Highway Comn., Colum 
bus, let contract grading, building bridges 
and culverts and paving 3.21 mi. Sect. E 
Hicksville-Defiance Rd., rein.-con., Defiance 
Co., to Turritan & Figley, Evansport, $84.- 
489; 2.15 mi. Sect. P, Unity-Salem Réd., 
brick, Mahoning and Columbiana Counties, 
to J. D. Paxson, Salem, $93,510; 4.28 mi 
Sects. G and A-1, Upper Sandusky-Tiffin 
Td., brick, to Modern Constr. Co., Fremont, 
$163,842; 1.16 mi. Sect. A, Warren-Burton 
Rd., bituminous macadam, to Gray Bros., 
Youngstown, $30,423. Noted July 3. 

Ohio—State Highway Comn., Columbus 
received bids Aug. 5, resurfacing Sects. 
“J", “G-1" and “G-2,” Cleveland-Wooster 
Rd., bituminous concrete, Cuyahoga Co., 
from W. B. McAllister Co., 2163 East 31st 
St., Cleveland, cost $156,268; Highway 
Constr. Co., Elyria, $159,498. Noted 
July 24. 
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Streets and Roads (Continued) 


* Ohio—State Highway Com:.., Columbus, 
let contracts building roads in following 
counties 

Columbiana and Mahoning Counties, pav- 
ing Sect. J, Salem-Alliance Rd., brick to 
J. D. Paxson, Salem, $146,406 

Crawford Co., Sects. M-1 and M-2 Buey- 
rus-Galion Rd., brick, L. R. MeMichael, 
Bueyrus, $67,239 and $119.515 respectively 

Darke Co., Sects BB and (, Dayton- 
Greenville Rd., plain concerete, Dull & Dull, 
Areanum, $86,541 and $33,782; Sect F, 
Celina-Greenville Rd., plain concrete, Al- 
exander Bros., North Star, $150,707; Sect 
A, Versailles-Western Rd., brick on con- 
crete base, Manix Bros., Greenville, $168,- 
654. 

Fayette Co., Sect. A, Columbus-Washing- 
ton C. HL Rd., bituminous macadam, P. D. 
Van Camp, Camp Dennison, $146,420. 

Hamilton Co., Sect. 1). Cincinnati-Louis- 
ville Rd., Warrenite, Henkel & Sullivan, 195 
Bell Blk., Cincinnati, $255,520; Sect. <A, 
Harrison Pike, bitoslag, Migent & Hine, 
Harrison, $154,664; Sect. B, Harrison Pike, 
hbitoslag, Seully Bros., Cincinnati, $222,416. 

Knox Co., Sect. P, Columbus-Wooster Rd., 
plain concrete, Highway Constr. Co., Ely- 
ria, $189,989. 

Montgomery Co., Sect. M, Dayton-In- 
dianapolis Rd., rein.-con., © Hoolihan, 
Dayton, $91,474 

Pickaway Co., Sect. B. Circleville-Adel- 
phi Rd., gravel, O. M. Junk, Chillicothe, 
SINNKR. 

Shelby Co., Sect B-2. Piqua-St. Mary’s 
Rd... rein.-con., Putnam & Shindledecker, 
Van Wert, $27,404; Sect. A-2, Urbana- 
Sidney Rd., bituminous macadam, Stone & 
Hile, Lima, $26,875. 

Trumbull Co., Sect. N-1, Youngstown- 
Conneaut Rd., bituminous macadam. Seiple- 
Wolfe Co., Youngstown, $59,983; Seet. B, 
Warren-Burton Rd., bituminous macadam, 
Russell & Russell, West Austintown, $107,- 
442 

Wood Co., Sect. B-1, Toledo-Elmore Rd., 
bituminous concrete, Johnston, Van Wag- 
oner & Johnson, Tontogany, $67,660; Sects. 
F-1 and F-2, Findlay-Bowling Green Rd., 
rein.-con., C. LL. Straw, Paulding, $90,601 
and $101,206. Noted July 24. 


0., Columbus—G. A’. Borden, dir. pub 
sery.. received bids grading, draining, lay- 
ing water mains and paving with (1) brick, 
(2) asphalt, (3) sheet asphalt, No. 1 proc- 
ess, (4) sheet asphalt, No. 2 process, (5) 
sheet asphalt No. ° process, Ga) Grant Ave. 
from 5th to 11th Aves., (b) Monroe Ave. 
from Broad to Long Sts., (c) Stanley Ave. 
from Heyl Ave to 22nd St., (dad) St. Clair 
Ave. from Mt. Vernon Ave. to south end of 
viaduct, (e) 38rd St. from Livingston to 
Reinhard Aves., from R. J. Dienst, 2515 
West Broad St., (a1) $28,529, (ec 1) $17,- 
A. G. Pugh, Columbus, (a1) $40,651, 
(a-2) $40,201, (bh2) $10,528, (23) $25,752, 
(14) $39,920, (25) $41,277, (e 2) $59,365; 
Franklin Asphalt Paving Co., Columbus, 
(a2) $38,858, (ec 2) $17,023, (da 3) 37.959, 
(e 2) $54,514; Cleveland Trinidad Paving 
Co., The Arcade, Cleveland, (a2) $39,629, 
(e2) $17,457, (A 3)$87.245, (d 4) $34,715, 
(15) $41.798; Andrews Paving Co., Ham- 
ilton, (e 2) $63,972. Noted July $1. 

*0., Hamilteon—City let contracts to An- 
drews Paving Co., Hamilton, paving with 
sheet asphalt and building cement curbs 
and gutters on Middletown Pike from Mil- 
liken St. to corporation line, $22,827; Milli- 
ken St. from TD) to G Sts, $17,718; Belle 
Ave. from Laurel and Benninghofen Aves, 
$66,549 

kxIndiana—State Highway Comn., Indian- 
apolis, let contract building 8.85 mi. road 
between Hancock and Marion Co. lines, to 
M. Kirkpatrick, Greenfield, cosi $230,063; 
5.76 mi. road from Broad Ripple to Car- 
mel, Marion and Hamilton counties, to J. E. 
McNamarra, Indianapolis, $205,974; 7.35 
mi. road from Seeley to Brazil, Vigo and 
“lay Counties, to Carpenter Constr. Co., 
Tirra Haute, $265,777; 6.22 mi. road from 
Seymour to Bartholomen Co. line, Jackson 
Co., to Davis Constr. Co, Seymour, $210.- 
378; 8.39 mi. road from Plymouth to St. 
Joseph Co. line, Marshall Co., to Becker, 
Enyart Co.. Plymouth, $274,520; 8.12) mi 
read from Stilesville to Mt. Meridian, Hen- 
dricks and Putnam Counties, to F. Cun- 
ningham, Indianapolis, $339,105; 3.5) mi. 
read from Osceola to Elkhart, St. Joseph 
and Elkhart Counties, to Northern Constr 
Co., Elkhart, $117,088; 6.35 mi. road, Elk- 
hart Co., to K. Riley Co., Goshen, $248,- 
874; all concrete. 

kxInd., Rushville—City let contract pav- 
ing Sexsquaus and 3rd Sts., 40 ft. wide. 
involving 10,800 sq.yd. Brazil brick block 
on 5 in. concrete base, to G. G. Miller, Leb- 
anon. About $48,600. 


*xInd., Rushville—Rush Co. let contract 
brilding 3 mi. New Salem Pike, 36 ft. wide, 












concrete foundation, Amherst curbing 


Chapin Ave., $4440; Clairpointe Ave., $39,- 


; Granger Ave., 








*&Mich., Detroit—City let contract paving 


Ic. Currie, 20 McGraw Bldg., 
1039, to Lennane & Mc- 
Illvenna, 1205 Book Bldg., $5671 and $5043 
respectively ; 
7 Iroquois Ave., $3842; Nos. 1041, 1042, 
1643, 1044, 1945, to Otis Cement Constr. Co.., 
linammond Bldg., $2063, $5287, $3389, $3220 
anc $2936 respectively. 

City received 
ing following alleys with 1 course concrete, 


Powelson Co., 
(a) $3869, 


$3117, (k) $3901, (1) $5555; 
(a) $3817, 


(d) $4908, 


34. McGraw 
(c) $1451, (ad) $4916, (f) $1312, (h) $2119, 
(k) $3755; Otis Ce- 
ment Constr. Co., 806 Hammond Bldg., 
$4855, (c) $1784, (d) $4040, (e) $3567, (e) 


400 Penobscot Bldg, (b) $1964. 
(e) $3591, (f) $1334, (@) $4742, C1) $5792; 
& Mclivenna, 


Talbot Co., 


145 Harper Ave., 
Noted Aug. 7 
Chicago—Bd, Local 
ecntracis to Standard Paving Co., 29 South 
Lx Salle St., paving Carrol Ave., from St. 
Johns Court to Ashland Ave., $6487, West 
Congress St. from Talman Ave. to Washte- 
to White Paving 
Fairoaks St. from Hazel 
St. to Bway., $7084; to R. F. Conway Co., 
West Washington St., 
from Lockwood to Long Aves., $6962, Key- 
from Lawrence Ave. 
St. $16,299; to Amer. Asphalt Paving Co., 
Washington 
from Springfield to Crawford Aves., $6003 ; 
to Smith & Brown Co., 
Louis Ave. from Carmen to 
to Central 
Cc., 179 West Washington St., West 42nd 
from Marshfield to Ashland Aves 
Ave. from West 42nd to West 
Noted Aug. 7. 

Til., Chicago—Rad. Local Impvts. received 
Alley between 


North La Salle St., 


Hutchinson 


Marshfield 


(hy) Alley between Addison St., Cornelia 
, Halsted St. 

(c) Alley between Sunnyside, Galt, Clar- 
endon and Hazel Aves., 


Bway. and Lakewood Aves., 

between Menominee and Eu- 
genie Sts., Cleveland Ave. and Mohawk St., 
between Sunnyside, 
and Sheridan Rd., 
East 63rd and East 
64th Sts., Ingleside and Drexel Aves., 

Alley between 
64th Sts., Langley and Champlain Aves.., 
Alley between West 65th PL, West 
66th St., Stewart and Normal Aves. 

(j) Alley between Harrison and Flournoy 
. Spaulding and Homan Aves., 

(k) Alley between Van Buren, Congress, 
Washtenaw Sts. and California Ave., 5 
Alley between Blackhawk and Divi- 
Holt and Dickson Aves., 
between Fillmore and 
and Richmond St., 


East 63rd 


. Francisco Ave. 


Leavitt Sts. and Oakley Blvd.. - 

(o) Alley between Chicago Ave., Superior 
Ave. and Leavitt ; 
Alley between Washington 
Madison, Ada and Sheldon Sts., 
Alley between Fillmore 
St., Sacramento Blvd. 
Ist alley west 
Congress to Harrison Sts., 

(s) Alley between West 
72rd Sts., Union and Emerald Aves., 
between Grenshaw and 12th 
Sts., Kedzie and Spaulding Aves. 
Harrison and Flour- 
noy Sts.. Homan and St. Louis Aves., 

iv) Clyde Ave. from East 73rd to East 


and Richmond St., 


(w) Clyde Ave. from East 92nd to East 


(x) Shields 





NEWS-RECORD al ne ae 


(y) East 72nd St., f S 
to Kast 71st St., East 7ist 
Shore Dr. to point 122 ft 

(z) South Hoyne Ave. f; 
to West 111th Sts, 108th, 
Ave. to point 160 ft. east 110th “on 
from Longwood Dr. to Ho a § 
Central Paving Co, 179 \W; el 
St., (a) $7304, (hb) $3764 ee ne 
$3951, (e) $3424, (f) $3566 seoe; (a 
3429, (j) $5412, (1) $16.07 
(o) $6188, (p) $8843, (q) 3} y eee 
(u) $5412; (x) $14,905; 8) $3132 
: J. Dillon & Co., 179 w, 

St. (a) $7334, (e) $3469. 2 shingt 
$3283, (J) $5340, (k) $9480 ()) ssn th 
$6171, (n) $5959, (0) $617) 
(a) $3158, (r) $3127, (s) gaye. ($882 
(uy, $5374 ) 9361 

. J. O'Brien, 29 Sout) 
$7340, (b) $3788. (ce) Shox. 
$5381. (k) $9368. (1) $1615 
(n) $5937, (0) $6141, (p) $8737 
(t) $3676. (u) $5412: 

J. A. Ross & Co., 4561 \r tag 
«b) 3786, (q) $3192: am 

R. R. Anderson & Co., 1841 West La} 
St.. (ec) $4992, (d) $3946, (f) $3.78 Lake 

Contg. & Material Co., ‘16 South L: Gall 
St.. (d) $3976, (e) $3476 oo 








(&) $3231, 


$3661. (i) $3389, (k) $9163. ( ny) 
4 ° . -¢ ® - (Mm) $6228 
a (s) $3100, (t) $2654, (x) $14. 


Melloy Constr. Co., 111 West 
St., (h) $3598, (i) $3366; 

Amer. Asphalt Paving (Co. 122 Wrest 
Washington St. (v) $15,137.) Gw) g77y 
(vy) $19,754, (2) $49,913; i 

R. F. Conway & Co., 132 West Washin: 
ton St.. (v) $15,756. (Cw) $7805 (y) $1} 
880, (2) $51,378: a 

F. P. McCormick Co., 133 West Washing. 
ton St., (v) $15,143; (w) $7799. (¥) $19 
767, (2) $50,618 Noted July 31 
: Wisconsin — State Highway Com 
Spooner, received bids improving Gordon 
Minong Rd., Douglas and Washburn Coun 
ties, Federal Aid Project No. 99. involying 
(a) 41,913 cu.yd. earth excay. (b) 46% 
cu.yd. borrow excayv., (c) 26.499 cu.yd 
screened gravel surfacing, (1) 25.459 cu 
yd. sand-clay gravel surfacing. ete... fron 
Ord Co., 313 Providence Hideg Duluth 
Minn., (a) $0.49 cu.yd., (b) $0.49. (0) 
$0.56, (d) $0.54, total cost, $59,795: Thiede 
& Wilkinson, Hawthorne, (a) $0,475. (b) 
$0.475, (ec) $0.85, (da) $9.40. total cost 
$60,027; Swanson & Johnson, Oliver. (a) 
$0.55, (b) $0.54, (e) $0.60, (d) $0.44, total 
cost. $61,265; Hurley-Ashland Rd., Ashland 
Co., Federal Aid Project No. 45, (a) 38. 
434 cu.yd. earth excav., (b) 4789 euvd 
borrow excav., (c) 411 cu.vd. concrete cul 
verts, from J. Gorham. Butternut, (a) 
$6.60, (b) $0.70, (c) $16, total cost, $26.350. 
Noted July 31. 

*Minn., Litchfield—Village let contract 
grading, paving and curbing various 
streets, to Genl. Contg. Co., Plymouth Bldg 
Minneapolis, $150,405. Noted July th 

*Minn., Zumbrota—Village rejected bids 
received Aug. 1 paving 3 blocks with con- 
crcte, 60 ft. wide. About $14,000. Work 
will be done by day labor. Noted July 24 

*Kan., Leavenworth—City let contract 
repaving Delaware St., No. 2 asphalti 
concrete, to Land Constr. (o., Ballinger 
Bldg., St. Joseph, Mo About $°0,000 
Noted July 24. 

*Kan., Seneca—City let contract paving 
Main St. to J. Stanton, 6th and Kiowha 
Sts., Leavenworth, involving 14.521 sqyd 
vitr. brick pavement, 6000 ft. combined 
curbing and guttering. 7800 ft. 10-33 in 
storm sewers, 19 manholes and 61 catch- 
basins. Noted July 17. 

*&Neb., Fremont—Comrs. Dodge Co. let 
contract paving 6 mi. Fremont-Ames Rd 
18 ft. wide, to H. Murphy Constr. Co., 2(4-6 
Karbach Bldg., Omaha, $178.85%. Noted 
July 17. 

*Neb., Lincoln—City let contract to Abe! 
Constr. Co., 318-19 Terminal Bldg., pav 
ing Dist. No. 423, $10,848, Dist. No. 42 
$19,043; to Burke Cochrane Constr. Co. 
522 1st National Bank Bldg., Dist. No. 418 
$5384, Dist. No. 433, $16,423 and Dist. No 
421, $6781. 

*&Neb., Tecumseh—City let contract pav- 
ing Main St., to Intermenlain Bridge & 
Constr. Co,, Tecumseh, $96,149. Noted July 


Vashingto) 


*N. D., Fargo—City let contracts pav- 
ing with concrete 3600 sq.yd. Sth St. from 
Front St. to First Ave., etc., to W. M. Ken 
nedy, Fargo, $14,600; 10th St. between 
Front St. and 5th Ave., and 5th St. from 
Sth to 19th Aves. to J. Kennedy, Fargo 
$21,000. 

*Montana — State Highway Com: 
Helena, let contract gravel surfacing 
mi. Forsyth-Ashland Rd., Rosebud Co., - 
Cc W. Ball, Forsyth, $19,568. Noted July 2. 


















NEWS-RECORD 


_ 
August 14, 1919 





ENGINEERING 








— 
. <n | Roads (Continued) Martinez, $13.75 per cu.yd. concrete paving Minn.,, Warren—l itches—-Comrs Mat 
aves : aac: and $0.70 per cu.yd. excav.; 2 mi. Div. 12 shall Co. having plans prepared by J. A 
*Mo., Kansas City—City let contract west from Pittsburg, 18 ft. wide, Blanchard, lindsey, engr., Warren, building 4 nm 


“Grand St., asphalt, to E. D. Tyner 
Co... Kansas City, at $42,755. 
Joseph—Buchanan Co. let con- 
aving 3.7 mi. Saxon Rd., 18 ft. wide, 
maeadam, to Land & Skilbred 
Ballinger Bldg., $43,385. 
Comrs. 


, SE 








s ast? Co 
* irk., Wash- 


Fayetteville—Bad. 
eton Co. let contract building 52 mi. lime- 
stone macadam road in Rad. Dist. No. 2, 18 
wide, to Crane Constr. Co., Springfield. 


\hout $ Noted June 5. 

*£0kla., Tulsa—City let contract paving, 
rading, Gurbing, guttering and_ draining 
ra goo yd. various streets, to F. P. McCor- 


285,000, 


wick, e/o Parker-Washington Constr. Co., 
Reeder Bldg., $333,429. 
¢xidaho, Bonners Ferry — City let con- 


ract paving 4050 sq.yd, Main, Bonner and 
Kootenai Sts. to J. C. Broad, Jamieson 
Ridg., Spokane, Wash., $27,465. 

xidaho, Lewiston—City Council let con- 
tract grading, curbing and building concrete 
sidewalks on D St. extension, to F. A. Dole, 
Lewiston, $11,331. 

Idaho, St. Marie—City 
building 116,409 sq.ft. cement 


received bids 
sidewalks, 


5.12 ft. wide, from W. L. Geist, St. Marie, 
$24.920: Two Miracle Co., 487 Ford Bldg., 
Creat Falls, Mont., $28,229. Noted July 
1 


A{rizona—state Highway Comn., Phoenix, 
received bids , Prescott- 


improving 2 mi. 
Ierome Highway, from Miller Constr. Co., 


San Francisco, $1.34 cu.yd. excav., total. 
$102,403: H. Balbaith, Jerome, $1.55 per 
cu.yd.; Twohy Bros., North West Bank 
Ridg.. Portland, Ore., $1.89 per cu.yd. 
Work involves 58,200 cu.yd. excav., 2600 
euvd. dry rubble masonry in retaining 


walls, ete 

* Washington — State Highway Comn., 
Olympia, will grade and gravel 7 mi. Olym- 
pic Highway west from Olympia. About 
$69,996. Work will be done by day labor. 
Noted July 31. 

*Wash., Seattle—Bd. Pub. Wks. let con- 
tract improving 30th Ave. S., et al. involv- 
rg 95,000 lin.ft. wooden curbing and gut- 
tering, 7990 lin.ft. concrete sidewalk. 22,200 
cu.yd. earth exeav. and 1555 ft. 8 in. con- 
crete sewer pipe, to Bishop Costr, Co., Seat- 
tle, $55,119. 


#Wash., Vaneouver—City let contract 
paving with bitulithic and building con- 
concrete sidewalks on 22nd St. from Re- 


serve to Main Sts., to Warren Constr. Co., 


Journal Bldg., Portland, Ore., $29,617. 
Noted July 10. 

Ore., Portland—City received bids July 
‘, improving (a) fast 47th St. from 
Kast Glisan St. to connection with pave- 


nent at railroad south and regrade project, 
‘b) East 16th St. from Spokane to Marion 
\ves. (ec) Umatilla Ave. from East 23rd 
to Bast 19th Sts., (d) East 27th and Klicki- 
ta‘ Sts. (e) East 9th St. from East Burn- 
East Ash Sts.. (f) East 60th St 
from Kast Glisan to Oregon Sts.. (2g) Di- 
vecon St. from East 10th St. to Grand 
Ave, (h) Girard St. from Newman _ to 
Haven Sts., (i) Marion Ave. and East 16th 
St. (j) East Madison St. from East 1st 
to East Water Sts., (k) Tacoma Ave. from 
East 17th to East 21st Sts.. (1) 56th Ave. 
S. E. from 77th St. S. K. to 72nd St., S. E.. 


side to 





(m) East Morrison St from East 32nd 
to East 18th Sts.. (n) East 11th St. from 
\iberta to Going Sts.. (0) Olin St. from 
Lombard St. to Willamette Blvd., (1) 
isphaltic concrete, (2) asphaltic concrete 
No. 1 in roadway, (3) concrete No. 1. in 


re:dway, (4) asphaltic concrete redress, 
‘9) conerete No. 1 in track, (6) concrete in 
roadway, (7) asphaltic concrete repairs, 
(S) asphaltic concrete No. 1 redress, (9) 
m cadam in roadway, from Warren Constr 
Co., Journal Blde., (11) $142 per yd.. total 
cost, $15 234, (b2) $143 per sq.vd., $18,747. 
(c2) $1.43 per yd., $9808, (a2) $1.37 per 
yes’ 25.040, (e4) $1.39 per sq.yd., $2417, 
(f5) $2.00 per sq.yd., (f1) $1.53 per sa.yd., 


$4115, (25) $210 per sq.vyd, (22) $1.28 
per say. $16.132, (h1) $1.63 per sq.yd., 
9.022, (j8) $1.39 per yd.. (m2) $1.30 
rv. $6477, (n2) $140 per sqyd.., 
. 080; J Keating, (c3) $230 per sq.yd.. 
001 (k9) $5.50 per sq.vd.. $10,008, (0) 
61; S. Simonsen. (43) $1.98 per sq. yd... 


1.200, (17) $4026, C1) $6491. (o) $7892; 
ricipal’ Paving Plant. (e4) $1.00 per 
vd. $1757. (j4) $1.00 per sq.yd., $1009; 
chran Bros., (g8) $295 per sq.vd. (g@5) 
5 per _sq.yd.. $17296, (h6) $2.25 per 
vd, oo 175, (m3) $210 per yd., $5041, 
$2.10 per sq.yd., $6477. Noted Aug. 7 


’ *Cal., Martinez—Comrs. Contra Costa 
_° tet contract grading and paving with 
pri COnerete 6.84 mi. Div. 11, west from 

rg, 18 ft. wide, to O’Brien Bros.. 


' 


Crocker & 
yd. concrete 
excayv. 

*Cal., Oakland—City let 
ing, guttering, paving and 
walks on 2000 ft. Fruitvale and 
Aves., to Bates & Borland, Bway 
St., $35,166. Noted Aug.7 

Cal., Oak'and—City received bids inprov- 
ing (a) 87th Ave., (b) 37th Ave from 
Bates & Borland, Bway. and 12th St. 
(a) $13,223, (b) $18,318; P. A. Belser, 625 
Market St., San Francisco, (a) $14.304 
Hutchinson Co., 444 17th St.. (a) $15,124 
(b) $17,632; Oakland Paving Co, 59006 
Bway., (b) $18,455. Noted July 31. 

*Ont., Owen Sound—D. H. Fleming, city 
ener., let contract paving 16 blocks, 6th. 


Howell, Oakland, $13.49 per cu 
paving and $0.92 per cu.yd 


contract curb 
building side- 

Whittlh 
and 12th 


Sth and 10th Sts, 20, 24 and 28 ft. wide, 
bitulithic to Warren Paving Co., MekKin- 
non Bidg.. Toronto, $75,000; curbine, gut- 


tering and catch basins, to Curran Clement 
Co., Orillia, $15.000. Noted July 1 


Railways 
PROPOSED WORK 


Maryviand—See “Industrial Works” un 


der Baltimore. 


Maryland—Marvland, 
ginia R.R., and Philadelphia, Baltimore & 
Washington R.R., having survey made 
for connecting lines near Queen Anne. Cost 
between $75 000 and $100,000. Address EF 
Lee, Broad St. Sta., Phil., Federal mgr 


Delaware & Vir- 


Florida—St. Augustine Pub. Ser. Corp 
plans to build electric car line from Jack- 
sonville to St. Augustine T. R. Osmond, 
St. Augustine, promoter. 

Missouri—City of St. Louis plans to 


build electric railway belt line to connect 
Municipal and McKinley Bridges. Appro- 
priation of $1,920,000 has been made and 
plans prepared by J. A. Hook, dir. and 
c. S. Butts, engr., both of Bd. Pub. Utili- 
ties, for laying 63 mi. track of United Ry 
Co., extending Natural Bridge line 1} mi 
to Pine Lawn, thence to Florrisant Ave 
north, also extending Tower Grove line 1} 
mi. to Lindenwood, Taylor line 3} mi. south 
to Gravois Ave., Lee line 2 mi. west and 
shortening Cherokee line between 18th St 
12th St. and Geyer Ave. Plans also include 


connection of Terminal R.R. with Wiggins 
Ferry and Mill Creek Valley yards and 
elimination of surface grade of Missouri 


Pacific R.R. tracks on Poplar St Another 
appropriation of $1,300,000 will be made for 
construction of elevated railway tracks and 


approach to Municipal Free Bridge at 
southern terminus, for which plans have 
been drawn. This work will inelude con- 


struction of 4400 ft. double-track elevated 
structure and 4000 ft. double surface track 
track on Gratiot St., elevated = structure 
to be in form of “Y,” tracks starting at 
southern side Chouteau Ave. and levee con- 
necting with elevated line between Cedar 
and Plum Sts., extending west to curve on 
2nd St. to connect with elevated tracks of 
Terminal R. R., then continuing to 7th and 
Gratiot Sts. to meet approach of Municipal 
Free Bridge. On north side elevated struc- 
ture will start at Cedar Plum and 2nd 
Sts., curving to ground on north east line 
to Clark and Levee Sts., to connect with 
tracks of Missouri Pacific R.R. and St 
Louis Transfer R.R., Mill Creek Valley 
yards and Municipal Free Bridge and by 
way of bridge to East St. Louis, Ill, yards 
and tracks of company. 

California—California Southern RIt., In- 
vestment Bldg., Los Angeles, plans to build 
10 mi, steam railroad from Blythe south, 
also build concrete siphon bridges to 
carry irrigation ditches under railway 
Work will probably be done by day ‘abor. 
C. H, Beggs, genl. mer 


Excavation and Dredging 
PROPOSED WORK 


0., Kenton—Excavation—Upper Scioto 
Drainage & Conservancy Dist., Kenton, re- 


jected bids received Aug. 6. improving 
channel and building levee along Scioto 
River through here About $400,000. 


Noted July 3. 


Mich., Lansing—Drainage—See “Streets 
& Roads.” 


Minn., Bemidji—Drainage—Comrs. Belt- 
rami Co. having preliminary survey made 
draining Red Lake Basin and Red Lake 


River from outlet to Red River of North 
at Grand Forks. About £779.300. S. TD 
Snyder, Bemidji, engr 


drainage ditches, total length 150 mi 


N, M., Fit. Summer-—lIrrigation—C it) 
voted $400,000 bonds to build new concrete 
dam «and gravity canal to irrigate Yoon 
acres in Pecos Valley Engineer not s« 
lected 

Utah, Delta—Drainage Ba Supervs 
Millard Co., D. I). No. 1, soon let contract 
furnishing materials and labor buildin: 
drainage system Work involves 361.10" 
cu.yd, earth excav., 688,000 lin.ft, 6-20 1 
drain tile and 688,000  lin.ft. trenching 
Caldwell & Richards, Vermont Bldg., Salt 
Lake City. archts. 

Utah, Hinekley- —-Drainage—Rad 
Millard Co. D. D. No. 1, 


Super 


soon lets cor 


tract furnishing materials and labor for 
building drainage system, Work involve 
72,000 cu.yd. excav., 345,940 lin.ft. trenel 


345,940 lin.ft. 6-25 





me and backfilling, and 


in. tile Caldwell & Richards, Vermont 
I'd. Salt Lake City, archts 

Wash... Seattle—Drainage— Bd. Kine ¢ 
Comrs., Seattle, established Algona 1) IT) 


containing 1,473 4 


2 mi, long, 14 mi. wide 
acres. J. J. Humes, co engr. preparing 
plans and will call for bids before Sept 

Plans include $4 mi. ditches Pierce © 
will join project at county line and cart 
water into Stuck River About $49,751 

Supervs D 


Ore,, Hillsbore—Ditch—— Rd 
D No. 7, Washington Co., soon lets cor 
tract constructing drainave ditches and 
tinber bridges involving 60,000 cu.yd. cartl 
excav About $10.000 Baar & Cunning 
ham, Spalding HBidg¢ Portland consult 
engrs 

Cal., fMuntington Beach—Trrigation 


owners on Huntington Bec 
irrigation district to b 


Property 
mesa oreanizing 





small dams in Santa Ana River, ‘nst: 
pumps to lift water 75 ft. and build pipe 
lines to irrigate about 2500 acres GF 
Fowler, member of com 

Cal. MeArthur Irrigation — J. W 


Forgeus, Sharon Bldg., San Francisco, hi 
ing estimate made by F. H. Tibbetts, ener. 
Alaska-Commercial Bldg., San Francis 
for irrigation system in Fall River Valles 
Shasta Co 

Cal., Modesto—Canal—P. Jones, 
Modesto, recommended bond issue of $25".- 
000 to enlarge and reline main canal wit} 
conerete and building drainage svetem 
for Modesto Irrigation Dist 

Cal, Oxnard—Ditches—Oxnard T D 
election Aug. 26 to vote on $200,000 bond 
to build 20 mi. ditches, main ditch to be 


eng 


10-12 ft. deep, 10 ft. wide at bettorn and 
34 ft. wide at top Olmsted & Gillelen 
1112 Hollingsworth Bidg., Los Argeles 
engrs 


Man., Winnipeg—Drainage—G. A. Grier 
son, minister pub. wks., soon lets contraet 
constructing 42 mi. drainage ditches 


D. D. No. 2. Work involves 314.006 euy 
exeav 
BIDS DESIRED 
N. Y., Brooklyn—Dredging—Until Aug 


20, by FE. Riegelmann. boro. pres., dredg 
ing Gowanus Canal from its head to Ham 
ilton Ave. and Newtown Creek Canal at and 
in canal and basin included within bounda 
ries of Johnson and Varick Aves. and in 
Stage St. basin 

Fla.. Sanford—-Ditches 


Until Sept B 


by Comrs. Seminole Co., building 4.1% 
mi, ditches, involving 58,660 cu.yd. excay 
T F. Williams, Sanford, engr Noted 
June 19 
PRICES AND CONTKACTS AWARDED 
(xIndicates award of contract) 
*Pa,., Phila._—Dredging—Comrs Fair 
mount Park let concract dredging high 
spots in Schuylkill River near Fairmount 
Park, to R. Patton, 601 North 34th St 
About $25,000. Noted July 31 
Ariz., Phoenix—Drainage—City received 


bids building tile drainage system, from C 
Fisher. 845 North 6th Ave €194,.712; 
Doyle Bros., Phoenix, $132,850; G. S 
son & Sons, Stimson Bldg., Los Angeles, 
$136,625. Noted July 17 

*Ont., Kingston—Excavation— Provincia! 
Government, Toronto, let contract excavat 
ing at Rouge Hill on Provincial Highway 
involving about 60,000 cu.yd. dry exeay., to 
Dufferin Constr. (o., Toronto, $75 per cu 
ya. 

*Ont., Metcalfe—Drainage—Municipality 
let contract building extension drain in Grey 


fen 
seni- 


Creek, near here, to D. B. Cameron, Ber 
wick. Work involves 39,131 cu.yd. earth 
excav., $030 per cu.yd., 133 cu.yd. rock 


excav., $3.25 per cu.yd., 15 acres clearing 
$50 per acre, grubbing, $4.60 per lin-ft 
Total cost, $12,900 
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S Ww N. J., Belleville—Overman Cushion Tire Mich., Ecorse—Edgeworth ah - 

Industrial orks SS ee ee oe Sts., plans to oes ae. acquired site on } hs oe 

’ 7 4 yuild 2 story, 50 x» 138 ft. assembling room Michigan Central R.R., here. Pes 
PROPOSED WORK addition, brick. About $30,000. E. Grant, build 100 x 300 ft. factory. \ acre a 


Mass., Williamstown—J. S. Boyd Co. 
soon’ lets contract building addition to 
weaving and finishing mills. About $75,- 


(00. -E._F. Saxton, Tremont Blidg., Boston, 
consult’ @figr. and archt. 


Mass., Williamstown—J. S. Boyd Co. 
rae plans prepared by E. F. Saxton, 

nsult. engr. and archt., Tremont Bldg., 
Boston, for 500 loom spinning and weaving 
mill, cost $500,000; also for developing 
Water power. 

Conn., Bridgeport—PBridgeport Mattress 
Co., 25 Kast Washington Ave., plans to 
build 4 story, 50 x 100 ft.. brick and mill 
construction factory, concrete foundation, 
on East Washington Ave. About $40,000 
F. A. Cooper, 1024 Main St.. engr. 


Conn., Hartford—Royal Typewriter Co., 
Inc., 150 New Park Ave., plans to build 
brick and concrete addition to plant. About 
$175,000. Private plans 


Conn,, Mystie—Packer Tar Soap Co., Lin- 
coln Ave., plans to build 1 story, storage 
plant, 1 story factory and 25 x 30 ft. power 
house, brick and concrete, concrete flooring 
and foundation About $40,000. Bilder- 
beck & Langdon, Inc., Barrows Bldg., New 
London, engrs, 





Conn., New Haven—New England Iron 
Wks., 96 Commerce St., soon receives bids 
building 1 story, 69 x 150 ft., brick and 
steel plant and 20 x 35 ft. brick office, 
conerete flooring and foundation, on Dix- 
well Ave. About $40,000. Private plans. 
Noted Feb. 20. 


Haven—Texas Oil Co., 17 
New York City, soon receives 
thuestory, 38 x 100 ft. 


Conn., New 
os - Pl., 






> re Oo a on, O 
Forbes Ave. About $35.000. Private 


plan. 


N. Y¥., Albany—Kelley-Dennin Co. plans 
to build 1 story, 150 x 150 ft., brick, con- 
crete and steel garage, machine shop and 
salesroom, with 2 wings, on Bway. About 
$150,000. Address A. E. Lew, vice pres. 

N. Y¥., Brooklyn—Thompson & Mellema, 
consult. engrs., 640 Bway., New York City, 
» j rial and 










e 
5 x 100 ft, rein.-con. garage. on 
St., for J. B. Silman, 1511 Emmons Ave. 


N. ¥., New York—M. Hausle, archt. and 
engr., 8307 3rd Ave., receives bids about 
Sept. 1, building 6 story, 100 x 120 ft. ice 
plant, brick and steel, rein.-con. flooring, 
concrete foundation, on Bedford Park Blvd., 
for N. Reinhardt, 972 Brook Ave. About 
$150,000, 


N. ¥., New YVork—J. O‘Leary, 227 East 
57th St.. had plans prepared by J. M. Fel- 
son, archt. and engr., 1133 Bway., for 4 
story, 55 x 100 ft., brick and steel garage, 
rein.-con. flooring, concrete foundation, at 
225-227 East 67th St About $50,000. 


N. ¥., New York—-Port Morris Holding 
Co., c/o Winters & Co., 137th St. and 
Southern Blvd., having plans prepared by 
Ballinger & Perrott, archts. and engrs., 47 
West 34th St., for 6 story, 375 x 382 x 316x 
390 ft. plans factory, rein-con. and steel, 
rein.-con. flooring, concrete foundation, on 
l4ist St. and Walton Ave. About $500,000. 


N. ¥., New York—L. A. Sheinart, archt., 
194 Bowery, receives bids about Aug. 25, 
building 2 story brick and steel garage, 
rein.-con, flooring, brick foundation, at 361- 
365 South St. for J. Kennedy, 378 Front 
St. About $60,000. 


N. Y¥., Seneca Falls—Wescott Valve Co., 
Erie, Pa., plans to build 1 story brick 
factory, on Green and Spring Sts. About 
$100,000. Address P. R. Westcott, Seneca 
Falls, secy. 


N. Y¥., Syracuse—H. H. Franklin Co., 302 
South Geddes St., plans to build 60 x 140 
ft. automobile plant brick, brick foundation. 
About $250,000. S. Firestone, Granite Bldg., 
Rochester, archt. and engr. 


N. Y., Syracuse—Great Northern Ware- 
house, Inec., plans to build 7 story, 150 x 
200 ft. rein.-con. warehouse, rein.-con. floor- 
ing, concrete foundation, on West Fayette 
St. About $400,000. Thompson & Binger. 
Gurney Bldg., archts. and engrs. 


N. Y., Syracuse—Morrell-Soule Co., North 
Franklin and Plum Sts... had plans pre- 
pared by Thompson & Binger. engrs., der- 
ney Bldg., for 61 x 90 ft.. cold storage 
plant, concrete, Cost between $80.000 and 
$90,000. Engtneers will supervise con- 
struction. 





397 Washington Ave., Newark, archt. 


N. J., Newark—M. Hertz Leather Co., 
Oliver St.. having plans prepared by J. A. 
Piggott, archts. and engrs., 9 Clinton St., 
for 3 story, 42 x 200 ft., rein.-con., brick 
ane mill construction addition to factory. 
About $150,000. 


N. J., Trenton—Standard Oil Co.,, New 
York Ave., plans to build repair shops, 
storage buildings and offices at its plant, 
here. About $200,000. W. M. Todd, 5387 
East State St., agt. 


Pa., Phila.—Comery Schwartz Motor Car 
Co., 128 North Broad St.,. having plans pre- 
pared by C. E. Oelschlager, archt., 1615 
Walnut St., building 6 story, 210 x 440 ft., 
concrete and brick auto service and truck 
station at 24 Market St., through to Chest- 
nut St. 


Md. Baltimore—F. A. Furst, pres., Furst- 
Clark Constr. Co., 1515 Fidelity Bldg., and 
other capitalists and financiers, plan to de- 
velop 200 acre tract from Spring Gardens 
to Fort McHenry, Baltimore Southwest 
Channel Harbor, for system of docks and 
warehouses. Plans include 200 x 1200 ft. 
concrete, covered pier, cost $825,000; 2 
warehouses, $1,824 000; approaches, $400,- 
000; bulkhead, $100.000; pier equipment, 
$40,000; roads, $40,000; railway trackage, 
$75,000; heating plant, $175,000; cranes, 
$86,000; locomotives, $25,000. Full devel- 
opment provides for 26 warehouses and 
eight 200 x 1200 ft. covered piers; several 
of the buildings to be used for manufac 
turing purposes. F. W. Kesselbaum, c/o 
Baltimore Dry Dock & Ship Building Co.. 
Locust Point, engr. 


N,.C,, Bessemer City—Huss Mfg. Co. 
plans to build factory, also 150 x 400 ft. 
warehouse and 100 x 200 ft. waste plant. 
About $500,000. Architect not selected. 


Ala,, Birmingham—Cruse-Crawford Mfg. 
Co., Ave. B and 22nd St., having plans pre- 
pared by W. T. Warren, archt., Empire 
Bldg., for 1 and 3 story, brick or tile gar- 
age. About $100,000. 


0., Alliance—City election Sept. 8 to vote 
on $525,000 bonds to build gas plant. 


0., Carthage (Cincinnati P. O.)—Lunken- 
heimer Co., Beekman, Tremont, Knox, 
Lawnway and Waverly Aves., Cincinnati, 
acquired site in Carthage comprising about 
79 acres directly on Toledo Division of 
Baltimore & Ohio Southwestern RR., and 
having plans prepared for complete new 
plant. Buildings will be of 1, 2 and 3 story 
types, steel and concrete construction. Plans 
also include recreation center for employees. 
including assembly hall, club rooms, base 
ball grounds, tennis courts, swimming pools, 
dining room, ete., on tract of land lying 
directly opposite from main plant. Cost 
$2,000,000. 


0., Cleveland—Christian Schwartzenberg 
& Gaede, archts., 1900 Euclid Ave., soon 
lets contract building 6 story, 107 x 125 
ft., rein.-con., steel and brick factory, on 
West 3rd St. and Lakeside Ave., for Crown 
Land Co., East 22nd St. and St. Clair Ave. 
About $200,000. Noted Aug. 7 

o., Cleveland—Schwartz, Forney & 
Hexter Co., West 6th St. and Lakeside 
Ave., plans to build 5 story, 100 x 150 ft., 
rein.-con., steel and brick factory, on East 
30th St. and Superior Ave. About $250,000. 
Architect not selected. 


0., Newark—W. S. Weiant & Son nad 
plans prepared by Bodenstein & Surmann, 
archts. and engrs., 405 2nd Natl Bank 
Plég., Cincinnati, for 2 and 3 story, 49 x 
66 ft. power plant, concrete foundation. 


0., Newton Falls — Made-Right Rub- 
ber & Tire Co. preparing plans for plant, 
to include 4 story, 60 x 240 ft., main build- 


° 


ing, 40 x 80 ft. boiler house and 75 x 75 


ft. office building. About $225,000. Private 
plans. 
Mich., Detroit—R. Flinn, archt., 435 


Woodward Ave., preparing plans building 
3 story, 70 x 110 ft., brick, steel and mill 


construction factory, on Riopelle and 
Winder St. About $35,000. Owner’s name 
with eld 


Mich., Detroit—C. E. Rogers, 34 Gold- 
smith St.. having plans prepared by Varney 
& Varney, archts., 307 Palmer Bldg., build- 
ing 1 story, 100 x 214 ft., brick and steel 
factory, concrete foundation, on West Fort 
St. About $80,000. 


selected. 

Ill., Chicago—Gardner & Lind 
38 South Dearborn St., soon 
building 10 story rein.-con 
warehouse, concrete foundatio: nN Pulte 
and Morgan Sts., for Fulton Marker ¢.., 
Storage Co., c/o engrs. About $4600 00, 

Kan., Wichita—Sinclair Ref; 
Wichita, and 111 West Was} 
Chicago, plans to build oj] 
plant here. Plans include 3 sto; 
office building and several othe: 
About $159,000. C. K. Birdsall, , 
archt. 


Neb., Alliance—Lowry & Henry 








build 1 story, 100 x 140 ft. rein ¥ A h 
and timber garage, rein.-con. flooring eon. 
crete foundation. About $70,000. HOW, ] 


Edbrooke, Tabor Opera House Hide. 1.) 
ver, Colo., archt. 


Mo., Florrisant—Florrisant Ser C 
Bellefontaine Rd., receives bids in Jany. 
ary, constructing 2 story, 80 x lin 
freight storage building and 1 story. #0 x 
100 ft. office, brick, concrete and steel, ani 
3 story, 100 x 100 ft. rein.-con., steel and 
brick garage and repair shop, rein.-con 
flooring, rock foundation, on Bellefontaine 
Rd. Cost $60,000 and $100,000 respective) 


Mo., Jefferson City—W. C. Schmidt plans 





to build fireproof garage. About £2500 
Mo., St. Louis—City plans to build ty 
3 story, 200 x 400 ft. and one 120 x 200 ft 


rein.-con,, steel and brick warehouses, rejn.- 
con. flooring, rock foundation, on Nort} 
Market St. and Mississippi River About 
$300,000. C. E. Smith, City Hall, eng 
Mo., St. Louis—W. H. Faust, 524 Sout) 
Spring St., Los Angeles, plans to build gar- 
bage reduction plant. About $400,000 
Mo.,, St. Louis—Miller Lightning Rod (Co 
plans to build 2 story, 100 x 300 ft. fa 
tory on 3rd and Geyer Sts. Cost to excee: 


$50,000. E. G. Miller, secy. Architect not 
selected. 

Tex., San Antonio—Bear Rubber Mills 
Ltd., plans to build 1 story, $00 x 360 ft 
mill on Frio City Rd. About $200,000 


Gulick, Hoff & Ries, Frost Bldg., engrs 

Okla., Hobart—City plans election soor 
to vote on $135,000 bonds to build elec 
tric light plant. V. V. Long & Co., 605 
W. D. Capitol Hill, Oklahoma, engrs 

Okla., Tulsa—F. E. Gates, 614 South In- 
dependence St., Sapulpa, plans to build 2 
story, 100 x 140 ft. factory on Elgin Av 
and Brody St., here. About $156,000. Ar- 
chitect and engineer not selected 

Idaho, Boise—Sherman Automobile Co 
plans to build 1 story, 75 x 725 ft.. brick 
tile and steel garage, to include showroom 
restrooms, stockrooms, etc. G. O. Goodwin 
mer. Tourtellotte & Hummel, Overland 
Bldg., archts. 

Idaho, Idaho Falls—R. F. Bicknell, 14! 
Warm Springs Ave., Boise, plans to build ° 
or 3 story, concrete, brick and frame plant 
here. About $1,000,000. Architect not se- 
lected. 

Utah, Manti—City having plans prepare 
by F. G. McGonagle, engr. Salt Lake Cit) 
for electric light plant. About $25,000 

Utah, Ogden—Midwest Dye & Chemical! 
Co. plans to build factory, here, to manu- 
facture salt, caustic soda, dyes, ete. About 
$100,000. WL. T. Cannon, Salt Lake City, 
pres. 


Wash., Centralia—Kane Shock Absorber 
Co., plans to build 1 story, 40 x 180 ft 
machine shop and 60 x 60 ft. foundr) 
oo veneer, on Fords Praire. About $6!.- 


Wash., Spokane—Pacific Coast Biscul! 
Co., plans to build additions to plant 
cluding fuel oil tank, on Pacific Ave. anc 
Bernard St. About $60,000. 

Wash., Walla Walla—Walla Walla Too 
& Wrench Co. plans to build 2 or 5 stor) 
concrete and steel factory. About $2)! 
000. Private plans. 


Ore., Bend—J. Moore plans to build 2nd 
unit of 1 story concrete and frame soda ash 
and potash plant, on Summer Lake, 10,0! 
ton capacity. About $190,000. 

Ore., Marshfield—Adelsperger & ‘onrac 
Co. purchased 26 acre Reynolds develop- 
ment site and plans to build 100.000 ft 
daily capacity sawmill. About $150,100 


Ore., Portland—Log Cabin Baking 
265 Ivy St., having plans prepared for 3 
modeling and building 1 story, 65 x 9! { 
addition to bakery and 3 story, 16 X °- 
ft. addition to storage flour bin, concrete, 
concrete foundation, on Vancouver st. ‘0 
including conveyors and freight «! 
$75,000. H. T. Rittman, mer. 


tors 






































August 14, 1919 


TEESE 
ENGINEERING NEWS-RECORD 135 


a a 


-justrial Works (Continued) 


ore., St. Helens—St. Helens Lumbér Co. 
ins to increase capacity of lumber mill 
ono. 000 ft. daily by rebuilding loading 
cyed and building addition and installing 
uw bandsaw, edger, sorting tables, etc. 


\bout $50,000. 


Cal., El Centro—Imperial ‘Valley Milk 
producers Assn, receives bids in September 

iding 2 story, 150 x 300 ft. creamery on 
Vain St. About $150,000. Noted May 8. 


Cal. Los Angeles—Crane Co., 321 East 
| St.. purchased site and plans to build 
cory. $4 x 200 ft., concrete and brick 
idition to Warehouse. Architect not selec- 


Cal. Los Angeles—S. H. Van Nuys, Van 
vuyvs Bldg., having plans prepared by Mor- 
¥ Walls & Morgan, archts., 1124 Van 
Xuvs Bldg., for 4 story, 100 x 155 ft., rein.- 

garage and loft building, rein.-con 
aooring, conerete foundation on 11th and 
ower Sts. W. P. Herbert, lessee. 


Cal, Oakland—Pacific Wool Corp. had 
ylans prepared by J. M. Haenke, archt., 
eo Palace Hotel, San Francisco, for fac- 
tory to consist of 3 story, 100 x 300 ft. 
warehouse, 3 story, 78 x 217 ft. scouring 
»lant, 2 story, 78 x 217 ft. spinning shop, 
1 story, 45 x 60 ft. power plant, 1 story, 
5 x 90 ft. office and 30 x 560 ft. wharf, 
all rein.-con., With steel sash. About 
$800,000, 


BIDS DESIRED 


Mass., Woreester—Until Aug. 16, by S. 
H. Piteher Co., archts., 44 Front St., 
building 3 story, 50 x 150 ft. brick garage, 
rein.-con. flooring, concrete foundation, on 
Austin St., for Worcester Paper Box Co., 
7 Houchin Ave. About $60,000. Noted 
July 31 

Pa.,, Phila—Until Aug 20, by W. F. 
Koelle & Co., archt.,- 26th and Oxford Sts., 
building 7 story, 49 x 186 ft., ice cream 
factory, rein.-con. and brick, on 8th and 
Cumberland Sts., for Breyer Ice Cream Co., 
sth and Cumberland Sts. 

Pa., Wilkes-Barre—Until Aug. 22, by G. 
F. Schroeder, archt., 14 Wietenkorn Bldg.. 
building 2 story, 152 x 154 ft. steel and 
brick garage, rein.-con. flooring, rock 
foundation, on Northampton St., for D. S. 
Williams, 259 East Northampton St. About 
$60,000 

0., Cleveland—G. S. Rider, archt. and 
engr., Century Bldg., receiving bids build- 
ing 10 story, 89 x 105 ft., rein.-con., steel 
ind brick warehouse, at 5442 Blanche 
\ve., for Cleveland Worsted Mills Co., 6300 
ang Ave. About $400,000, Noted 
July 31. . 

0., Cleveland—G. S. Rider, engrs., Cen- 
tury Bldg., receiving bids building 2 story, 
‘7 x 167 ft, rein.-con., steel and brick ad- 
dition to faetory, for Jordon Motor Car 
Co. 1057 East 152nd St. About $75,000. 
Noted July 31. 


Mich,, Detroit—Mildner & Eisen, archts., 
"24 Hammond Bldg., receiving bids building 

ind 2 story, 75 x 130 ft. brick and steel 
il construction machine shop on 4th and 
Porter Sts., for Mutual Electric & Machine 
Co., 232 Fort St. 

_ Mich., Grand Rapids—P. Lindhout, archt., 
Grand Rapids, receiving bids building 2 
story, 75 by 125 ft. rein. con., steel and 
rick factory here, rein. con. flooring, con- 
rete foundation, for Globe Truck & Vise 
“o., Grand Rapids. About $50,000. 


_ IL, Chieago—S. M. Eichberg, archt., 64 
West Randolph St., receiving bids building 
+ story, 100 x 330 ft. rein.-con. and brick 
ware house, rein.-con. flooring, concrete 
foundation, on Kingsbury St. at Chicago 
River, for S. Birkenstein & Sons, Ine., 377 
West Ontario St. About $300,000. Noted 


Th} 
Y 26. 


_ ll, Chicago—W. G. Uffendell, archt., 39 
South State St., receiving bids for 5 story, 

| X 135 ft. rein.-con. factory, on Orleans 
~!. and Institute Pl for Dallas Brass & 


\opper Co., 225 North Jefferson St. About 


Minn, Minneapolis—Until Aug. 20, by 
e Bd. Control, Capitol, St. Paul, build- 
‘© 6 story, 120 x 180 ft., rein.-con. and 
: k storehouse, on University St. About 

00. C. H. Johnson, Capital Life Bldg., 
Paul, archt, 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Northampton — Nonotuck Silk 
Florence, let contract building 3 story, 
_X 120 ft. rein.-con. addition to factory, on 
‘se St. here, to W. F Kearns Co., 240 
y St. Cambridgeport. About $36,000. 


*Mass., Pittsfield—Berkshire Woolen Co. 
let contract building 1 story, 50 x 200 ft., 
brick addition to mill, concrete foundation, 
to J. R. Hampson & Co. About $25,000. 


*R. LL, Providence—M. Hickey, 246 Thur- 
bers Ave., let contract building 1 story, 50 
x 200 ft. brick and mill construction gar- 
age and service station, on Thurbers Ave 
and Eddy St., to J. A. Hickey, Thurbers 
Ave. About $30,000. Noted July 3. 


*R. L, Providence—Rhode Island School 
of Design, Waterman St., let contract build- 
ing 4 story, 58 x 82 ft. jewelry plant, 
brick and concrete, concrete flooring and 
foundation, on Bene St., to C. B. Maguire 
Co., 1206 Turks Head Bidg. About $125,- 
000. Noted June 19 under “Buildings.” 


*R. L, Providence—U. S. Gutta Percha 
Co., 12 Dudley St., let contract building 5 
story, 50 x 100 ft. brick and steel addition 
to plant, concrete foundation, on Dudley 
St. to Williams & Merchant, Inc., 86 Wey- 
bosset St. About $80,000. 


*Conn,, Bridgeport—Cornwall & Patter- 
son Mfg. Co., 1730 State St., let contract 
building 1 story, 145 x 160 ft. brick addi- 
tion to factory, concrete flooring, concrete 
and stone foundation, to Westcott & Mapes, 
Inc., 207 Orange St., New Haven. About 
$50,000. 


*Conn., Elmwood (Hartford P. O.)— 
Jewell Belting Co., 55 Trumbull St., Hart- 
ford, let contract building 5 story, 66 x 370 
ft. brick and mill construction factory, 
here, brick foundation, to F. J. Meagher, 
100 Caya Ave., West Hartford. 


*Conn., Forrestville—Peck & Young Mfg. 
Co., Stratford Ave., let contract building 1 
story, 60 x 200 ft. factory, 1 story, 40 x 
80 ft. garage and 1 story 25 x 35 ft. boiler 
house, brick, concrete foundation, to J. H. 


Grozier Co., 756 Main St., Hartford. About 
$50,000. 
*Conn,, Norwalk—New England Auto 


Accessories Corp., 50 South Main St., let 
contract building 80 x 150 ft. brick and 
concrete auto plant, concrete foundation, on 
West Ave. and Berkeley St., to Norwalk 
Bldg. Co., 229 Main St. About $65,000. 


*Conn., South Norwalk—Nash Eng. Co., 
Wilson Rd., will build 3 story brick and 
mill construction addition to factory, rock 
foundation. About $30,000. Work will be 
done by day labor. Noted July 24. 


*Conn., Windsor Locks—Ford, Buck & 
Sheldon, Inc., engrs., 60 Prospect St., Hart- 
ford, let contract to Bent-Bartlett Co., 43 
Ann St., Hartford, building 84 x 135 ft., 
rein.-con. addition to factory and 84 x 
100 ft. cotton plant, here, for J. R. Mont- 
gomery Co. About $80,000. Noted Aug. 7. 


*N. Y., Brooklyn—J. Sklar, 133 Floyd 
St., will build 1 story, 100 x 150 ft., brick 
and steel garage, concrete foundation, on 
Vernon and Throop Aves. About $35,000. 
Work will be done by day labor. 


*N. Y., Carthage—Natl. Paper Products 
Co., 1789 Montgomery St., let contract 
building brick addition to plant, to W. O. 
om, Franklin St. About $40,000. Noted 

eb. 6. 


*N. Y., Long Island City—Ballinger & 
Perrot, archts. and engrs., 17th and Arch 
Sts., Phila., let contract to Turner Constr. 
Co., 244 Madison Ave., New York City, for 
5 and 6 story, 200 x 600 ft. rein.-con. and 
steel factory, rein.-con. flooring, concrete 
foundation, at Degnal Terminal, here, for 
Amer. Chicle Co., 19 West 44th St., New 
York City. About $2,000,000. Noted 
July 24. 


*N. Y., New York—J. S. Hannon, 445 
West 16th St., let contract building 2 story, 
72 x 95 ft. brick and steel garage, rein.- 
con. flooring, concrete foundation, at 433- 
437 West 16th St., to I. A. Hoppers Sons 
Inc., 15 East 40th St. About $50,000. Noted 
July 17. 


*N. Y., New York—J. Hoffman Brew- 
ing Co., 211 East 55th St., will convert 3 
and 4 story, brick and steel brewing plant 
at 215 East 54th St., into garage, rein.- 
con. flooring, About $50,000. Work will be 
done by day labor. Noted July 3. 

*N. Y., New York—aA. Lobo, 1133 Bway., 
let contract building 2 story, 45 x 70 ft., 
brick and steel warehouse, rein.-con. floor- 
ing, concrete foundation, at 401-403 Canal 
St., to Gregorio & Co., 860 East 228th St. 
About $30,000. Noted July 31. 


*N. Y., Syracuse—Syracuse Overland Co., 
245 West Water St., let general contract 
building 3 story, 100 x 100 ft. brick garage, 
rein.-con. flooring, concrete foundation. at 
405-9 Grake St., to E. A. Howard, Bostable 
Bidg., steel work, to Syracuse Eng. Co., 
Rosenbloom Blk. About $45,000. 


XN. Y¥.. Utiea—C. A. Durr Packing Co 
Ft. Schuyler St., let contract bui:iing 2 
story brick addition to plant, to Thompson 
& Binger, Iie. Gurney Bldg., Syracuse 
About $75,000. 


*¥N. J... Camden—Standard Oil Co, 26 
Bway., New York City, let contract build- 
ing 4 story, rein.-con. and steel storage 
plant, rein.-con. flooring, concrete founda 
tion, to White Eng. Co.. 95 Madison Ave 
New York City. About $600,000 


¥N. J., Jersey City—-Amer. Groceries Co 
West Side Ave. and Carbon Pl. let con 
tract building 4 story, 100 x 100 ft.. mill 
construction warehouse, to Irvington Lum 
ber & Door Co., 738 Broad St.. Newark 
About $150,000. Noted July 17 


*N. J.. Matawan—A. I. Munning, c/o 
Lockwood, Greene & Co., archts., 101 Park 
Ave., New York City, let contract building 
1 story, 42 x 115 ft., and 42 x 152 ft., rein 
con. and steel factories, concrete founda- 
tion, to H. V. Patten, Matawan About 
$35,000. Noted June 26. 


_¥N. J., Passaic—Genl. Silk Importing 
Co., c/o Lockwood, Greene & Co., archts 
101 Park Ave, New York City, let con 
tract building rein.-con., brick and _ stee! 
factory, covering 100,000 sq.ft. rein.-con 
floor space, concrete foundation, to J. W 
Sete. Paterson. About $200,000. Noted 
July °° 


*N. J., Red Bank—Standard Oil Co., 26 
Vway., New York City, let contract build 
ing 2 story, rein.-con. and steel garage 
rein.-con. flooring, concrete foundation, to 
White Eng. Co., 95 Madison Ave., New 
York City. About $100,000, cost plus per 
centage basis. 

*N. J., Trenton—Standard Oil Co., 26 
Bway., New York City, let contract build 
ing 3 story, rein.-con. and steel storag: 
plant, rein.-con. flooring, concrete founda 
tion, to White Eng. Co., 95 Madison Ave 
New York City. About $300,000, cost plus 
percentage basis. 

*Pa., Cheswick—Duquesne Light Co., 435 
€th St., Pittsburgh, let contract building 
power house, here, (one unit of 60,000 k.w 
is to be insta’ ad initially, ultimate capac 
ity 300,000 k.w.), to D. P. Robinson & Co 
Inc., 61 Bway., New York City 

*Pa., Harrisburg—Packard Motor Car 
Co., 317 North Broad St., let contract build 
ing 1 story, 140 x 180 ft. concrete and brick 
service station and sales room, to Central 
Constr. Corp., Commonwealth Bidg., Harris 
burg. About $70,000. 


*Pa., Phila.—Phila. Paper Co., 231 South 
Front St., let contract building 1 story, 55 
x 192 ft., concrete and brick factory, on 
Nixen and Fountain Sts., to Brown Constr 
Co., 4600 Main St. About $25,000. 


*Pa., Pittsburgh—Pittsburgh Gage & 
Supply Co. 30th and Liberty Sts., let con 
tract building 6 story, 98 x 130 ft. brick 
addition to factory, rein.-con. flooring, con 
crete foundation, to J. W. Cowper & Sons 
Co., 60 Oliver Bldg. About $200,000 


*Del., Newark—Continental Fibre Co. let 
contract building 2 story. 60 x 240 ft. rein 
con, and steel factory, to Austin Co., Bul 
letin Bldg., Phila. About $56,000. 


*Del., Yorklyn—Natl. Fibre Insulation 
Co. let contract building 2 story. 60 x 14° 
ft., rein.-con. factory, to Austin Co., Bulle 
tin Bldg., Phila. About $40,000. 


*Md., Baltimore — Fenway Apartment 
Co., St. Paul and 34th Sts., let contract 
building 2 story, 54 x 108 ft., concrete and 
steel garage, cement flooring, concret: 
foundation, to Price Constr. Co., 219 Mary 
land Trust Bldg. About $55,900. Noted 
Aug. 7. 

*Md., Ellicott City—C. A. Gambrill Mfz 
Co., 109 Commerce St., Baltimore, let con 
tract building 7 story, 50 x 128 ft., rein 
con. and brick mill and warehouse, rein 
con. flooring, concrete foundation, here, to 
West Constr. Co., 907 Amer. Bldg., Balti 
more. About $100,000. Plans include pen 
stock, concrete draft tube and tail and 
bridge races. Noted May 22. 

*Va., Roanoke—Viscose Co. let contract 
building 2 story, 54 x 140 ft., rein.-con 
factory, to D. J. Phipps, Roanoke, 


*Ia., Sioux City—Marine Terminal Ele 
vator Co., Grain Exch. Bldg., let contract 
building 46 by 90 ft. grain elevator, rein.- 
con. to Younglove Constr. Co., U. B. Bidg., 
Sioux City. About $500,000. Work in- 
cludes head house and twenty four 20 x 99 
ft. tanks. 


*Ky., Louisville—B. F. Avery & Sons 
7th and Lee Sts., let contract for 2 story. 
100 x 322 ft. rein.-con. plant, to Natl. Con- 
crete Constr. Co., Bd. of Trades Bldg 
Avout $115,000. Noted July 24 
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I: dustrial Works (Continued) — St., building 4 story, ° x 120 ft 2 -. I., Providence — Busin. } 
7 5 3 ofa mill construction addition to factory. con- ichards, archt., 17 Exchang: ates 
$0. Sevens oot A. C. Se, seen. crete foundation, on Ashland Ave. and 30th bids about Aug. 20, building ae eae . 
ae eee ae ae a: tooo = ‘idine s St.. for Stein Hall & Co., 111 West Wash- 100 ft., brick and concrete, rein co) 9... i 
meen tae x 120 tt. Sais een ok ington St. About $250,000. Noted July 10. ing, concrete foundation, on rth yy.) ' 
brick factory on West 46th St. and Train ,,*!.. Chieago—Triangle Motors, Inc. §t» for J. Marcus & Bro., 210 North Main t 
Ave., for Ko-Ko-Mar Co., Leader News 2211 South Michigan Ave., let contract . About $60, - Noted July 24 
Bldg. About $40,000. Noted July 17. building 3 story, 60 x 125 ft. rein.-con. and Conn., Bridgeport—Church—| \. w.,), } 
o ; lot Cheste Realty c brick factory, rein.-con. flooring, concrete engr., 51 Leavenworth St. \ pipers 1 
x0., Cleve a he yhester Pani a. foundation, at 2229-3- South Michigan Ave. soon receives bids building 5) x 139 \) 1 
Williamson oe. let contract 2 yu 9 hence to Mueller Constr. Co., 179 West Wash- brick and steel superstructure 6; churci ] 
ea a on” feoring, = Kast 65th ington St. About $85,000. on Park Ave., for St. Georg: thnaniay ( 
St and ‘Carnegie Ave. to A. W. Laws _, XIL, Kankakee — Paramount Knitting Reet estien., “— Avg, and Johnson gs 
Constr. Co., 2206 East 93rd St. About $50,- C9. Will build 4 story, 100 x 100 ft. rein.- UU. - A. Pankouskas, pastoy 
000. Previous contract rescinded. Noted CON. and brick mill. About $100,000. Work Conn.. Hartford — Hotel—Rerensoy 4 
. will be done by day labor. Moses, archts., 1026 Main St., sov eh 
July 24 bids building 5 story, 120 x 130 11. '\* 
0., Cleveland — Cleveland Illuminating |, *Wis.. Beaver Dam—Malleable Tron Concrete and steel apartmente yore? Shick 
Co., Muminating Bldg., preparing plans for Range Co. let contract building 1 and 2 ciyde restaurant dance hall, i. ae 
3 story, 20 x 29 ft., concrete, steel and Story. rein.-con. and brick addition to fooring and foundation. on Jowett 
brick factory at 712 Bast 70th St. About foundry, rein.-con. flooring, concrete founda- oy N Carabillo, 5 Edwards So. ay" 
tion, to Hutter Constr. Co., 128-136 Western ; o, dwards St. Abou 


$25,000 

*0., Cleveland—Corday & Gross, 113 St. 
Clair Ave., let contract building 2 story, 
135 x 200 ft., rein-con., steel and_ brick 
factory and print shop, on East 24th St. 
and Chester Ave. to W. Dunbar Co., 8201 
Cedar Ave. About $300,000. Noted Aug. 7. 


*0., Cleveland—Dickey Grabler Mfg. Co., 
10302 Madison Ave., let contract building 
1 story, 69 x 220 ft., rein.-con., .steel and 
brick machine shop, to W. Dunbar Co., 
8209 Cedar Ave. About $50,000. Noted 
Aug. 7. 

O., Cleveland—Vichek Tool Co., Mt. Au- 
burn St., having plans prepared by G. S. 
Rider Co., archts., Century Bldg., for 1 
story, 96 x 256 ft., rein.-con., steel and 
brick addition to factory. About $100,000, 
Noted Aug. 7. 

*0., Cleveland—E. A. Weinberger, So- 
ciety for Savings Bldg., let contract re- 
modeling 4 story, 52 x 140 ft., rein.-con., 
steel and brick factory on Ontario St. 
and St. Clair Ave., to Uhl & Jaster_ Co., 
1900 Euclid Ave. About $30,000. Noted 
July 31. 

*0., Columbus — H. C. Holbrook, archt., 
1014 Outlook Bildg., let contract to Knox 
& Phillip, Builders & Traders Exch., for 
» story. 123 x 150 ft., fireproof garage and 
salesroom, on East Long St., for O. G. 
Roberts, 177 North 4th St. About $75,000. 


*0.. Columbus—Timken Roller Bearing 
Co., Deuber Ave., Canton, let contract to 
PD. W. McGrath, New 1st Natl Bank Bldg., 


erecting plant on 5th and Cleveland Aves., 
here. Plans include 282 x 482 ft. building, 
164 x 66 ft., carbonizer house, 61 x 66 ft, 
boiler house and 36 x 62 ft. storage house, 
all 1 story, saw tooth construction. About 
$550,000. Noted July 10. 

*0.,Dayton—Consolidated Automobile Co., 
229 West 8rd St., let contract building 2 
story, 85 x 160 ft., rein.-con. and brick 
garage and salesroom, rein.-con. flooring, 
eoncrete foundation at 229 West 3rd St., to 
Frank Hill Smith Co., Inc., East 3rd St. 
About $85,000. 

*0., Dayton—Memorial Garage & Sales 
Co. let contract building 4 story, 60 x 90 
ft., rein.-con. and brick garage and sales- 


room, rein.-con. flooring, concrete founda- 
tion, on Ist and St. Clair Sts, to rrank 
Hill Smith Co., Inc, East 3rd St. About 


$75,000. 


*xInd., Indianapolis—G. and J. Tire Co., 
549 East Georgia St., let contract building 
5 story, 100 x 400 ft., rein.-con. and brick 
factory, rein.-con. flooring, concrete foun- 
dation, to Stone & Webster, 38 South Dear- 
born St., Chicago. About $650,000. 

*Mich., Detroit—Liberty Starter Co., 
West Fort St., let contract building 4 story, 
62 x 119 ft., rein.-con. and brick factory, 
rein.-con. flooring, concrete foundation, on 
15th and West Fort Sts.. to O. Misch Co., 
725 Chamber of Commerce. Noted June 19. 


(oo 


*Mich., Highland Park—Ford Motor Co., 
let steel contract building 1 and 2 story, 
408 x 520 ft., brick and steel storage build- 
ing to American Bridge Co., Beecher St. 
and Michigan Central R.R. Masonry work 
will be done by company. 

¥Mich., Muskegon—Piston Ring Co., Sen- 
ford and Keating Sts., let contract building 
4 story, 55 x 133 ft. rein.-con., brick and 
steel factory, also 1 story 65 x 65 ft. addi- 
tion to factory and 60 x 65 ft. addition to 
power house, to Natl Constr. Co., Water 
and Ist Sts. 

*M., Chicago—All Amer. Truck Co., 2952 
West Chicago St.. let masonry contract to 
H. Ericson Co., 139 North Clark St., build- 
ine 1 story, 60 x 830 ft. brick factory, 
concrete foundation, on West Grand and 


6sth Aves. Total cost, $200,000. Noted 
June 12. 

*Ill., Chicago—G. E. Nimmons & Co. 
archts., 122 South Michigan Ave., let con- 


tract to FE HL Stowell Co. 19 South Ta 


Ave., Fond Du Lac. About $30,000. 


* Minn., DPuluth—Matshall-Wells Co., 
Lake Ave., S., let contract building 4 story, 
115 x 250 ft., rein.-con. brick and steel 
addition to warehouse and office, rein.-con. 
flooring, concrete foundation, to Jacobson 


Bros., 410 Columbia Bldg., $50,160. Noted 
July 31. 
*Minn., St. Paul—See “Buildings.” 


*Kan., St. Johns—City let contract for 
electric light plant improvements, includ- 
ing equipment, building and stack, to Mer- 
kle Mchy Co., Interstate Bldg., Kansas 
City, Mo. About $47,800. 


*Neb., Hastings—J. H. Haney & Co. let 
contract building 6 story, 75 x 120 ft., brick 
factory, rein.-con. flooring, concrete foun- 
dation, to W. M. Gedney, Hastings. About 
$225,000. 


*Mo., St. Louis—F. G. Haueisen, 3100 
Rauschenbusch Ave., let contract building 2 
story. 73 x 128 ft., brick factory, concrete 
foundation, to H. Schulte, 4453 North 
Taylor Ave. About $35,000. 


*xIdaho, Pocatello—Pocatello Mill & Ele- 
vetor Co. let contract building 50,000 bu. 
grein elevator, 25,000 bu. grain storage 
tank and 100 barrel flour mill, to Burrell 
Eng. & Constr. Co.. 327 South La Salle St., 
Chicago. About $160,000. 


*Wash., Port Angeles—Amer. Aircraft 
Corp. let contract to C. Kuppler & Son, 
Port Angeles, erecting 1 story, 100 x 200 
ft., open frame aircraft building and wharf 
on Ediz Hook Spit. About $50,000. 


*Wash., Seattle—-Davis Automobile Co., 
will build ist unit of plant consisting of 
1 story, 26 x 160 ft., concrete factory. Cost 
to exceed $50,000. Work will be done by 
day labor under supervision of C. D. Wil- 
son, archt., Mutual Life Bldg. Second unit 
to include 80 x 160 ft. building will be 
erected later. 


*Cal., Los Angeles—Albertson Motor Co., 
16th and Figueroa Sts., let contract con- 
structing 2 story, 155 x 160 ft., rein.-con. 
garage and sales building, concrete foun- 
dation, to Leonardt & Pack, H. W. Hellman 
Bldg. About $70,000. 


*Cal., Los Banos — Central California 
Creameries Co., let contract building 3 story, 
150 x 150 ft. creamery, 1 story power house 
and 1 story warehouse, rein.-con. to Lange 
& Bergstrom, Sharon Bldg., San Francisco, 
$66,600. Noted Aug. 7. 


*Cal., Soledad—Salinas Valley 
men’s Assn. let contract building 2 story, 
milk handling plant, rein.-con. to Clinton 
Constr. Co., 140 Townsend St., San Fran- 
cisco. About $75,000. 


*Cuba, Havana—Aid Reduction Co., 120 
Bway., New York City, let contract build- 
ing 2 story, 98 x 108 ft., rein.-con. and 





Diary- 


steel plant, rein.-con. flooring, concrete 
foundation, to Hamilton & Chambers, 29 
Bway.. New York City. About $100.000. 


Noted April 17. 


Buildings 
PROPOSED WORK 


Mass., Turners Falls— Bank—T M. 
James, archt., 185 Devonshire St., Boston. 
soon receives bids onene brick bank 
here, concrete flooring and foundation, for 
Natl. Bank, 52 Ave. A. About $50,000. 


Mass., Webster—Hotel—H. Lougue Vue 
Hotel Co. plans to build hotel on Lake 
Shore. About $250,000. G. Bihldorf, pres. 
“ngineer not selected. 


Mass., Worcester — Memorial Hall — 
City plans to build large auditorium in 
commemoration of soldiers and _ sailors. 
About $250,000. C. L. Allen. chn. muni- 
etme) auditorium comn. 


$225,000. 


Conn., Hartford—Office—Hariford p, 
Insurance Co., 125 Trumbull Si. : 
plans prepared by E. S. Dodge. 15 Ex. 
change St., Boston, for fireproof otic, 
building on Asylum St. About $1,000.09 
Noted June 6. 


Conn., Hartford—Office — Orient Insyr 
ance Co., 20 Trinity St, plans to build t 


hav ng 


story addition on Clinton St. A. G. Mo] 
waine, pres. Engineer not selected, 

Conn., Hartford — Store — A. Stejs, 
Co., 345 Main St., Springfield, plans 
build department store on Main’ and Pray 
Sts., here. About $500,000. 


Conn., Middletown — Housing — fF 
Caldwell, engr., 886 Main St., Bridgeport 
soon receives bids building twenty 1 ané 
2 story, brick and frame houses for work. 
men, for Middletown Housing Corp 
Main St. About $100,000. Noted June 2 

Conn,, New Britain—Club—-New Brita 
Boys Club, 85 East Main St., plans to buil 
1 story brick and concrete addition, eon. 
crete foundation to include baths, Jock 
room and gymnasium. About  $50,0 
W. P. Crabtree, 272 Main St., engr 

Conn., Newington— Home—Conneecticv: 
Childrens Aid Society plans to build ; 
home to include dormitory, school, hospi: 
nurses home and offices. About $500. 
Address C. E. Whitney, Bartholomew Ay: 
Hartford. 


Conn., Norwalk—Bank—Fairfield © 
Savings Bank, 51 Wall St., having »p 
prepared by J. M. Vance, archt., 24 Nort 





St., Pittsfield, Mass., for bank on \\ 
St. About $50,000. 
Conn., South Manchester—Bank—}! 


chins & French, enegrs., 6 Beacon St., hi: 
ton, soon receive bids building 1 story bri 
steel and concrete, rein.-con. flooring a: 
foundation on Main St., for Manchest: 
Trust Co., 1007 Main St. About 
Noted July 17. 

Conn,, Trumbull—School—Town plans 
build brick school in Long Hill Sect. No 
About $50,000. H. F. Randall, selectn 
Engineer not selected. 

Conn., Trumbull—School—Town plans ' 
build brick school in Nichols Dist. Abou 
$50,000. H. F. Randall, selectman. Fne'- 
neer not selected. 


Conn., West Hartford—(Hartford P. 0. 


$60. 


—School—Amer. School for Deaf, 
Garden St., Hartford, plans to build severa 
new schools. About $350,000. Hw. A 
Perkins, pres. TI. A. Allen, Jr., Inc, '" 


Main St., Hartford, engrs. 


N. Y., Albany—School—Bd. Contr. & 
Supply having plans prepared by A. Se!- 
kirk, archt., 133 North Pearl St., for P. * 
23, Whitehall Rd. About $300,000. 


N. Y., Brooklyn—Temple—Masons of 
New York (Ridgewood Lodge) having 
plans prepared by Koch & Wagner, archts 
32 Court St. for 3 story, 100 x 100 ft 
brick, steel and stone, brick foundatio: 
on. Bway. and Gates Ave. About $1,((0- 


N. Y., Gouverneur—Theatre—J. C. Car 
perter having plans prepared by A. \\ 
Skinner Co., archts., Rothstock Bldg., Wa! 
ertown, for 60 x 125 ft. brick, concrete anc 
tile, on Main St. About $60,000. 

N. Y., Herkimer—School—City voted 
$220,000 bonds to build 3 story brick. \ 
replace North School. Address Wi © 


Prescott, chn. bldg. com. Noted July 1! 


N. Y., Liverpool—School—Bd. Educ. plans 
is build 3 story brick and concrete. Abou 


N. Y.,__Lockport—Bank—Natl — Exch 
Bank, 45 Main St., plans to build 3 stor! 
brick, concrete and steal, on Main and Pine 
Sts. About $100,000. . BE. McComb, pré* 


N. Y¥., New York—Hotel—Hotel Pla’ 
Operating Co., 1-13 West 59th St... hav! 
plans prepared by Warren & We 


; 
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story, 70 x 140 ft. rein.-con., brick and 
stone, rein.-con. flooring, concrete founda- 
tion About $150,000. G. T. Guernsey, 
pres 

Kan., Lynadon—Court House—Osage Co. 
having plans prepared by W. E. Hulse & 
(o., archts., Hutchinson, building 3. story, 
rein.-con., steel and brick, rein.-con. floor- 
ing, concrete foundation. About $206,000. 


Kan., MePherson—Science Hall—McPher- 


son College soon receives bids building 3 
story, rein.-con. and brick, rein.-con. floor- 
ing, conerete foundation About $65,000. 


W. E 
Noted 


Hulse & 
June 5 


Co., Hutchinson, archts. 


Kan., Pittsburg—Schoo!— Ed. 
to build fireproof school About 
W. T. Schmitt, 1634 West 10th 
homa, archt. Noted June 26. 


Kan,, Topeka — Dormitory 
(“llege, L7th and College Sts., rejected bids 
and will have revised plans prepared for 
3 story, 75 x 150 ft. About $125,000. R. E, 

Topeka, archt Noted April 3. 


Scannell, 

Kan., Wichita—School—Bd. Educ 
ing plans prepared by LL. Schmidt., archt., 
121 North Market St.. and soon receives 
bids building 3 story brick, to be known as 


duc. plans 
$275,000. 
St., Okla- 


Washburn 


hav- 


Mark Twain School. About $250,000, 
Neb... Hickman—School—-Bd. Educ. hav- 

ing plans prepared for 2 story, 60 x 100 ft., 

brick, brick and concrete foundation About 


$50,000, Tyler, Brandt & Tyler, 418 Rich- 


ards Blk., Lincoln, archts. 

Neb... Norfolk—High School—City plans 
«lection soon to vote on $225,000 bonds to 
build 3 story high school A. Showalter, 
supt. bd. edue 

Woyo., Lask Church Trustees Con- 


xregational Church soon receive bids build- 
ing 70 x 115 ft., pressed brick and timber, 
concrete foundation. About $50,000 Ww. 
N. Bowman, Central Savings Bang Bldg., 
Denver, Colo., archt. 


Wyo., Powell High School 
School Dist. having plans prepared 
Iver, Cohagen & Marshall, archts 
Mlectric Bldg., Billings, Mont. for 2 
high school and gvmnasium 
sé60,000 


Mont., Lewistown —Crade 
Dist. No. 1 soon receives 
story, S room school, About 
Wasmansdorff, 403 Bank.F 
ircht. 

Mo., 
‘hurch, c/o S 
chureh 
selected. 


Powell 
by Me- 
, 407 
story 
About 
School—School 
bids building 2 
$50,000. O F. 
Nectric Bpdgy, 






Chillicothe — Church Christian 
W. Nay, plans to build fire- 
About $60,000 Architect 


srooft 
not 

Mo., Columbia Chureh, Ete Meth- 
«list Church South plans to building church 
ind educational building Cost including 
sites, $350,000 Architect not selected. Ad- 


lress S. W. Hayne, pastor 

Mo., Columbia Dormitory Stevens 
‘ollege plans campaign to raise $500,000 
io build dormitories, classrooms ete Ad- 


dress J. W. Wood, pres. 


Mo., Excelsior Springs — Temple—Ma- 
sonie Bide. & Realty Co. having plans 
prepared by Owens & Payson, archts., Kan- 
sas City, for 3 story, rein.-con., steel and 
brick, rein.-con. flooring. concrete founda- 
tion, About $100,000 

Mo., Florrisant—Ottice—See “Industrial 


Works.” 


Mo., Liberty —College W. Jewell College 


tans to build. About $200,000. Architect 
not selected. 

Tex., El Paso—City Hall—City plans 
lection to vote on $175,000 bonds to build 
city hall. W. C. Stewart, city engr. 

Tex., El Pase—Schools—City plans elec- 
tion to vote on $220,000 bonds to build 
schools 

Tex., Ft. Worth—Hotel—-H. H. Morrison, 
engr., Fullerton Bldg., St. Louis, soon re- 
ceives bids building 17 story, 108 x 200 ft 
and 108 x 220 ft. terra cotta, brick, con- 
crete and steel, rock foundation, on 8th 


and Commerce Sts., for Winfield Hotel Co., 
Ft Worth. About $1,000,000. Mauran, Rus- 
sell & Crowell, Chemical Bldg., St Louis, 
archts, 

Tex., Moody—High 
to build 2 story school 
voted for project cc a 
Austin Natl Bank Bldg... Austin, archts. 

Tex., Wharton—High School—City plans 
to build 2 story, 60 x 112 ft. school. About 
$100,000. C. H. Page & Bros., Austin Natl. 


School—City plans 
Bonds for $50,000 
Page & Bro., 


tank Bldg., Austin, archts 

Okla., Alva — Gymnasium — State Bd. 
Affairs, c/o G. Clark, Oklahoma, having 
plans prepared for 1 story, 71 x 189 ft. 
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rein.-con, and brick, rein.-con. flooring, con- 


crete foundation, here Layton, Smith & 
Forysth, 701 Majestic Bldg., Oklahoma, 
archts 

Okla,, Frederick——-Court House—Tillman 


Co. plans election soon to vote on $100,000 


bonds to build brick courthouse, here. 
Architect not selected 

Okla., Hugo—Church—W. E. King. secy. 
bide. com., Methodist Episcopal Church, 
having plans prepared by Hawk & Parr, 


archts., 501 Security Bldg., Oklahoma, for 
2 story, 70 x 108 ft.. brick and _ steel, 
concrete foundation. About $80,000. 
Okla., Okmulgee—Church—First Presby- 
terian Church having plans prepared by 
Smith Rea, Lovitt & Senter, archts., Ok 
mulgee, building 1 story, 57 x 124 ft., 
brick, concrete and steel, rein.-con. floor 


ing, concrete foundation. About $65,000 
Okla,, Okmulgee — Theatre — S. H. D. 
Cook having plans prepared by Smith, Rea, 
Lovitt & Senter, archts, Okmulgee, building 
2 story. About $100,000. 
Okla., Ponca City—Business—E. C. Vet- 
ze! having plans prepared building 3 story, 


50 x 140 ft. brick. Rixse & Jenkins, 
archts., Ponca City, soon receive bids. 
About $52,000, 


Okla., Tulsa—Cans Motor Co., 1203 Ad- 
miral St., plans to build 2 story, 100 x 140 
ft., brick factory, at 203 North Cincinnati 
St. About $55,000. Architect and engineer 
not selected. 


Colo,, Arvada— High School — Arvada 
School Dist. soon receives bids building 3 
story, 60 x 125 ft. rein.-con., steel and 
brick, rein.-con, flooring, concrete founda- 
tion. H. W. J. Edbrooke, Tabor Opera 
House Bldg., Denver, archt 


Colo, Denver—Office—State Bldg. Comn., 
receives bids in October for 5 story, 112 x 
114 ft. on Colfax Ave. and Sherman St. 
About $500,000. W. N. Bowman, Central 
Savings Bank Bldg., archt. 

N. M., Santa Fe—Hotel—J. W. Cook, 
Coffeyville, Kan., plans to build 3 story, 150 
x 200 ft., here. Cost between $100,000 
and $125,000. Architect not selected 

Idaho, Twin Falls—Tabernacle and Acad- 
emy—Latter Day Saints Church of Mor- 
mons plans to build 2 to 4 story, brick or 





stone, cost, $100,000, also addition to 5th 
St. church, $25,000, 

Ariz., Tucson—Hotel—L. H. Manning 
having preliminary plans prepared by W. 
Bray, archt., "Tucson, for hotel on Paseo 
Redondo St. About $250,000. 

Wash., Tacoma — Business — Company, 


representing eastern capital, plans to build 


15 story, concrete and brick, on Pacific 
Ave. and 11th St., here. About $100.000. 
G. W. Simpson, Phila. main stock holder 


F. Webber, Morris Bldg., Phila., archt. 


Ore., Astoria—Hotel — Weinhard Hotel 
Co. having preliminary plans prepared by 
Whidden & Lewis, archts., Wilcox Bldg., 
Portland, for 5 story brick hotel annex, 
concrete foundation About $100,000. F 
N. Whitman, mer. 

Ore., Klamath Falls — Theatre H. W. 
Poole having plans prepared for 2 story, 
50 x 103 ft. brick or concrete Cost to 


exceed $50,000. 


Cal., Capitola—Hotel—H. A. Rispin hav- 


ing preliminary plans prepared by G. E. 
McCrea, archt., Ist Natl. Bank Bldg., Oak- 
land, for 5 story, concrete and_ timber, 
concrete foundation, 

Cal, El Segundo—School—School Trust- 
tees soon receive bids building 2 story. 
concrete and brick, containing 12 rooms. 
About $90,000 Train & Williams, Exch. 
iilidg., Los Angeles, archts Noted April 
17. 

Cal., Fresno—Library— Bad. Supervs 


Fresno Co. purchased site on M and Mari- 


posa Sts. and plan to build library About 
$400,000. Address D. M. Barnwell, co. elk. 
Cal, Fullerton—Lodge—Masonic Lodge 
plans to build 2 story, brick and terra 
cotta, on Spadra and Chapman Aves. 
About $60,000 Architect not selected. 


Cal., Los Angeles—Loft—See “Industrial 
Works.” 

Cal, Martinez High School — City 
voted $125,000 bonds to build school on 6 
acre site. Noted July 10. 


Cal., Modesto—Store—G. P. 
incorporated with $250,000 capital stock 
and plans to build 4 or 5 story. W. 8. 
Thompson, mgr. Architect not selected. 


Cal., Oakland—College—St. Mary’s Col- 
lege, Bway. and Hawthorne St., purchased 
250 acre site, and plans to build college 
library, the- 
Architect not selected 


Shafer Co. 


to include dormitories, chapel, 
atre. 


stadium, etc 
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Cal, Oakland—Office—See 
Works.” 

Cal, San Francisco — Bank-—| 
Italy, Montgomery and San Franc 
soon receives bids building 6 sto; 
75 and 75 x 100 ft., stone and 
Powell and Ellis Sts. Cost to exce 
000. Bliss & Faville, Balboa Bld 
Noted April 17. 

Hawaii, Honolulu—Bank—T_ fio; 
engr., Crocker Bldg.. San Franc = 
receives bids building 3 — story ; 
con,, steel and brick here, for D.:a\ Co 
Lid., Honolulu. About $406,000 \ 
& Wood, Honolulu, archts. 

BIDS DESIRED 

Mass., Worcester—Hospital—t 
30, by G. C. Haleott, supt. pub 
building 2 story, 33 x 149 ft. brick. « rete 
foundation, on Belmont St. About §\+ 
Fuller & Delano, 44 Front St... arch: 

N. Y¥., East White Plains—Schov 
Aug. 27, by Tooker & Marsh, are: 
engrs., 101 Park Ave., New York \ 
building brick and steel, brick found 
tion, at Silver Lake, here, for Bd tedy 
About $80,000. 

N. Y¥., Hobart—School—Until Aug by ‘ 
Bd. Educ of Union Free Dist. No. 4, Sa: 
ford, building 2 story 36 x 100 ft. brick 
steel and stone, here. About $300,000. Itas 
mussen & Wayland, 1133 Bwuiy New 
York City, archts. 

N. J., Maple Shade—School—t'nii) \y 
18 by Bd. Educ., building 2 story, #3 : 
112 ft., brick. About $80,000. WoC.) bun : 
ber, 418 Walnut St., Phila., areht. Not . 
July 24. i. 

N. J., Trenton—Hotel—Until Sept . 
Stacy-Trent Hotel Co., Broad St Rank E 
Bldg., building 12 story, rein.-con..” brich M 
and steel on West State St. About $1,000 B 
000 Esenweim & Johnson, Ellicott Sq i 
Buffalo, N. Y., archts. Noted August 7 

Pa., Farview (Carbondale P. O.)—Hos 


pital—Until Sept. 6, by State 


Criminal Insane, building 2 story, 41 x 17 
brick 
Hillman & Sor 


and 18 x 40 ft., concrete, steel and 
concrete foundation. C. 
400 Chestnut St., Phila., archts. 

Pa., Hazelton — High School { 
Aug. 16, by School Dirs. and I. A. I 
man, archt., 89 North Chureh St., buildi 
2 story, 60 x 300 ft. steel and brick, rm 
con. flooring, rock foundation, on (Chur 
St. About $250,000. 


Pa., Hazelton — School — Until Aug 
by Bd. School Dirs. and PD. A. Harn 
arecht., 89 North Church St., building 
story, 50 x 50 ft., steel and brick 
con. flooring, rock foundation 
$65,000. 


Pa., Jeannette—Office—Elliott Co. rece 
ing bids building 2 story, 57 x 182 ft. st 
and brick, tile flooring, concrete foun 
tion. T. Hannah, 209 9th St., Pittsbur 
archt. 

Pa., Watsontown—School—Until Aug 
by G. S. Frederick, secy. bd. educ., build 
2 story, 45 x 60 ft., brick, at Springtoy 
Delaware Twp., for Delaware Twp. Sc! 
Dist. About $50,000. F. A. Hersh and | 
Shollar, Commerce Bldg., Altoona, archts 


Pa., West Bethlehem 

School—Until Aug. 19, by 
building 2 story, 176 x 185 
and brick. About $200,000, Forme: 
re jected, Ritter & Shay, North \: 
Rldg., Phila., archts. Noted June 12 

0., Cleveland — Church — 
archt., 303 Erie Bldg., receiving bids bu 
ing 2 story, 46 x 85 ft., rein.-con., stet 


rel 


Abe 


Bd 
ft. rein 


brick, at 2187 West 14th St., for Hellanic 


Orthodox Community About $7 
Noted July 31. 

0., Cleveland 
archt., 1800 Euclid Bldg., receiving } 
building 2 story, 39 x 128 ft., rein.-c 
steel and brick addition, for Parish & 
ham, 10601 Madison Ave. About $75 
Noted July 31. 


0., Cleveland—Salesroom—P 
archt., 608 Caxton Bldg., receiving 
building 4 story, 20 x 119 ft., rein.- 
steel and brick, for L. Maxa, Pub 
About $50,000. 


0., Miamisburg—Business—Until Sept 
by R. Gebhardt, archt., 
Bldg., Dayton, building 2 story, 50 x 
ft., brick, brick foundation, on Main 
for B. Suttman. About $50,000. 


Mich., Detroit — Mercantile — S: 
Hinchman & Grylls, archts., 710 Was! 
ington Arcade, 
story, 90 x 200 ft. steel and brick ad«it 
for Crowley Milner Co., Gratiot Ave. -\! 
$50,000. Noted Apr. 19. 
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eee erence eee aD 


es (Continued) 


Mich., Detroit—Schools—Until Aug. 21, 
‘ 4. Gadd, business mgr. bd. educ., 
ling 1 story, 57 x 91 ft. addition to 

School No. 1110, on 35th and Junc- 


on es.. cost $70,000; 2 story, 78 x 105 
echoo!l on Burns and Goethe Aves. to be 


own as Nichols School, $160,000, 2 
cory. 110 x 130 ft. school on Vinewood 
nd Buehanan Aves., to be known as G 
\. Cendon School, all rein.-con., steel and 
ek. rein.-con, flooring, concrete founda- 


t Malcolmson & Higginbotham, 44 
Moffat Bldg., archts. 
ul, Aurora — Church Ss. S. Beman, 

ht.. 332 South Michigan Ave., Chicago, 
receiving bids building 1 story, 60 x 100 
ft. brick and timber, conerete foundation, 
en Main and 4th Sts., for Ist Christian 
Science congregation. About $60,000 


Ul, Chieago—Library and Office—--Hola- 
rd & Roche, archts., 104 South Michigan 
\ve, receiving bids for 15 story, 80 x 80 
ft. steel and tile arch construction, con- 
crete foundation, on Randolph St. and 
Michigan Blvd., for John Crerar Library, 
Marshall Field Bldg. About $1,250,000. 
Noted July 31. 

la., Storm Lake — Gymnasium — Until 
\ug. 21, by Buena Vista College, c/o G. E. 
Mack, treas., building 1 story, concrete, 
steel and brick, rein.-con. flooring, concrete 








foundation. About $56,000. Marten & 
Sutherland, Storm Lake, archts. Noted 
July 17 

Minn., Ely — School — L. J. White, clk. 


bd. edue., receiving bids for 1 story, 60 x 
95 ft., rein.-con. and brick industrial school. 
\bout $80,000. H. C. Parsons, 600 Builders 
iixeh. Bldg., Minneapolis, archt. and engr 
Noted June 12. 

Minn., Minneapolis ——- Hotel —- Minnesota 
Hotel receiving bids for 15 story, 100 x 157 
ft on 4th St. and 2nd Ave., S. About $800,- 


wit ) fetrand & Chamberlin, 616 North- 
vestern Bank Bldg., archts. 

Minn., Minneapolis—School——Until Aug. 
1k, by Bd. Educ., building 3% story, 63 x 
116 ft.. rein.-con. and brick addition to 


Willard School on Queen St. and 16th Ave., 


N About $90,000. Bureau Bldgs., c/o Bd. 
Hdue., arehts. Noted May 8. 
Minn,, Montevideo—Theatre, Office and 
dges—Until Aug. 22, by F. D. Borene, 


«cy. Home Bldg. Assn., Inc., building 3 
siory, 50 x 120 ft., concrete, brick and terra 
ita. Cost between $65,000 and $70,000. 
P.O. Moe, 616 New York Life Bldg., Min- 
eapolis, archt, 

Minn., St, Paul — Hotel and Theatre — 


Until Sept. 15, by Toltz, King & Day, 
irchts., 1410 Pioneer Bldg., building 16 
story, rein.-con. and brick, rein.-con. floor- 


ng. rock foundation, on St. Peter St., here, 


for Hamm, Ruben & Finkelstein, Palace 
Theatre, Minneapolis About = $1,900,000, 
Noted July 3. 

Minn.,, Theif River Falls — Bank and 
stores—Until Aug. 23, by Ist and Peoples 
State tank, building % story, rein.-con. 
and briek About $52,000 Sund & Dun- 
ham, Essex Bldg., Minneapolis, archt. 

Kan,, Manhattan — Engineering — Until 
\ug. 26, by State Bd. Administration, 


State House, Topeka, building 3 story, 22 x 
f ft. and 2 story, 50 x 112 ft., rein.-con., 
el and brick, rein.-con. flooring, rock 
ndation About $190,000. R. L. Gam- 
1414. Fillmore St., Topeka, archt 

ed Aug. 7. 


Neb., Blue Springs—-Bd. Educ. receiv- 
bids building 3 story, 160 x 140 ft.. 
con, and brick, rein.-con. flooring. con- 

te foundation. About $150,000. W. E 

Hulse Co., Hutchinson, Kan., archts. 


Fex., Cameron—High School——Until Sept. 

’ School Bd. Trustees, building 2 story, 

rein.-con. and steel, rein.-con. floor- 

_ About $100,000. C. H. Page & Bro., 

Austin Natl Bank Bldg., Austin, archts. 
Noted June 26. 


Tex., Ft. Worth—Office and Bank—Until 
“cpt. 1, by Farmers Mechanics Natl. Bank, 
14 Main St., for 24 story, 95 x 100 ft. 
ein.-con., brick and steel, rock foundation. 
About $1,500,000. Sanguinet & Staats, 1st 
atl) Bank Bldg., archts. H. H. Morrison, 
eon Bldg., St. Louis, Mo., engr. Noted 
fex., Vietoria—Bank—Until Sept. 3, by 
yY Bank & Trust Co., building 2 story, 
-con., brick and steel, rein.-con. floor- 
About $70,000. _C. H. Page & Bro., 
- sant. ees Bldg., Austin, archts. 

ed June 26. 


Okla., Holdenville — Court House and 
~Comrs. Hughes Co. receiving bids 
‘ing 3 story, 88 x 96 ft. rein.-con, and 
‘. Trein.-con. flooring, concrete founda- 





July 22, 
plant and 


Bids were received by city, 
sewerage system and disposal 
1141 Sycamore St., Camden, 
North Howard St., Phila.; (C) 


Section “A"’ Sewers and Appurtenances 
538 lin.ft. &in. t.c. pipe, 0-4 ft. deep. 
6,395 lin.ft. 8-in. t.c. pipe, 4-6 ft. deep... 
24,712 lin.ft. &in. t.c. pipe, 6-8 ft. deep. 
408 lin.ft. 8-in. t.c. pipe, 8-10 ft. deep. ... 
943 lin.ft. 10-in. t.c. pipe 0-4 ft. deep... 
654 linft. 10-in. t.c. pipe, 4-6 ft. deep... 
1,622 linft. 10-in. t.c. pipe, 6-8 ft. deep. 
767 lin.ft. 12-1n. t.c. pipe, 0-4 ft. deep 
906 lin.ft. 12-in. t.c. pipe, 4-6 ft. deep 
227 lin.ft. 12-in. t.c. pipe, 6-8 ft. deep. 
155 lin ft. 12-in. t.c. pipe, 8-10 ft. deep 
60 linft. 8-in. c.i. pipe, 4-6 ft. deep 
60 lin ft. 8in. ci. pipe, 6-8 ft. deep 
60 lin ft. &in. ci pipe, 8-10 ft. deep. 
252 lin.ft. 10-in. ¢.1. pipe outfall. .... 
63 lin.ft. 6x5 in. “Y" branches... ... 
862 lin.ft. 8x5 in. “Y” branches. 
42 lin. ft. 10x5 in. “Y” branches. 
24 lin.ft. 12x5 in. “Y" branches 
5,375 lin.ft. 5-in. t.c. pipe house connections 
50 vertical ft. Sin. t.c. pipe, house connections (deep) 
10 manholes, 0-4 ft. deep 
36 manholes, 4-6 ft. deep. 
79 manholes, 6-8 ft. deep 
3 manholes, 8-10 ft. deep. 
4 tiush tanks, type “A’’..... 
12 flush tanks, type “B"’... 
{ flush tank, type “B-B”. .. 
2 flush tanks, type “C"’..... 
5 lampholes : 
65 manhole buckets ar 
500 lin.ft. 5-in. t.c. pipe (class B joints) 
200 lin.ft. 6-in. t.c. pipe (class B joints) 
2,500 lin.ft. &in. t.c. pipe (class B joints) 
600 lin.ft. 10-in. t.c. pipe (class B joints) 
300 lin.ft. 12-in. t.c. pipe (class B joints) 
17 vertical ft. drop pipe 
3,000 b.m. 2x8 in. rough hemlock or pine 


Section “A” sub-total No. ! 


Haddon Avenue Sewer: 
260 lin.ft. 8 in. t.c. pipe, 4 6 ft. deep 
3,209 lin. ft. 8-in. t.c. pipe, 6-8 ft. deep 
108 lin.ft. 8-in. t.c. pipe, 8-10 ft. deep 


119 8x5in. Y’s.... rer 


1,035 lin ft. 5-in. t.c. pipe. 
! manhole, 4-6 ft... .. 


9 manholes, 6-8 ft : ee he 


3 flush tanks, type “RY 
890 sq.yd. bituminous paving 


Haddon Ave. sewer sub-total No. 2 


Rear of Haddon Avenue Sewer 
1,250 lin ft. 6-in. t.c. pipe, 0-4 ft. deep 
1,582 lin ft. 6-in. t.c. pipe, 46 ft. deep 
317 lin ft. 6-in. t.c. pipe, 6-8 in. deep 
165 lin ft. 8in. t.c. pipe, 0-4 ft. deep 
311 lin ft. 8-in. t.c. pipe, 46 ft. deep 
220 lin ft. 8-in. t.c. pipe, 6-8 ft. deep 


Rear of Haddon Avenue sewer sub-total No. 3..... 


Foree Main Alternative Bid 
1,300 lin ft. 6-in. c.i. pipe sub-total No. 4 
1,300 lin.ft. 6-in. wood pipe, sub-total No 5 
Section “B" Disposal Plant and Pumping Station: 


Disposal plant ‘ aa a 


Pumping station. 


Total for section “B” 


tion About $125,000. Layton Smith & 
Forsyth, 701 Majestic Bidg., Oklahoma, 
archts. 

Okla., Ponea City—Club—Moose Lodge 





concrete, 
About 
701 


receiving bids building 3. story, 
steel and brick, concrete foundation. 
$60,000. Layton, Smith & Forsyth, 
Majestic Bldg., Oklahoma, archts. 


N. S., Halifax—Schools—Until Aug. 30, 
by S. J. Wilson, secy. school comrs., build- 
ing four 24 story brick schools, rein.-con. 
flooring, concrete foundation, in suburbs. 
About $180,000. 


Que., Outremont—Convent—Until Sept. 1, 
by Sisters of Immaculate Conception, build- 
ing 3 story, 50 x 72 ft. brick and steel, 
concrete foundation, on Queen Mary St. 
About $50,000. Private plans. 


Ont., Peterborough—School—Until 
1, by G. H. Thompson, secy. bd. 
building 2 
concrete foundation. 
and W. R 


About 


PRICES AND CONTRACTS 
(xIndicates award of contract) 


*Mass., Attleboro—School—Bd. 
let contract building 2 story, 
ft., brick, steel and concrete 
Bliss School, concrete foundation, 
flooring, to E. O. Dexter, Attleboro 
$100,000. Noted July 24 





SEW ERS—WESTMONT, 


(awarded contract) ; 
B. Pizzimenti, Pitman. 


Sept. 
educ., 
story, concrete, steel and brick. 
$100,000. W. 
Blackwell, Peterborough, archts. 


AWARDED 


Educ. 
57 x 106 
addition to 
wood 
About 








N. 4. 


(lowest 3) for constructing © mi. sanitary 
pumping station, from (A) W. P. Corson, 
(B) Penn Eng. & Constr. Co., 1119 


The unit bids were as follows: 


\ b Cc 

$0.81 $0 95 $0.80 

89 1.00 1.10 

1.07 1 04 1 40 

1.8 | 87 2 40 

1.00 | 00 1 00 

1.19 155 1.25 

1.47 1 65 1.50 

1.19 1.10 1.10 

1.37 1.25 1.50 

1.90 | 62 2.00 

2.29 2 50 2. 50 

10.00 10 00 3 00 

13 00 12 00 4.00 

13.00 12 00 5.00 

10 00 8 00 6 00 

75 75 80 

1.00 90 1.00 

° 1.25 1 25 1.25 

1.50 1.50 1.50 

75 65 70 

2.00 | 00 1.00 

45.00 55 00 50.00 

55.00 65.00 60.00 

70 00 75.00 75.00 

100.00 100.00 100.00 

225 00 225.00 250.00 

150.00 155.00 175.00 

125.00 155.00 160.00 

125.00 175.00 170.00 

seats 20.00 15.00 20.00 
5 00 6 00 5.00 

07 10 15 

sr eers 09 12 20 
12 14 30 

15 18 35 

bp patee cuatee 20 22 oii 
aterorakine's 3.00 4.00 5. 00 
eee ea 70.00 77.00 80.00 
weenie $62,691 $63,777 $71,754 
re 1.00 1.30 90 
avenes 1.20 1.44 1.00 
ada avd 89 2.30 1 50 
Sudwse 1.00 90 1.00 
tai 1.00 80 70 
cuwie 70.00 70.00 50. 00 
ic actin 100.00 90.00 65.00 
soli ace 150.00 155.00 16.00 
anon 2.00 2.60 2.00 
iS pdernde ae $8,669 $9,801 $7,985 
73 95 80 

aqviawsi 80 1.00 90 
95 1.34 1.00 

iwede 81 1.00 85 
eaedud es 89 1.16 95 
1.07 1.40 1.05 

$3,125 $4,009 $3,406 

sentevedseces $3,705.00 $3,900.00 $1,820.00 
juveeegeues 2,600 . 00 4,810 00 1,300 00 
sah ood $18,923 31 $21,600 $19,250 
a iarens 7,361.00 8,900 7,250 
iam $26,284 $30,500 $26,500 


Pittsfield—School—-Bd. Educ. let 
10 room school, to EB. © 
Carlson & Co., 310 Main St., Springfield 
About $125,220. Noted June 5 


*Coaun., East Hartford (Hartford P.O.) 
~High Schoel—-Town let contract for com- 
pleting unfinished rooms in new High 
School on Chapman St., including gymna 
sium, classrooms and auditorium, to L. A 
Miller. 22 Church St., Meriden. About $59,- 
000. Noted July 17 


*xConn., Norwich — Hospital — Norwich 
Hospital for Insane let contract construct 
ing ward building, to H. Wales Lines Co., 
134 State St.. Meriden; 2 story, 60 x 120 
ft. tuberculosis building, to Peck, MecWil- 


*& Mass., 
contract building 





liams & Co., 47 West Main St. About $249,- 
000 Noted June 12 

*Conn., Warehouse Point—Home— Hart- 
ford Co. Home, Hartford, let contract 
building addition including new school, 
hospital, heating plant and dormitory, 
brick, concrete foundation here, to A. H 
Tryon, 847 Main St., Hartford. About 
$200,000. Noted July 17 


*N. Y., Long Island City—Studio—L. J. 


Selznick, 729 7th Ave., New York City, let 
contract building 200 x 600 ft. rein.-con 
and _ steel, rein.-con flooring, concrete 


foundation, on Queens Blvd., Van Alst, Ely 
and Moore Sts., to Fleischmann Constr 
Co., 531 7th Ave., New York City. About 
$1,500,000. Cost plus percentage basis. 
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Buildings (Continued) 


*N. Y., New York — Auditorium — Mt. 
Sinai Hospital, 100th St. and Madison Ave., 
let contract building 2 story, 100 x 120 ft., 
brick, steel and stone, brick foundation, to 
Cauldwell-Wingate, 281 4th Ave About 
$150,000. Noted June 5. 

*N. Y., New York—Bank—Natl. Park 
Bank, 214 Bway., let contract building 
brick, stone and stoel addition, brick foun- 
dation, at 149 Fulton St., to M. Eidlitz, 
30 East 42nd St. About $80,000. Noted 
May 22. 

*N. Y., New York—Hote!l—-Twenty-two 
Kast 70th St. Corp., 206 Bway., let con- 
tract building 13 story, 55 x 100 ft. brick. 
steel and stone, brick foundation, at 850 
Madison Ave., to Harvey, Abroms & 
Melius, 15 East 40th St. About $500,000, 

*N. Y., New York—Hotel—Sixty West 
68th St., Corp., Inc., 300 8th Ave., will 
build 11 story, 80 x 85 ft. brick and steel, 
brick foundation. About $450,000. Work 
will be done by day labor. 

*N. Y., New York—O‘fice—Post & Flagg, 
28 Wall St., let contract building 6 story, 
50 x 100 ft., brick, steel anu stone, brick 
foundation, at 49-51 Broad St., to Cauld- 
well-Wingate, 281 4th Ave. Noted July 17. 

*N. Y.. New York—Store and Loft—L. 
M. Gerry, Newport, R. L, will alter 12 
story, 55 x 210 ft., brick and steel, at 1115- 
1117 Bway., here About $75,000. Work 
will be done by day labor. 

*N. Y., Syracuse—Church—University 
Methodist congregation let contract build- 
ing 1 story, 63 x 112 ft., brick, rein.-con. 
and steel, rein.-con. flooring, brick and rock 
foundation, on East Genesee St., to E. K. 
Fenno, 204 North Beech St. About $175,000. 

N. Y., Utiea—Hospital—State Hospital 
Comn., Capitol, Albany, received bids 
building 3 story, 40 x 206 ft. acute pa.ients’ 
hospital, with %5 x 58 ft. wings, and 3 
story chronic patients’ hospital with 41 x 
83 ft. wings, both brick and rein.-con., for 
Utica State Hospital, Marcy Division, here, 
feneral contract, from Warren, Moore & 
Co., Wards tsland, $857,565, W. F. Mar- 
tens, Cutler Bldg., Rochester, $938,000. M. 
Kantrowitz, 203} Market St., Albany, $942.,- 
388; heating, from Globe Automatic 
Sprinkler Co., Cahill Bldg. Syracuse, 
$88,600, J. W. Danforth Co.. 70 Ellicott 
Sq.. Buffalo, $92,599. H. C. Petersen Co., 
InIe., 20 Oneida St., $93,925; sanitary 
work, from H. C. Petersen Co., Ine., 20 
Oneida Sf., $66,842, C. H. Darmstadt, Inc., 
352 West 48rd St... New York City, $71,- 
897, EK. Joy Co., 133 Market St., Syracuse, 
$74,983; electric work, from C. H. Darm- 
stadt, Inc., 352 West 43rd St.. New York 
City, $20,789. G. E. Eng. Co., Ine, 417 
Canal St., New York City, $21,520; Wheel- 
er Green Electric Co., 31 St. Paul St, 
Rochester, $21,545. Noted July 3. 

*N. Y., White Plains—School—Bd. Educ. 
let contract building P. S. No. 8. brick 
and steel, brick foundation, on Post Rd., to 
J. Nault, 196 Main St. About $85,000. 

*N. J., Newark—Theatre—Fabian, Zuck- 
er, Steiner & Co., New York City, let con- 
tract building 1 story, 148 x 175 ft., rein.- 
con., brick and steel, on Branford PL, here, 
to Gunn & Van Dale Co., 31 Clinton St 
About $900,000. Noted March 6 


*N. J, Plainfield—School—RFd. Educ. let 
contract building 23 story, 55 x 150 ft. 
brick and steel, brick foundation, to Stew- 
art Willey Co., 1123 Bway., New York City. 


About $140,000. Noted Aug. 7 
*N. 4. 


Verona (Montclair P. O.)—Hos- 
pital—Comrs. Essex Co. (Newark) let con- 
tract building 3 story, concrete and _ steel 
hospital with five 1 story pavilions, in 
Orange Mountains, here, to W. G. Shawell 
& Co., Cadwell, $415,818. Noted June 12. 

*Pa., Pittsburgh — School — Carnegie 
Technical Schools, 5128 Woodlawn Ave., let 
contract building 2 story, steel and brick 
addition, to Mellon-Stuart Co., Oliver Bldg. 
About $125,000. 

*™Md., Baltimore Church — A. W. 
Wilson Memorial Methodist Episcopal 
congregation let contract building 1 story, 
50 x 80 ft., rein.-con., marble and_ brick, 
concrete foundation, on Charles St. and 
University Parkway, to D. M. Andrews Co., 
Mt, Vernon and 26th Sts. About $200,000. 

*™Md., Baltimore—Parish House and 
Manse—Forest Park Presbyterian congre- 
gation, 3714 Springdale Ave., let contract 
building 2 story, 40 x 75 ft., stone, marble 
and brick, concrete and rock foundation, on 
Dalrymple and Garrison Aves., to C. W. 
Littleton & Son, 4313 Liberty Heights Ave. 
About $50,000. Noted June 12. 


*™Md., Chestertown—Bank—tThird Natl. 
Rank, Baltimore and St. Paul Sts.. let con- 
tract building 1 story, 38 x 72 ft. brick. 


granite and stone, tile flooring, stone foun- 
dation, to Ballinger & Perrot, 17th and 
Arch Sts., Phila, About $60, 000. 


*0., Cleveland—Office—Colburn Machine 
Co., 1040 Ivanhoe Rd., let contract building 
1 story, 44 x 78 ft., rein.-con., steel! and 
brick, to Hunkin Conkey Co., Century Bldg. 
About $80,000. Noted July 31 


*0., Cleveland—Office—Natl. Malleable 
Castings Co., 7706 Platt Ave., let contract 
building 6 story, 50 x 208 ft., rein.-con., 
steel and brick, on Quincy St. and Wood- 
hill Rd., to Crowell-Lundoff Little Co., 
Meriam Bldg. About $300,000. 


*0O., Columbus — Salesroom — See “In- 
dustrial Works.” 

*0., Dayton—Salesrooms—See 
trial Works.” 

*Mich., Detroit—Commercial and Hotel 
—H. Chalmers, 275 Iroquois Ave., let con- 
tract building 3 story, 90 x 226 ft., rein.- 
con., steel and brick, on Woodward and 
Parsons St., also 2 story, 95 x 200 ft. 
rein.-con., steel and brick, on Woodward 
and Watsons Sts., to F. H. Goddard, 516 
Franklin St. About $175,000 and $150,000 
respectively. 

*Mich., Detroit—Hotel—W. S. Barr, c/o 
Paxter, O'Dell & Halpin, archts., 1024 
Hammond Blidg., let contract building 4 
story, brick and steel, wood flooring, to 
W. S. Pocock, 914 Hammond Bldg. About 
$125,000. Noted June 12. 


*UL, Pana yreenhouses—W. A. Ame- 
ling, Maywood, let contract building system 
of greennou:es here, timber, brick and glass, 
to Pana Greenhouse Co., Pana. About 
$100,000. 


xIa., Sioux City—Store and School— 
Davidson Realty Co. will build 4 story, 95 


“Indus- 


x 150 ft. About $100,000. Work will be 
done by day labor. 
*Minn., Aurora — High School — School 


Dist. No. 13 let contract building 3 story, 
rein.-con., brick and steel, rein.-con. floor- 
ing, to A. C. Thomas-Guthrie Constr. Co., 
Guardian Life Bldg., St. Paul, $430,700. 
Noted July 17. 


*Minn., Duluth—Office—See “Industrial 
Works.” 
*Minn,, Morris—Dormitory—State Bd. 


Control, Capitol, St. Paul, let general con- 
tract building 2 story, 45 x 120 ft.. at State 
Farm, here, to H. J. Frandsen, 510 Rice 
St.. St. Paul, $54,000. Noted July 17. 


*Minn., St. Paul—Hospital—Northern 
Pacific Beneficial Assn... 203 R.R. Bldg., 
let contract building 3 story, 80 x 280 ft., 
hospital and power plant, on Snelling and 
University Aves., to J. and W. A. Elliott, 
906 Lumber Exch. Bldg., Minneapolis. About 
$200,000. Noted June 26 


*Kan., Arkansas—Church—Central Chris- 
tian congregation let contract building 2 
story, 66 x 114 ft., brick, to E. Staedelin 
& Son, Milford, Okla., $90,740. 


*Kan., Arkansas City—Hotel—Ark- 
ansas Hotel Co. let contract building 5 
story, 75 x 132 ft. rein. con., steel and 
brick, rein.-con. flooring, concrete founda- 
tion, to Swenson Constr. Co., 11th and 
Oak Sts., Kansas City, Mo. About $200,000. 
Noted Aug. 7. 


*Kan., Ft. Dodge—Home—R. S. Gamble, 
state archt., Topeka, let contract building 
1 and 2 story, 67 x 166 ft. with 40 x 51 
ft. wing, rein.-con., brick, rein.-con. floor- 
ing, concrete foundation, to M. J. Green 
Manhattan, $74,895. Noted July 31. 


*xKan., Wichita—School—RBd. Educ. let 
contract building Emerson School, 3 story. 
36 x 98 x 98 ft., rein.-con., steel and brick. 
rein.-con. flooring, to H. J. Ellis Constr 
Co., North St. and Francis Ave., $74,488. 


*xNeb., Lincoln—School—School Dist. let 
general contract building 2 story, 73 x 138 
ft., rein.-con., steel and brick,’ rein.-con. 
flooring, concrete foundation, on 33rd_ and 
Vine Sts., to F. Young, 24th and Holdrege 
Sts., $74,890; plumbing, to Newberg & 
Rookstrom, Lincoln, $25,995. Noted July 16. 


*Mo., St. Louis—Store—Stix, Baer & 
Fuller Dry Goods Co., 7th and Washington 
Sts., let contract building 3 story, 90 x 226 
ft., rein.-con., steel and brick addition, rock 
foundation, at 616-24 Lucas St., to West- 
re, ee Co., 717 Locust St. About 
$50, 


aes Dallas — Bank — Federal Reserve 
Bank, Commerce and Martin Sts., let con- 
tract building 5 story, brick, steel and 
stone, stone foundation, to G. A. Fuller, 
949 Bway., New York City. About $500,000. 
Noted May 29. 

*Okla., Langston—Dormitory—State Bd. 
Educ., Oklahoma, let contract building 2 
story, 40 x 180 ft.. brick, at Negro Agri- 


Vol. 83. No.7 


cultural and Normal University re. 4 
J. J. Rooney, 318 West Okmulge Mus 
kogee. About $50,000. a 


*Okla.,, McAlester — Temple 
Order let contract building 3 sto: 
180 ft.. brick and concrete. on Ma 
G. H. Deibler and J. DeFlorin, M 
About $250,000. 


*Okla., Norman—Dormitory—!; 
Affairs, Oklahoma, let contract bu 
story rein.-con., steel and brick, , 
flooring, concrete foundation, to M t 
Constr. Co., 3rd and Fondulac Sts.. \}). 
gee. About $157,500. Noted Aug 


*xOkla., Okmulgee—Club—Count; | 
let contract building 2 story, to E. S \ nt 
Constr., Co., Kansas City., Mo Abou 
$65,000. 

*Okla., Okmulgee— Hotel—Jenn ines 
Post let general contract building Sto} 
75 x 100 ft, to Patti-Moore Const; ¢. 
Okmulgee. About $75,000, 


*Okla., Tulsa—College—Kendal! ©, 
let contract building 3 story, 39 x 9°75 ¢ 
brick and concrete, on Kendall §! 
T. Hingle. Tulsa. About $96,000 


x Okla., Vinita—Court House— pyr 
Craig Co. let contract building ry 
75 x 100 ft. brick., to Manhattan (Conct> 
Co., 3rd and Fondulac Sts. Mus-ove 

About $147,000. Noted July 17 


kIidaho, Moscow—Bank—First Trust ana 
Savings Bank let contract building 
40 x 75 ft., to A. Moorman & Co., St. Pay 
Minn. About $55,000. 


L 





mee 


story 


*Wash., Grand Mound—Cottaces— Siar 
Bd. Control, Olympia, let contract building 
twe 2 story, concrete and brick. her 
J_ WLohrenz, South 1224 Maple St., Sp 
kane, $115,087. 

*Wash., Olympia—Club—P. PO f£ 
Bidg. Comn. let contract building 3 story 
concrete and brick, on Main St., to Kno 
Bros., Olympia. Elks Bldg. Com. wil) su 
pervise work. A. H. Christopher. | 
\bout $85,000. Noted July 24 

*Wash., Orting—RBarracks, et State 
Rd. Control, Olympia, let contract d 
ing barracks and warehouse on stat 
grounds, for Soldier’s Home. to WP 
Lance, 216 Pontius St., Seattle, ¢75.%27 
Noted June 12. 

*Wash., Pullman — Dormitory — Wash. 
ington State College let contract building 
% story, 32 x 60 ft., with one 30 x 10 
ft. and one 30 x 80 ft. wings, to F } 
Peterson, Old Natl. Bank Bldg., Spokane 
$111,432. 


Cal,, Fruitvale — Hospital — California 
Me ae Hospital Corp., Monadnock Bl 
San Francisco, will construct group of hos- 
pital buildings, here. About = $1 HH 0H 
Werk will be done by day labor 


*Cal., Vallejo — Hotel — Admiral Hotel 
Co.. Ine., 808 Mechanics Institute Bldg. S 
Francisco, let contract building 6 stor) 
80 x 130 ft., rein.-con. and brick, concrets 
foundation, on Virginia and Sonom: Sts 
to McDonald & Kahn, Rialto Bldg, San 
Francisco. About $256,000. 


*N. S., Halifax—Naval—Navy League of 
Canada, Halifax, let contract building 4 
story, 82 x 110 ft. rein.-con, and brick. rein- 
con. flooring, concrete foundation, on Bar- 
rington and Smith Sts, to S. M. Brookfield, 
Halifax. About $292,000. 


N. B., Moncton—Office—See “Misce!line- 
ous.” 


¥vOnt., Ottawa—Store—A. W. Horwood, 
archt., Castla Bldg., Queen St., let con- 
tract to W. G. Adamson, 126 Sparis St. 
building 3 or 5 story, 60 x 10 ft. rein- 
con. and brickl. rein.-con. flooring, on 
George St., for A. J. Freiman, Rideau St. 
Cost between $60,000 and $80,000. Noted 
July 31. 

*B. C., Point Grey—School—Schoo! Bd 
rescinded contract let to Adkison & Pill 
707 Welton Bldg., Vancouver, building 3 
story, rein.-con. and brick, concrete [oun- 
dation, on Ash and Tupper Sts., Shaugh- 
nessy Dist., and relet same to Baynes & 
Horie, 836 Howe St., Vancouver, About 
$859,000. Noted July 24 


Federal Government Work 
PROPOSED WORK 


Mass., Chatham—Gutters and Roofine— 
Spec. 4022—Bureau Yards & Docks, Nav¥ 
Dept., Wash., D. C., plans to build utters 
and roofing for hangars, here About 
$4000. 

N. Y¥., New York—Turbo Air Compre 
sor—Spec. 4016—Bureau Yards & ocks, 
Navy Dept., Wash. D. C., plans (0 
stall, here. About $66,000 
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eederal Government Work (Continued) 


v. ¥., Rockaway—Gutters and Roofing— 
: 9 Bureau Yards & Docks, Navy 


“ae Wash., Dp. C., plans to build gutters 
roofing for hangars, here. About $4000. 

\ Y.. BRockaway—Heating Hatgar— 
Sie :021—Bureau Yards & Docks, Navy 
Dept Wash., D. C., plans to install, here 


spout $7000. 

\. J.. Cape May—Gutters and Roofing 
Spree 4022—Bureau Yards & Jocks 
Savy Dept, Wash. D,. C., plans to build 
cutters and roofing for hangars, here. 
‘\bout $4000. 

p. ¢., Wash.—Mechanical Equipment and 
Piping — Spec. 3708 — Bureau of Yards 
« Docks, Navy Dept., plans to install me- 
ehanical equipment and piping in boiler 
nlant, here. About $200,000, 

pb. ¢., Wash.—Sewers— Dist. Comrs., 
Dist. Bldg., rejected bids received Aug. 4, 
huilding sewer in Ilinois Ave. Noted Aug 


p. C., Wash.—Timber Work-——Spec. 4015 

Rureau Yards & Docks, Navy Dept.. 
plans to build timber work extension to 
quay wall, About $30,000. 

Va., Hampton Roads—Gutters and Roof- 
ing——-Spec. 4022—Bureau Yards & Docks, 
Navy Dept., Wash., D. C., plans to build 
gutters and roofing for hangars, here. 
About $4000. 

N. ©€., Wilmington—Ollicers’ Quarters- 
Treas. Dept., Wash., D. C., rejected bids 
received July 15, building officers quar- 
ters at Marine Hospital, here. J. A. Wet- 
more, Wash., D. C., superv. archt Noted 
July 24 

Fla., Pensacola—Removal of Pier —Spec. 
019-—-Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans to remove pier at 
Center Ave., here. Bids to be opened at 
local yard. About $6500. 

La., New Orleans— Kquipment—Spec. 
2\82, Bureau Yards & Docks, Navy Dept., 
Wash., D. C., soon receives bids for me- 
chenieal and electric equipment for power 
plant, here. About $115,000; $10 deposit 
. quired for plans and specifications. Noted 
May 8. 

Mont., Bozeman—Road Work—Bureau 
Pub oe Dept. Agriculture, 
Missoula, plans to grade 5 mi. West Gal- 
latin-Moose Creek Rd., 16 ft. wide cost 
$20,000, 5 mi. West Gallatin-Swan Creek 
ha., 16 ft. wide, $20,000. C. H. Purcell, 
Post Office Bldg., Portland, Ore., dist. engr. 


Mont., Great Falls—Excavating—U. S. 
Reel. Serv. rejected bids received July 28, 
ecavating canals for irrigation on Sun 
River project, involving 7200 cu.yd. excav. 
\bout $16,000. G. O. Sanford, Ft. Shaw, 
engr. 


Mont., Great Falls—Road Work—Bureau 
Pub, Rds., Missoula, plans to build 10 mi. 
Riceville-Monarch Rd. through Sluice Box 
Canyon, here. About $10,000. C. H. Pur- 
cell, Post Office Bldg., Portland, dist. engr. 


Tex., Pittsburg — Post Office — Treas. 
Dept., Wash., D. C., rejected bids received 
July 8, building, here. J. A. Wetmore, 
Wash., D. C., superv. areht. Noted July 17. 





N. M., Portsmouth—Turbo Generator— 
Spec. 4917—Bureau Yards & Docks. Navy 
Dept.. Wash., D. C., plans to install 1000 
kw. turbo generator, here. About $17,000. 


Wash., Newport—Road Work—Bureau 
Pub. Rd., Missoula, Mont., receives bids 
about Aug. 20, clearing, grading and build- 
ing drainage structures on 11.8 mi. Metaline 
Natl Forest Rd., 12 ft. wide, Pend O’Reille 
Co.. involving 39,000 cu.yd. earth and 5700 
cu.yd. rock exeav., 270 lin.ft. pile trestles, 
1550 lin.ft. log culverts, ete. About $99,- 
800. C. H. Purcell, Post Office Bldg., Port- 
land, dist. engr. Noted Apr. 10. 


_Cal., Mare Island—Turbo Generators— 
“pec. 4018—Bureau Yards & Docks, Navy 
Dept. Wash, D. C., plans to install 4000 
<w. turbo generators, here. About $45,- 


Non 


BIDS DESIRED 


D. C, Wash.—Fuel Oil—Until Aug. 25, 
y A, t. Flint, genl. purch. agt.. Panama 
Canal, Wash., D. C., furnishing and de- 
ivering by steam, free of all charges, 300,- 
‘00 Dbl. fuel oil, domestic production, at 
“ristobal and 700,000 bbl. at Balboa. 


>. ©. Charleston—Quay Wall—Spec. 
8173 —Until Aug. 20, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., building, 
dere. About $150,000 ; $10 deposit required 
or plans and specifications. Noted Jan. 23. 


by rot Caio Untt Sept. 8, 
y J. A. ore, superv. archt., treas. 
dept, Wash.. D. C., building here. 





Pids were received by city for constructing bridge 
Davenport, 
Niagara Life Bldg., Buffalo, (C) Scott Bros., Arlington 
Peckham Constr. Co.. (B) Walsh Constr. Co., ¢(C 


Sect. “A”, from (A) Walsh Constr. Co 


and lower deck only, (A) Walsh Constr. Co... (B) 
The unit bids were as follows 
SECTION “A’ 
1,140 cu.yd. concrete, grade “\" arch ribs 
1,106 cu.yd. concrete, grade “A” floors, girders, etc 
285 cu.yd. concrete, grade “B" trans. walls and columns 
328 cu.yd. concrete, grade “P" retaining walls 
430 cu.yd. concrete, grade “B" pavement base 
1,875 cu.yd. concrete, grade “C” abutments and footings 
359,786 Ib. steel reinforcing bars 
420 cu_ya. excavation, earth 
460 cu.yd. excavation, rock 
51 cu.yd. sand-clay cushion, above floor slabs 
4,736 cu.yd. filling, appraches 
145 cu.yd. ballast under trolley tracks 
3,874 cu.yd. brick pavement and cushion 
988.42 lin.ft. parapet walls 
1,253 lin.ft. curb on fill 
5,790 sq.ft. sidewalk on fill 
1,710 sq.yd. waterproofing, two-ply 
463 sq.yd. waterproofing, one-ply 
10 pieces lamp posts 
6 pieces trolley poles. 
2 pieres combination lamp and trolley poles 
870 lin.ft. 1-in. metal conduit 
480 lin ft. }-in. metal conduit 
77 lin.ft. }-in. metal conduit 
72 pieces junction and outlet boxes 
16 pieces ¢. i. handhole frames and covers 
32 pieces catch basins and track drains 
4 pieces drainage svreens. . . ; 
240 lin.ft. drainage line... .. 
Cofferdam for river arch abutments (lump sum) 
MUNIN So. i cacaccbawensecuveceseaxs 
SECTION “B" 
328 cu.yd. concrete, grade “A” railroad arch 
747 cu.yd. concrete, grade “A” floors, girders, ete 
113 cu.yd. concrete, grade “B" columns 
875 cu.yd. concrete, grade “B" retaining walls 
529 cu.yd. concrete, grade “B" pavement base 
3,147 cu.yd. concrete, grade “C” abutments and foot: 
167,929 Ib. steel reinforcing bars 
1,593 cu.yd. excavation, earth 
27 cu.yd. sand clay cushion, above floor slabs 
11,618 cu.yd. filling, over arch and in approaches 
268 cu.yd. ballast under trolley tracks 
4,071 sq.yd. brick pavement and cushion 
853. 28 lin.ft. parapet walls 
1,835 lin.ft. curb on fill. 
8,993 sq.ft. sidewalk on fill ' 
1,453 sq.vd. waterproofing, two-ply. 
667 sq.vd. waterproofing, one-ply 
14 pieces lamp posts ; 
8 pieces trolley poles. ‘ Asta. 
1 piece combination lamp and trolley poles 
1,108 lin.ft. l-in. metal conduit. Sa asty 
268 lin.ft. j-in. metal conduit 
47 lin ft. }-in. metal conduit 
43 pieces junction and outlet boxes 
18 pieces c.-i. handhole frames and covers. 
10 pilose eatch basins and track drains. 
75 lin.ft. dra‘nage line... cen hen 
Stairway—West side. 
Stairway—East side... 
Steps Massey Street to jail 
130 lin. ft. iron fence, rebuilt . 


Extended totals............... 
SECTION “Cc” 

1,140 cu.yd. concrete grade ‘‘A”—arch ribs. soe tsa 

464 cu.yd. concrete grade “A floors, girders, etc 

197 cu.yd. coner*te, grade “B’’—retaining walls 

1,456 cu.yd. concrete, grade “C”’ abutments and footings 

269,598 ib. steel reinforcing bars... .. 

50 cu.yd. excavati-n, cast, paue és 

460 cu.yd. excavatiom, rock. .. 

3,400 cu.yd. filling, approaches. ; 

524 sq ok brick pavement and cushion. 

4115 tin ft. parapet ‘walls................. 

571 sq.yd. waterproofing, two-ply....... 

256 sq.yd. waterproofing, one-piy. 

20 lin.ft. j-in. metal conduit. ; 

4 pieces junction and outlet boxes. 

20 pieces catch basins 

4 pieces drainage screens 

130 lin.ft. drainage line 

Cofferdam for river arch abutments (lump sum) 





Extended totals 


Minn., Montevideo—Post 9 Office—-Until PaImicEs 


Sept. 5, by J. A. Wetmore, superv. archt.. 
treas. dept., Wash., D. C., building, here. 
Former bids rejected. Noted July 17. 





*Conn., 
tem—Spec. 


Kan., North Topeka—Post Office—-Until Nayy [Popt., 
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BRIDGE—WATERTOWN, N.Y. 


over Black 


River or Pearl St 


(B) Peckham Constr. Co 


Blk... Rome; 


Bros. ; 


Peckham Const 


—S eerie 
w 
Co 


150.00 
100.00 
150.00 


2.00 
25.00 
35.00 
35.00 


! 
4,000.00 
$176,551 


\ 
$26 00 
31 


44.00 


1 
800.00 
600.00 
200.00 

1.70 


$157,594 


$33 00 
23 00 
18. 00 
16 00 

05 

1 50 

4 00 

2.00 

4.00 

4.50 

60 

40 

15 

2 00 
35.00 
35 00 
1.50 
4,000 00 


$106,768 


Wash., 


Sect “B”, (A) 


ct “C", river arc} 
Co., «C) Seott Bros 


RB ( 
$32.50 $37 40 
31.50 37. 40 
41 50 36 00 
21.00 26.00 
t! 00 14.00 
10 70 16 00 
052 06 
2 25 | 50 
10 00 >» 00 
2 20 3.00 
| 60 2.00 
495 3.75 
4 30 3.00 
4 50 3.00 
95 85 
40 42 
1 85 2. 80 
115 1 65 
28 00 42.00 
50.00 55.00 
%6 00 72.00 
45 24 
34 22 
29 19 
2 60 2.40 
5 00 6.00 
44 00 22 80 
10. 00 4.80 
1.00 ?. 00 
1,400 00 5,000 00 
$178,221 $202,883 

B ( 
22 00 $37 40 
21 00 37 40 
20.00 2> 40 
18 00 20. Ou 
17.00 14.¢ 

16.00 16. 

05 Ti 
1.50 1 50 
2.00 3.00 
2.00 2.00 
4.50 3.75 
4 00 3.00 
4 50 3.00 
1.00 85 
35 42 
60 2 80 
40 1.65 
150.00 42.00 
100.00 55.00 
150 00 72.00 
25 24 
20 22 
15 19 
2.00 2.40 
25 00 6.00 
35.00 22.80 
1.50 2.00 
1,500 00 1,750 00 
750.00 980 00 
50.00 200. 00 
7.00 2.00 
$169,381 $185,612 

B ( 
334 00 $42.60 
33.00 42.00 
23.00 25.00 
12.00 20.00 
06 06 
2.50 1.50 
10.00 5.00 
1.70 2.00 
4.40 3.00 
4 70 3.00 
1.90 2.80 
1.20 1.65 
35 19 
2.70 2.40 
50.00 22.80 
10.00 4.80 
1.00 2.00 
1,500. 00 5,000 00 
$111,075 $137,340 


AND CONTRACTS AWARDED 
(Indicates award of contract) 


New London—Distributing Sys- 
3989—-Bureau Yerds & Docks 


C., let contract 


Sept. 18, by J. A | Wetmore, superv. archt., installing distributing system. here, to Lord 


treas. dept, Wash. D, C., building, here. (Constr. 


Cal., Mare Island—Completing Structural City, $248,519, 
wm. We 


Shop—Spec. 3719—Until Aug. 20, by Bu- 
reau Yards & Docks, Navy Dept., Wash.. —Rureau 
D ‘., completing structural shop, here. Wash.. 


About. $130,000; $10 deposit required for at Medical 
Constr. 


Cal., Mare Island—Electric Lighting and “*¥S-) 


plans and spec. Noted Dec. 12. 


Power Systems, Spec. 3982—Until Au t N. 
by Bureau Yards & Docks, Navy Tone. 


Wash., D. C., installing here. About $25,- Wash., 


Yards 
C.. 


195 West 


Supply 


10th St.. New York 
(180 days) Noted Aug. 7. 
New Vork—Garage—Spece. 3873 
& Docks. Navy Dept., 
let contract building garage 
tase, here, to Caye 


299 Broadway, $61,200 (140 


Noted Aug. 7 
Lakehurst——Hangar-—-Spec. 4001 
Docks, Navy Dept 
received bids Aug. 6, build 


—Bureau Yards & 
y».C., 


000; $10 deposit required for plans and ing 1 dirigible hangar at Naval Air Stx.. 


specifications. here, 


work complete, from 
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Misce 
Cement—New York, N. Y.—Until Aug. 
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sneous (Continued) 


by H. Bruckner, pres Bronx Boro., fur- 


and delivering 3000 bags Portland 
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DAM—SAN FRANCISCO, CAL 


Bids were received by Board Public Works, July 30, for constructing Hetch Hetchy 
dam, from (A) Utah Constr. Co., Eccles Bldg., Ogden, Utah, (awarded contract for 


proposition A); (B) same company. proposition C; (CC) R. C. Storrie & Co The uni 
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a.- 
nishing 1 


-Until 


eching, 


system. 
Road 


overfiow spillway, 
West Adams St., 
vertised in this issue. 


Water Tube Boiler, 


ete. 


Chicago, 


city, building earth and concrete dam, 1900 


Pearse & Greeley, 
engrs.; ad- 


Ete.—Webster City, 


Aug. 18, by City Manager, fur- 


watertube 


boiler, 


etce., also connections to 


receiving bids 


chine and trench 
W. Austin, purch. agt. 


Galvanized Tron Mains, Cast 
ete.—Greybull, Wyo—Until 
aa Town Council, furnishing 2300 ft. 2 in. gal- 
: vanized iron mains, 6040 ft. 4 in. ci. pipe 
and 1460 ft. 6 in. ci. pipe, also valves, hy- 


drants, ete. G. W. Zorn, Greybull, engr. 


Machinery-—St. 


for 


James St., for city. 


Culverts, 


Paul, 
trench a 
back filling machine. 


Piers—Grenville, 


1 steel stack, 


heater 


Minn.—City 


excavating 


Iron Pipe, 


Aug. 


25, by 


'uilding concrete retaining wall to protect 
About $16,320. 


Que.—Until 


18, by A. F. Stewart, ch. engr., Can- 


in North 


R.R. 


building concrete cul- 


abutments and piers between Mile- 
and Ottawa, on Gren- 


59. L'Original 


subdivision. 


Paving Bricks—Montreal, Que.—Until Aug. 


y Administrative Comn., City Hall fur- 
ng 80,000 Hillside grooved wire cut 
R. Bauset, city clk. 


Wharf—Sillery, Que.—Until' Aug. 28, by 


paving bricks. 


nishing bids were as follows: 
cemen 
A B ( 
Garbage Incinerator—Syracuse, N. Y.— Dam with overflow spillway 

Until Aug. 25, by _D. Roney, secy. bd. 65,000 cu.yd. excavation of earth and loose rock in open cut, below 

contr. and supply, building garbage incin- elevation 3500... ia $8.00 $8.00 $10.00 

ereting plant on Hiawatha St. Noted 12,000 cu.yd. excavation of solid tock in dam foundation, below ele- 

Aug a . cess 11.20 11.20 10 00 
Column Foundations—Philadelphia, Pa. eee seen of earth and loose rock in open cut, above sii a. le 
Until Aug. 26, by Dept. City Transit, 22,000 cu.yd. excavation of solid rock in dam foundation, above ele- 

if11 Chestnut St. building 47 concrete vation ene? : : : ce 3 00 3.00 6.00 

olumn foundations for Frankford Elevated 10,000 cu.yd. excavation in tunnel and in shaft 10.10 10.10 12 00 

Ry., in Front St. near — ae 3 = 47,000 cu.yd. cyclopean masonry below elevation 3500 11 80 11.55 11. 00 

Frankford Ave. between ss : oeal he 17,500 cu.yd. mass concrete below elevation 3500 15 00 14.75 13 00 

sts. including i ou yg why 251,800 cu.yd. cyclopean masonry above elevation 3500 11 00 10.75 10.25 

ings at Front anc re ase ‘iatf = i 44,200 cu.yd. mass. concrete above elevation 3500 14 30 14.05 13 00 
+: construction of station p no ee Ele 2,500 cu.yd. mass concrete in tunnel and in shaft 17.25 17.00 15.00 

shelters one oon” sak’ Sate yo a oe cu.yd. reinforced concrete, Class “A” 21.60 21.35 20 00 

ate iy. a é . § . inforced concrete, Class “B” 3 

G ne Ave., including steel frame work 550 os s Perec Raeapentet ‘8 te 18 3 0 po 

md railing, rein.-con._ platform floor, gut- 1,600 cu.yd. precast porous concrete blocks 17.30 17.05 20 00 

ters, ete, Contr. No. 532. G, T. Atkinson, — 12 900sq-ft. mortar I-in. thick, placed by means of a cement gun 13 13 50 

asst. dir. — sq.ft. mortar } in. thick, placed by means of a cement gun iW Wl 30 

» ts Md. cu.yd. grout placed under pressure 44.60 44.35 30.00 

De, a ox ~~ ee dig 10,000 bbl. extra cement 5.00 5.00 6.00 

Unti : furnishing creosoted wood blocks. Screen rack No. | (complete structure) 10,800.00 10,800 00 30,000.00 

ner awe ighardt highways ener.: ad- Screen ~_ - ‘oa structure) 6,500.00 6,500.00 25,000 00 

» S: eee Se were ee Sereen rack No. 3 (complete structure) 12,200.00 12,200.00 45,000 _ 00 

vertised in this issue. 1,000 lin.ft. grout holes in rock 1. 80 1.80 "5.00 
Levee — Alexandria, La. — Until Sept. 1,000 lin.ft. grout holes in masonry 70 70 1.00 

15. by Bd. Comrs. Red River Atchafalaya 880 lin-ft. drainage holes through masonry 85 85 1.00 

& Bayou Levee Dist., improving 40,000 cu.- 48,700 Ib. steel reinforcing bars 07 07 10 

yd. Hudson Bayou; 90,000 cu.yd. Compton 23,600 Ib. galvanized steel or iron work 13 13 20 

Lake to Bayou Latanier, Rapides Parish; 2,800 Ib. bronze. Z 2 1.15 2.00 

‘50.000 cu.yd. HKayou Rouge to Burton 13,000 Ib. galvanized pipe and fittings 13 13 20 

Lake; 800,000 cu.yd. Burton Lake to Dar- 200 Ib. galvanized chains 14 14 25 

bonne Bay, St. Landry Parish. E. G. Hayes cast iron gratings and frames 14 14 10 

epee ar : ‘ ’ yvater stops 60 60 1.00 
Richard, pres. 2,690,000 thence — t . : 
A ; ». placing metal work furnished by city 03 03 03 
Revetment and Retaining Wall—Toledo, 530 sq.ft. doors faced with galvanized iron... 45 45 2.00 
0.—See “Streets and Roads.” nn Aap painting concrete surfaces in waterways “an . 09 20 
o radial gates ou , 200.00 1,200 00 3,500 00 

Cast Iron  Pipe—Detroit, Mich.—Until a : 

Aug. 18, by J. A. Martin, comr. purchases Extended totals for dam with overflow spillway $5,370,809 $5,279,346 $5.43 010 

& Supplies, Municipal Courts Bldg., furnish- Dam with siphon spillway 

Tee COS ee vaca Rin ise tos Totals for items 1-7, 9, 10, 13-24, 27-30, 32-34, same as above $2,566,166. 50 $2,537,779 $2,786,070 

diameter OF ne Saar 253,200 cu.yd. cyclopean masonry above elevation 3500 11.00 10.75 10.25 

lengths of 12 ft. each, 6 in. diameter. with 59 cu.yd. reinforced concrete, Class “A” 21.60 21.35 20.00 

ell and spigot ends. ass 3 3,100 cu.vd. reinforced concrete, Class "B" 20.15 19.90 18.00 
Sea  Wall—Rockwood, Mich.—W.  H. @ !32,000 bb. steel reinforcing bars 07 07 10 

\dams, engr., 1211 Vinton Bldg., Detroit, g§4!1,700 lb. galvanized steel ir iron work 13 13 20 

receiving bids furnishing labor and ma- ee all Dhan why g eo OR SP aE 60 60 1.00 

terial for 750 ft. rein.-con. retaining or sea JF °4 and conveying to the city the legal night to construct ane 

‘ wall on shore of Lake Erie, for Port, Mouille operate the siphon spillway (lump sum) 10,000. 00 10,000. 00 2,500.00 
‘ s ing Club, Rockaway. About $20,000 aaa ; 5 4477 

ee en a4 $ Extended totals for dam with siphon spillway $5,447,793 $5,355,318 $5,475,910 

Dam—Decatur, U1.—Until Sept. 12. by Pier—Ottawa, Ont.—Until Aug. 19, by *&kStorage Tanks—Keokuk, Ia.—J. C. liu 


W. Pugsley, secy. Dept. Railways and binger Bros. Co. let contract for two 10,000 


ft. long on center line at top with height Canals, Ottawa, rebuilding north pier at bu. rein.-con. grain storage tanks, to Bur 
of about 28.5 ft. near center, concrete upper entrance to Farran’s Point Canal. rell Eng. & Constr. Co., 327 South La Salk 
screen chamber, gates, conduits, concrete St., Chicago. About $15,000. 


Wharf Ottawa, Ont.—Until Aug. 19, by *Tank — Minneapolis, Minn. — Banne: 
R. C. Desrochers, secy. dept. pub. WKS. Grain Co., 722 Flour Exch., let contract 
building crib wharf in front of Govern building 350,000 bu. grain storage tank 
ment Fish Hatchery, Dauphin River, Man. rein.-con., to Burrell Eng. & Constr. Co 


PRICES AND CONTRACTS AWARDED AH South La Salle, St., Chicago. About 
i 7 , Beeches 75,000. 
(xIndicates award of contract) *xkTimber — Minneapolis, Minn. — City 


: ss ‘ . let contract furnishing 225,000 ft. fir tim 
w#Boilers, ete.—Central Islip, N. Y-— her from 2 x 10 ft. to 10 x 12 ft. in length. 


State ital C .. Capi Albany, let : . 2 ! 

State Hospital Comn., Capitol. Atbany, ‘et to'pacific Coast Laimber Co., Lamber Exch. 

etc., for Central Islip State Hospital, here, %4° per M. Noted July 17. 

to Chute, Thornton & Bayley Corp., 2 East Cast Iron Pipe—Caldwell a 

18th St., New York City. About $81,609. “Sewers.” . 

y, 9 

Noted July 24. ’ ee ete.—Denver, Colo,—State 
Pipe—Fulton, N. Y.—Bd. Pub. Wks. let sldg. omn. let contract to Seerie & Var 

oon furnishing Class D, 1 and 16 in. ©!m, 605 Interstate Trust Bldg., Denver, 

c. i. pipe for new watermain from pumping building foundation and tunnel in connec 

station to Bway. bridge, to Camden [ron tion with proposed 5 story, 112 x 114 ft 


%; . 37.000. City wi office building, on Colfax Ave. and Sher 
Wks., Camden. About, $37, ty will nan St., cost $96,127. Total cost, $500,000 


rte ag Sheds—Halifax, N. 8.—Until lay same. Total cost, $75,000. 

Aug. 23, by C. B. Brown, ch, engr. Cana- ae - ‘ yall—P Jee 
He dian Natl. Rys, Moncton, N. B., building _*Sand—New York, N. ¥.—F. L. Dowling, ...Retaining | Wall-Phoenix. — Ariz.-Sex 

ex ‘wo 2 story, 98 x 1258 ft., rein.-con. and pres. Manhattan Boro., let contract fur- " ' — 4 - 
Pa ck, rein.-con. flooring, at South Term- nishing and delivering 11,000 cu.yd. wee xInterior Finishing—Olympia, Wash.— 
ils here. About $300,000. Foundation phalt wearing surface sand, Grade “B,” to State Capitol Comn., Olympia, let contract 
same completed. Cc. W. Crane, $13,200. Noted July 31. finishing interior of Temple of Justice, to 

— on ct « 9 9 

Ketaining Wall—SsSt. John, N. B.—Until *Paving Blocks—Connellsville, Pa.—City Pratt & Watson, Tacoma, $283,267. 

\ug. 20, by G. G. Hare, engr., St. John, Council. let contract furnishing 80,000 pav- *Power Plant Equipment—Los Angeles, 


ing blocks for Murphy Ave., to Fayette Cal—RBd. Pub. Serv. let contract furnish 
Fire Brick Co., Uniontown, cost $32.35 per ing generators and electrical equipment for 
1000. ‘ power plant. No. 2, in San preneiaaeno 
Yanyon, onl E %o. € sldge.. 
*Bulkhead—Phila., Pa.—Dept. Wharves, on” Weamaioen $457,606 + hydroclectrical 
Docks and Ferries, Bourse Bldg.. let con-  inpliances, to Wellman-Seever-Morgan Co., 
tract building with appurtenant work, lialto Bldg San Francisco, $203,561. 
Schuylkill River bulkhead, to McLean Noted June 12. : 


‘idelity Bldg., Baltimore, Md., 
oats 34%. M Notes Sale ec xFreight Shed—Moncton, N. B.—Cana- 


dian Natl. Ry., (Intercolonial Div.), let 

*&Gas Pipe—Hamilton, 0.—City let con- contract building combined freight shed 

tract furnishing 55,000 ft. 1} to 8 in. steel and office, to Engineers & Contractors, Ltd., 
gas pipe, to M. D. Larkin Supply Co., East St. John. About $74,500. 


3rd St., Dayton, $21,800. *Breakwater—Port Arthur, Onat.—Dept 
Ice Breaker—Toledo, 0.—City let con- Pub. Wks., Ottawa, Ont., let contract build- 


Pub. Wks., Ottawa, Ont., repairin i 
nte Pizesau Wharf here, timber filled tract building 340 ft. timber ice breaker, ing rein.-con, extension to breakwater, here, 
stone. About $16,000. E. Lafleur, 46 ft. wide, on Fassett St.. to M. Rabbitt to Chambers, McCaffrey & McQuigge, Ltd., 
wa,  engr, Noted’ Apr. 10 under & Sons, 115 Nasby Bldg., $27,850. Noted Excelsior Life Pldg., Toronto. About $684,- 
nada.” June 10. 000. 
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OFFICIAL PROPOSALS 


Aug. 


Sewer Construction 
Lima, Ohio 
Sealed proposals for the construction of 
South Side Main Relief Sewers, Contract 
No. 2, will be received at the office of the 
Director of Public Service, City Hall, Lima, 





Jid 28. 


Ohio, until 12:00 o'clock noon, Central 
Standard Time (1:30 o'clock so-called 
“daylight saving” time), of the 28th day 


of August, 1919, and at that time and place 
will be publicly opened and _ read The 
City of Lima reserves 30 days thereafter in 
which to act on the bids. 

Alternate bids will be received for mono- 
lithie concrete, concrete segment block, 
vitrified segment block, reinforced concrete 
pipe or vitrified pipe as set forth on the 
blank form of proposal furnished by the 
City of Lima, Ohio The total length of 
the sewer under this contract is about 
12,200 feet, consisting of the 
sizes: 72 inch circular; 60 inch by 98 inch 
semi-circular; 60 inch circular; 54 inch 
circular; 42 inch circular; 36 inch circular 
and 24 inch circular 

In addition there is a weir chamber near 
Kibby St. and Central Ave., together with 
special junctions at various points along 
the line of the proposed sewer. Contrac- 
tors attention is called to the fact that the 
borings, taken along the line of the work, 
show no rock except at point near the 
river or outlet. 

The work to be done under this contract 
(No. 2) must be completed in accordance 
with the plans and specifications not later 
than twenty-two (22) months after the 
date of the award of the contract. 

Copies of the plans, form of propsal, 
contract, bond and specifications may be 
inspected at any of the folowing -offiees : 

Director of Public Service, City Hall. 

Lima, Ohio. 

Fuller & McClintock, 170 Broadway, New 
York City 
Wm. G. Clark, 

Toledo, Ohio. 

City Engineer, City Hall, Lima, Ohio 

Copies of the plans and_ specifiactions 
with form of proposal, contract and bond 


a 


1047 Spitzer Building, 


following 


| 
| 
| 


| plans 


may be obtained at the office of the City | 


Engineer, City Hall, Lima, Ohio. A charge 
of ($6) dollars will be made for each set 
of plans and specifications No charge 
will be made for the proposal blank. 
Each proposal must be accompanied by a 
certified check upon a National Bank or 
Trust Company doing business in the State 
of Ohio, U. S. Government bonds or cash 
in the sum of eight thousand ($8000) dol- 


lars, made payable to the City of Lima, 
Ohio. 
The bidder to whom the contract is 


awarded will be required to furnish a surety 
company bond in the sum of 50% of his 
hid 

The City of Lima, Ohio, reserves the 
right to reject any or all bids, to waive 
any informalities in the bids received and 
accept and bid which they deem most 
favorable to the interest of the City of 
Lima, Ohio. 


to 


A. L. METHEANY, 
Director of Public Serviee. 
VAUGHN C. MILLER, 
City Engineer 





The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on public 
work outside his own city. 





Official Proposals reaching our office in 
first mail Wednesday morning (9 o'clock) 
ean usually be published in the issue out 
the next day. Special price for Official 
Proposals, $3.60 an inch. 





OFFICIAL PROPOSALS 

Bids: Aug. 18. 

Sanitary Sewerage System and 
Disposal Plant 
Borough of Paulsboro, N. J. 

Sealed proposals will be received by the 
Borough Council of Paulsboro, N. J., at 
the Council Chamber in the Black Building, 
on the 18th day of August, 1919, until 8:00 
o'clock P.M., for the construction of a com- 
plete sanitary sewerage system, consisting 
of approximately 10.8 miles of 5 in., 6 in., 
8 in., 10 in., 12 in., 15 in. and 18 in. Terra 
Cotta pipe sewers and house connections, 
107 Manholes, 11 Flushtanks, pumping sta- 
tion and disposal plant. 

Each proposal must be accompanied by a 
certified check, made payable to the Bor- 
ough Clerk, for a sum equal to 5% of the 
amount of bid. 





Plans and specifications are on file and 
Chamber, | 


may be seen at the Council 
Paulsboro, N. J., or at the office of the en- 
gineers, Remington & Vosbury, 601 Market 
Street, Camden, N. J. Complete sets of 
and specifications may be obtained 
from the engineers upon a deposit of $10 
of which sum $5 will be refunded upon re- 
turn by September 1, of the same in good 
condition. 
The Borough reserves the right to reject 
any or all bids. 
DANIEL D. POTE, 
Borough Clerk. 


Bids: Aug. 18. 


Gravel Loader Manufacturers 
Hastings, Minn. 


at the 
Dakota 


Sealed proposals will be received 
Office of the County Auditor, 
County, Hastings, Minn., until 2 P. M., 
Aug. 18, 1919, for the purchase of a 
mechanical loader, suitable to load gravel 
from pits into Auto Trucks. 

Bids must be accompanied by a certified 
check payable to the County Treasurer for 
at least 5 per cent. of proposal, each pro- 
posal must be accompanied by a complete 
set of specifications of loader. The County 
Board of Dakota County reserve the right 
to reject any or all bids. 

R. W. DOWNS, 


County Auditor ; 


—_ 
*00eneees, 


2 


OFFICIAL PROPOSAL 


Rids Aug. 25. 

Paving 

Allegheny, Pa 

Sealed Proposals addressed tothe 
| Supervisors of Allegheny Township, Cam. 
| bria County, Penna., in care of the County 
| Controller, Ebensburg, Penna., will be re- 
| ceived until 2 o’clock P. M. of the 25th 
; day of August, 1919, and opened and read 
publicly in the office of the County Com- 
missioners at 2:30 P. M. of the same 
| day, for the reconstruction of 17,490 feet of 
the Carrolltown Road from a point in the 
i of Charles M. Schwab, Esq. to the 
: 
1 





line between Allegheny and East Carrol} 
Townships. 

Alternate bids are requested as follows: — 
(i) On a four (4) inch vitrified clay pav- 
'irg block on a_ concrete (2) On 
a three (3) inch vitrified clay paving block 
on a concrete base and (3) On a one 
| course reinforced concrete pavement 

All labor and all material will be fur- 
nished by the contractor. 


base ; 


Proposal sheets may be obtained fron 
the Engineer at his office, 80-81 Altoona 
Trust Building, Altoona, Penna. and the 
plans and specifications are there oper 
for examination. 

} A set of the plans and a copy of th 


specifications may be obtained by deposit 

ing ten dollars ($19) with the Engineer 

This deposit will be refunded upon the 

return of the papers in good condition 

Each proposal must be accompanied by 

a certified check of two thousand dollars 

($2,000) as a guaranty of the good faith 
| of the bidder. 

Bidders are requested to make appoint- 
ments with the Engineer to go over the 
| proposed improvement and to examine the 
| plans. 

The Board of Supervisors of the Town- 
ship of Allegheny reserves absolutely the 
right to reject any or all bids. 

By order of Joseph V. Little, Edward 
| Lens and Charles A. Long, Supervisors of 
the Township of Allegheny, Cambria Coun- 
ty, Pennsylvania. 


DILLMAN 
Engineer 


>. W. 
Township 





Bids Aug. 18. 


Concrete Pavement 

DEPARTMENT OF PUBLIC WORKS 

Richmond, Va. 

SEALED PROPOSALS will be received 
at this office until 12 M. MONDAY. 
AUGUST 18, 1919, for the grading and 
paving with concrete, or asphaltic con- 
crete, or bitulithic pavement, of certain 
streets, amounting to approximately 107.- 
000 square yards of paving, and other 
work pertaining thereto. 

Forms of proposals, specifications and 
information furnishd upon application. 

A certified check for $1,000, payable to 
the Director of Public Works to accompany 
each bid as a guaranty of execution of each 
contract. 

| The right to reject any and all bids, or 
| tov award the contract as a whole or in 
| part is reserved by the Director of Public 
| Works. 
! CHAS. FE. BOLLING, 
Director of Public Works 


















CONSTRUCTION NEWS 


OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS. BUILDERS 
“SAND — RS OF ENGINEERING AND BUILDING SUPPLIES 



















































I Bids See Png Bids See ln; 
PROPOSA) S Close Ne ws-Record Close News-Record 








Aug. 26 New York, N. Y. ........-Aug. %¢ Aug. 26 Weyburn, Sask 
i 2 Aug. 26 Guntersville, Ala, July 51 \ug. 26 Manhattan, Kan ‘ 
“por Proposals Advertised see the pages Bee eer Ala. a . h nr r aie . ? 4 
immediately following the Construction —_ 27 Lone ae City, N. ¥ hee : ; ae 7 cat _ t ze ns, N. ¥ “ : 
sews Seaas” \ug. 27 Welch, W. Va Aug. 14. Aug. 27 Toronto, Ont \ 
Aug. 27 Middletown, Del Aug. 14 pe 28 Amos, Que ; 1 
Sug. 27 New Jersey Aug. 14 ug. 29 Toronto, Ont le 1 
WATERWORKS "Adv. Aug. 14 Aug. 30 Northfield, Minn Aug 
, \ug. 27 Princeton, W. Va Aug. 21 Aug. 30 New Aberdeen, N. > \ug 
Aug. 28 New York, N. Y Aug. 21 \ug. 30° Worcester, Mis iss Aus 1 
3 Eng Aug. 28 St. Armand, Que Aug. 21 \ug. 30 Halifax, N : \ug ' 
Bids San ane aa Aug. 28 Brooklyn. N. Y.. Aug. 21 Sept. 1 St. Louis Mo. \ug 1 
Close NOWS~-ELCCOE Aug. 28 Helena, Ark, . Aug. 14 Sept. 1 Cuan. a . 
. , . Aug. 28 Martinsburg, W. Va Aug. 14 Sept. 1 Ft ‘orth, Tex u ' 
\ug. 25 Grey Bull, “—, : : ine Sy Aug. 28 Camden, N. J......- Aug. 14 Sept. 1 Cameron, Tex Au i 
ius . Ww een anatOn, an 4 yo 1 4 Adv. Aug. 14 Sept 1 Miamisburg, O \u { 
\ug. 25 Royal Oak, - B , - ee o; Aug. 28 Xenia, O. ...... Aug. 21) Sept. 1 Outremont, Que Au ' 
hus. 25 Daou, N.S ‘srs AUB Ot Aug. 28 Edgefield, S.C Aug. 21 Sept. 1 Willmar, Minn \us 
\ug. 29 Spirit, ee. s tees “ae 74 Aug. 29 Greenfield, Ind Aug. 14 Sept. 2 Twin Falls. Idah Aus 
ee ee we en Aue 07) Aug. 29 Port Arthur, Tex Aug. 21 Sept. 2 Merced, Cal \us 
Aug. 30 ¢ — are : B..---.. AUB. «1 Aug. 29 Ebensburg, Pa. . Aug. 21 Sept. 2 Okmulgee, Okla \ug 
; oe aay Us. M Aug. 21. Aug. 30 Berkeley Springs. WwW. Va Aug. 21 Sept. 3 Trenton, N. J Au i 
Sept. 17 Kansas City, Mo Sl Aug. 30 St. Martine, Que. ........ 44 Aug. 14. Sept. 3 Victoria, Tex. _ Aug. 14 
Sept. 1 Arcadia, Siar . Aug 7 Sept. 4 Hartsdale, N.Y \ug | 
Sept. 1 Salt Lake City, Utah July 24 Sept ee So ~ 4... yan) 
Lew g Sept. 1 Alexandria, La. cee Aug. 21 Sept eterboroug ni me 
SEWERS Sept. 2 Waterville, Wash. Aug. 21 Sept ee — ae 
: ° Se 2 -ascag li N j yr 91 Sept roy ) ug 
Aug. 25 Walnut Grove, Minn. .... - Aug. i — hae hele 7 von Sept. 5 San Francisco, Cal \ug 1 
Aug. 25 Lima, O vet ae ete eee enced Aug. 7 Sept. 2 North Garolina .. Aug. 21 Sept. 6 Fairview, Pa ; \ug. 14 
, - Pp NOY ee adi Sug. 14 Sept. 2 Louisiana ca Aug. 21 Sept 11 Minne apolis. Minn \ug 2) 
AUE. 23) sq he . _—o. ‘ i , Suc. 14 Sept. 2 Independence, Mo .Aug. 7 Sept i Superior Wis \ug I 
Aug. = _— ae *y 14 Ee Sept. 2 Minneapolis, Minn Aug. 14 Sept. 12 Cloquet, Minn oe —— 21 
°6 Ha he ~ og Aug 21 Sept. 2 Washington, Ga. Aug. 14 Sept 15 Pleasant Grove, Utal July 1 
Aug. 26 Hartley, fa. ... .. wee. i Sept. 2 Sylacauga, Ala. . Aug. 14 Sept. 15 St. Paul, Minn . Aug. 14 
Aug. 28 New Y —_ N. aie re aes ae = Sept. 2 Maryland ... Aug. 21 
Sept. 1 Walnut irove, ] imai.... Aug 23 cae he. oi : 
ee eee ger stesso SS woe, § Maine ........- Aug. 21 FEDERAL GOVERNMENT WORK 
sept. 2 FOC ey 7 9 Sept. 3 Toledo, O Aug. 14 . . : 
—* aig gay og 2} ----Aug. 21 Sept) 3 Moultrie, G hog. 56 Ave. 3s ee ee ene alge ae 
. : 7 Sept. 4 Fulton, Mo. Aug. 21 Aug. 25 Post Office— Mystic ; ce ae 
Sept. 4 Rochester, N. \ Aug. 21. Aug. 26 DremeG rare lu. Ho T June 2¢ 
, r 9 é . 
BRIDGES Sept. 5 Lutle Rook” Ack Aug. 21 Aug. 27 Sea Wall - New Yort i. 
Sept. 8 Seattle, Wash Aug. 21 N a ees Ae July 3 
sha ’ . . , 7 Sept. S Indiana oiiate Aug. 14 am ote oly ; 
—_ o> a Bowen Mot uae — ; Sept. & Monroe, Ga Aug. 21. Aug. 27 Equipment—New Orlean 
Be et Woneaa tyne | Aue Sept. 9% New York, N. \ Aug. 21 La . \ug. 21 
Aug 25 Underwood, Was! Aug a; Adv. Aug. 21 Auge. 27 Electri¢ Lightin: and 
Ta ching De » 2 é é =. Bae > . : : Gs 
due 24 tackhert, & OC ee, ea Adv. Aug. 21 oe Mare Island, Cal ‘ us 
Po een wa S Sept. 9 Jersey City, N. J Aug. 21) Aug. 27 Dredging Norfolk Va july 31 
Aug. 26 Salt Luke City ‘Utah Aug. 21 Sept. 10 Bentonville, Ark. Aug. 21 \ a _ a cca nf 
y oe TT. a 7? ; ee 9 se aware r 9 Aug. 27 Lock ane Abutmen 
Aug. 26 Lagrange, Ga. ....... Aug. 21 Sept. 10 De wae * ae oy Aug. 21 ” Fanisvitie iy Gui a 
Aus ae ee, wae a. oe — a3 Sept. 10 Waterloo, Ta. ..... Aug | Adv. July 31 
Aug. 29 Bes ufort S ‘Cc ; om Aug. 2] Sept. 16 Prosser, Wash Aug. 21 \ug. 28 Road Work Aberdeer 
Aug. 29 Watertown N an Aug. 21 Sept. 16 New Orleans, L Aug. 21 Ma : ; salle 
Pare ene “AQV Au = i las 7 ai Sept. 18 Marion, Ark ; Aug. 21 Ady \ug. 21 
: 1 ae : Oct. 10 Tacoma, Wash -Aug. 14 Aug. 29 Post Offic Fayette, Mo fuly 24 
sept. 1 Duluth, Minn. ......... .Aug. 14 \a hue Sa = ; segs N a 
Sept. 2 Chester, S. C.. . Aug. 21 aN ug Ang. 29 Dredging ew Oe 
Sept. 2 Minneapolis, Minn .Aug. 14 N. ® s a July 31 
Sept. 2 Blue Earth, Minn.. Aug. 21 Ady. July 31 , 
Sept. 3 Dubois, Pa. ... Aug. 21 Aug. 29 Breakwater—Chicago, II \ug 7 
Sept ; Toles ot _ Cal ye id EXC \V ATION AND DREDGING Aug. 3¢ aaa rte Montana \ug. 21 
7 ‘ ; ’ se eee & é yr. of wa orK——. ani os 
Sept. § Duluth, Minn \ug. 14 x , , - Sept 2 Towboat Memphis, Tenn \ug " 
Gant 16 Alemania de ; . a a Aug. 25 New York. N. Y Auge. 21 C - : 7 
ept. 12 Sc ae hae . 1 Aug. 21 Aug. 26 Emmet&bure. I: ug. 21 Sept. 2 Miscellaneous Equipme nt — 
Sept.16 Wayne. W. Va \ug. 21 ‘ug. 28 Granite Falls, Mi: Aug. 7 Washington, D. C. ... . July 
Sept. 23 Harrisburg. Pa Aue. 14 Sept. 2 Sanford, Ala. Aug. 14 | Adv. July 10 and 17. 
y “Adv. Aug 14 ; Sept. 5 Fort Dodge, la Aug. 21. Sept. 2 Post Office—Kansas City 
Sept. 10 Toms River, N. ° Aug. 21 Mo July 24 
Sept. 22 Tower. Minn Aug. 21 Sept. 2 Dredging—-New York, N. Y..Aug. 7 


Ady Aug. 7 
STREETS AND ROADS Sept. 4 Boiler Plant — Stapleton 








y= Aug. 21 
\ug. 25 pesneuars, ae eee Aug J INDUSTRIAL WORKS a a Aus 21 i . 
\ug. 25 Indiana ..... .. Aug. 1¢ Sept sridee rizona Aug 7 
\ug. 25 Washington lédasls ake Aug. 14 , 9% Phil: ts re 9 Sept. 5 Post Office Montevideo 
he : \ug. 23 Philadelphia, Me se actwas Aug. 21 Sept ’ : 
eee Sos ots esses Aus. 1? Sept. 1 Hastings. Minn. .........Aug. 21 is 2 a er te hers eee nue 34 
Aug. 25 Seguin, Tex viG<iexs A ee ee rane "Mich Aug. 21 
Aus 25 Mt. Pleasant, Mich.......Aug. 21 Adv. Aug. 21 
ug. 25 New York, N. Y... ee \ug. 21 S ‘ ‘ ak ‘ ; 
i 5 Sept. 8 Hangar—Lakehurst, N. J ; 
\ug. 25 Portland, Ore Satwa whe occ ae _ Spec y. 2 
\ug. 26 Charleston Mo : J «ee 31 BUILDINGS oe 7 ad Carroll, 1 on ia 4 
\ug. 26 Michigan | Mee Aug. 2 oe Ti : q Sept. & Post Ofice—Carro ie 
ie S06 nee Carine. \ 8 34 Aug. 25 Elizabeth, N. J. .....65...AUg. 7 gept.10 Post Office—Douglas, Ga...July 31 
Aue. 26 vatthanrs “Dae cesp agg phliiatab halk con 14 Aug. 25 Bayard, Neb. .........+6+4 Aug. 7 Sept.10 Water and Sewer Systems 
Ave. 26 Maryland cee ee ar 14 Aug. 25 Chicago. Ill. teste eeeeeees Aug. 7 and Fuel Oil Reservoir— 
Aug. 26 Bnatentown aes Tae ne Aug. 14 Aug. 25 Dongan Hills, S. L., N. ¥ \ug. 21 Spec. 4007, San Diego, Cal.Aug. 21 
i aay. Ade 24° °°°°——O—C” Aug. 25 Richmond, Va. .........+4 Aug. 21 Sept.11 Farthwork — Me gene, 
. Femme. 36 Trenton, NM. J... ....... Aug. 14 Aug. 26 Wilhamsport, Pa. .......Aug 21 WOM ‘sivsenenen sett Aug. 21 
{ Adv. ‘Aug. 14 Aug. 26 Oklahoma wee esseseess-AUE 21 Adv. Aug. 21 
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sids See Eng pipe With specials and hydrants, to connect . 
Close News-Record with Detroit city mains About $15,000. G PRICE AND CONTRACTS AW \ RDEn 
, ; Jerome, 1331 Majestic Bidg etroi ner (*x Indicates awar Pe 1 
Sept. 12 Remodeling Electric Pass arom, Een fajestic Bidg., Detroit. engr * - , ea ae oon 
eager Elevator — Chicago, Mina. Mankato City Council author- *N. C., Rutherfordton—City |, 
fil eames’ as .Aug. 21 ized $12,000 bonds to build waterworks laying 7500 ft. 6 and 8& in. pipes 
Adv. Aug. 21 : ‘orle eee <i a 
iain iia : la Ken. Chanute City voted $250,000 ae d Ruthe rfordton; filter, to 
Sel wa ni wew aven, ‘ bonds to build waterworks and. electric sng. Co., storage dam, clear wat 
onn. oe 1 .....Aug. 21 tight plant and pumps, to Gear & Wilson, [tu 
Adv. Aug. 2 ton. Total cost $30,000, 
Sept. 15 Earthwork—St. Louis, Mo. Aug. 21 Kan., Cherry vale—City plans to build ex- 2 : 
Adv. Aug. 21 tension to waterworks About $40,000 *Mich., irosse Pointe—Windn 
Sept. 15 Post Office—-Winnemucea Black & Veatch, Interstate Bldg., Kansas land Co., 2258 Penobscot Bldg., De 
Nev 5 aoe ’ Aug. 21. ‘ity, Mo., engrs contract to T. H. Igelhart, 209 § 
\dy. Aug. 21 : : Salle Ave., Chicago, furnishing | 
Keanst. Bi Rtbrleen d Me - Hall han., Pretty Prairie City election Aug material laying 20,000 ft. 6 and 
Sel : ee ee ne a se ia s © vote on $ 000 bonds to build wa mains in company's subdivision, to 
Tae Jug. 21 See Lerworks W. b. Rollins & Co., 209 Royal nected with Detroit city mains, Ali 
: . R UR. A ~ Exech., Kansas City, Mo., engrs O00. 
Sept. 18 Jetty lepait "ilming- 
ton, Del \ug. 21 . Okla., Enid— ity voted $320,000 bonds *Wis., Milwaukee—Central Ba. I) 
Adv. Aug. 21 to build waterworks Engineer not se let contract building 20,000,000 ge 
Sept. 18 Post Offies North Topeka lected ing engine for North Point Pum 
; me Kan oa ; . \ug. 14 Utah, Provo—City plans to install 4 mi Ane { to, Allis< naienets Co., a 
Sept, 22 Pa Charlestown, W 12 in. pipes from here to Pleasant View eee Noted June 26 
a Aug. 2 , Oe n errer, s oe y 5 “ 
Sept. 22 Post Office Chivlentan ee ——— meyer Rh. Ferrer, supt. of water *Minn., Farmington—E. Hi. Dors 
‘ - bs ‘ eslo AS ; 
O ; i , recdr., let contract laying 4800 ft 
W. Va rr. 2 ater vee. & 
. ee ; 5 Aug. 21 Ariz., Phoenix—City had plans prepared Water mains with valves, hydrants 
ept. 26 Post Office and (*ustom ca : ie : cessories, t 5. G lav. Was 
House—Providence, R. 1 Aug. 2 for rein.-con. water conduit) from Central ss aks aa * Ray, Waseca. $§ 
Adv. Aug. 21 ‘ -Aug. 21° to 3rd Aves. About £28,000. L. b. Hiteh- Noted July 24, 
os , . - eock, city eng ® 
Oret 1 Valves, Gates, et« Den *Minn., New Prague—J. T. Ryna 
ver, Colo. i \ug. 21 _Ariz., Roosevelt—Salt River Valley Water waterworks system, let contract b g 
Adv. Aug. 21 Users Assn Phoenix, plans to build So 60,000 gal. steel tank, to Pittsburs 
Nov. 3 Post Office and Court House k.w. steam generating plant for furnishing Moines Steel Co.. Des Moines, la 
Honolulu, H. T.. Aug. 21 power to about 60 pumps which will be sHrea0 Noted July 31. 
used to lower underground water level c 
\. Van der Verr, sees *Minn., St. Cloud—City let contra 
AN nishing and laying 17,600 ft 
MISCELLANEOUS Cal, Arcadia—City voted $150,000 bonds water mains. to Gedney & Bucy 
a . to sink well, build 1,000,000 gal. concrete Globe > . ; . a PO FEL 
ug . ay Mea . . ° : ot ‘ obe Bldg... Minneapolis, $68,750 
\ug nae a ri Toronto, 4 * reservoir and smaller reservoir, lay 15 mi Fuis 1 : : Onn? 
ios AUS ‘ pipe line and install 2. booster pumps and 
\ug. 25 Cistern—Duluth, Minn Aug. 21 im Sis ; nana . 
\ug. 26 Column Foundations—Phil : ‘ Ded Mas well. MN. &.lentich, city eng *&Kan,, Caldwell—cCity let contract 
Ss © é 8 n oted May 22 Vating and constructing building 
adelphia, Pa \ug. 14 : aul ‘ 1s pulldings 
se : 5 ? waterworks, a2 tr ; & Son 
\ug. 28 Silo—Savannah, Ga July 24 Cal., Oildale—Oildale Water Dist. No. 1 gon. sank ry ‘roo eee arena 
d 20 ; , > 7 .é ° $ $ ol 
Aug. 28 Wharf—Sillery, Que Aug. 14 — Se de ea additional bonds, manne & ing. to Nat'l. Cast Tron Pipe Co., | 
S : ane s ss $ ee : ° 
\ug. 29 Water Machinery—Trenton otal of $40,000, to sink wells, install pumps merce Bldg. Kansas City, Mo., $44.21 
ge bea and lay pipe lines Bids will soon be re si . me 
Aug. 29 Pacinntiinan Wort : : g. 2 ceived \. KE. Stegeman, Bakersfield, co eee ee ee ee ee 
ae Ss sa- co , « ” “. i i a }) ‘ é ! 
prairie, Que se a ees aa? tee Noted Mar, 20 let contract laying water mains, involvi 
Sept. 2 Sewage Pumping Machinery Cal, San Diego—W. W. Patch, div. engi 1920 ft. 8 in. and 4911 ft. 6 in. ci. pin 
—Los Angeles, Cal Aug. 21]. state highway comn., Union League Bldg. [0 Witz onstr, Co Brandeis Theat 
Sept. 2 Pier Shed—Seattle, Wash, Aug. 21 LOS Angeles, plans ‘to build 15° mi. pipe Bld. Xbout $13,500 
: | . ‘ing . fr » . ‘ 
Sept. 2B a a is : line to bring water from Boundary Creek to P 
ct pr magee a <a and Teeate Divide State Highway, San Diego : *Mo., st. tis—St. Louis Manutic 
Ser Sheds, ilmington Ps ran About $20.000 ing Co., 5301 Natural Bridge Rd., let 
t F m . Aug. 21 tract building skelton water towe1 
. ea Ady ug. 23 Ont., Chatham—City having preliminary H. Haeseler Bldg. & Conte. Co., Wainw) 
Sept. 5 Pump—Bruce, S. D \ug. 21 surveys, reports and estimates prepared by Bldg About $8000 
Sept. 12 Dam—Decatur ll \ug. 14 James, Loudon & Hertzberg, engrs., 56 To 
Sept. 15 Levee—Alexandria, la Aue. 14 ronto St... Toronto, for new waterworks sys- t tah, Salt Lake Citw—City received bids 
Sept. 23 Turbines, ete.—Saskatoon tem. including intake, pumphouse, 5,000,000 building large conduit. from_ reservoi 
Sask ; alae ee gal eapacits rein.-con reservoir, ete Parleys Canyon to Parleys High Line « 
Adv. July 24 : oe About $200,000 duit. involving 15.850) ft 1% in. «te 
zoe pipes, 416 ft. 42 in. steel pipes, 24,00 
Ont., korest—Town plans to build water- earth and 4000 ft. rock execav., fro 
works system to include electrically driven Smith, 





Kearns Bldg., $215.818; Gibbo 

pumping equipment ivlaw for same to be teed, Kearns Bldg., $220,501; P. J. Mor 

given, submitted soon James, Loudon & Hertz R50 Soutl “nd St \ £185,673 N 
berg. Excelsior Life Bldg.. Toronto, engrs June 19 





Where name of official is not 





inquiries should be addressed to City 





Clerk, County Clerk or 
official, 





corresponding 









5 ‘ Wash., Seattle Bao Pub. Wks. re 
BIDS DESTRED bids Aug. 8. laying water mains in 
« - ., N. Eu. et 3 fr G. iso, 6 
N. ©...) Williamston—Until Aug 25. by \ve., . il, from Alfons 


. Pos West 88th Sts “ost $12.4183; s 
Mayor, building complete waterworks and W ind W . cost $12.4 ‘ 


= Moceceri, Seuttl £13,210 c Chri 
Waterworks sewerage systems, including concrete or 
g 


: Seattle, S13. 886 
steel reservoir, water tower, 10) mi Water 






















































































PROPOSED o < mains and 10 mi. sanitary sewers. \bout ta > > Ce 
KK *xCal Los Vngeles—Ba Pub 
S50,000 G N Ambler tichmondad Va c ** nee ° ee s : 
om ’ . , omn., 645 South Olive St, will ' 
Va., Orange—Town voted $70,000 bonds ener hydraulic till dam, 85 ft. high, 1235 ft 2 
to improve waterworks system, including ut top, containing 570,000 cu.yd. earthy 
filter plant, pumping equipment and force Ila., Dexter—!!. H. Hough. city clk re onaites? . . : are Chatcy 
! i foree , m on Los Angeles Aequeduct near Chat 
main \. J. Harlow, mayor ceiving bids building waterworks system. park. to be known 2s San Fernando R 
including one 40,000 gal. standpipe, one 15° Upyoir No 1 Work will be done b) 
N. C.. Franklinton—City soon reeeives hep. oil engine, one 200 gal. per minute jypor under supervision of W. Mulhol 
bids building waterworks syste \bout pump. ooo ft. 4 and 6 in. ci. pipe and enpy. 645 South Olive St 
$40,000 Engineer not selected "6 hydrants, ete T. S. DeLay, Creston 
en2zr 
S. C., Mullins—City will sell $20,000 bonds ; 
Sept. 1 to build waterworks and sewerage Mo., Kansas City—Until Sept lith. by Sewers 
systems. Engineer not selected city pureh. agt. City Hall, building 1 — ; 
steam driven pumping unit W. G. Good- PROPOSED WORK 
0., Columbus—C ity Council will be asked win, engr. and supt.: advertised in this : Th 
to appropriate funds for extending water issue N. ¥., Sainmanea Bd. Pub. Wks. p 
worl vstem. a recommended by 1 H to build additions to sewerage system 
On Syst as a t e . : ° = snett ster 
Gregory, engr. Plans include new 67 ft Mo., Marysville—Until Sept, 2. by city, southwestern section of — city Abo 
dam. 6.120.000.000 gal. capacity. in Scioto building 2 reservoirs, rein.-con coagulatory $21,000 
> ; 7 : ee ea Pe t “e . s rs > < 600 
fiver above Dublin ‘ost $1.250.000. rais- Plant rein.-con. storage plant, two 6 ae de 
ing present dam 6 ft. $297 ono und : an g.p.m. motor-driven pumps, and one 7000 . a aes ity rejected at 
ts a ae : oe . —— gv y sO} . inv >, 36 ilding storm and surface sewers in Unico 
forcements for distributing avate en50.000 gp. low service pump nvolving 360 ruil ing s i 
- ‘st oe AE SYSCOM. 4 eu.vd. rein -co i80 cu.vd. econerete and St... Woodland and Palmer Aves. Work 
Mich., Feorse—V illace soon lets contract 0.000 eucyvd. execar About $35,000. E. EB he readvertised lL.. Sebring, city ens? 
building elevated steel tank with capacity Harper. 2408 East 30th St Kansas City. - Se 
of 150,000 gal, 2 motor driven centrifugal ener. Noted Aug. 14 N. J. Bayonne—City soon receives ») 
pumps, with capacity of 5090 gal. per min- : building sewer in easterly side Huds 
ute. rein.-con. reservoir. 500.000 gal. «a- Tex., Port Arthor Until Aug. 29, by Blvd. between 45th and 46th Sts., toget! 
pacity, and 8000 ft. water pipe Separate L 4. Watter. city eclk., furnishing and with all necessary appurtenances Al 
bids on steel tank and on rest of job com- building 300.000 gal. elevated water tank. $10,000. C. J. O'Neil, elk. 
7 _ . S ‘ i >; AY itt > yr 
plete R. A. Murdock, 706 Free Press C. E. Ridley. city engr i : ss 
Ridge Detroit engr , N. J... dersey City—City soon receive 





N. B.. Dathousie—Until Aug. 26, by F hids building 18 in. vitr. pipe sewer i 
Mich., River Rouge—Village soon lets W. Holt, engr., Canterbury St., St John, Summit Ave.. 85 ft. north of Honard Pl 
contract furnishing labor and materials building complete reservoir. here for city. to connect with sewer in Fairmont Ave 


“ About $10,000 ( Van Kueren,. city engr 



















laving 4330 ft. 6 in. and 580 ft 8& e! About @235.000 
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0. Q snr ee ee a a Sea 

— ~avers (Continued) cu.yd. filter gravel. T. S. DeLay, Creston ton St., (al) $42,819. (b1) $184,813; J. F 

? c : ,.. ener. Shea, North 2nd St.. (a2) $40,655. (b2) 

Den Pa., smithton — Boro. ‘ouncil receives Ia., Hartley—Until Aug. 26. (change of gate: Azar & Co.. Portland, (a) $42 
3 





Noted Aug. 14 





I ; 25 aying 700 ; be 
(bout Aus. 25, laying 67 ft date), by H. F. Broders, town elk.. for con 











n pipe 0 Rostraver Twp. to South ee os . . aad 
aoa a Reservoir sainoutt to struction of 1542 ft. rein.-con. rectangular Cal, Los Angeles—City received bids 
Hunting out $10,000. D. R. Walkenshaw, S@Wer, ranging in size from 5 ft. x 5 ft. building cement pipe sewers in Homer St 
os urg, engr. to 3 ft. 6 in, x 3 ft., 386 ft. 36 in. circular et al, from W. Gosling, 2853 Montelair 
Greensuurs, * ; sewer, vitr. or segmental block, 1540 ft. 33° St. $24,888; A. Dalmatin, 818 East 401! 

< ¢.. Mullins—See “Waterworks.” in. circular sewer, vitr. or segmental block St.. $28.700: B. Deragno. Los = ha ies 

ie 2679 ft. 8-24 in. vitr. sewer pipe, ete. H. R $35,807 : 






Mich, Muskegon Heights (Muskegon Green, 197 North 2nd St.. Cedar Rapids, 














o)-—City having plans prepared by  engr. Noted Aug, 14 xCal., Redwood City—City let contra: 
Saad i Decker, engrs., Engineering Bldg., s s a building outfall sewers, to Dreyfus Bros 
ee Arbor, building system of vitr. crock la., Inwood—Until Sept. 1, by city, build San Mateo, $20,742. Noted June 19 
i sewers, With connections, specials ing sewerage system and sewage disposal 
- inholes. plant. C. H. Currie, Webster City, engr. *N. oa Moncton— City let contract build 
ine an ; 2 s ce ing complete sewerage syste i jarace 
Mich., Pontiae—City having tentative Ia.. Pocahontas—Until Sept. 3. by city, St. to t. Stephen & Co. a dete ‘ 12 76. 
« prepared by C, W. Hubbell, engr.. building sewerage system and sewage dis- 
4g Penobscot Bldg., Detroit, building posal plant. ¢ H. Currie, Webster City, 
ok line relief! sewerage system for en-— engr. 
city, About $500,000. Minn., Walnut Grove—Until Sept. 1, by Brid es 
Mich., Royal Oak—M. J, Brown & Son, D. A. Malloy, rec., laying 4465 ft. 80 in g 
go, Chamber of Commerce Bldg.,  Vitr. sewer tile, 24977 ft. 8 in, 1102 ft. 10 PROPOSED WOKK 






received no bids furnishing labor = in., including 12 lampholes, 62 manholes : : 
 orial, building complete sewerage and disposal plant with septic tank. About ,conn., New Haven—City plans to issue 
perig involving $50,000. Druar & Smith, 513 Globe Bldg., $250,000 bonds to build concrete and steel 














ny sewage disposal plant, ; ; s saree ; > 
yao ¢ — in vit ereck sewers, Imhoff $t. Paul, engrs. Noted June 12 bridge over Quinnipiac River near Belle 
ae . ‘ eed station. and sprinkling filter, tock 
oe nee ivisi r Jinsetta > ‘ : 

Vinsetta Park subdivision for Vinse = " ia . . Pa., Sunbury—Comrs Northumberland 
and «Co About 25,000. Work will be PRICES AND CONTRACTS AWAKDED Co soon let contract building rein.-con 
~advertised, Noted Aug. 14. (*Indieates award of contract) Gor ~~ over Chillisquaque Creek, ip 

4 _City ans build fk est Chillisquaque Twp © Kramer. eco 
£ Kan, Belle Plaine- " i — “345.000. &Mass., West Springfleld—City let con- controller. Noted Oct. 10 

wers in Various sree. Ry Exch Bldg.. tract building 8 x 10 in. vitr. pipe sewers, 

B. Rollins & Co., |e oe . 6 and 7 ft. deep, in various streets, to W. Va., Fayetteville——Fayette Co High- 
cansas City, Mo; engrs. Middlesex Constr. Co., 7 Water St., Boston, way Dept. had plans prepared building two 
Mo. St. Louis—J. W. Smith, ow, City $18,363. ~ ft. spans over Laurel Creek and two 60 
i S nae weives bids extending rancn . Z ‘ t. spans over Paint Creek About $15.00 

soon receives bids *#Conn., Portland—Sewer Comn. let con- J. K. MeGrath, Fayetteville. ana — 


About $55,000. 













St. sewerage system. tract building sewers in Central Sect., to 

7: ° « . j 3 se S q s 7 g € : . y * . . . : = : 
Tex., Cleburne—City plans_to build storm $45 a a3 sie St... Middletown, JN...) Williamston—stat Highway 
werage system. About $200,000, v9, » sOted July 3l. Comn., Raleigh, plans to build 2000 ft. eon 

; . , ———— . a: erete bridge over Roanoke Rive he 
‘nid-—City voted $180,000 bonds N. Y¥., New York—F. L. Dowling, pres. en Be siver. Ber 
ie seman itngineer not selected, Manhattan Boro., received bids Aug. 11, re- \bout $350,000 We S. Fallis, c/o State 
: os c F constructing sewers in (a) East 72nd St, Highway Dept.. Raleigh, engy 

’ Idaho, Rexburg—City council plans to In-— from Ist to 2nd Aves., (b) F St..and in J : 
D : sewerage system throughout main continuation thereof, now Known as Pres- 4 th. Carlinvile—O. B. Conlee, Macoupin 
eels Vitr. or cement pipes About cott Ave., from Dyckman St, to point 750 0. Supt. highways, soon lets contract build 
on One ft. north, from Reily Contg. Co., 118 East i's Armor Bridge. 60 ft. span, 16 ft. road 





“to: alade i 89th St., (a) $19.304, (b) $15,327; Walton WY. involving 214 cuyd. concrete, 30,740 
Wash., Toppenish—~< ie ote oe See Contg. Co., 147 West 125th St. (a) $19.- eee ee a steel, cost $6900," Corbin 
wi ft & and ph se . nish, engr. 351; P. J. Kearns. 2306 Creston Ave., (a) sridge, 30 ft. span, 18 ft. roadway, 97 cu 
ed £10,000 M. Bartlett, oppenish, ° $19,741: A. Gaspariny, 1964 Honeywell va. ,concre te, 11,920 Ib. reinforcing steel 
Portland—City received no bids Ave., (b) $15,311; Lexington Constr. Co., $3460, Sanders Bridge, 50 ft. span, 16 ft 


Ore., . , - roadway, 186 cu.vd coner 23,87 
tay » sewers in Kast 77 St. from Ore- (b 15,553. Noted Aug. ay. so cu.yd. concrete, 23,870 Ib 
wilding sewers in Kast 77th »$ & ce +t. reinforcing steel, $5800, Sauerwine Bridge 


aes Soe (ly i Sast 76th St. al , - 
gon . i 7 tien Sts. *0., Hamilton—-City let contracts to W. 6 ft. span, 25 cu.yd. concrete, 3245 Ib. re 
from Hast urnside _ M. Davis, Hamilton, building 18 in. sani- inforcing steel, $670. all in Polk Twp 
















\bout $10,000 each, ©, Laurgaard, city tary sewers in Ridgelawn Ave., cost $8075, Loveless Culvert, 4 ft. span, 21 cu.yd. con 
x Noted Aug. 14 24 in. storm sewers in Liberty St., $4426: crete, 3610 Ib. reinforcing steel, South Otter 
J. L. Walker Co,, 231 Court St., building Twp, $680; Edminston Bridge, & ft. span 

BIDS DESIRED 12-18 in. sanitary sewers in 9th St., $9700 26 cu.yd. concrete, 2650 Ib. reinforcing steel 

* Mich Detroit — City let contract $590, Goshen No. 1 Bridge, 10 ft. span, 42 

N.Y... New York—Until Aug. 28, by H. building Virginia Park Relief Se A n Vie cu.yd. concrete, 2840 Ib. reinforcing steel. 
ner, pres. Bronx Boro., building storm = 2”! ing Virginia far eet Sewer in Vir- $1070, Goshen No. 2 Bridge, 24 ft. span, 24 





ginia Park from Wilson _to 14th Aves., to ey.yva! cone ‘ forci 
. ; : ne i ’ yd. nerete, 1830 “e ‘cing ste 
W. Blanck & Co., 817 Forn Bldg. About $600. Haven Bridge. Ss oe —— 





4 drain and appurtenances in Kast 
vd St. from Hutchinson River to Harper WwW. Ela p= ©0., St r . Du Hy! 
$34.787. Work involves 1920 ft. 4 in. brick concrete, 6540 Ib. reinforcing steel, $2050 








». combined sewers and appurtenances “ward ea - 
ast 283rd St. from Harper to ae a eee eee all in Barr Twp.; Cline Bridge, 6 ft. span 
\ves.,, Pratt Ave. from East 233rd_ St. anc *#Mich., Ecorse—City let contract furnish- 43 cu.yd. concrete, 3670 Ib. reinforcing steel 
‘orth Line of City of New York, Bell Ave ing labor and material trenching. laying Scottsville Twp. $990; Chiles Bridge, 10 





etween Pratt and Strang <Aves., Duryea jipes and backfilling complete storm sew ft. span. 43 cu.yd. concrete, 3020 Ib. rein 

\ve. between East * rd St. and Strang ! SS Pe — ng np oly or forcing steel, $1175, Roades Bridge, 10 ft 
4 oan in St. Cosme Ave., to Oakwood Constr - 7 ° as 

\ve, Amundsen Ave. between East 233rd 0 Go 465 Fort Blvd. Detroit About $17,. SPan, 3210 Ib. reinforcing steel. Bird Twp 

t and Strang Ave., Seton Ave. between 506. Work involves $000 ft. 12-24 in. vite. $1145: Kahl Bridge, 24 ft. span, 106 cu.vd 


















last 238rd St. and the summit north of take cae a concrete, 9520 Ib. reinforcing steel, Shipman 
Strang Ave.. Monticello Ave. between East pipe. Noted June 12 Twp., $2830. Noted June 5 

\3rd St. and Strang Ave... Strang Ave. be- *Mich., Port Huron—City let contract to 

‘een Bell and Monticello Aves... and a = C. Mugovero, Port Huron, building lateral Tex., Texarkana—City plans to build 
temporary connection at East 233rd St. and sewers in alleys of blocks 181, 204 and 225, steel bridge across Sulphur River at Blacl 
Monticello Ave. also building sanitary from Howard to Pine Sts., cost $2408, man’s Point. About $15,000 

sewers and appurtenances in Eden Ter- blocks 180, 205 and 224, from Pine to Wall 

ie between Boston Rd. and property of Sts., $2612, blocks 179, 206 and 223, from Oregon—State Highway Comn., Portland 






‘ity of New York at point midway between Wall to Court Sts., $2668. blocks 178, 207 rejected bids received Aug. 6 building 
Crawford and Palmer Aves. and between and 222, from Court to Union Sts., $496). bridges over Birdseye Creek near Rogu: 
Rattlesnake Creek and Eden Terrace from blocks 177, 208 and 221, from Union to River and over Miller’s Gulch on Pacific 
point to a point about southeast corner Chestnut Sts., $4128. blocks 176, 209 and Highway, Jackson Co., involving 30,000 Ib 
den Terrace and East 233rd St., and 220, from Chestnut to White Sts. $4121 reinforcing steel, 200 cu.yd. Class “A” con 
hast 238rd St. from such latter point Jenminson St., from 7th to 10th St., $11.- crete, 450 lin.ft. wooden piling, 240 lin ft 
» DeReimer Ave., DeReimer Ave. between 661: to J. Kaumeier, Port Huron, building concrete hand rail. H. Nunn, Salem, state 
¢ ast 283rd St. and Strang Ave. and com- lateral sewers in Garfield St. from 10th highway engr. Noted Aug. 7. 
5 ed sewers and appurtenances in Strang to 12th Aves., $4534. and in 15th St. from 
z a Baychester and Grace Ave§. North to Beard Sts., $12,061 Noted Aug. 7 
: ve. between Strang anc “denwe 23 
i ve idenwald Ave ee *Mont., Lewiston — City let contract : ; ae . ; 
4 vy Aves building storm sewers and 3995 ft. & in N. Y., Schenectady—Until Sept. 12. by 
sanitary sewers in Storm Sewer Dist. No E. S. Walsh, supt pub. wks., Capitol 
\. €., Williamston—-See “Waterworks.” 5, to V. Sigvardt, 599 West Bebb St., storm Albany. building abutments and ap 










BIDS DESIRED 

















3 5 SUA : . sewers, $8207; sanitary sewers, $5894. proaches on Schenectady-Scotia bridge 
mr to gah 3 4. at office of Noted June 19 rein.-con., extending from junction of State 
Ty ani ede Gate i Pe sree _ ft. . St. and Washington Ave. across Barge 
‘ It of 83 ft. S§ F Creceli a vit spots oe *Wash., Vancouver—City Council let Canal Terminal channel, Van Slyck Island 4 
= vertised in this issue cellus, city engTr.; oontract building & in. sewer in alley be Barge Canal main channel, Hog Island 4 
2 a tween 28th and 29th Sts., from Main to and the Scotia channel, to point about $0" i 
_, Mich., Lansing—Until Sept. 2. by J. A Harney Sts., to ©. E. Braley, 1916 Reserve ft. north of junction of Schonowee ani 
: ns, city elk., building 11,370 ft. 8-36 St., $4984; in alley between B and C Sts. Mohawk Aves., Scotia Village; advertised 
I ‘ewers; city to furnish all pipe and from 19th to 25th Sts. and from 25th to in this issue. 
gs; advertised in this issue. 26th Sts.. to M. R. Sparks, Vancouver, 
$5231. Noted Aug. 7. N. Y., Watertown—Until Aug. 29, by 





Bd. Pub. Wks., building 2 span. rein.-con 
Portland—City received bids Aug. and steel bridge, 200 ft. long, 39 ft. wide 
over Black River on Factory st About 
Co., 21 Park 
in 





'a.. Dexter—H. H. Hough. city clk., re- 
& bids building sewerage system and Ore., 
disposal plant. Plans include 29,- 8 building sewerage system in (a) Wast 
8-12 in. vitr. pipe, 28,880 cu.yd. earth 37th St. and Raymond Ave., (b) 55th Ave. $50,000. Concrete Steel Eng l 
ng. 450 manholes, 62 cuyd. filter S. E. and Harold Ave., (1) cement, (2) Row, New York City, engrs.; advertised 


4 * 1030 cu.yd. filter sand and 82. vitr., from Jacobsen-Jensen Co., 407 Stan- this issue 
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City 






wide 










con 












ing 











8157, 
ments 
Slayton. engr 


Mo.., 
Mississippi Co 
on Section A, Poplar 
\bout 


of approaches) 
wide, 
Jordan River. S. Q 


River, 
rein.-con 


PRICES 


N. 
wks., 


Canal 
Lupfer & Remick, 
$44,105: Seott Bros 
$414,987; 





(omn 
approaches) 














16 ft. slab span 
About $12,000 


Charleston 


$12,095 


cost $20,000 


on 4th South 


Cal., Three Rivers 
Supervs., Tulare Co., 
bridge over South Fork 
involving 


near here, 


Court 


Until 
building steel bridges 
State 





\ug 


Bluff-Cairo 


Utah, Salt Lake City—Until 
building 68 ft 

rein.-con 
also 


arch 
48 fi 
rein.-con, arch bridge 
$16,000, 
city 


St., 
Cannon 


Aug. 
(exclusive 
bridge, 20) 
(exclusive 
20 ft 

over 


Until Sept 


AND CONTRACTS 


29g 


AWARDED 


ft 


both 


EN 





ridges (Continued) 

Pa., Dubois—Until Sept by Comrs 
earfield Co building various bridges 
re About Flee 

Pa., Pbensburg—See “Streets and Roads.’ 
Pa... Washington — Until Aug 25. by 
ome \ shington ¢ for repairs and re 
placements to inter-county bridge ove 
Monon ela River connecting Donora and 
Webster I S. Sell, contre Westmore 

‘o T. J. Underwood, controller Wash- 
oO 

W. Va., Kingwood—WUntil Aug. 26, by 
I'reston Co, building 6 bridges, doubl 
6 ft Span, 2 single 26 ft. spans Single 
1 ft pans and one 16 ft. spar all con 
rete ki H. Wilhelm, Kir ood, engr 

W. Va. Wayne—Until 16, by 
Wayne Co. building substi of 150 ft 
span concrete bridge over Tweive Pole 
Creek \bout S10,000 Hi Levering co 
engr 

Ss. ¢., Beaufort —-Until Aug (change of 
date) by Comrs Beaufort setting 7 
rein.-con. piel under 400 steel girder 
bridge over Whale Branch, tearing out 
wooden piling and concreting steel caisson 
turn pier, involving 5506 rein.-con 
ind ® tons reinforcing = steel About 
$14,000 J. Ro Pennell, « State Highway 
Dept, Columbia, eng Noted July 10 

s. ¢., Chester—Until Sept by Comrs 
Chester Co., building 5 rein.-con. bridges 
two ft. clear spans 30 ft. clear 
span, one 60 ft. clear span and one 350 
ft. long. all 16 ft. roadway About $40,000. 

Ga., Lagrange—Until Aug. 26, by Bd 
(‘omrs Rds. & Revenues Troup Co., 
building bridge about 3 mi. from Hogans- 
ville, involving 111 cuyd. Class and 55 
cu.yd. Class B concrete, cu.ya wet 





and dry excav., 28,000 Ib reinforcing, 
25 cu.yd. riprap; also bridge about 1 mi 
from Louise, 147 cuyd and 
cu.yd, Class B concrete, 150 cu.yd. wet and 
dry excav 36.070 Ib. reinforcing steel 
25 ecu.yd. riprap W. T Tugegle, clk 

Ga., Monroe—Until \ug Ba 
Comrs Rds. & Revenues Co.., 
building 48 ft. bridge 1} from here, 
involving 65 cu.yd ‘lass and 2 cu.yd 
Class B concrete, 98 cu.yd. wet and dry 
eXcay 9395 Ib. reinforcing steel. also 190 
ft. bridge about 4 mi. from here. involving 
252 cu.yd. Class A and 155 cu.yd. Class 
concrete, 233 cu.yd. wet dry excay 
and 50,3: reinforcing steel ay Me 
Aycock, 

Minn., Blue Earth——-Until Sept. 2, by 
lL. Herring, aud Faribault Co., building 
Bridge No. 3130, 60 ft. deck girder, 22 
roadway, No. 3131, two spans, 
ft. roadway, No. 3132, 18 slab in 
ft. roadway, cost $11,500 2322-C, 2 
ft. slab span, No. 2687-A slab span, 
No. 2733-B, 16 ft. slab one 24 
slab span, and two box culverts, $10,500 
R. J. Short, Blue Earth 

Minn., Slayton \ (Y Brien aud 
Murray Co. receiving bids building Bridge 
No. 3040, 30 ft. rein.-con.. rein.-con. abut- 
ments, No. 8058, 35 ft. rein.-con., 20 
roadway, No. 3155. 23 ft. girder and No 


°6 


ener 


2 


3, by Bd 
Visalia, building rein 
of Kaweah 
cu.ya 


(*xIndicates award of contract) 


Y.. Lyons— E 
Capitol, Albany. 
substructure, 
proaches of highway 


Ss 


below Lock No 


Lathrop 


Ellicott 
Arlington 
Shea c 


superstructure 
bridge over 
here. 
Sq.. 
BIk.. 
Henwood 


sunt 


received bids 
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abut- 
Munder 


Rd 


26, by 


pub 
build- 
and ap- 
Barge 
from 
Buffalo 
Rome, 
ce. 








Ellicott Sq., Buffalo, $45,788 
17 under “Excavation and 
bany.’ 

N. Y., Rochester—FE. S 


supt. pub. wks., Capitol Albany, 
only bid completing 2 concrete bridges over 


Red Creek, CGenesse Valley 
Barge Canal Contr. No. 144 
& Low Co. and Law Eros 
Schenectady, $69,286 Noted 
Exeavation and Dredging, 


*N. J., Hoboken—Delaware 


Noted July 
Dredging \l 
Walsh, state 

received 


& Western R.R 90 West St., New 


City, let contract building 
tracks on Newark Turnpike, 
tis Brothers, Longshore Ave 


$160,000 


*N. J... Plainfield—-Comrs 
iheth) let contract building 


Kliz 
on Sanford Ave., here, to A 
Park Ave $14,745 








*Pa., Harrisburg—State I 
let contract building triple 
bridge with 3 deck trusses, 
in centre to centre, to 
Nicholson Twp. and Boro., 
Bridge Co., Mears Bldg., Ser: 
through truss highway bridge 


span highway 
each 135 
Wyoming 
to Anthri 
rt 


inton, $! 
e, 138 ft 





tre to centre. York Co... York Twp 


A. and F. M. Wagman, Daltlaston 


Noted Aug. 7 


*xW. Va, Morgantown—Monongalia 
let contracts to B M. Chaplin Co 


town, building Scotts Run 
$8739, and Robinsons Run 
both concrete girder type 


*W. Va., Welech—Comrs 
1 at lIaeger, and 2 near 
Crons-Thomas Eng. Contg 
ton About $50,000 


*xW. Va., Welch—MecDowe 
tracts to Corns-Thomas Eng 


Bank Bldg., Huntington, building 
steel truss bridge. 16 ft. wide. near Roder 
concrete 


field, involving 1000 cu.yd 
660 cu.yd. earth approach 


Project No. 1105, cost $22,800; 


substructure and building 


truss bridge over Negro Branch Creek, also 
painting, laying concrete floor and repairing 
$18, 


abutments of an old railwa 
139 Noted July 24 


kk Ilinois—State Highway 


field, let contracts to M & P 
building North River Bridg 
Momence Twps., $28,789; Nichols 


Limestone Twp., $1270; to 


*& Wisconsin—State Bridge 
son, let contract building 


Bridge, Milwaukee Co., Wisconsin 
No. 95, to Michie Constr. Co., 
St., Milwaukee Work involves 
u.yd., 32 


yd. earth excav., $9.80 per « 
concrete for culverts, $22 
concrete for bridges, $19,929 





surfacing, $2.24, ete. Total cost 


*Tex., Orange—See “Streets and 


Bridge 


Bridge, 


MeDowell 
let contract building 3 rein.-con. bridges, 
Rodertfield, 
Co Hunting 


and fill, 


125 ft 


vy bridge 


Comn., Spring 
Contract 
e, Ganeer 


Benjamin and Switcher Bridges, 
Twp., $2090; to H. Halpin, Cote Bridge. 


St. Anne Twp., $1120 All in 


Comn 
Brown 


50, 149 


*Ariz., Phoenix—T. Maddock. stat: 


let contract building 120 ft 


Stormont Bldg Topeka, 


Noted July 10. 


*Oregon—State Highway 
land, let contracts to F. Jordan, 
bridges 


building “3° rein.-cor 


Creek on Pacific Highway, 
.000 Ib. reinforcing steel, 375 cu 
wooden 
cost 
St 





involving 2 


yd. Class ‘A” concrete, 600 


piling, 200 lin.ft. conerete 
$14,079; to J. F. Clarkson, 


rein.-con 
bridge over Queen Creek, on Mesa-Superior 
Highway. to Topeka Bridge & Iron 
Kan $14,000, 


Comn 


lin.-ft 


hand raif, 
Vancouver 
one 


Portland, one 108 ft. one 90 ft. and 


ft. wood truss span bridge 
Highway. near Spray. Wheeler Co., 75 cu.yd 
n.ft. trestle 


Class “B” concrete, 730 li 


s on John 


proach, $17,885. Noted Aug. 7 


Oregon—State Highway ¢ 


timber trestle, 624 lin.ft 


‘omn., Portland, 
received bids Aug. 6, building bridge over 
Molalla Viver on Canby-Aurora 
Pacific Highway near Canby, 
Co., consisting of three »0 ft. steel 
spans, two 30 ft. concrete spans, 
concrete 
rail, 266 lin.ft. timber superstructure, 
lin.ft. trestle piling, 2100 lin-ft. 


piling. 167,000 Ib. structural steel, 
cu.yd. Class 


Ib. reinforcing steel, 325 
concrete, 425 cu.yd. Class 
Wakefield. Worcester 








Portland, $47,794; 


B concrete, 
Bldg.. Portland, 
518: Portland Bridge Co., Yeon Bidg., 
-arker & Banfield, 


over 
Jackson 


266 


Park here, 
A, trom Brown 
Foster Ave. 
July 17 under 
Albany 
+, Lackawanna 
York 
Viaduct) Over 
here, to Cur 
Phila \bout 
Union Co 
bridge 
Kk. Smith, 220 
lighway Dept 


ft 


Ce. 
Cite 
6: 





een 


to 
$2R,O38 


c% 


Morgan- 
cost 
$6485; 


‘ll Co. let con- 
Co., Ist Natl 
150 ft., 


and 
State 
furnishing 
steel 


Kankakee Co 


Madi 

Deer 
Project 
82 Wisconsin 
10,692 


Roads.” 


engr 
arch 


Port- 
Ashland, 
Neil 

Co., 


Sect 
Clackamas 
truss 
lin.ft 
hand 
1800 
foundation 
45.000 


co 


to 


Co 
and 
Bridge. 
J. A. Devars, 
Aroma 


cu.- 
cu.yd 
cu.yd 
sq.yd. concrete 
$50,746 


Co., 


Day 


ap- 


from 


Co- 
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lumbia Bldg., 


and 


bridges 


of West Side 


Counties, 











Portland, $50.6 


on 


Holmes-( 


Highway, I< 


50,000 


Ib. reinfo 


bridges, 400 cu.vd. Clas \ 
lin.ft 


pilin 
Note 


v 
d 


concrete 


from A. 1 


Aug. 7. 


nd rail, ¢ 
» Kern, Por 


Cal, San Diego—Bd. Sujn 
received only 


Co 
con 


girder 


Bros 


July 


at L 


bid building 


a Costa fre 


207 Granger Bidg s 


Vo) 





*Cal, San Diego—Hd 
Diero Co let contract buil 
rein.-con girder bridge mn 
Johnston & Gaston, San] 


Noted Aug. 7 





Reinforced Concrete 


PROPOSED WORK 


. Pittsburgh——-Sex Indu 


Cal, Los Angeles—See B 


Giaa., Lagra 
Gia., Monro 


PRICES AN 
(*%x Indicates award of 


* Ariz... 


Phoenix——Sex Bri 
*Cal., San Diego—Se« 
Cal, San Diego—See “Bri 

Ottuawa-— See Mi 


*Ont., 


Mass., 
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nge 
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See Bridge 


CONTRACT 
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Streets and Roads 


PROPOSED Wo 


building new 


Terrace 


An0 


N. 


resurface 


city 


N. 


Co 


cor 


Onota ; 


V., Rome 
tionment pla 


ener 
J., E 





wood Aves 


eng 


r 


Ns 
tract 


ous 


Van 
Ms 
Waldo Ave 
Pennsylvania 
About $10,00 


x. 


cinded 


St., 


Sts 


ns 


Ab 


J., Jersey 


repairir 


treets Cost to exceed 


Keuren, 


4., Jersey 


le 


cit 


le 


Pittstield—City soo 


crete sidew 
ind High St 


Ba. Estim 


Kk 


n 
} 
il} 


> \ 


to issue $75,000 


various streets 


rabeth vd. re 
plan to improve Mountain 


out $60,000 


City —City 
asphalt pat 
} 


y engr 


City—City pla 


tween New 


R.R tracks 


J., North 


contract 


C,. Van ku 


Bergen—To 
let to J. I 


Guttenberg, repairing 


\bout 


advertised 


N.J., Nort 
tract repavi 


concrete 


$1 


Not 


Ha a00 We 
ed \ug 7 


h Bergen—Tow 


ne 


Courtland 


Se * 


) 


J 


soor 


emer 


t 
' 


it 


810.004 








wn ¢ 


eviir 
t4th 


rk 


St 


N. d., Trenton—City plans to 


Hanover, 


Lafayette, 
North Clinte 
Clinton Sts, 
city ener, 


Pennsylvania — State 


Harrisburg, 


oor 


North 
Liberty. 


yn, 
br 


rec 


Warren, Bellevu 
qluarry 


Cass, Ewin 
ick and asp 





eived no bi 


ft. 1 course rein.-con 


surface road 
57. Rush Twp., Center Co 


No. 


course 


diana Co 


Pa., 


ing. 


dock Ave., 


on 


wi 


paving, 


on 


ecu 


concrete foundatior 


rein.-con, road, Blai 


Braddock—Boro. rej 


rbing and 


6 in. concrete base, 6 
curbing and 5000 cu.yd. ea 
be readvertised soon 


kins, Home 
Noted May 


29 


P 


a., East 
.to vote 


streets 


West 


Charleston 
draining 7 rt 


ft. 


selected. 
engr., 


wide 


Tri 
99 


Pittsburgh—City «¢l 


on 


Virginia—State : 
n receives bids grad 


soo 
mi 


ist Bldg... P 


g, C 
halt 


ds b 


or 


rs\ 


ects 


recut 


involving 2500 sq.yd 


aoe 
rth « 
Har 


$105,000 bonds 


About $10,000 Noted 


re 


Highw 


1 


ittsbur 


} 


XY 
Viag 


Highwa 


\ 


Franklin-Feterebu’ f 
eng 


About $48,000. 
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nd Roads (Continued) 


siret 
w. Va., Hinten—Comrs. Summers Co, 
in to grade 6 mi, Tallery Mountain Rad. 
\l 8 O00, 
Ww. Va., Huntington—City soon lets con- 
eset for grading, curbing, guttering and 
ing wich brick on gravel base, 1 mi. 
i oeust, North Lincoln, Doulton, 11th, 19th, 
' Sts. About $50,000. A. B. Mau- 
city engr. 
Ww. Va., Lewisburg—Greenbrier Co. soon 


ves bids grading, 26 ft. wide, and pav- 





with bituminous macadam, 9 ft. wide, 

°) mi. roads in Meadow Bluff Dist 
ybout $180,000. F. K. Rader, Lewisburg, 
engr 


W. Va., Parsons—Comrs. Tucker Co. re- 
iencted bids received Aug. 6, grading 9 mi. 
Davis Dist.-Preston County Rd., 20 ft. 
wide. involving 38,800 cu.yd. excav. and 
17.700 sq.yd. concrete, ete. About $75,000 
J. J. Taney, Thomas, engr. 





Noted July 31. 

W. Va., Petersburg—Comrs. Grant Co 
nlan to build 9 mi. Franklin-Petersburg- 
Patterson Creek Pike, surfacing 16 ft wide. 
erading 26 ft. wide, involving 45,000 cu.yd. 
exeav., and 13,000 sq.yd. gravel surfacing, 
et About $47,200. Federal Government 
has been requested to appropriate $23,640 
Petersburg, 


toward cost. A. C. Hoffman, 
engr 
W. Va., Princeton — Comrs. Mercer Co. 


soon receive bids resurfacing with macadam 
waterbound to bitu- 


and changing from 

minous following roads: 7.33 mi. from 
Carr Schoolhouse to Sand Lick; 9.04 mi. 
Bramwell-Rock Rd.; 9 mi. Bluefield-Bram- 
well Rd., 2.3 mi. from Virginia state line 
to Coopers Rd; 6.36 mi. Giatto-Rock Rd. 
k. kx. Barton, Princeton, engr. 

W. Va., Summersville—Comrs. Nicholas 
Co. had plans prepared grading and drain- 
ng 2 mi. Belva-Summersville Rd., 20 ft. 
wide (steam shovel job) About $29,000. 
hk. Williamson, Jr., Richmond, engr. 

W. Va,, Sutton—Braxton Co. having 


plans prepared building 9.6 mi. Weston and 


Gauley Bridge Turnpike, 18 ft. wide, in- 
volving 70,000 cu.yd. excav., ete. About 
$80,000, Federal Government has been re- 


quested to appropriate $39,937 toward cost. 


North Carolina—State Highway Comn., 
Raleigh, plans to hard surface 6 mi. Win- 
ston-High Point Rd., cost $180,000; also 


§ mi. Asheboro Rd. and road to Lexington, 
$180,000. W. S. Fallis, c/o State Highway 
Dept., Raleigh, engr. 


N. €., Washington—Comrs. Beaufort Co. 
rejected bids received Aug. 12, paving 50 
mi. highway. About $1,000,000. i od 
White, Durham, engr. Noted July 17. 


Ga., Augusta—Streets and Drains Com. 
of City Council soon lets contract building 
6000 sq.yvd. pavement on 12th St. and Sa- 
vannah Rd. from Millidgeville Rd. to con- 
nect with county pavement on Savannah 
Rd, and 10,000 sq.yd. pavement on 9th St. 
from Fenwick to Twiggs Sts. Bids will be 
accepted on asphaltic concrete on mac- 
adam base, asphaltic concrete on 4 in. con- 
crete foundation, sheet asphalt on 4 in. 
conerete foundation, brick with monolithic 
or semi-monolithie construction, plain 6 in. 


concrete, wood block, ete. W. H. Wise, 
city engr. and pub. wks. comr. 

_ Fla, Live Oak—Suwanee Co. election 
Sept 16, to vote on $700,000 bonds to 


d surface roads. Federal Government 
Will appropriate like amount. 


z Ala., Andalusia—City soon lets contract 

' 50,000° sq.yd. concrete, brick, asphalt, 
wood block, bitulithic or other pavement, 
‘00 lin.ft. 6 x 18 in. concrete curb, 510 
granite headers, 1400 ft. 4 in. terra cotta 

be for wiring, 26,000 lin.ft. 15 in. storm 
wer pipe, 4600 lin.ft. 4 and 6 in. sanitary 
ver connections, catchbasins, inlets, ete. 
1). Pace, city engr. 


Miss., Senatobia—Tate Co. will let con- 
t about Sept. 1, building 64 mi, roads 
volving 500,000 cu.yd. earth work. C. W. 
inson, 301 Wagner St., Water Valley, 


Miss., Vicksburg—Warren Co. election 
-, to vote on $500,100 bonds to build 


ds 


Louisiana—State Highway Dept., New 
vvrans, soon receives bids building 40 mi. 
(| in East Carroll Parish, running from 


1 ulah on Madison Parish Line to Ar- 
‘as State Line, 20 ft. wide. About 
a D. Bine, 736 Maison Blanche, 


highway engr. 





0., Dayton—Montgomery Co. plans to 
pave 3.5 mi. Germantown Pike from Ger 
mantown northeast, 20 ft. wide, brick on 
concrete foundation. About $168,000. 8S. 
Sharts, co. surv. 

0., Lisbon—Columbiana Co. received no 
bids Aug. 8, grading, draining and paving 
2 mi. Salineville-Lisbon Rd., 14 ft. wide. in- 


volving 16,455 sq.yd. waterbound macadam. 


About $43,620 





Mich., Adrian—G. P. Love, city clk., re- 
ceived no bids laying bituminous macadam 


pavement 30 ft. wide, curbing and gutter 
ing, from north line Seeley St. to north 
line Albert St.. also from north line Albert 


St. to city line on north Noted July 10. 


Mich., Detroit—Dept. Pub. Wks. 
ceives bids paving Helen Ave 
Ave. to Miller Ave., 26 ft. wide. cost $23,- 
760; Gladstone Ave. from LaSalle Blvd. to 
Linwood Ave., 25 ft. wide, $8740; Marquette 
Ave. from 16th St. to Lawton Ave., 26 ft 
wide, $238,600; Eastlawn Ave. from Kerche- 
val Ave. to Charlevoix Ave., 26 ft. wide, 
$36,480; all asphaltic concrete on 6 in. con- 
crete base with Amherst curbstone or Me- 
dina stone set in concrete; also alley be- 
tween East Grand Blvd., Field, Theodore 
and Frederick Aves., 18 ft. wide, $3380, and 


soon, re- 
from Strong 


alley between Hamilton Blvd., 3rd St.. 
Blaine and Gladstone Aves., 18 ft. wide, 
$5800, 1 course concrete, C. W. Hubbell, 
city engr. 

Mich., Detroit—Dept. Pub. Wks. soon 
lets contract paving following boulevards 
and alleys with 1 course concrete: Ep- 
worth Blvd. from Tireman Ave. to Dailey 


Ave., 46 ft. wide; Epworth Blvd. from War- 
ren Ave.,to Tireman Ave., 46 ft. wide ; Alley 
No. 1058, between Hamilton Blvd., 3rd. St., 
Glynn Court and Calvert Ave., 19 ft. wide; 
No. 1060, between Woodward Ave., John 
R. St., Hancock and Warren Aves., 20 ft. 
wide ; No. 1061, between East Grand Blvd., 
Field, Forest and Gratiot Ave., 20 ft. wide; 


No. 1062, between Dexter Blvd., North- 
western and Lathrop Aves., 18 ft. wide; 
No. 1063, between 18th, 17th, Magnolia 
and Myrtle Sts. 20 ft. wide; No. 1064, 
between Beaubien, St. Antoine, Palmer and 
Hedrie Sts., 20 ft. wide; No. 1065, between 
Melrose, Cameron, Custer Aves., East 
Grand. Blvd., 20 ft. wide; No. 1066, be- 


tween Avery, Lysander, Commonwealth and 
Forest Aves., 20 ft. wide, and No. 1067, 
between John R., Brush, Harmon and Rose- 


dale Sts., 20 ft. wide, involving 138,782 eu 
yd. excav., 12,903 lin.ft. curbstone, 21,430 
sq.yd. sheet asphalt, 1293 sq.yd. granite. 


1 course 
engr. 


10,680 sq.yad. 


358 cu.yd. concrete, 
W. Hubbell, city 


concrete, ete. C. 
Noted July 31. 


plans pre- 
with lt course 
Village limits, 
Main Sts, and 
limits, involving 
$120,000 


Mich., Milford—Town having 
pared grading and paving 
concrete, highway at south 
also Mill, Huron, Summit, 
Highland Rd. to village 
30,000 sq.yd. concrete, About 
Peters, village 
and paving 
thick with 


Mich,, River Rouge—fR. J. 
clk., received no bids grading 
with 1 course rein.-con. 6 in. 
armor plate expansion joints, Henry and 
Great Lakes Aves, Maple and Pine Sts 
About $100,000. Work will be readvertised 
Noted July 31 


Hinois—Dept. Pub. Wks. & Bldg., Spring- 


field, soon lets contract improving roads 
in following counties: White Co., 4484 
ft. Sect. D, Route 5, 10 ft. wide, gravel, 


cost $6690 ; 
Iroquois Co., 11,700 ft. Sect. E, Route 7, 
10 ft. wide, concrete, $28,866 ; 


Macon Co., 38,795 ft. Sect. E, Route 5, 
15 ft. wide, oiled earth, $30,788; 
Lee Co., 2430 ft. Sect. F, Route 5, 16 


ft. wide, $9184 and 2675 ft. Sect. G, Route 
5-A, 10 ft. wide, concrete, $10,072 ; 

Morgan Co., 3259 ft. Sect. D, Route, 1, 16 
and 18 ft. wide, concrete, $12,878 ; 

Ford Co., 3100 ft. Sect. D, Route 1, 19 
ft. wide, brick, $14,971; 

Jo. Daviess Co., 7675 ft. Sect. G, Route 2 
26 ft. wide, earth., $6562; 

Richland Co., 12 and 16 ft. span bridge, 


Sect. G, Route, 4, $5060 state, to furnish 
cement. C. Older, ch. highway engr. 
Mo., Clayton—St. Louis Co. issued $3,- 


000,000 bonds to grade, pave and improve 
graveled, macadamized and rock roads, 
bridges and culverts. W. Elbring, co. engr. 


Mo., Clayton (St. Louis P. O.)—Memorial 
Park Assn., Central Nat’l Bank Bldg., soon 
receives bids extending Lucas and Hunt 
Rds. to gates of Memorial Park Cemetery, 
32 ft. wide. About $16,000. 


Mo., Joplin—City election Sent. 16, to vote 
on $500,000 bonds to hard surface streets. 


Address J. F. Wise, secy. 








Mo., Mexico Audrain Co. election soon 
to vote on $1,000,000 bonds to hard surface 
roads 


Lincoln Co 
mi. road near 


engr 


Mo., Troy—J. S. Finley, secy 
soon receives bids building 64 
MeIsberry G. Crank, Elsberry 


Tex., Amarillo—City plans election t 
vote on $150,900 bonds to pave streets 

Tex., Bryan—Brazos (o. soon lets con 
tract surfacing and building rein.-con 


drainage structures on Highway No. 2, Ra 





Dist. No. 2, Federal Aid Project No. 97 
15 ft. wide, 8.73 mi. gravel surfaced, 1.6 mi 
concrete surfaced, involving 14,666 sq yd 


concrete pavement, 42,619 cu-yd. unclassi 
fied earth excav., 41,762 Ib. reinforcing 
steel, and 396 cu.yd. Class A and 148 cu.yd 
Class B concrete, ete About $99,996 H 


Boyett, Bryan, engr. Noted Aug. 7 





Tex., De Leon Comanch Co. voted 
$750,000 bonds to improve roads 
; Tex., Gonzales—Conzales Co voted 
$194,000 bonds to improve lateral roads 
and highways Nos. 3. 21 and 29 Wilder 
& O'Neal, Houston, engrs 

Tex., Huntsville-—Kittrell Ra Dist 
Walker Co. plans election Aug. 23, to vote 
on $40,000 bonds to build roads 

Tex., Kountze—Hardin Co. Dist. No. 3 
election on Aug. 30, to vote on $310,000 
bonds to build roads Engineer not se- 
lected J. M. Combs, co. judge 
, Tex., Rusk—Cherokee Co., Rd. Dist. No 
3, voted $356,000 bonds to build roads. Hess 
& Skinner, Southwestern Life Bldg., Dallas, 


engrs. 


Tex., Wharton— Wharton Co 
000 bonds to improve roads 


voted $200 


Tex., Wichita Falls—Wichita Co. plans 
to build and drain 8.814 mi. conerete road 
from point 7 mi. north of here, southeast 
to Clay Co. line, 16 ft. wide, known as 
State Highway No. 2, cost $40,000 per mi 

4.68 mi. Highway No. 22 from here to 
Archer Co. line, 16 ft. wide, $40,000 per mi 
J. M. Isbell, Wichita Falls, engr 


New Mexico—State Highway Comn 
Santa Fe, plans to build 10 mi. Federal 
Aid Project No. 19, from Myndus to Florida 
Mts., 20 ft. wide, cost $65,000; 8 mi. Federal 
Aid Project No. 21, from Rinconada to 
Cieniguilla, $96,000 


Wash., Prosser——City plans to pave vari 
ous streets involving 37,796 sq.vd. concrete 
or bitulithie. About $115,000, KE. H. Strad 
ling, Prosser, Engr 


_Wash., Toppenish—City plans to pave 
15.000 sq.vd. various. streets, bitulithic 
About $406.000. M. Bartlett, Toppenish 
engr 

Wash., Waterville—Douglas Co. plans to 


gravel surface 13 mi, Mansfield-Leahy Rd 
20 ft. wide About $75,000 R. L. Rich 
ards, Waterville, engr. 

Wash., Yakima—Cowiche, Macehs and 
Tieton Dists. plan to build 20 mi. hard 


surface and gravel roads About $140,000 
Work will be done under supervision of 
Yakima Co. W. C. Marion, co. engr 


Oregon—-State Highway Comn., Portland, 
rejected bids received Aug. 5 paving 8 mi 
Corvallis-South Sect. West Side Highway, 
Benton Co. (concrete paver or railroad as- 
phalt mixed furnished by state). H. Nunn, 
Sakem, state highway engr. Noted July 31 


Oregon—State Highway Comn., Portland, 
received no bids Aug 5, paving 6.7 mi 
Forest Grove-McMinnville Rd, Washington 
Co., involving 15,000 cu.yd. macadam and 
3 mi. Walker-Cottage Grove Sect. Pacific 
Highway, Lane Co.,, 6300 cu.yd. macadam 
Noted July 31. 


Oregeon—State Highway Comn., Portland 
rejected bids received Aug. 6, grading and 
paving 14.8 mi. Seaside-Astoria Sect. Co- 
lumbia River Highway, Clatsop Co H 
Nunn, Salem, state highway engr Noted 
July 31. 


Ore., Portland—City plans to eliminate 
all grade crossings of Oregon-Washingion 
R.R. & Navigation Co., by grading and 
paving Sandy Blvd., East 60th, East 53rd 
East 47th, Halsey, East 82nd and East 74th 
Sts., cost $575,481; also improve Ellis Av 


from 2nd to Milwaukee Sts., $2734; —— 
> oO, 


St. from Smith Ave. to Bank St., \ 
Harrison St. from Front to Water Sts 
$2639. O. Laurgaard, city engr. 
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Streets and Roads (Continued) 


Cal., Blythe—City election Aug. 26 to 
vote on $95,350 bonds to grade and gravel 
surface 15 mi. road, 22 ft. wide, in 8 


districts. Address H. H. Favour, Blythe, 
chn. good rd. com. 
Cal., Fresno—Bd. Supervs, Fresno Co 


receives bids in September or October pav- 
ing 14 mi, road on White’s Bridge Ave. to 
within 1 mi. Kerman; 14 mi. Belmont Ave., 
5 mi. Blackstone Ave.; 12 mi. Elm Ave. to 
within 3 mi. Caruthers; 8 mi. Ventura Ave. 
to within 2 mi. Sanger; 5 mi. Shaw Ave. to 
within 1 mi. Clovis; 6 mi. Adams Ave. This 
is first section of roads to be paved under 


$4,800,000 bond issue recently voted. D. M. 
Barnwell, clk. 
Cal., Martinez—Bd. Supervs. Contra 


Costa Co. receives bids in September pav- 
ing 3 mi. concrete road near Knightsen. 


Cal., San Diego—City Council had pre- 
liminary estimates made improving Gra- 
nada Ave. from Upas St. to University Ave. 
Plans include 143,412 sq.yd. § in. asphalt 
on 5 in. concrete base, 2816 lin.ft. concrete 
curbing, 14,550 sq.ft. concrete sidewalk and 
2748 lin.ft. c.i. water mains, ete. E. A. 
Rhodes, city engr. 


Cal., San Luis Obispo—San Luis Obispo 
Co. election Sept. 23 to vote on $1,500,000 
bonds to grade and pave roads with con- 
crete and build bridges and culverts. 


Cal, Santa Ana—City plans to pave 
Main St., involving 431,000 sq.ft. 6 in. con- 
crete base with wire mesh and 2 in. as- 
phaltic surface, @ $0.223 per sq.ft. total, 
$91,373. or $37,810 less if Pacific Electric 
Ry., Pacific Electric Bldg.. Los Angeles, 
retains tracks now in street; resurfacing E 


St.. $13,447. Address E. L. Vegeley, city 
clk. 

Ont., Hamilton—Dept. Highways, To- 
ronto, soon receives bids building 40 mi. 


Provincial Highway from here to Niagara 
Falls, 20 ft. wide. About $400,000. G. Ho- 
garth, Parliament Bldgs., Toronto, engr. 


. C., Chilliwacke—City soon lets con- 
fract hard surfacing various streets with 
2 in. Standard Bitulithic. 2 in. gravel 
bitulithic or 2 in. asphaltic concrete. About 
$30,000. J. W. B. Blackman, New West- 
minster, engr. 


BIDS DESIRED 


Maine—Until Sept. 3, by State Highway 
Comn., Augusta, grading, draining and pav- 
ing 9.33 mi. road, Vassalboro Twp. and .21 
mi., Brunswick Twp., bituminous mac- 
adam. P. D. Sargent, ch. engr. 


New York—Until Sept, 9, by State High- 
way Comn., Capitol, Albany, improving 4.29 
mi. highway, Chautauqua Co., also com- 
pleting 4.94 mi. Chautauqua Co., 7.14 mi. 
and 7.77 mi. Columbia Co., 6.18 mi. Chen- 
ango Co., 5.84 mi., 3.39 mi. and 4.31 mi. 
Delaware Co., 9.14 mi., 3.18 mi., 0.59 mi. 
1.06 mi. and 3.02 mi. Erie Co., 5.13 mi. 
and 2.9 mi. Fulton Co., 1.97 mi. Hamilton 
Co., 618 mi. and 4.89 mi. Madison Co., 8.64 
mi. Ontario Co., 1.17 mi. Orange Co., 12.66 
mi. Otsego Co., 5.5 mi. Tioga Co., 3.38 mi. 
and 5.86 mi. Tompkins Co., 3.17 mi. Ulster 
Co., 6.98 mi. Washington Co., 9.63 mi. 
Yates Co. F. S. Greene, comr.; advertised 
in this issue. 


N, ¥., Brooklyn—Until Aug. 28, by Park 
Bd., Municipal Bldg.. New York City, fur- 
nishing material and labor for improving 
Park Circle at Prospect Park and Ocean 
Parkway and East Drive, Prospect Park 
between main entrance and Ocean Ave. 
entrance. F. D. Gallatin, pres. 


N. Y., Long Island City—Until Aug. 27, 
by M. E. Connolly, pres. Queens Boro., regu- 
lating and repaving with sheet asphalt on 
broken stone macadam base, Hillside Ave. 
os. Grand St. to Rocky Hill Rd, 4th 

Jard. 


N. ¥., New York—Until Aug. 25, by F. 
L. Dowling, pres. Manhattan Boro. regu- 
lating and repaving with granite block on 
concrete base, intersection of Bway. and 
Fulton St., with sheet asphalt on concrete 
base, roadway of Bway. from Morris to 
Vesey Sts., 28th St. from Lexington to 5th 
Aves., 110th St. from 2nd to 5th Aves., 
Lenox Ave, from 116th to 124th Sts., Lex- 
ington Ave. from 53rd to 79th Sts., Lexing- 
ton Ave. from 95th to 97th Sts, with wood 
block on concrete foundation. Lexington 
Ave. from 53rd to 59th Sts.. from 69th to 
72nd Sts., from 73rd to 75th Sts., with 
granite block on earth foundation, Lexing- 
ton Ave. from 59th to 66th Sts., from 69th 
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to 72nd Sts., from 73rd to 75th Sts., on con- 
crete foundation, Lexington Ave. from 75th 
to 79th Sts., with sheet asphalt on con- 
crete foundation, Lexington Ave. from 
point 25 ft. more or less south of south- 
erly boundary line of 79th St. to northerly 
boundary line of 79th St. 


N. Y¥., New York—Until Aug. 28, by H. 
Bruckner, pres, Bronx Boro., paving witb 
bituminous concrete on 5 in. concrete foun 
dation, roadway of East 239th St. from 
Martha to Katonah Aves., on cement con- 
crete foundation, East 170th St. from Je- 
rome to Walton Aves., regulating, grading, 
setting curb, laying sidewalks and _ cross- 
walks, building inlets, receiving basins, 
drains, culverts, approaches and guard rails, 
Blackrock Ave. from Havemeyer to Pugs- 
ley Aves. 


N. ¥., New York—Until Aug. 28, by Park 
Bd., Municipal Bldg., for labor and ma- 
terials required to repave where directed 
the cement walks of small parks in Man- 
hattan Boro. F. D. Gallatin, pres. 


N. Y., Rochester—Until Sept. 4, by F. W. 
Ward, secy. state bd. of armory comrs., 
158 State St., Albany, for finished grad- 
ing, walks and drives around Armory, here. 
L. F. Pilcher, Albany, state archt.; adver- 
tised in this issue. 


N. J., Jersey City—Until Sept. 9, by Bd. 
Freeholders, Hudson Co., building Belleville 


Turnpike, macadam_ foundation. About 
$25,000. T. J. Wasser, co. engr. 
Pa., Ebensburg— Until Aug. 29, by 


Supervs. Summerhill Twp., c/o H. T. Jones, 
controller, Cambria Co., rebuilding 1.37 mi. 


Beaverdale Rd., Summerhill Twp., 20-25 ft. 
wide, brick and concrete; also building 
concrete bridge over Laurel River. About 


$75,000. & Plummer, Otto Bidg., 


Johnstown, 


Owen 
engrs. 


Delaware—Until Sept. 10, by State High- 
way Dept., Dover, building 6.70 mi. road 
from Frederica to Milford, Contr. No. 18; 
3.75 mi. road from Harrington to Felton, 
Contr. No. 20; 0.15 mi. road from city line 
to 33rd St., Wilmington, Contr. No. 21; 
0.65 mi. road from Market St. Bridge to 
city line, Wilmington, Contr. No. 22; all 
in New Castle and Kent Counties. C. M. 
Upham, ch. engr.; advertised in this issue. 

Maryland—Until Sept. 2, by State Rds. 
Comn., 601 Garrett Bldg., paving 1 mi. 
Defense Highway from Camp Parole to- 
ward Chesterfield, Contr. AA-12, Federal 
Aid Project No. 28, and 2 mi. highway from 
Ingleside toward Barclay, Contr. Q-13, 
Federal Aid Project No. 37, Queen Anne's 
Co.; 1.90 mi. highway from end of concrete 
road south of Snow Hill to Girdletree, 
Contr. WO-19, Federal Aid Project No. 30, 
Worcester Co.; all concrete. F. H. Zouck, 


chn.; advertised in this issue. 
W. Va., Berkeley Springs—Until Aug. 
30, by Comrs. Morgan Co., building 2 mi. 


Berkeley Spring-Hancock Rd., surfacing 16 
ft. wide, grading 24 ft. wide, involving 9000 
cu.-yd. exeav. and 14,000 sq.yd. cement 
concrete surfacing. About $42,000. C. A. 
Rathrock, Berkeley Springs, engr. Noted 
Aug. 7. 


W. Va., Keyser—Until Sept. 9, by Comrs. 
Mineral Co., improving 7.66 mi, road in 
Elk Dist. A. A. Jordan, co. clk.; advertised 
in this issue. 


W. Va., Princeton—Until Aug. 27, by 
Comrs. Mercer Co., rebuilding 13 mi. 
Princeton-Athens Rd., 9 ft. wide, water- 


bound macadam, grading and draining 3 mi. 
road from Simmons to McDowell county 
line, 18 ft, wide, cost $30.000; paving 6 mi. 
Princeton-Flattop Rd., 16 ft. wide, involv- 
ing 28,000 cu.yd. exeav. and 54,000 sq.yd. 
waterbound macadam, $80,600. Noted 
May 22. 


North Carolina—Until Sept. 2, by State 
Highway Comn., Asheville, paving 7.8 mi. 
Black Mt.-Azalea Rd. Bids will be received 
on all types of pavement. W. S. Fallis, 
c/o State Highway Dept., Raleigh, engr. 


North Carolina—Until Aug. 28, by State 


Highway Comn., Div. Office, Greensboro, 
hard surfacing 8 mi. roads in Alamance 
Co. About $240,000. W. S. Fallis, c/o 


State Highway Dept., Raleigh, engr. 


8. C., Edgefield—Until Aug. 28, by Comrs. 
Edgefield Co. relocating, grading, draining 
and surfacing with topsoil 8.42 mi. Dixie 
Highway from here to Turkey Creek, 30 
ft. wide. About $35,067. Former bids re- 
ected. J. R. Pennell, c/o State Highway 
pt., Columbia, engr. Noted Aug. 7. 













Ga., 
Council, 


Monroe — Until Sept 
paving, curbing and « 











000 sq.yd. Main St. About $7: : 
McCrary Co., 3rd N. B. Bldg 
engrs. 

Miss., Pascagoula—Until Sep: by RP 





Taylor, clk., Jackson Co., build 
road, involving 1 acre clearing 
bing, 16,000 cu.yd. grading, 8541 
crete, 185 lin.ft. culvert pipe, 56 bs. ste 
and 41,439 sq.yd. monolithic co; t A. 
vertised in this issue. 7 










Louisiana—Until Sept 2, by S: 
way Dept., 736 Maison Blanch 
Orleans, paving 11.79 mi. Vi: Orar 
Highway, 30 ft. wide, Caleasieu py 
D. Buie, state highway engr 








Louisiana—Until Aug. 25, by State Hier 
way Dept., 736 Maison Blanche [\ic 
Orleans, gravel surfacing and adr 
mi. Alexandria-Oberlin Highw 
wide and 14.5 mi. Alexandria-Meiy, 
Highway, Rapides Parish, 20 ft ide. D 
Buie, state highway engr. 



















La., Alexandria—Until Sept. 1, by city 
paving 4th St., from Lee to Casson sre’ 
vitr. brick. Former bids rejected | wW 
Sylvester, city engr. . 

La., New Orleans—Until Sept. 16. by city 
paving Common St. from Front to Mic: 
zine Sts., Natchez St. from Techouwnpit 





St. to Bank Place, Lafayette St. from on 
from Water 







to South Peters Sts., Girod St 

to South Peters Sts., St. Joseph St. froy 
Front to Camp Sts., Howard Ave. f{ 
Front to South Peters Sts., Poeyfarre st 







from Tchoupitoulas to Camp Sts., ¢ 

St. from Water to South Peters Sts., Gai 
St. from Dock Bd. Roadway to Cam 
Erato St. from Water to Camp Sts 

St. from Canal to St. Joseph Sts 

Peters St. from Canal to Thalia 
Tchoupitoulas St. from Canal to Race Sts, 
Annunciation St. from Howard Ay 
Thalia St., Constance St. from Julia to st 
Joseph Sts. and from Howard Ave to Ual- 

















liope St., Magazine St. from St. Joseph to 
Thalia Sts., St. Peter St. from Decatur 
to Rampart Sts., Orleans St. from Royal 
to Rampart Sts. and St. Ann St. from 
Decatur to Rampart Sts. Noted July 31 





T. L. Willis, city engi 





and Aug. 7. 







La., New Orleans—Until Sept. 16, by 
city, paving, curbing, guttering, etc. fol. 
lowing streets during 1920: Barracks St 





from North Peters to Rampart Sts. Con- 
stance St. from St. Mary’s St, to Louisiana 
Ave., Constance St. from Race to 0: . 
Sts., 30 ft. wide, involving 1050 sq.yd. 
minous, wood block, or asphalt, on 6 in. con- 
crete base, 180 cu.yd. concrete and 500 cu 
yd. earth excav.; St. Mary St, from Maga- 
zine Pl. to Constance St., 30 ft. wide, 17. 
400 sq.yd. bituminous, wood block or as 
phalt on 6 in. concrete base, 2900 cuyd 
concrete and 7200 lin.ft. stone curbing, cost 
$150,000; 150 ft. Magazine St. from R 
ard to Felicity Sts., 40 ft. wide, bitumi: 
wood block or asphalt, on 6 in. con 
base ; 330 ft. Richard St. from Constan 
Magazine Sts., 30 ft. wide, bituminous 










le 















block or asphalt on 6 in. concrete bae; 
Magazine Pl. from Felicity to St. Mar 
Sts., 30 ft. wide, 1050 sq.yd. mir 

wood block or asphalt on 6 in. concrete 
base, 180 cu.yd. concrete and 5') cuyd 





earth excav. T. L. Willis, city engr 





La., New Orleans—Until Sept. 238. by city 
paving Gravier and Poydras Sts. from Delt 
to Camp Sts., Magazine St. from Canal! 
St. Joseph Sts., Bank Pl. from Gr 
Natchez Sts., Birch St. from Carrollton - 
to Eagle St., Clio St. from Magnolia to 
Claiborne Sts., Esther, Irma and F* 
Sts. from Bway. to Walnut St., PDufossat 
St. from Constance St. to Dock Bd. Road- 
way, Baronne St. from Howard Ave. 
Melpomene St., Sycamore St. from Lower 
line St. to Bway., Rampart St. from Cal 
ope to Melpomene Sts., Girod St. fron 
Charles to Rampart Sts., Notre Dan t 
from Delta to Magazine Sts., and Julia: 
from Dock Bd. Roadway to Magaz 
T L. Willis, city engr. Noted July 3 
Aug. 7. 
























La., New Orleans—Until Sept. 23. »! 
City Council, building sidewalks, curbing 
and paving roadway St. Bernard Ave. fr 

Claiborne Ave. to Broad St., 8200 ft ee 
22 ft. wide. Work involves 190,000 sa." 
wood block, asphalt, bitulithic or bitum: 
nous concrete on 6 in. concrete base, 11.' 
sqft. vitr. brick gutter, 3170 cuy: 
crete, 5000 sq.yd. artificial stone s'° 
and 8200 lin.ft. stone curbing. About *! 
000. T. L. Willis, city engr. 
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and Roads (Continued) 


Xenia—Until Aug. 28, by K. Riddle, 
mer., paving 15,000 ft. various streets, 
/ ft. wide, involving 60,000 sq.yd. asphalt, 
; concrete. About $30,000. 


Michigan—Until Aug. 26, by State High- 
way Dept. Lansing, shaping, draining and 
curfacing 6.036 mi, State Trunk Line Rd 
No. 25-2, 16 ft. wide, Luce and Chippewa 
Counties, involving 66,056 sq.yd. water- 
hound macadam and 47,208 cu.yd. earth 
excay 


Mich., Mt. Pleasant—Until Aug. 25, by 
1. Brownson, city_clk., grading, shaping and 
naving 3900 ft. Main St., 24 ft. wide, in- 
10,000 sq.yd. concrete. About 





volving 
20-000 
$30, ; 


la.. Waterloo—Until Sept. 19, at office o1 
wuditor, Black Hawk Co., building 6 mi. 
vraveled roads involving 18,000 cu.yd 
earth, 15,000 cu.yd. gravel and 29,000 ft 
tile; advertised in this issue. Noted June 5. 


Mo., Charleston—Until Aug. 26, by Mis- 
sissippi Co. grading, paving, building cul- 
yerts and drains on 15.3 mi. state road, 
from Poplar Bluff to Cairo (Sect, A), 2 
eourse concrete pavement. About $391,943. 


Mo., Fulton—Until Sept. 4, by ‘city, pav- 
ing 14,000 sq.yd. 10th St., macadam or 
gravel. F. E. Baker, city engr. 


Ark., Bentonville — Until Sept. 10, by 
Comrs. Benton Co., improving Road Dist. 
No. 4, and building 100 lin.ft. steel bridge. 
R. D. Alexander, Eureka Springs, engr. 


Ark., Little Rock—Until Sept. 5, ‘byw 
Ccmrs. Northern Rd. Impvt. Dist., Arkan- 
sas Co., at office of State Highway Comn., 
Little Rock, building 75.9 mi. roads, War- 
renite on rolled stone base or cement 
concrete, asphaltic concrete, asphaltic mac- 
adam (penetration method) or clay gravel. 
J. A. Kenny, Suttgart, chn. 


Ark., Marion—Until Sept. 18, by Bd. 
Comrs. Rd. Impvt. Dists. Nos. 7, 8 and 9, 
Crittenden Co., building 80 mi. earth road 
embankment. Morgan Ene. Co., 622 
Goodwyn Institute Bldg., Memphis, Tenn., 
engrs.; advertised in this issue. 


Tex., Seguin—Until Aug. 25, by Comrs. 
Guadalupe Co., building with gravel sur- 
face and bituminous top, 3.256 mi. Austin- 
San Antonio Post Rd., or Highway No. 
2, 16 ft. wide, involving 17,192 lin.ft. grad- 
ing and searifying and 28.653 sq.yd._bi- 
tuminous macadam, About $27,720. Hess 
& Skinner, Southwestern Life Bldg., Dallas, 
engrs. 


Wash,, Prosser—Until Sept. 16, by city, 
building 15,000 ft. concrete sidewalk, 4 ft. 
wide About $21,000. E. H. Stradling, 
Prosser, engr. 


Wash., Seattle—Until Sept. 8, by Comrs. 
King Co., graveling and building 1700 ft. 
timber trestle on 9.1 mi. Woodinville-Duval 
Rd., involving 34,000 cu.yd. fill. About 
$35,000. S. Humes, co. engr. 


Wash., Waterville—Until Sept. 2, by 
Comrs. Douglas Co., grading, draining and 
surfacing 16 mi. Rd. No. 4, near Withrow, 
cost $90,000; 74 mi. L. I. D. Rd. No. 4, near 
Waterville, $45,000; both crushed rock or 
gravel. R. L. Richards, Waterville, engr. 


Ore., Portland—Until Aug. 25, by Comrs. 
Multnomah Co., clearing, grubbing and lay- 
ing drainage pipes on Hospital Rd. No. 938 
from Marquam Hill to Terwilliger Blvd., 
involving 1000 cu.yd. intermediate excav., 
1000 cu.yd. overhaul, 174 lin.ft. 24 in, rein.- 
con. pipe, 174 lin.ft. 24 in. corrugated iron 
culvert, 112 lin.ft. 18 in. corrugated iron 
culverts, 1266 lin.ft. 12 in. corrugated iron 
culverts, 112 lin.ft, 18 in. rein.-con. pipe, 
55,000 cu.yd. common and 4000 cu.yd. rock 
excav. W. A. Eatchel, co. roadmaster. 


Que., St. Armand—Until Aug. 28, by M. 
Henry, c/o Dept. Rds., Quebec, building 44 
mi. Provincial Highway, here, 22 ft. wide, 

mi. waterbound macadam, balance gravel. 
About $12,000. 


_B. C, Vietoria—Until Aug. 25, by A. E. 
Foreman, engr., Dept. Pub. Wks., building 

n. asphaltic congrete surface and repav- 
ne sub-grade (ola Macadam road) on 2} 
mi. Ra. No. 3, Lula Island. Richmond Co., 
6 ft. wide, involving 23,500 sq.yd. con- 
rete. About $40,000. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 
*Vermont—State Highway Comn., Mont- 


Deller, let contract building 2.35 mi. bitu- 
‘nous macadam road, Fairlee Twp., to B. 
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Perini, Ashland, Mass., $34,559; 1.4. mi 
concrete road, Colchester and 1 ex Twps 
to J. W. Duff, Inc.. 146 Summer S8St., Bos- 
ton, $43,613 Noted July 24. 





Comn, 
Hastings, 


*& Connecticut—State Highway 
Hartford, let contracts, to F. B 
1200 Wood Ave., Bridgeport, improving 
4773 ft. Nichols Rd., Bridgeport Twp., 
$16,800; to F. Arrigoni & Bro, 605 
Main St., Middletown, 4200 ft. Kil 
lingworth Rd., Chester Twp., and 5205 
ft. Westmusle Rd., Canterbury Twp., 
$24,438; to Osborne-Barnes Co., Odd Fel- 
lows Bldg., Danbury, 5029 ft. Orange Sta. 
Rd., Orange Twp., $16,313; 5400 ft. Ells 
Hill Rd., Milford Twp., $29,792; to Inter- 
state Constr. Co., Derby, 4515 ft. Hawley- 
ville Rd., Newtown Twp., $14.901; to G 
A. Wells, Groton, 4625 ft. Canterbury Rd.. 
Plainfield Twp. $11,295; to A. Brazos & 
Sons, Ine., 66 Oak St., Middletown, 4350 ft 
Gildersleeve Rd., Portland Twp., $11,285 
Noted July 24. 


*Conn., Danbury—City let contract re- 
paving roadway on Main and Rose Sts., 
sheet asphalt, repaving and. regulating 
White, Elm, River and Rose Sts., to C. W 
Blakeslee & Sons, 58 Waverley St, New 
Haven. About $125,000. Noted Aug. 7 


*Conn., Hartford—RBd. Contr. & Supply 
let contract paving 6175 ft. Wethersfield 
Ave., to E. Balf Co., 26 State St., $81,247. 
Work involves 36,590 sq.yd. asphalt on 6 
in. concrete base. Noted Aug. 7. 


N. Y., Brooklyn—EFE. Riegelmann, boro 
pres., received bids Aug. 13, regulating and 
grading with Grade 1 granite blocks, road- 
way of Rogers Ave. from Eastern Parkway 
to Empire Blvd., from M. J. O'Hara, 557 
3rd St.. $50.085, F. J. Gallagher, 490 Park 
Pl., $54,842, Leonard Paving Co., 233 
Bway., New York City, $54,910; also regu- 
lating and paving with asphalt, Rogers Ave. 
from Empire Blvd. to Flatbush Ave., from 
Brooklyn Alcatraz Asphalt Co., 407 Ham- 
burg Ave., $159,535, Cranford Co., 52 9th 
St., $165,996, Sicilian Asphalt Paving Co., 
11 Pdrk Row, New York City, $167,224 


N. Y¥., New York—F. L. Dowling, pres. 
Manhattan Boro., received lowest 3. bids 
Aug, J1, regulating, regrading and repaving 
with granite block on concrete base, West 
46th St. from 11th Ave. to west line of new 
12th Ave., from Asphalt Constr. Co., Madi- 
son Ave. and 137th St., $21,223; W. J 
Fitzgerald, 547 West 45th St.. $21,540; 
Burnside Constr. Co., 270 Burnside Ave., 
$21,680. Noted Aug. 7, under “Sewers.” 

*N. Y., Rochester—Bd. Contr, & Supply 
let contract paving Loomis St., asphalt, to 
J. L. Friedrichs Co., Livingston Bldg., $12,- 
624; Plymouth Ave., asphalt, to Whitmore, 
Rauber & Vicinus, 279 South Ave., $18,495. 


*N. Y., S. I, St. George—C. PD. Van 
Name, pres. Richmond Boro., let contract 
building concrete curb and steel guard rail, 
ete., on Tompkins Ave, and Manor Rd., to J. 
Curran, Stapleton, $2797 and $59,437 re- 
spectively ; Richmond Terrace, to Kraemer- 
Leedecke, 114 East 56th St... New York 
City, $1338. Noted Aug. 14. 


*N. J., Elizabeth—Bd. Freeholders Union 
Co. let contract to C. H. Winans, paving 
Westfield Ave., Springfield Twp. $11,170; 
West Grand St., $21,895; both concrete. 


*N.J., Hoboken—City let contract repav- 
ing Bloomfield St. ,between 5th ans 14th 
Sts., 6th St. between Bloomfiela and Gar- 
den Sts., 7th St. between Bloomfield and 
Garden Sts., asphalt, to W. T. S. Crichfield, 
Washington St. About $324,980, Noted 
Aug. 7. 


*N.4., Jersey City—Bd. Freeholders Hud- 
son Co. let contract repaving Paterson 
Plank Rd., te Curtin Bros., Guttenberg, 
$80,042. Noted July 31. 


*N. J., Jersey City—City Jet contract 
repairing Grana St. and Pacific Ave., 
granite block, to G. Van Keuren Co., Prior 


St. Cost plus percentage basis. Noted 
July 3. 
N. J., Jersey City—-Hudson Co, Blvd 


Comn., let contract improving Hudson Co, 
Blvd. from Paterson Plank Rd. to Hacken- 
sack Piank Rd., to Clinton Contg Co., West 
Hoboker About $133,000 


*N,. J., North Bergen—Town Council let 
contract improving Hamilton Ave., to aA. 
Caponi, 710 Sip Ave., West Hoboken, 99% 
of ($61,000, engineer’s estimate). Noted 
Aug. 7, 


*N. J., Trenton—Comrs. Mercer Co. let 
contract improving 41,460 sq.yd. Old York 











Rd., to G. Fitecheroft, Farmingdale, $49,140, 
Noted July 51 


Dept., 


roads 


Highway 
building 


* Pennsylvania — State 
Harrisburg, let contracts 
in counties as follows: 

Bradford Co., 15,207 ft. vitr. brick and 
bituminous surface course on concrete 
foundation, Athens, Sayre and South Wav- 
erly Twps., to Warren Bros. Co., 142 Berke- 
ley St.. Boston, $188,060; 

Chester and Delaware Counties, 46.815 
ft. bituminous mixture with broken ston: 
base, Tredyffrin, Easttown and Radnor 
Twps., to Cunningham Paving & Const: 
Co., 1345 Arch St., Phila., $99,258; 

Erie Co., 20,400 ft. bituminous surface 
course on concrete foundation and Hillside 
vitr. brick or 1 course rein.-con. and Hill 
side vitr. brick, Girard Twp., to Griff 
Constr. Co., 1117 State St., Erie, $192,005 ; 
21,120 ft. bituminous surface course on 
concrete foundation or rein.-con., Mill 
Creek Twp., to C. N. Fry Constr. Co 
Cherry and 19th Sts., Erie, $128,607 ; 

Montgomery Co., 5575 ft. conerete, East 
Norrilton Twp., to Field, Barker & Under- 
wood, Commercial Trust Blidg., Philadel- 
phia, $35,100; 37,723 ft. bituminous surface 
course on concrete foundation or rein.-con., 
Springfield, White Marsh, Upper Dublin 
Lower Gynedd Twps, to Mainwaring & 
Cummins, Inc., 5600 Germantown Ave., 
Phila., $242,302; 

Montgomery and Bucks Counties, 15,893 
ft. bituminous surface course on concrete 
foundation or rein.-con., Montgomery and 
New Britain Twps., to H. E. Eaton, Phila-, 
$126,334; 

Susquehanna Co., 52,606 ft. bituminous 
surface course on concrete foundation or 
rein.-con., Hopbottom  Boro., Lathrop, 
Lenox, Harford, and New Milford Twps., 


to Gaylord Eng. & Constr. Co. Mears 
Bldg., Scranton, $342,627; 
Union Co., 11,434 ft. conerete, Lewis 


Twp., to T. L. Evans & Son, 344 Terry St., 
Danville, $67,367; 

Washington Co., 1106 ft. vitr. brick, Can- 
onsburg Boro., to Hardy & Rankin, Canons- 
burg, $18,416; 

Westmoreland Co. 12,065 ft. rein.-con 
Hempfield Twp., to Dawson Constr. Co., 
Inc., Connellsville, $107,856; 7434 ft. rein 
con., North Huntingdon Twp., to Hillside 
Stone Co., Farmers’ Bank Bldg., Pittsburgh, 
$111,966. Noted Aug. 7. 

* Pennsylvania—State Highway Dept 
Harrisburg, let contracts to Arenberg & 
McDonald, Norfolk, Va., building 14,481 ft 
rein.-con., Eastvale Boro and North Se- 
wickley Twp., Beaver Co., $138,432; 26,383 
ft. rein.-con.. Pine Creek Twp., Jefferson 
Co., $237,516; 29,627 ft. rein.-con. and 
Hillside vitr. brick, Union and Mahoning 
Twps., Lawrence Co., $242,817. Noted 
Aug. 7. 





* Pennsylvania — State Highway Dept.. 
Harrisburg, let contract building 14,286 ft 
bituminous surface course on concrete foun- 
dation or rein.-con Piatt and Porter Twps.. 
Lycoming Co., to W. J. Gephart, Pittsburgh, 
$126,272: 29,182 ft. rein.-con., Plainfield 
Twp., Northampton Co. to E. P. Arbo- 
gast, Stroudsburg, $217,812. Noted Aug. 14 


Pa., Phila.—Dept. Pub. Wks. received 
nids for (a) grading sections (1) Diamond 
St., (2) Erdrick St., (3) St. Vincent St., 
(4) 18th St., (b) paving sections of streets 
with asphalt and vitr. block gutters, (1) 
Belfield Ave., (2) Broad St., (3) Edgemont 
St., (4) Lansdowne Ave., (5) Limekiln 
Pikes (6) Osage Ave., (7) Pechin St.. (8) 
Pentridge St.. (9) Plum St., (10) West- 
ford St., (11) 43rd St.; (ec) paving Erringer 
Pl. with vitr. block; (4) paving with 
smooth dressed granite block Scotts Lane, 
(b2) Wolf St., (e) improving with water- 
bound macadam and vitr block, sections of 
£3) Green St., (2) intersection of Park 
ane and Cliveden St., (3) Island Ave., (4) 
Ridge Ave., (5) 51st St., (f) repaving, (1) 
Courtland St., (2) Gerard Ave., (3) Lud- 
low St., (4) Lansdowne St., (5) Sansome 
St., (6) 34th St.. (7) 49th St., (8) Susque- 
hanna St., (g) repaving sections of streets 
with wood block, (1) Filbert St., (2) Wood- 
land St.; (h) repaving sections of streets 
with granite block, (1) Susquehanna St., 
(2) 10th St.; (i) building bridge on line of 
Holmes Ave., over sections of Pennsy!- 
vania RR. tracks and Longford Ave.; (j) 
repairing bridges. from T P. Lee, 5629 
Cherry St., (a1) $3026; R. P. Werner, 1907 
Franklin Trust Bldg., (a1) $3827, (a2) 
$3667: #. Mark Constr. Co., 21st St. above 
Somerset St., «a Z) $4284, (4) $3979; Es- 
tate of R. P. Bennis, Chew and Price Sts., 
(a2) $4287, (a3) $3011, (c1) $7155, fe 3) 
$1974; Frmars & Jolley, 1414 South Penn 











Streets and Roads (Continued) 


Sq., (a3) $2442, (a4) $4828; T. Connor, 
3329 North 5th St., (a3) $2540; H. Kuem- 
merle, 310 Morris Bldg., (a4) $4139; 
Eastern Paving Co., 401 Colonial Trust 
Bdg., (b1) $12,323, (b2) $10,794, (b3) 
$10,847, (b4) $8574, (b5) $18,073, (b6) 
$4704, (b 7) $3560, (b 8) $3803, (b9) $5101, 
(b 10) $5725, (b11) $12,281, (f1) $3201, 
(f2) $31,943, (£4) $29,884, (f5) $4881, 
(f 6) $8878, (f 8) $7446; Union Paving Co., 
30th and Locust Sts., (b1) $12,735, (b2) 
$10,189, (b5) $16,346, (e 3) $27,258, (e 4) 
66,923, (f2) $26,094, (£3) $4057, (f4) 
26,934, (£5) $4374, (£6) $6078, (f7) $40,- 
7 (f8) $6315; Barber Asphalt Paving 
Co., 239 North 30th St., (b1) $12,929, (b 2) 
158, (b3) $10,954, (b4) $8168, (b5) 
.309, (b6) $4276, (b7) $3230, (b8) 
3059, (b9) 4191, (b10) $4743, (b11) $11,- 
92, (e 4) $85,648, (£1) $2834, (£2) $29,185, 
(f 3) $4060, (£4) $37,549, (£5) $3715, (f 6) 
$5331, (£7) $47,398, (£8) $5751; Mack 
Paving & Const. Co., Nicetown Lane and 
C St., (b3) $11,348, (b7) $3945. (b9) 
$4486, (b10) $5118, (cl) $6698, (el) $4736, 
(e5) $7611, (hl) $17,329; Phila. Pav- 
ing Co., 1345 Arch St, (b4) $9277, 
(b6) $4969. (b8) $3777, (£3) $4919, 
(f7) $54,118; J. Meehan & Sons, 915 
West Dauphin St., (cl) $7149, (dl) $3621, 
(d2) $29,551, (e2) $1550, (f1) 4072, (h2) 
$9789; J. J. McHugh, 1430 South Penn Sq., 
(d2) $30,668, (e1) 4321, (e2) $1887, (e3) 
$1887, (g1) $5335, (h1) $15,229, (h2) $9931; 
Brown King Constr. Co., 1632 Commercial 
Trust Bidg., (d2) $32,037; M. J. McCrud- 
den, 805 Franklin Trust Bldg., (e1) $4789, 
(e4) $84,428, (e5) $7684, Estate of D. Mc- 
Mahon, Germantown and Chelton Sts., (e5) 
$8214; E. C. Fish Co., 704 Real Estate 
Trust Bidgs (g1) $4212, (g2) $33,421, 
(h2) $10,098, (i) $188,767; Ryan Constr. 
Co., 33rd St. and Gray Ferry, (g2) $33.- 
789; C. P. Bower, Tulip and Somerset 
Sts., (i) $187,665; W. Klingberg & Son, 
Ine., 50 Church St., New York City, (j) 
$1810. 


*Pa., Pittsburgh—Allegheny Co. let con- 
tracts widening 10,500 ft. Verona Rd., Penn 
Twp., from 16-24 ft., asphaltic concrete 
surface on concrete foundation, to M. 
O’Herron Co., South 1st and McKean Sts., 
$64,792; 15,840 ft. Imperial and Clinton 
Rd., Findlay Twp. 16 ft. wide, to Colum- 
bus Asphalt & Paving Co., 1101 B. F, Jones 
Bidg., $106,481. Noted Aug. 14. 


*Maryland—State Rds. Comn., 601 Gar- 
rett Bldg., Baltimore, let ontract paving 
1.67 mi. Oakland Mill Rd., Contr. No. 500, 
to T. Mullan, 4001 Greenmount Ave., Balti- 
more, cost $47,981, 1.52 mi. Mt. Airy Rd., 
Contr. No. 511, to Peoples Lumber & Supply 
Co., Mt. Airy, $37,893, 1.08 mi. New Wind- 
sor Rd., Contr. No. 520, to Thomas, Bennett 
& Hunter, Westminister, $32,066, all 15 ft. 
wide, concrete, Carroll Co.; grading and 
draining 1.79 mi. Urbana Turnpike from 
Monocacy River Bridge to Hopeland, in- 
volving 17,915 cu.yd. grading, etc., Contr. 
F-27, Frederick Co., to M. J. Grove Lime 
Co., Lime Kiln, $24,295; paving 1.18 mi. 
Clarkesville Pike, 15 ft. wide, concrete, 
Contr. HO-8, Howard Co., to Claiborne, 
Johnston & Co., 910 Garrett Bldg., Balti- 
more, $52,422; 2 mi. York Rd. from Park- 
ton toward Pennsylvania State Line, con- 
crete, Contr. B-30 Baltimore Co., to T. 
Bresnan & Son, 2018 West North Ave., 
Baltimore, $64,912. Last item incorrectly 
noted in our issue of Aug. 7 


*Md., Cumberland—Allegany Co. will 
build 7 mi. highway from Barton to Pekin, 
15 ft. wide, concrete, Contr. No. 317, cost, 
$26,893. State Rds. Comn., Baltimore, will 
appropriate half of cost. Work will be 
done by day labor. 


*xW. Va., Huntington—City let contract 
aving Oakland Ave., vitr. brick, to G. 
linkle, Carlisle Blk., $12,294. 


*W. Va., Lewisburg—Comrs. Greenbrier 
Co. let contract grading and draining 6.5 
mi. Ft. Springs Rd., 20 ft. wide, to Blodgett- 
Carola Co., Newark, O. About $43,230. 
Pipe to be furnished by county. Noted 
Aug. 14. 


*W, Va., Logan—Logan Co. let contract 
paving 6000 ft. Logan-Monitor Jct. Rd., 16 
ft. wide, involving 10,666 sq.yd. concrete, 
to Hard Constr. Co., Maysville, Ky., $2.60 
per sq.yd. Total cost, $27,702. 


*W. Va., New Martinsville—Comrs. Wet- 
zel Co. will pave and grade 5 mi. New 
Martinsville-Wileyville Rd., surfacing 16 
ft. wide, grading 26 ft. wide, vitr. brick on 
concrete base. About $83,300. Work will 
be done by day labor. Noted June 5. 


*W. Va., Wayne—Comrs. Wayne Co. let 
contract grading and draining 3.2 mi. Ar- 
milda-Echo Rd., 26 ft. wide, to Shipe & 
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Barboursville, 


*xW. Va., Wellsburg—Comrs. Brooke Co. 
will repair and resurface 1 mi. Wellsburg- 
Hollidays Cove Rd., 
bituminous macadam. 
Work will be done by day labor. 


Wellsbarg — Comrs. 
build Eldersville-Colliers 
and Colliers Rd. 
will be done by day labor under supervision 
of G. Steenrod, co. engr. 


*W. Va., Wellsburg—Comr. 
let contract building 
ft. wide, involving 18,000 
to Keeley Constr. Co., Clarksburg. 


Washington 


sq.yd. concrete, 


Wheeling—Comrs. Ohio 
let contract paving 5365 sq yd, National Rd. 
vitr. brick on 5 
Vercoletti, Wheeling, $22,856. 


*W. Va., Wheeling—Comrs. Ohio Co. let 
contract paving 3350 sq.yd. Zane St., vitr. 
in. concrete base, 
cut log, and 3 in. sand cement cushion, to 
Coss & Otto, Wheeling, $13,433. 


Winfield—Comrs. 
let contract grading 
Culloden-St. 


concrete base, 


brick on 5 


Putnam Co. 


Albans Rd., 
Clarksburg, 
Noted June 24. 


*N. C., Lexington—Comrs. Davidson Co. 


South Cedar St., 
Work involves 25,000 sq.yd. 
bituminous concrete, 
15,000 lin.ft. concrete curbing and guttering, 
10,000 sq.yd. concrete sidewalks and 
cu.yd. earth excav. 


Newton—Catawba Co. 
tract paving 1} mi. road, 28 ft. wide, to G. 
About $90,000. Noted 


lotte, $195,135. 
35,000 sq.yd. 


R. Mortine, Newton. 


s. C., Charleston—Comrs. Charleston Co. 
received bids surfacing 4.008 mi. Old State 
Cosgrove Ave. 
from Powell 


to Berkeley 


Waterfront Foundation Constr. Co., Charles- 
ton, $168,078. Noted Aug. 7 
*Florida—State Highway Comn., Talla- 
hassee, let contract to Southern Clay 
Co., Vol. St. Life Bldg., Chattanooga, Tenn., 
grading, draining and surfacing 6 mi. State 
, from Milton eastward, 
involving 31,680 sq.yd. 
63,360 lin.ft. 
cu.yd. earth excav. 
Method Co., Daytona Beach, grading, drain- 
age and surfacing with bituminous mac- 
adam 11.73 mi. 
lumbia Co. line south to Burnetts Lake, 15 
ft. wide, involving 103,223 sq.yd. bitumious 
29,749 cu.yd. earth 


State Rd. No. 2 from Co- 


etc., $186,631. 


*Ala., Birmingham—Bd. Revenue Jeffer- 
grading 8 mi. 
involving 45,800 


Birmingham, 
repairing with bitulithic surface 
26th St. from ist to 8th Aves. and 8rd Ave. 
to Southern Bitu- 
lithic Co., Amer. Trust Bldg., $10,000; pav- 
Ave. from 41st to 47th St. 
30 ft. wide, 
asphalt on concrete base, to Dunn Constr. 
Commerce Bidg., 
Noted July 17. 


Birmingham—Bd. Revenue Jeffer- 
bids paving 
to Roebuech 
30 ft. wide, on concrete base, from H. N. 
Birmingham, 
; Dunn Constr. Co., Chamber Com- 
merce Bldg., $2.95 sheet asphalt. 


*Ala., Birmingham—Bd. Revenue Jeffer- 
let contracts paving (a) 
South Bessemer Rd., Project No. 57, 20 ft. 
involving 67,091 
7% in. concrete base, 
grading, (b) 4 mi. Birmingham and Mont- 


bitulithic on 
in. concrete base, 17,300 cu.yd. grading, (c) 
3.82 mi. Old Stouts Rd., 
ft. wide, 44,861 sq.yd. bitulithic on 5 and 
74 in. concrete base, 16,309 cu.yd. grading, 
(d) 5 mi. Jasper Rd., Project No. 59, 20 


27,249 cuyd. grading, 
(e) 5 mi. Mt. Pinson Rd., Project No. 55, 
58.893 sq.yd. bitulithic on 5 


27,606 cu.yd. 


wide, 47,52( 
Project No. 56, 20 


concrete base, 















and 74 in. concrete base, 15,795 cu. 
ing (f) grading 3.2 mi. Leeds an ; 
Rd., Project No. 58, 24 ft. wide, JP 


Morgan, Woodward Bldg., (a) | § ar 
Southern Bitulithic Co., Amer. Try ig 
(b) $174,597, (c) $166,777, (ad) ¢ 98 


Lawrence Constr. Co., 127 8th St 
Ga., (e) $213,577; W. H. Taylor 
ville, (f) $48,663. Noted July 24 


Louisiana — State Highway D+ 726 
Maison Blanche Bldg., New Orle: 
ceived only bid Aug. 11, gravel « 
and draining 17.89 mi. Natchitoch 
Natchitoches-Colfax Highways, 30 f; 
in Natchitoches Parish, from W. S|: 
New Orleans, $151,309. Noted Aug. 7 
“Natchitoches.” 


*0, Columbus—G. A. Borden, 4); 
serv., let contracts grading, draining 
water mains and paving 3rd St. fro; 
ingston to Reinhard Aves. and Stan}: 
from Heyl Ave. to 22nd St., asphalt. ¢ 
Franklin Asphalt Paving Co., Colum} 
cost $57,234 and $17,467 respectivel, M 
roe Ave. from Broad to Long Sts. 

A. G. Pugh, Columbus, $10,528: <;; 
Ave. from 5th to 11th Aves., brick. 1» 
Dienst, 2515 West Broad St. $38.5°9 
Noted Aug. 14. a ie 


*0., Hamilton—City let contract ; ving 
1500 ft. Dick, Edgewood, Rhea, Virginis 
and Gray Sts., 30 ft. wide, sheet a Dhalt 
on concrete base, to Federal Asphalt Pay- 
ing Co., 125 Main St, $53,504. Noted 
Aug. 7. 

*0., Lisbon—Columbiana Co. let contract 
grading, draining and paving 1.14 mi. New 
Waterford Rd., 14 ft. wide, involving 9419 
sq.yd. bituminous macadam, to Hepburn & 
McLean, Lisbon, $24,279; 2.24 mi. Colum- 
biana and Leetonia Rd., 18,316 sq.ya. bitu- 
minous macadam, to Morgan Bros., Lee- 
tonia, $46,127. 


_ *0., Springfield—City let contract pav- 
ing Limestone St. from North to Rice Sts 
wood block and asphalt on concrete bas¢ 
to E. Ryan, Cincinnati, $130,000. Contract 
was awarded on basis of revised estimate 
after no bids were received on original 
estimate. Noted July 31. 


*0., Toledo—Comrs. Lucas Co. let con- 
tracts to. M. P. Hannin, 434 Valentins 
Bldg., paving 256 mi. Obee Rd., 10 ft 
wide, involving 14,900 sq.vd. waterbound 
macadam and 11,854cu.yd. excav., cost 
$19,967, 2.96 mi. Midway Rd., 10 ft. wid 
17,240 sq.yd. waterbound macadam and 
14,641 cu.yd. excav., $29,436, 1.44 mi. Suder 
Ave., 16 ft. wide, 13,590 sq.yd. plain con- 
crete and 4437 cu.yd. excav., $34,293; T 
P. Garrigan Co., 109 St. Clair St., 2.01 mi 
Seaman St., 16 ft. wide, 18,910 sq.yd. water- 
bound macadam and 3400 cu.yd. excay 
$34,684; P. Watters, 531 Lincoln Ave, 1.4! 
mi. Bennett Rd, 16 ft. wide, 14,500 sq.yd 
6 and 8 in. plain concrete and 5519 cu.yd 
excav., $39,105; Schneider & Benschoter 
398 Batavia St., 1.02 mi. Bury Rd. 16 ft 
wide, 9500 sq.yd. waterbound macadam and 
3411 cu.yd. excav., $17,368. Noted July 31 


*Mich., Detroit—City let contract to J 
Porath, 34 McGraw Bldg., paving Alley No 
1046, cost $3817; No. 1047, $1908; No 
1048, $1451; No. 1051, $1313; No. 1053 
$2119; No. 1054, $1300; No. 1055, $2926; 
No. 1056, $3755; Otis Constr. Co., 806 Ham- 
mond Bldg., No. 1049, $4040; No. 1957 
$5463; Talbot Co., 400 Penobscot Bide. 
No. 1050, $3501; No. 1052, $4742. Noted 
Aug. 14. 


*Mich., Ecorse—City let contract furnish- 
ing labor and material grading and paving 
Labadie and State Sts. to Rice Constr. Co 
Wyandotte. About $52,000. Work involves 
11,500 sq.yd. concrete and 7000 lin-ft 
concrete curbing. 


*II1., Alton—Bd. Local Impvts. let contract 

paving West Cottage Ave., brick, to Staf- 
ford & Miller Constr. Co., Alton. About 
$5500. 


*Ill., Belleville—St. Clair Co. let con- 
tract grading Belleville—Mascoutah Rd. 
to Tritt Bros., Belleville, $25,413. 


*Tll., Chicago—Cook Co. let contract pav- 
ing following state and road work, Nies 
Twp., Sect. 59-15d, Route Na. 1-A, Crawford 
Ave. beginning at north city limits and ex- 
tending north to point 2275 ft., 7 in. con- 
crete, 18 ft. roadway with 4 ft. earth 
shoulders, to Ready & Callaghan Coa! “0. 
133 West Washington St., $14,708; Bioon 
and Rich Twps., Sects, 60-15d and 6)-A. 
Route 30, Flossmoor Rd. at intersection 
with Dixie Highway and extending west ° 
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and Roads (Continued) 


702 ft., 7 in. concrete, 18 ft. road- 
with 84 ft. earth shoulders, to Cen- 
\' paving Co., 133 West Washington St.. 
‘<99+ Norwood Park Twp., Sect. 61-15d, 

No. 9C, Canfield Rd. beginning at 
1 city limits and extending south to 
1512 ft., 7 in. concrete, 18 ft. road- 
6 ft. earth shoulders, to A, L. Heag- 
stedt, 133 West Washington St., $26,193. 
Noted July 31. 

xWis., Clintonville—City let contract grad- 
ing and paving 2.1 mi. 3rd and Main Sts., 
18 ft. wide, to Olson & Thompson, Clinton- 
ville, $17,492. Work involves 7000 sq.yd. 
concrete, 2109 lin.ft. concrete curb and gut- 
ter and 1850 lin.ft. concrete sidewalks. 


*Wis., Reedsburg—City let contract-grad- 
ing and paving South Water and 6th Sts., 
2 mi. Park Ave. 18 ft. wide, to Sweeney 
Bros., Main St., 21,790. Noted Aug. 7. 

*la., Marion—City let contract improv- 
ing main streets, to Ford Paving Co., 208 
ond Ave., Cedar Rapids, concrete paving 
$2.96 per yd., brick block, $3.94 per yd., 
grading, $0.80 per yd., curbing, $0.85 per ft. 

*xMinn., Appleton—H. W. Steele, village 
aud., let contract for 21,987 sq.yd. pave- 
ment, to Johnson & Drake, 905 Plymouth 
Bidg., Minneapolis, $3.36 per sq.yd. Noted 
June 26. 

*Minn., Little Falls—Morrison Co. will 
grade and gravel 24 mi. Federal Aid Proj- 
ect No. 24, 24 ft. wide. Work will be done 
by county day labor. Former bids re- 
jected. Noted August 14. 

*Minn., Madison—Lac Qui Parle Co. let 
contract grading and graveling 20 mi, and 
graveling 30 mi. Federal Aid Projects Nos. 
54. 55 and 56, 24 ft. wide, to Siems, Hel- 
mars & Schaffner, Guardian Life Bldg., 
St. Paul. About, $115,000. Noted June 12. 

*xMinn., Windom—Comrs. Cottonwood 
Co let contract grading 17 mi. Federal 
Aid. Project No. 43, State Rd. No. 12, 12 
ft. wide, to Cameron, Joyce & Co., Keokuk, 
Ia About $26,000. Noted May 29. 


*Kan., Junction City—City let contract 
paving 13th St. from Jackson to Monroe 
St. and 9th St. to Highway, to E. T. Meek 
Co.. Muskogee, Okla., 2 course concrete, 
$2.32 per sq.yd.; M. A. Amerman, Salina, 
vertical fibre on 5 in. base, $3.75 per sq.yd. 
Noted July 10. 

*Neb., Fremont—Dodge Co. let contract 
paving 6 mi. road to H. Murphy Constr. Co., 
204 Karbach Blk., Omaha, $179,270. Noted 
July 17. 


*S. D., Millbank—Town let contract for 
10,000 sq.yd. conerete paving 18 ft. wide, 
to Campbell Constr. Co., 3050 Hennepin 
Ave., Minneapolis, $35,749. Noted June 12. 


* Wyoming—State Highway Comn., Chey- 
enne, let contract building 2.16 mi. Lincoln 
Highway from Laramie east, Contr. No. 
32, Albany Co., Ames & Braisted, Lara- 
mie, about $26,153; 9.2 mi. Platt River 
Highway, Sect. 1, from Lingle to Torring- 
ton, Contr. 37, Goshen Co., to S. L. Smith, 
Henry, Neb., grading and culverts, $35,090, 
Levy Constr. Co., 630 Symes Bldg., Denver, 
concrete and bridgework, $11,000; 3.38 mi. 
Yellowstone Highway from Thermopblis 
north, Contr. No. 38, Hot Springs Co., to 
D. R. Malcolm, Casper, $30,000; 4.16 mi. 
Sheridan-Dietz Rd., Contr. 28, Sheridan Co., 
os < Johnson, Sheridan, $45,000. Noted 
July 24, 


*Mont., Lewistown—City let contract 
to C. W. Johnson, 216 West Corcoran St., 
grading and paving with bitulithic, Boule- 
vard St. from 7th to lith Aves., $16,833; 
boulevarding and grading various streets 
in Dist. No, 32, $21,862; boulevarding and 
erading Barnes St. from 5th to 6th Aves. 
and Erie St. from 4th to 9th Aves., $11,- 
524. Noted June 19 


*Mo., St. Louis—Bd. Pub. Serv. let con- 
tracts to Granite-Bituminous Paving Co., 
Ry. Exch. Bldg., improving and_ paving 
laska St. from Kingshighway to Brannon 
\ve. and Brannon Ave. from Walsh St. to 
Nottingham Ave., 40 ft. wide, cost $16,379 
ind $29,941 respectively ; to J. F. McMahon 
Constr. Co., Title Guarantee Bldg., 7th and 
Chestnut Sts., rebuilding and paving Lom- 
bard St. from 2nd to 4th Sts., 40 ft. wide, 
$10,330. Noted June 26. 


*Texas—State Highway Dept., Austin, let 
contract earth and gravel surfacing and 
building rein.-con. drainage structures on 
10.849 mi. Highway No. 30, from 1 mi. 
north of Buffalo Gap south to 1 mi. west of 
Tuscola, 16 and 24 ft. wide, (b) 20.66 mi. 
lighway No. 30 from Abilene to Runnels 
Co. line, 16 ft. wide, (c) 2,998 mi. Highway 
ay 7, 16 ft. wide, (d) 5.405 mi. Highway 
Phe 7, 16 ft. wide, from Womack Constr. 
-0.. Houston, (a) $30,719, (b) $60,117, (¢e) 
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SEWERAGE SYSTEM—PLEASANTVILLE, WN. Jd. 


Bids were received by city for constructing sanitary sewerage system, from (A) 
Edwin G. Britz, 1759-61 Park Ave... New York City, (awarded contract); (B) E. H 


Oliver Constr. Co., 1205 Real Estate Trust 


Ferry Street., Easton, Pa.; (PD) Bruno 
Martin & Miller, Caldwell, N. J., 
were as follows: 


790 lin.ft. 8-in. t.c. pipe, 0-4 ft. deep 
5,917 lin ft. 8in, t.c. pipe, 4-6 ft. deep 
25,578 lin.ft. &in. t.c. pipe, 6-8 ft. deep 
1,782 lin.ft. 8-in. t.c. pipe, 8-10 ft. deep 
865 lin ft. 8in. t.c. pipe, 10-12 ft. deep. 
261 lin.ft. 10-in. t.c. pipe, 0—4 ft. deep. 
3,997 lin.ft. 10-in. t.c. pipe, 4-6 ft deep 
3,175 lin.ft. 10-in. t.c. pipe, 6-8 ft. deep... 
1,483 lin. ft. 10-in. t.c. pipe, 8-10 ft. deep 
586 lin.ft. 10-in. t.c. pipe, 10-12 ft. deep 
218 lin.ft. 10-in. t.c. pipe, 12-14 ft. deep 
120 lin.ft. 12-in. t.c. pipe, 0-4 ft. deep 
1,532 lin.ft. 12-in. t.c. pipe, 4-6 ft. deep 
384 lin.ft. 12-in. t.c. pipe, 6-8 ft. deep 
1,142 lin.ft. 12-in. t.c. pipe, 8-10 ft ap 

544 lin.ft. 12-in. t.c. pipe, 10-12 ft. deep 

240 lin.ft. 12-in. t.c. pipe, 12-14 ft. deep. 

60 lin. ft. 15-in. t.c. pipe, 0-4 ft. deep. .... 

100 lin ft. 15-in. t.c. pipe, 4-6 ft. deep. . . 

40 lin.ft. 15-in. t.c. pipe, 6-8 ft. deep 

96 lin ft. 10-in. c.-i. pipe, 6-8 ft. deep 

96 lin.ft. 10-in. c.-i. pipe, 4-6 ft. deep... 

60 lin.ft. 10-in. c.-i. pipe, 14-16 ft. deep. 

96 lin ft. 12-in. c.-i. pipe, tunneled.... . 

36 lin.ft. 8in. c.-i. pipe, 8-10 ft. deep 

60 lin.ft. 12-in. c.-i. pipe, 16-18 ft. deep 

969 t.c. 8x5 in. “Y” branches.......... 

189 t.c. 10x5 in. “Y” branches.... 

100 t.c. 12x5in. “Y” branches..... : 

9,864 lin.ft. 5-in. t.c. house connections 

150 ver. ft. 5-in. t.c. deep house connections. 
8 manholes, type ‘A’ 0-4 ft. deep 

26 manholes, type ““A"’ 4-6 ft. deep.. 

68 manholes, type “A"’ 6-8 ft. deep 

12 manholes, type “‘A’’ 8-10 ft. deep. 

7 manholes, type ‘‘A” 10-12 ft. deep 

2 manholes, type “A” 12-14 ft. deep 

1 flush tank, type “‘A’’ 6-8 ft. deep 

7 flush tanks, type “B" 6-8 ft. deep 

4 flush tanks, type ‘““B-B” 4-6 ft. deep. 

15 lampholes, complete................ 

1,865 sq.yd. bituminous repaving. 

35,000 lin.ft. trench gravel repaving. 

70 manhole buckets. ....... a ord 

500 lin.ft. 5-in. t.c. pipe, class “B"’ joints 
2,500 lin.ft. 8in. t.c. pipe, class ““B"’ joints... 
2,000 lin.ft. 10-in. t.c. pipe, class ““B" joints. 
2,000 lin.ft. 12-in. t.c. pipe, class ‘‘B" joints 
200 lin.ft. 15-in. t.c. pipe, class “B" joints. 

20 ver. ft. drop pipe in drop manhole 

3,000 b.m. rough Seahools or pine, 2x8-in. plank. 
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$14,181, (ad) $23,763; Sanders Bros., Miami, 
(a) $30,984, (b) $61,818, (c) $14,043, (d) 
$23,280. Noted Aug. 7. 


*Tex., Brownwood—Brown Co. let con- 
tract building Oil Belt Highway through 
Blanket Precinct, to Smith & Helms, 
Temple, $87,791. 


Tex., Canton—Van Zandt Co. received 
bids building graveled road and rein.-con. 
drainage structures on 9.889 mi. Highway 
No. 15 or Dixie Highway, Federal Aid Pro- 
ject No. 84, 24 ft. wide, from D. Laroe, 
Chandler, $126,213; Allhands & Davis, 
Wills Point, $133,128. Noted June 5. 


Tex., Clarksville—Red River Co. received 
bids gravel surfacing and building rein.- 
con. drainage structures on 16 mi. Highway 
No. 35, known as “Choctaw Trail,”’ 14 ft. 
wide, involving 33.56 acres clearing and 
grubbing, 543 cu.yd. Class “A” concrete, 
89,265 cu.yd. unclassified earth excav., 
34,394 Ib. reinforcing steel, 816 bbl. Port- 
land cement, ete., from Harris & Powell, 
Tyler, $79,773; Sline, Stanley & Beyers, 
Waco, $87,865; Allhands & Davis, Wills 
Point, $88,131. Noted July 17. 


*Tex., Orange—Orange Co. let contract 
improving roads and bridges, to Westcott 
Eng. Co., 111 West Washington St., Chi- 
cago. About $1,000,000. Noted May 22. 


Tex., Seymour—Baylor Co. received only 
bid draining and gravel surfacing with 
caliche or clay 4.31 mi. Highway No. 30, 
east and west of here, 16 ft. wide, involving 
11,589 cu.yd. earth excav., 75 cu.yd. Class 
A, 31 cu.yd. Class B and 18 cu.yd. Class 
C concrete, 8409 Ib. reinforcing steel and 
146 ft. 12-30 in. ci. pipe, from W. E. 
Stephens, Seymour, $24,401. Noted July 31. 


*Tex., Tyler—Smith Co. let contract buil1- 
ing roads, to D. K. Caldwell, Jackson, Miss. 
About $1,500,000. 


Tex., Vernon—wWilbarger Co. received 
bid paving (a) 4.66 mi. Vernon-Oklaunion 
Rd., Highway No. 5, Federal Aid Project 
No. 57, 14 ft. wide, involving 43,600 sq.yd. 
pavement, (b) Vernon-Oklaunion Rd., in- 


$113,593. 


Bidg., Phila (C) Ralph E. Relly, 182! 
Pizzimenti, Pitman, N . 103,676; (CE) 
The unit bids of the lowest 3 bidders 


A B Cc 
$0.75 $0 98 BE $0.73 
.80 1.00 80 
.90 1.05 115 
1.40 1.90 1.80 
1.80 2.50 2.80 
1.00 1.15 83 
1.10 1.15 .90 
1.20 1.20 1.20 
1.80 2.00 2.00 
2.30 3.00 3.00 
3.00 4.50 4.50 
1.20 1.20 1.00 
1.50 1.20 1.00 
2.00 1.70 1.34 
3.00 2.10 2.40 
4.00 3.00 3.40 
5.00 4.00 4.80 
1.70 1.70 1.20 
2.10 1.90 1.40 
3.00 2.45 1.60 
6.00 10.00 7.00 
5.00 10.00 6.00 
10.00 25.00 20.00 
15.00 25.00 30 00 
7.00 10.00 20.00 
18.00 30 00 30.00 
.70 80 .65 
1.00 1.35 75 
1.25 1.65 85 
.60 .65 75 
.70 40 .40 
45.00 63.00 50.00 
50.00 65.00 60.00 
60.00 80.00 80.00 
pies § 75.00 100.00 100.00 
90.00 120.00 135.00 
120.00 160.00 200 00 
190.00 220.00 185.00 
120.00 190.00 125.00 
125.00 180,00 110.00 
15.00 15.00 20.00 
2.30 2.75 1.50 
10 .06 -25 
4.00 6.00 5.00 
i .09 +08 
15 14 10 
18 «17 oan 
22 -23 -20 
-28 -28 .30 
4.00 4.00 1.50 
60.00 80.00 75.00 
base ates $86,310 . $98,879 = g$102,979 


volving 8180 sq.yd. pavement, (1) mono- 
lithic brick, (2) 3 in. brick, (3) 6 in. one 
course concrete, from H K. McCollum, ist 
Natl. Bank Bldg, Ft. Worth, (al) $3.98 
per sq.yd., total cost, $173,328, (a2) $4.30, 
$187,480, (a3) $3.63, $157,832; (b1) $3.45, 
$28,221, (b2) $3.85, $31,493, (b3) $3.25, 
$26,585. Noted Mar. 27. 


*xOkla., Poteau—City let contract paving 
main streets and alleys, with concrete, to 
meeaae Constr. Co., Little Rock, Ark. About 


*N. M., Alamogordo—City let contract 
laying concrete sidewalks on 10th St., New 
York, Indiana and Ohio Aves., 10 ft. wide, 
involving over 60,000 sq.yd. concrete on 4 in. 
concrete base, to A. M. Horn, Alamogordo, 
at $0.164 per sq.ft. About $10,000. 


*xIdaho, Sand Point—City let contract 
building 241,857 sq.ft. concrete sidewalk, 
to Lord Constr. Co., Hamilton, Mont. About 
$48,000. 


*Utah—State Highway Comn., Salt Lake 
City, let contract surfacing 2.94 mi. Provo 
Heber Rd. in Provo Canyon, 18-20 ft. wide, 
to Heislett Constr. Co., Salt Lake City, 
$32,270. 


* Wash., Centralia—City Council let con- 
tract paving 1st St., et al., involving 11,055 
sq.yd. 1 course concrete, to Hendricks, Al- 
bers & Son, Centralia, $33,353. 


*Wash., Kent—City Council let contract 
building concrete sidewalks on 3 mi. Main 
St., et al., to Ford & White, Auburn, $16,768. 


Wash., Seattle—-Bd. Pub. Wks, received 
bids Aug. 8, paving 12th Ave. N. E., in- 
volving 9275 sq.yd. 6 or 7 in. concrete, 
5920 lin.ft. concrete curbing and 2100 cu.yd. 
earth excav., from J. L. Smith, $31,448; 
Kaiser Paving Co., $32,541; Fiorito Bros., 
$35,770. Contractors all of Seattle. 


*xWash., Seattle—Comrs. King Co. let 
contract grading and peving 3.19 mi. E. G. 
Sylvester Rd., 16 ft. wide, involving 29,675 
sq.yd. 1 course concrete and 71,000 cu.yd. 
earth excav., to G. A. Ferguson, 628 llth 
Ave., $83,750. Noted July 24. 
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Streets and Roads (Continued) 


* Oregon—State 
let contract grading 9.5 mi. Butte Creek 
Sect. of John Day Highway, Wheeler Co., 
to J. F. Clarkson, Vancouver St., Portland, 
$47,743; 9.8 mi., Canyonville-Myrtle Creek 
Sect. Pacific Highway, Douglas Co., to H. 
J. Hildeburn, Roseburg, $85,950; grading 
and macadamizing 8.5 mi. Yoncalla Sect. 
Pacific Highway, Douglas Co., to A. An- 
derson, Drain, $97,820; 9.7 mi. Haines- 
Baker Sect. Old Oregon Trail, Baker Co., to 
F. C. Oxman, Portland, $96,074; paving 
4.16 mi. Salem-Brooks Sect. Pacific High- 
way, Marion Co., to Blake-Compton Co., 
Portland, $92,446; 2 mi. Dalles-Three Mile 


Highway Comn., Salem, 


Sect. of The Dalles-California Highway, 
Wasco Co., to United Contg. Co., Northwest 
Bank Bldg.. Partland, $46,189; 11.8 mi. 
Athena-Mifton Sect., Umatilla Cay and 


macadamizing 4.5 mi. Stage Rd. Pass-Wolf 
Creek Sect. Pacific Highway, Josephine Co., 
to Warren Constr. Co., Journal Bldg., Port- 
land, $260,940 and $40,125 respectively. 
Noted July 31 

Oregon—State Highway Comn., Portland, 
received bids Aug. 5, improving (a) .9 ml. 
Rainier City Sect. Columbia River Highway, 
Columbia Co., (b) 23.9 mi. Jefferson Co. 
Line-Bend Sect. The Dalles-California High- 


way, Deschutes Co., (cl) 5.3 Roseburg- 
Wilbur Sect. Pacific Highway, (c2) 11.1 
mi Canyonville-Galesville Sect Pacific 
Highway, Douglas Co., (d) 1.4 mi. Divide- 
Douglas Co. Line Sect. Pacific Highway, 
Lane Co., (e) 3.9 mi. Lone Pine-Hot Lake 
Sect. Old Oregon Trail, Union Co., (f) 7.9 
mi. Yambhill-Gaston Sect., Forest Grove- 
MeMinnville Highway, Yamhill Co., (3) 
corrugated iron pipe, (4) crushed stone 
macadam, (5) broken stone macadam, 
(6) crushed gravel macadam, (7) run 
of bank gravel macadam, from _ Port- 
land Bridge Co., Yeon Bldg., Port- 
land, (a) $26,935; Johnson Contract 
Co., Lumber Exch. Bldg., (b3) $109,185; 


Clarke-Henry Constr. Co., (cl) $48,550; J. 
Hampshire Co., (c2) cost plus 10%; L. O. 
Herrold, Salem, (c2) $78,610; Warren 
Constr. Co., Journal Bldg., Portland, (c2) 
$74,243; J. H. Hawley & Co., (d4) $13,801, 
(a5) $13,801; Northwest Constr. Co., (f6) 
$106,672; Yamhill Co. Court, McMinnville, 
(f7) $93,893. Noted July 31. 


Ore., Portland—City Council 
bids Aug. 6, improving (a) East 
from East Glisan St. to Thorburn 
Fast 6th St. and Tacoma Ave., (c) 
St. from Lombard to Oberlin Sts., (d) Linn 
Ave. from East 9th to East 11th Sts. (e) 
Kern Park from 67th St. S. E. to 46th 
Ave., (f) Webster St. from Denver Ave 
to Gay St., (g) East Caruthers St. from 
Brushs 2nd addition to East 26th St., (h) 
East 13th St. from Alberta to Humboldt 
Sts., (i) Smith Ave. from Bristol to Fes- 
senden Sts., (j) East 30th St. from Holman 
St. to Ainsworth Ave., (k) 5th Ave. from 
Nevada St. to Taylor’s Ferry Rd., (1) Elliott 
Ave. from Hawthorne Ave. to Division St., 
(m) Kilingsworth Ave., from 30th to 42nd 
Sts.. (nm) East 8th and Jarrett Sts. (0) 
East 33rd St. from Shaver to Fremont Sts., 
(p) East 33rd and Tibett Sts., (q) East 69th 
St. from Siskiyou St. to Sandy Blvd., (r) 
Leo Ave. from Milwaukee to Bast 13th Sts., 
(s) East Market St., from 29th to 30th Sts., 
(t) Emerson St. from Denver Ave. to Dela- 
ware Sts., (u) East 12th St. from Going to 
Alberta Sts., (1) asphaltic concrete No. 1 
in roadway, (2) asphaltic concrete No. 1 re- 
dress, (3) concrete pavement in roadway, 
(4) asphaltic concrete No. 1 top 2 in. thick, 
(5) concrete pavement No. 1 in roadway, 






received 
72nd St. 
Ave., (b) 
Stockton 


(6) concrete No. 1 from 
Warren Constr. Co. Journal Bldg., (al) 
$1.42 per sq.yd., total $14.346. (b) $28,093, 


(cl) $1.59 per sq.yd., $6771, (d1) $1.53 per 


sq.yd., $5698, (f1) $1.48 per sq.yd., $4367, 
(z1) $1.31 per sq.yvd., $1290. (h1) $1.42 
per sq.yd., $2480, (j1) $1.43 per sq.yd., 


$7902, (12) $1.89 per sq.yd., $25,129, (m1) 


$1.49 per sq.yd.. $20,945, (nl) $1.48 per 
sq.yd., $14,107, (01) $1.37 per sq.yd., $21,- 
552. (pl) $1.85 per sq.yd., $11,708, (ql) 


$1.46 per sq.yd., $2951, (rl) $1.42 per sq.yd.. 
$9843, (sl) $1.34 per sq.yd., $2860, (t1) 
$1.48 per sq.yd., $10,274, (ul) $1.42 per sq. 
yd., $8852; 

Cochran Bros., Portland, (c3) $2.25 per 
sq.yd., $5605, (g) $1537, (h3) $2.10 per 
sq.yd., $2310, (m3) $2.15 per sq.yd., $13,- 
639, (0) $22,226, (s) $2750, (t3) $2.10 per 
sq.yd., $9620, (u) $8466; 

Municipal Paving Plant, (c4) $1.00 per 
sq.yd., $1332. (d) $1360, (f) $1430, (ge) 
$622, Ch) $935. (mn) $4185, (0) $9486, (p) 
$5298, (r) $3736, (s) $656, (t) $4120, (u) 
$3218: J. Keating, (45) $2.35 per sq.yd., 
$5737. (r5) $2.30 per sq.yd., $10,706; 

S. Simonsen, 841 East 10th St.. N., (k6) 
$2.40 per sq.vd., $14,243, (06) $2.05 per sq. 
yd., $20,927. (p6) $2.08 per a4. 74. $12,252 ; 

J. Rebman, (i) $2725; J. Rahn, (i) $3432. 
Noted Aug. i4. 
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*Ore., Sheridan—City let 
ing and placing drain tile on various 
streets, to V. R. Dennis Constr. Co., 
Minnville and C. W. Cook, Sheridan. 
involves 2750 sq.yd. asphaltic concrete, 
5237 sq.yd. waterbound macadam and 3000 
sq.yd. resurface macadam. Noted July 31. 


*Cal., Colusa—City let contract paving 
Main St., et al, to Clark & Henry Constr. 
Co., Stockton. About $75,000. Work in- 
volves concrete paving $.26 per sq-ft., finish 


grading, $0.03 sq.ft., concrete curbs and 
gutters, $1 lin.ft. 
*Cal., Fairfield—Bd. Supervs., Solano 


Co., let contract grading and paving 6 mi. 
roads in Suisun Valley, concrete, to Bates 
& Borland, 593 Market St., San Francisco, 
$143,220. 


*Cal., Los Angeles—Bd. Pub. Wks., let 
contract building 44 mi. highway from 
here to San Pedro Harbor, known as Muni- 
cipal Impvt. Dist. No. 7, 20 ft. wide, to 
P. L. Ferry, 614 East Acacia St., Glendale, 
$156,093. Work involves 435,000 sq.ft. con- 
crete paving, $0.15 per sq.ft., 214,280 sq.ft. 
grading, oiling and rolling, $0.05, excava- 
tion, $70,000, concrete, timber, vitr. pipe 
culverts, bulkheads, ete., $10,000, 258 ft. 
cement curb, $0.50 per ft. Noted July 24. 


*Cal., Los Angeles—City let contract 
building Normandie Ave., involving 148,028 
sq.ft. grading, 142 sq.ft. asphalt paving, 
147,886 sq.ft. Warrenite paving, 724 lin-ft. 
cement curbing, 2990 sq.ft. cement walks, 
6247 sq.ft. concrete gutters, 1610 sq.ft. gran- 
ite block gutters, and 6 in. house connect- 
ing sewers, to G. H. Oswalk, 356 Bway., 
$44,034. 


Cal., Martinez—RPd. Superv. Contra Costa 
Co. received only bid surfacing 44 mi. road 
between Pittsburgh and Antioch, asphalt, 
from A. H. Kapperud, Martinez, $33,000. 


*xCal., Newport Beach—City let contract 


paving 28th, 30th and 31st Sts. and alley, 
to Rogers Bros. Co., 350 Merrick St., Los 
Angeles, street paving, $.258 per sq.ft. 


alley paving. $.083 per sq.ft., total, $18,480. 
Noted July 31. 


*Cal, Oakland—City let 
proving 37th Ave. from East 14th St. to 
southwest line, involving 7361 sq.yd. oil 
macadam, 3218 lin.ft. conerete curbing and 
12,457 sq.ft. concrete guttering, to Hutch- 
inson Co., 444 17th St., $17,632; 87th Ave., 
involving 5573 sq.yd. oil macadam, 3703 
lin.ft. redwood curbing and 10,596 sq.ft. 
concrete guttering, to Bates & Borland, 
Bway. and 12th St., $13,223. Noted Aug. 14. 


*xCal., San- Diego—City Council let con- 
tract to Fairchild-Gilmore-Wilton Co., 25 
14th St., improving Morena Blvd. and Linda 
Ave., involving 4940.6 cu.yd. excav. and 
4122.3 cu.yd. embankment in berms at 50 
cts. per cu.yd., 343,424 sq.ft. 14 in. War- 
renite on 4 in. concrete base, 25 cts. per 
sq.ft., culverts, $6000. Noted Aug. 7. 


contract im- 


Railways 


BIDS DESIRED 


Connecticut—Connecticut Co., 185 Church 
St., New Haven, soon receives bids laying 
about 1,000 ft. grooved rail tracks with 
several switches over State and Water Sts. 
Bridgeport, in connection with new plaza. 
About $35,000. 


Ontario—City of Toronto soon receives 
bids building double track line on Bloors 
St. from Quebec to Runnymede Aves. 
About $160,000. R. C. Harris, City Hall, 
ener. 


Ontario—City of Toronto having report 
prepared by R. C. Harris, city engr., for 
extension of civic electric car line and pur- 
chase of new cars, equipment, etc. About 
$5,000,000. 


Excavation and Dredging 
PROPOSED WORK 


Miss., Oxford—Ditches—Bd. Drainage 
Comrs., Lafayette Co., soon lets contract 
building ditches in Taylor and Wells Creek 
D. D. C. W. Johnson, 301 Wagner St., 
Water Valley, engr. 


Miss., Pittsboro—Ditches—Calhoun Co. 
Bd. Drainage Comrs. soon lets contract 
building ditches on Loosa Schoona River D 
D.. involving 1.250.000 cuyd. excav. ie 
W. Johnson, 301 Wagner St., Water Val- 
ley, engr. 


Ore... Klamath Falls—Reclamation—Doak 
& Brown and J. F. Adams plan to reclaim 
about 95.000 acres tule land on Upper Kla- 
math Lake and build 25 mi. dyke; also re- 
pair 15 mi. Klamath dvke. About $80,000. 


contract pav- '" 
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Cal, Placerville—Irrigation—s . 
appointed chairman of committee ; 
estimates for irrigation system 
30,000 acres in central part of E)| 
Co. Engineer not selected. 



























































BIDS DESIRED 
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N. Y¥., New York—Dredging—t'p - 
25, by M. Hurlburt, comr. docks , 
Battery PL, dredging 115,000 o, a 
north and south sides Pier 59, so 
Pier 64, north and south sides ’ 
West 52nd St., north and south sid. W 
54th St. pier, south side West 5% 
pier, North River, Manhattan Boro ’ 
cu.yd. east side Pier 36, north side }j,> 
51, 52, East 4th St. and bulkhead fou; 
14th St.. East River, Manhattan 
Contr. 1625. 

















































































































N. J., Toms River—Ditch—Until S.); 

by Mosquito Extermination Comn_ \ 
Brunswick, cutting 40,000 lin.ft ditching 
10 in. wide, 15 in. deep, 2500 lin.ft n 
wide, 30 in. deep in Salt Marshes of O.... 
Co. also 130,000 lin.ft., 30 in. deep. (a, 
May Co. (Cape May). T. J. Headly 
ecutive officer. 
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Emmetsburg—Drainage—U nti) 






































26, by W. F. Eagon, aud. Palo Alto = 
for drainage work in Dist. No. 41. i; vo 
ing 111,512 cu.yd. earth execav. and 
lin.ft. 6-20 lin.ft. tile About $100, 

















G. R. Campbell, Emmetsburg, engr 























Ia., Ft. Dodge—Drainage 
by M. N. Osmundson, engr., Ft. Dodge. for 
drainage work, involving 86,000 ey vq 
earth excav., 46 intakes, ete., in Webster 
and Humboldt Counties. About $87,161 





Until Sept 





















































Minn., Redwood Falls—Drainage—|. 
varson, co, aud., receiving bids building 
Ditch No. 24, Sec. 11, Branches 26 to 3} 
involving 1000 ft. 20 in. tile, 2900 ft. 18 
in., 3500 ft. 16 in., 1200 ft. 15 in., 3400 ft 
14 in., 4300 ft. 12 in., 10,800 ft. 10 in., 680° 
ft. 8 in., 1600 ft. 7 in., 3700 ft. 6 in. tile 
28 sewer pipe inlets, cost, $14,057; Sect. 9 
Branches 12 to 24, 2000 ft. 22 in. tile, 2000 












































































































ft., 20 in., 1400 ft. 18 in., 4100 ft. 16 in 
3000 ft. 14 in. 12,100 ft. 12 in., 10,900 ft 
10 in., 12,100 ft. 8 in., 4650 ft. 7 in., 270 

















ft 6 in. tile, 42 sewer pipe inlets with ci 
grates and 1 bulkhead, $19,438; Sect. 1 

Branches 25A to 25M, 500 ft. 22 in. til 
1400 ft. 20 in., 3900 ft. 14 in., 7200 ft. 12 
in., 10,600 ft. 10 in., 800 ft. No 2 18 
in. sewer pipe with cement joints, 36 sewer 
pipe inlets, $17,527. F. H. Anthony, Mor- 
gan, engr. 



























































Minn., Tower—Dredging—Until Sept. 22 
by W. H. Borgen, aud. St. Louis Co., (Du- 
luth, dredging 5000 lin. ft. channel to 
depth of 8 ft. below water line near Tow 
Rivers, involving 5000 lin.ft. pile protection 
and 27,911 cu.yd. excav. Former bids re- 
jected. Noted July 31. 











































































PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 




















*N. Y., Brooklyn—Dredging—F. Riegel- 
mann, boro. pres., let contract dredging 
Wallabout Canal from Hewes St. to point 








1500 ft. north of Hewes St., to New Jersey 
Shipbuilding & Dredging Co., 66 Orchard 

































































St. About $18,810. Noted Aug. 7 
Industrial Works 
PROPOSED WORK 
Mass., Springfield—A. Freedman. 27 
Church St. soon receives bids building | 














story, 70 x 107 ft., brick and concret: 
garage, rein.-con. flooring, concrete founda- 
tion, on Liberty St. About $25,000. Private 






























































plans. 

Mass., Worcester—E. T. Chapin, archt. 
State Mutual Bldg., soon receives bids 
building 1 story, 55 x 120 ft., brick and 
concrete garage, rein.-con, flooring, con- 
crete foundation, on Pleasant St., for F. W 











Lewis, 384 Pleasant St. About $30,000 

















R. I., Providence—D. M. Watkins Co., 95 
Pine St., plans to build 2 story, 100 x 125 
ft. brick and mill construction factory, con- 
crete foundation, on Pine and Foster Sts. 
About $70,000. W. R. Walker & Son, 1' 
Custom House St., archts. 






























R. I., Woonsocket—French Worsted ©o 
Hamlet Ave., soon lets contract building ! 
and 2 story, 46 x 249 ft., brick and mill 
construction addition to wool sorting plant 
concrete foundation. About $50,000. W. F 
Fontaine, 285 Main St., archt. 
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industrial Works (Continued) 


Conn., East Hartford Safety Ladder Co., 
ind St., having plans prepared for 

story factory and storage shed. About 
625,06 Private plans. 

Hartford—Boring & Tilton, archts. 
rs.. 52 Vanderbilt Ave., New_York 
eive bids about Aug. 27, building 4 
5% x 112 ft., rein.-con. and steel addi- 
, factory, rein.-con, flooring, concrete 
ation, for Whitney Mfg. Co., Bar- 
tholomew Ave. 

Conn. New Haven—New Haven Stove 
hepair Co. 488 State St., soon receives bids 
building 1 story? 60 x 105 ft. brick and 
eee] garage, rein.-con. flooring, concrete 
foundation, on State St. About $25,000. J. 
Weinstein, 6 Church St., archt. 

Conn., New Haven—H. Puddicombe & 
Co.. 87 Qrange St., plan to build 1 story, 
44 x 88 ft. brick, steel and concrete ware- 
house, rein.-con. flooring, concrete founda- 
ton. on Henry and County Sts. About 
29g 00. C. BE. Hubbell, 320 5th Ave. New 
York City, archt. 

Conn., Plainville—W. J. Cahill Co., 19 
North George St., Meriden, plans to build 
brick warehouse on Whitney St., here. 
About $40,000. Architect not selected. 





oo T 


Conn.. 


and ens 


story 





Conn., Storrs (Eagleville P. O.)—Con- 
necticut. Agricultural College plans to 
build new dairy barns and dormitory to 
replace ones recently destroyed by fire. 
About $150,000. Engineer not selected. 


Conn.. Windsor Locks—Greenwood _& 
Noerr, archts. and engrs., 847 Main St, 
Hartford, soon let contract building 5 story, 
55 x 100 ft., rein.-con. addition to mill, 
eonerete foundation, for C. H. Dexter & 
Son. Inc., Windsor Locks. About $100,000. 


N. Y.. Binghamton—Kroehler Mfg. Co., 
Frederick St., plans to build 4 story, 100 x 
150 ft. brick factory. Cost between $125,- 


000 and $150,000. 


N. Y., Dunkirk—Amer. Locomotive Wks., 
North Jay St., Schenectady, soon receives 
bids building 1 story, 70 x 244 ft. brick, 
rein-con. and steel shop, concrete founda- 
tion. About $70,000. Private plans. 





N. ¥., Geneva—O’' Malley Motor Co. plans 
to build 3 story, 50 x 100 ft., brick garage, 
machine shop and service station, on Canal 
and Exchange Sts. About $40,000. Address 
Pp. O'Malley, Geneva. 


N. Y., Long Island City—W. C. Van 
Brunt Iron Wks, 14th Ave., plans to build 
300 x 310 ft. rein.-con. and steel factory, 
concrete foundation, on Borden Ave., 
Marsh and Fox Sts. Architect not selected. 


N. ¥., New York—F, Alberti, 186 Bleecker 
St. having plans prepared by F. E. Vitolo, 
archt. and engr, 56 West 45th St., for 1 
story, 59 x 8&3 ft., brick and steel garage, 
rein.-con. flooring, corerete foundation, at 
68 7th Ave. About $30,000. 


N. Y.. New York—Bronx Consumers Ice 
Co. having plans prepared by M. Hansle, 
archt. and engr., 3307 3rd Ave., for alter- 
ing 1 and 2 story, 146 x 155 ft. ice plant, 
brick and steel, on Devoe Ave. and 180th 
St. About $60,000. 


N. Y¥., New York—C. Cory Co., 290 
Hudson St., having plans prepared by R. C. 
Cory, archt. and engr., 39 Cortlandt St., 
for 6 story, 75 x 150 ft.. brick and rein.- 
con. faetory, rein.-con. flooring, .concrete 
foundation, About $200,000. 


N. Y New York—D. Golden, 150 Bway., 
having plans prepared by P. J. Murray, 
archt., 141 East 40th St., for 4 story, 100 x 
100 ft. brick and steel service station, brick 
foundation, at 229 West 60th St. About 


S8O000, 


_N. ¥., New York—Swift & Co., 32 10th 
\ soon let contract building 10 story 
rein.-con. and steel refrigerating plant, 
rein.-con. flooring, concrete foundation, on 
West 14th St. About $1,000,000. Private 
plans. Noted July 31. 


N. Y¥., Poughkeepsie—O. Wolpert, archt. 
ind engr., 63 Park Ave., New York City, 
on lets contract building 1 story, 80 x 140 
brick and steel factory, rein.-con. floor- 
concrete foundation, on Fulton St., 
“ About $50,000. Owner’s name with- 


( 


ne 


+ ¥.. Syracuse—Dyneto Electric Co., 
Wolf and Park Sts., plans to build 1 story, 
' x 200 ft. plant. Abovt $50,000. Archi- 
ct not selected. 


N. J., Bayonne—See “Buildings.” 


\. J., Bloomfield—N. J. Convery Co., 
rchts., 9 Clinton St., Newark, soon lets 
‘tract building 2 story, 80 x 96 ft., 








brick and mill construction factory, on 
Llewellyn Ave., here, for J. Brocki & Co., 
8 Railroad Ave., Newark. About $30,000. 

N. J., East Orange—Ward Baking Co., 
Southern Blvd., New York City, having 
plans prepared by C. B. Comstock, archt. 
and engr., 110 West 40th St.. New York 
City, for concrete, brick and steel addition 
to bakery, concrete foundation, here. About 
$100,000. 


N. J., North Bergen—J. A. Migel, Inc, 
442 4th Ave., New York City, soon lets con- 
tract building rein.-con. and_ steel silk 
mill on Hudson Blvd. About $500,000. D. 
ad 12 East Ave., Pawtucket, R. I, 
archt, 


N. J., Trenton—Belle-Meade Sweets Co., 
Prospect St., plans to build 1 story, 40 x 
200 ft. addition to factory. About $40,000. 
W. W. Slack & Sons, St. Regis Bldg., 
archts. 


Pa., Phila.—Hess-Bright Co., Front and 
Erie Sts., plans to build 2 story, 42 x 105 
ft., rein.-con. and brick factory. 


Pa., Pittsburgh—S. A. Maxwell & Co., 
Pittsburgh, having plans prepared by 
Hunting-Davis Co., archts, and engrs., Cen- 
tury Bldg., for 9 story, 52 x 88 ft. rein.- 
con., wholesale wall paper house, concrete 
foundation, on Isabella and Sandusky Sts. 


Pa., Shamokin—W. A. Mullen having 
plans prepared by W. H. Lee, archt., 32 
South 17th St., Phila., for 2 story, 41 x 50 
ft., brick and timber factory. 


Md., Baltimore—McCormick & Co., Mc- 
Cormick Blk., Pratt St. and Market PIl., 
acquired site on Light, Barre and Charles 
Sts., and plan to build warehouse. About 
$80,000. 


Md., Baltimore—Ottenheimer Bros., 413 
North Howard St., acquired site on Milton 
Ave.. Chase St. and Pennsylvania R.R. 
and plans to build factory. About $150,000. 


Va., Richmond—Tower—Binford Electric 
Co.. 5 Governor St., and A. F. Hunt, archt., 
1107 East Main St., soon let contract build- 
ing 2 story, 90 x 116 ft. warehouse and 
office, on 4th and Cary Sts. About $50,000. 


O., Cleveland—Brown Fence & Wire Co., 
6532 Juniata Ave., plans to build 3 story, 
rein.-con., steel and brick warehouse, on 
100 x ‘180 ft. site. About $125,000. Archi- 
tect not selected. 


O., Cleveland—M. S. Kohn, 991 Blvd., 
plans to build 4 story, 75 x 235 ft., rein.- 
con., steel and brick garage and _ theatge, 
at 3910 Lorain Ave. About $150,000. Archi- 
tect not selected. 


O., Cleveland—S. Machecek, East 91st 
St. and Perkins Ave., plans to build 2 story, 
75 x 100 ft., steel and brick factory. About 
$30,000. Architect not selected. 


0., Cleveland—Martin Baking Co., 3419 
Carnegie Ave., preparing plans for 4 story, 
100 x 130 ft., rein.-con., steel and brick 
addition. About $50,000. 


O., Cleveland—W. M. Pattison Co., 777 
Rockwell Ave., having plans prepared by 
Osborn Eng. Co., engrs., 2848 Prospect 
Ave., for 4 story, 161 x 192 ft., rein.-con., 
steel and brick addition to factory, at 
9205 Detroit Ave. About $100,000. 


O., Cleveland—F. Riley, Williamson 
Bldg., plans to build 2 story, 89 x 205 ft., 
rein.-con., steel and brick garage, at 8812 
Carnegie Ave. About $60,000. Architect 
not selected. 


0., Cleveland—Standard Equipment Co., 
West 106th St. and Lorain Ave., plans to 
build 2 story, 75 x 100 ft., concrete and 
brick addition to factory, on West 110th St. 
and Lorain Ave. About $25,000. Archi- 
tect not selected. 


0., Cleveland—F. B. Stearns Motor Co., 
Euclid Ave. and Lakeview Rd., plans to 
build 4 story, 200 x 400 ft., rein.-con., steel 
and brick addition to factory on Lakeview 
Rd. About $300,000. Architect not se- 
lected. 


0., Cleveland—Ward Baking Co., South- 
ern Bivd.. New York City, having plans 
prepared by C. B. Comstock, archt. and 
engr., 110 West 40th St.. New York City, 
for bakery, concrete and steel, rein.-con. 
flooring, concrete foundation, on Superior 
St., here. About $600,000. 


0., Cleveland—G. W. Worder Co., 6530 
Carnegie Ave., preparing plans to build 2 
story, 47 x 120 ft. , steel and brick addi- 


tion to factory. About $25,000. 


0., Columbus—Carroll-Thompson Co., 539 
East Long St., plans to build 3 story, 50 x 
150 ft. concrete and brick garage and 















salesroom, on East Long St. About $75,000 
L. D. Matthews, 500 South Central Ave., 
archt. 


0., Dayten—Hubbell & Williamson, 926 
Reibold Bldg., soon receive bids building 2 
story, 40 » 125 ft., rein.-con. and brick 
garage and salesroom, rein.-con. flooring, 
concrete foundation, at 109 South Perry 
St. About $30,000. Private plans. 


0., Dayton—Natl Cash Register Co., 
Main and K Sts., soon receives bids build- 
ing 5 story, 60 x 500 ft., rein.-con. and 
brick factory, rein.-con. flooring, concrete 
foundation, on South Main St. About $1,- 
000,000. Private plans. 


0., Dayton—Republic Dayton Motor Sales 
Co., 132 East 2nd St., plans to build 1 story. 
65 x 200 ft., rein.-con. and brick garage 
and salesroom, rein.-con. flooring, concrete 
foundation, on Lehman St., near Main St 
About $75,000. Architect not selected 


0., New Lexington—R. G. Thackee soon 
lets contract building 3 story, 64 x 124 
ft., fireproof warehouse. About $60,000. O. 
C. Darst, Brunson Bldg., Columbus, archt. 


o., Piqua—Atlas Underwear Co. Plans to 
build 4 story, 80 x 140 ft., rein.-con. and 
brick factory, rein.-con. flooring, concrete 
foundation. About $125,000. Architect 
not selected. 


6., Toledo—Larrowe Milling Co., Ross- 
ford, plans to build one 85 x 100 ft., one 
85 x 320 ft., and one 85 x 400 ft., rein.- 
con, and steel warehouses, all 1 story, on 
East Bway., here. About $500,000. — 


_0., Toledo—Refrigeration Eng. Co., 301 
Nasby Bldg., plans to build factory. About 
$500,000. F. B. Riley, pres. Architect not 
selected. 


: Mich., Bay City—J. P. Beck, 1125 Janes 
St.. Saginaw, “plans to build 3 story, 100 x 
100 ft., rein.-con., brick and steel garage, 
rein.-con. flooring, concrete foundation, on 
Washington St., here. About $75,000. Archi- 
tect not selected. 


Mich., Detroit—General Ice Co., 225 
Grand River Ave., having plans prepared by 
. R. Wells, archt., 435 Woodward Ave., 
building 2 story, 90 x 131 ft. brick and 
steel wagon shop and barns, wood and 
rein.-con. flooring, concrete foundation, on 
Crane Ave., near Mack Ave. About $50,000. 


Mich., Greenville—Moore Plow & Imple- 
ment Co. having plans prepared by F. P. 
Allen & Son, engrs., Grand Rapids, build- 
ing 1 story, 50 x 80 ft. brick and steel 
foundry, concrete foundation. 


Mich., Highland Park (Detroit P. 0.)— 
Maxwell Motor Co., Oakland Ave., soon lets 
contract building 1 and 2 story, 315 x 557 
ft., rein.-con. and steel factory, rein.-con. 
flooring, concrete foundation, 


Mich., Kalamazoo—Western Board & 
Paper Co. had plans prepared by Billing- 
ham & Cobb, archts., Kalamazoo, for 2 
story, 28 x 60 ft. rein.-con. storage build- 
ing, rein.-con. flooring, concrete foundation. 
Noted June 26. 


M., Chicago—Agar Provision Co., 310 
North Green St., plans to build 5 story, 125 
x 190 ft. factory, on Fulton and Green 
Sts. About $400,000. Architect not an- 
nounced. 


ll., Chicago—Buckley Dement & Co., 632 
Sherman St., having preliminary plans pre- 
pared by S. Smith, archt., 111 West 
Monroe St., for 6 story, 100 x 120 ft. 
concrete and steel printing and mailing 
plant, rein.-con. flooring, concrete founda- 
tion, on Jackson Blvd, and Throop St. 
About $300,000. 


“TIL, Chieago—H. Channon Co., 150 North 
Market St., having plans prepared by A. S 
Alschuler, archt., 28 East Jackson St., for 
7 story, 120 x 180 ft., rein.-con. and brick 
warehouse, rein.-con. flooring, concrete 
foundation, on Randolph and Market Sts. 
About $400,000. 


Ill, Chicago—E. Edelman & Co., 351 
East Ohio St., having plans prepared by 
A. 8. Alschuler, archt., 28 East Jackson 
St., for factory. on Crawford and Shubert 
Aves. About $250,000. 


Ill., Chicago—Wilson-Jones Loose Leaf 
Co., 3021 Carrol Ave., plans to build 2 story 
250 x 400 ft. factory, on Ohio St. and 
Spaulding Ave. About $400,000. Archi 
tect not announced. 


Wis., Barton—J. M. Fellenz Co., c/o J. 
M. Fellenz, Menomonee Falls, plans to 
build 2 story, 80 x 128 ft. brick and steel 
factory, concrete foundation, on Main St., 
here. Cost between $30,000 and $40,000. 
Architect not selected 
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Industrial Works (Continued) 


Minn., Minneapolis—Long, Lamoreaux & 
Long, archts., Andrus Bldg., suon lets con- 
tract building 4 story 84 x 105 ft., rein.- 
con. and hollow tile warehouse, on 9th 
Ave., S and 3rd St., for Berman Bros., 
227 North Ist St. About $75,000. Noted 
Aug. 7. 


Kan., Chanute—See “Waterworks.” 


Kan., Salina—Webber Milling Corp. hav- 


ing plans prepared by Lehrack Contg. & 
Eng. Co., engrs., 725 Gloyd Bidg., Kansas 
City, Mo., building rein.-con, grain elevator. 
About $400,000. J. Webber, pres. 

Mo., St. Louis—Locust St. Annex Realty 
Co., 1519 Locust St. plans to build 8 story 


warehouse. About $300,000. Architect not 


selected 


Mo., St. Louis—H. J. Wise. engr., Post- 
Dispatch Bldg., soon receives bids building 
2 story, 90 x 252 ft., brick, concrete and 
steel addition to laundry, rein.-con. flooring, 
rock and concrete foundation, for A. J. 
Fuerbacher, c/o Superior Laundry Co., 1745 


South 18th St About $80,000 E. Hess, 
3226 Magnolia Ave., archt 
Tex., Waco—Texas Cordage Mill Co., 


plans to build plant. About $125,000. 


Colo., Denver—Denver Post 
Publishing Co., 1544 Champa St.,. soon re- 
eeives bids building 4 story, 50 x 125 ft., 
rein.-con., steel and brick, publishing house, 


Printing & 


rein.-con. flooring, concrete foundation, on 
Champa St. between 15th and 16th Sts 
About $150,000. H. W. J. Edbrooke, Tabor 


Opera House Bldg., archt. 


Cal., Huntington Park—Southern Cali- 
fornia Iron & Steel Co., 417 Mateo St., 
Los Angeles, plans to build plant here to 


consist of open hearth mill, nut and rivet 
shop, 2 warehouses, office, forge shop, ma- 
chine shop and galvanizing plant, all con- 
crete, steel and corrugated iron. Cost, in- 


cluding site and equipment, $1,750,000. 
Architect not selected. 

Cal, Long Beach—Long Beach Sash & 
Door Co. plans to build plant on 250 x 
330 ft. site on Anaheim St. and Euclid 
Ave About $100,000. 

Cal., Los Angeles—Barker Bros., 726 


South Bway., having plans prepared by W. 
J. Saunders, archt., 229 Laughlin Bldg., for 
3 story, 50 x 130 ft., rein.-con. warehouse 
on Hewitt St., near Palmetto St. 


Cal., Los Angeles—Bd. Pub. Serv. plans 
to build power plant on South Fork of Kern 
River, cost $10,000,000, E. F. Scattergood. 
645 South Olive St., ch. electrical engr.; 
also extend Los Angeles aqueduct and 
build feeders in Owen’s River Valley to in- 
erease supply. W. Mulholland, city engr. 


Los Angeles—Madsen Iron Wks., 
16th St. and Santa Fe Ave., purchased five- 
acre site in Vernon industrial dist. and 
plans to build new plant. 


Cal... 


Cal., Los Angeles—Matthews Paint Co., 
219 South Los Angeles St., plans to build 2 
story brick factory and warehouse on Ave. 
26 and San Fernando Rd. About $75,000. 


Architect not selected. 


Cal., Martinez—Standard Oil Co., Bush 
and Sansome Sts., San Francisco, applied 
to City Trustees for lease on waterfront 
on which to build distributing plant. 
Cost between $100,000 and $150,000. 


Co., Daven- 
ft. site on 
here, and 
$100,000. 


Cal., Pasadena—Warrenlite 
port, Ia., leased 318 x 515 
Marengo Ave. and Wallis St., 
plans to build plant. About 
Architect not selected. 


Cal., Torrance—Torrance Window Glass 
Co. plans to reconstruct factory. Plans 
include several frame, galvanized iron and 
brick buildings. About $25,000. Archi- 
tect not selected. 


Brantford—Brantford Piano Case 
Co., Alice St., plans to build 3 story, 60 
x 80 ft. concrete and brick factory addi- 
tion to present plant, concrete foundation. 
About $80,000. Ingineer not selected. 


Ont., 


Ont., Chatham—Gray-Dort Motors Co. 
Ltd., Colborne St., having plans prepared 
by Daniels & Vickery, archts., Chatham, for 
3 story, 60 x 120 ft. concrete, steel and 
brick factory, concrete foundation. About 
$100,000. 


BIDS DESIRED 


Conn., Bridgeport—Bridgeport crass Co., 
Grand St.. receiving bids building 1 story, 
150 x 


220 ft., rein.-con. brick and steel 
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BRIDGE—HUNTLEY, 
Bids were received by State Highway Cx 
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MONT, 
ommission, Helena, for construct 


ever Yellowstone River, from (A) Security Bridge Co., 502 North 32nd st line, 
(awarded contract); (B) Illinois Steel Bridge Co., 208 South La Salle St * 
(C) Burke & Co., Omaha, Neb. The unit bids were as follows: a 
A B ( 
1,070 cu_yd. class “B” concrete $29.82 $28.60 $37.8 
765,000 Ib. structural steel erected 087 0932 ; 
10,500 Ib. reinforcing steel in place 09 09 
90,000 ft.b.m. lumber in floor s 64.00 58.00 
10,215 cu.yd. roadway embankm »nt from channelexcavation 70 1.25 | 
13,876 cu yd. levee embankment from channel excavation 1.05 1.50 1 6 
10,215 cu yd. roadway embankment borrow 50 80 Ri 
13,876 cu_yd. levee embankment borrow .60 1.00 s 
24,091 cu-yd. channel change exeavation .40 65 RO 
1,679 cu.yd. bank sloping... . 40 60 2 
172 sq.yd. 6-in. concrete slabs. ...... 2.75 2.50 3 00 
2,579 sq.yd. 4in. concrete slabs. ...... 2.00 1.80  ¢ 
1,776 sq.yd. 4in. concrete mattress 2.65 3.00 3 nr 
2,903 cu.yd. rip rap in wire containers 5.00 4.75 55 
2072 sq.yd. brush mattress. . .70 1.00 g 
12 cu yd. class “C” concrete... .. 27.50 25.00 ( 
360 lin ft. piling in footing..... 1.00 1.00 > 
320 lin ft. piling in jetty... : 1.00 1.00 , 
2,166 cu a rand6m rip rap in slopes 4.00 5.00 45 
1,881 cu_yd. hand laid rip rap placed 1.80 2.00 2? 
3,416 cu yd. jetties 2.75 2.75 3.0 
666 lin ft. }-in. ralvanized wire cable... 3 08 09 
19,314 lin ft. t-in. galvanized wire cable 07 06 07 
150 sq.yd. 4-in. wire mesh delivered 90 70 7 
Extended totals. . . $163,341 $181,410 $195,242 


PIER—PHILADELPHIA, PA, 


Bids were received by the Department of Wharves, Docks & Ferries (lowest 2). 7 


Bldg., Aug. 5. for the construction, with appurtenant work, of the Schuylkill Rive 
Bulkhead, west side, south of Penrose Ferry Bridge, from (A) McLean Conte « 
Fidelity Bldg., Baltimore, Md. (awarded contract); (B) Snare & Triest, Penn Bldg 


(C) E. H. Vare, 1120 Race St. 


Entire work (yellow pine), (lump sum) 

Entire work (fir), (lump sum) 

103,000 cu.yd. trench dredging. 

2,900 tons rip rap in front of sheet piling 

600 tons rip rap facing of embankment 

16,000 tons cobble fill in front of sh: et piling 

6,000 tons cobble fill in back of sheet piling 

25,000 cu_yd. first class fill....... : 

1,900 cu.yd. second class fill. ...... 

1,900 cu.yd. dredged fill is i 

10 days dredging plant—day of 10 hours 

10 days dredging plant—day of 20 hours 

1,000 hours mechanics. ............ ; 

1,000 hours laborers............... 
Total items 2 to 13, inclusive. . . 
Extended grand totals ; 

Unit prices for additional work: 

Vertical piles, per pile. ‘ 

Inclined piles, per pile 

Pile shoes, per shoe........... 

Sheet piling, dove tail type, 38 ft. long, per h. lin ft 

New sawed 7 pine timber, M.ft.b.m 

New sawed Douglas fir timber, M ft.b.m 

Bolts, nuts, washers, spikes, etc., per Ib 

No. 2 concrete, per cu.yd 

Cast steel bollards, eac ; 

Corner protection shapes, per lin.ft 


addition 


to shop, rein.-con. flooring, con- 
crete foundation. About $150,000. H M. 
Lane Co., 701 Owen Bldg., Detroit, Mich., 
engrs. Noted Aug. 7. 


Pa., Phila.—Until Aug 23, by H. Trum- 
bauer, archt., Land Title Bldg., construct- 
ing 2 story, 36 x 75 ft.. concrete and brick 
factory, for Ridpath & Potter, Fox and 
Ontario Sts 


0., Akron—Akron tsakery Co., 178 South 
Forge St., receiving bids building 2 story, 
69 x 132 ft., rein.-con. and steel addition. 
About $80,000. McCormick Co., Century 
Bldg., Pittsburgh, archts. Noted Aug. 7. 


Mich., Allegan—Overton Creamery Co. re- 
ceiving bids building creamery and dairy 
to include 40 x 50 ft. power house, rein.-con. 
and steel, rein.-con. flooring, concrete foun- 
dation. About $100,000. McCormick Co., 
Century Bldg., Pittsburgh, Pa., archts. 
Noted July 31. 


Mich., Detroit—Smith, Hinchman & 
Grylls, archts., Washington Arcade, receiv- 
ing bids building 2 story, 127 x 144 ft., 
rein.-con. factory, rein.-con. flooring, con- 
crete foundation, on Russell St. and Harper 
Ave., for Amer. Blower Co., 1400 Russell St. 


= 

Til., Chieago—A. M. Harroun, 5501 Cor- 
nell Ave., receiving bids for 1 story, 100 x 
150 ft., brick and timber garage, brick foun- 
dation, on Lake Park Ave. and 55th St. 
About $25,000. L. E. Smith, 5501 Prairie 
Ave., archt. 


Til., Chicago—Z. E. Smith, archt., 5501 
Prairie Ave., receiving bids for 4 story, 
60 x 125 ft., rein.-con. and brick factory 


and office building, rein.-con. flooring, con- 








The unit bids were as follows: 


A B ( 
$243,000 $256,300 $277,006 
236,000 250,600 277,000 
28 30 35 
4.35 3.40 3.7 
4.35 6.00 4 0f 
1.45 1.20 1.34 
1.45 1.20 1 38 
75 80 8 
75 1.60 1.15 
25 1.70 67 
300.00 250.00 275.00 
550.00 500.00 550. 0 
1.50 1.20 1% 
75 90 60 
$107,365 $106,630 $112,458 
$343,365 $357,230 $389,458 
$30.00 $35.00 $40 00 
33.00 40.00 50 00 
4.00 2.00 7.50 
55.00 45.00 60.9 
120.00 125.00 150.00 
115.00 135.00 150.00 
08 06 10 
15.00 18.00 16 00 
145.00 150.09 20.00 
18  ) 25 
crete foundation, on State St. and 36th Pl 


for Overton Hygienic Mfg. Co., 5200 Sout! 
Wabash Ave. About $125,000. 


Ia., Spirit Lake—Until Aug. 29, by city 
building waterworks extensions About 
$50,000. C. H. Currie, Webster City, engr 


Minn., Hastings—Until Sept. 1, 
Bd. Control, Capital, St. Paul, building 1 
story, 45 x 140 ft. rein.-con. and _ brick 
power plant. About $125,000. C. H. Johns- 
ton, Capital Bank Bldg., St. Paul, enegr. 


by State 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Mass., Clinton—L. S. Gottlieb, archt. 10! 
Park Ave., New York City, let contract to 
Genl. Bldg. Co., Boylston St., Boston, build- 
ing 4 story rein.-con., steel and brick mill. 
rein.-con. flooring. concrete foundation, for 
Roubaix Mills, 792 Main St. Noted Aug.7 


*Mass., Mittineague (West Sprinefield 
P. O.)—Strathmore Paper Co. let contract 
building 4 story, 78 x 98 ft., brick and mill 
construction addition to factory, concrete 
foundation, to D. O’Connell’s Sons. 48° 
Hampden St., Holyoke, About $70,000 
Noted July 31. 


*Mass., South Boston (Boston P. 0.)— 
Boston Wharf Co., 195 A St., let contract 
building 7 story, 90 x 167 ft., brick and 
concrete storage plant, concrete foundation, 
to J. M. and C. J. eee Co., 128 Vernon 
St., Worcester. About $200,000. 


*Mass., Worcester—W. H. Hil! Bnvelope 
Co., 48 Water St., let contract building 5 
story, 64 x 75 ft., brick and rein.-con. fac- 
tory, concrete flooring and foundation, to J 
J. Power, 15 Ashland St. About $45,000. 
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Industrial Works (Continued) 


*xNeb., Omaha—-A. Hospe, 1513 Douglarc 
St., let contract building 6 story, 44 x 133 
ft., rein.-con. warehouse, rein.-con. flooring. 
concrete foundation, at 109-11 South 10th 
St. to W. P. Deverell, 435 Exch. Bldg., 
$83,476. 


*Mo., Kansas City —J Ww Jenkins 
& Sons Music Co., 1013 Walnut St., let 
contract building 7 story, 150 x 152 ft 
rein.-con. and brick warehouse, rein.-con 
flooring, to Bliss Bldg. Co., Kansas City 
About $200,000. 


*Mo., St. Louis—Ely & Walker Dry 
Goods Co., 16th and Washington Sts., let 
contract building 5 story, 65 x 150 ft. 
factory, at 1400 North 6th St., to Hart- 
man & Schuermann, Odd Fellows’ Bidg. 
About $500,000. 


* Mo., St. Louis—General Motors Co., Flint, 
Mich., let contract building three 3 story, 
200 x 750 ft., rein.-con., steel and brick 
factories, rein.-con. flooring, concrete foun- 
dation, on Natural Bridge Rd. and Union 
Bivd., here, to G. A. Fuller & Co., 175 5th 
Ave., New York City. About $2,000,000, 
Noted July 24. 


*Mo., St. Louis—International Fur Exch., 
2nd and Market Sts., let contract construct- 
ing 7 story, fur exchange and storage build- 
ing, rein.-con. and steel, on 4th and Market 
Sts., to J. A. Godfrey & Co., Wainwright 
Bldg. About $500,000. 


*Mo., St. Louis—Mississippi Valley Iron 
Co., 6500 South Bway., let contract build- 
ing 1 story, 29 x 8&2 ft. engine house and 1 
story, 36 x 93 ft. factory, rein.-con., steel 
and brick, rein.-con. flooring, concrete foun- 
dation, at 6407 Water St., to Fruin-Col- 
non Contrg. Co., Merchants Laclede Bldg. 
About $32,000. . 


*Mo,, St. Louis—St. Louis Independent 
Packing Co., 3815 Chouteau Ave., let con- 
tract building 4 story, 97 x 145 ft.. rein.- 
con., steel and brick warehouse, rein.-con 
flooring, concrete foundation, to A. H. 
Haeseler Constr. Co., Wainwright Blidge. 
About $50,000. Work to be done on per- 
centage basis. 


*Mo., St. Louis—Woods Down Box Co., 
12th and Mullanphy Sts., let contract build- 
ing 28 x 46 ft.. rein.-con., steel and brick 
addition to factory, rein.-con. flooring, rock 
foundation, at 1221 Mullanphy St., to R. H. 
Mathews, 4441 Laclede Ave. About $30,000. 





*Okla., Enid—J. Morris, 2nd St. and Bway. 
let contract constructing 2 story, 50 x 150 
ft., brick, stone and rein.-con. garage and 
sales building, to A. F. Stewart, 1213 State 
Natl. Bank Bldg., Oklahoma. About $60,000. 


*Okla., Norman—Norman Mercantile Co. 
let contract building 1 story, 50 x 150 ft. 
wholesale house, concrete, steel and brick, 
rein.-con. flooring, to Kahoe & Pierson, 
Norman. About $150,000. 


*Okla., Oklahoma—J. K. Wells, Amer. 
Natl Bank Bldg., let contract building 2 
story, 75 x 135 ft., brick, stone and rein.- 
con. garage at 700 Bik. North Bway., to 
A. F. Stewart & Co., 1213 State Natl Bank 
Bldg. About $50,000. 


*Ariz., Phoenix—See “Buildings.” 


*Wash., Seattle—Frederick-Boyd Co., 
Westlake and Lenora Sts. let contract 
building 3 story, 60 x 108 ft., concrete fac- 
tory, on Westlake and Ward Sts., to Hur- 
le Somers Co., Lowman Bldg. About $25.,- 
000. 


*Ont., London—C. S. Hyman &€ Co., 
Richmond St., let contract building 3 story, 
80 x 100 ft., rein.-con. and brick addition 
to tannery, rein.-con. flooring, concrete 
foundation. to P. H. Secord & Son, Nelson 
St., Brantford. About $300,000. 


*Ont., Oshawa—Gananoque Springs & 
Axel Co. let steel contracg building 1 
story, 80 x 200 ft., factory and office, con- 
crete and steel, concrete foundation, to 
Dominion Bridge Co. Imperial Life Bldg., 
Toronto. About $100,000. Balance of 
buildings will be erected by owner. 


*Ont., Walkersville — Smith, Hinchman 
& Grylls, archts.. Washington Arcade 
Bldg., Detroit, Mich.. let contract, to W. E. 
Wood Co., 1805 Ford Bldg., Detroit, build- 
ing 2 story, 60 x 337 ft. rein.-con. and brick 
factory, rein.-con. flooring, concrete foun- 
dation, on Walker Rd. and Seminole St., 
here, for Motor Products Co., Walker Rd. 
Noted July 24. 


















MILL CREEK FLOOD CONTROL—ERIE, PA. 
sids were received by the city for completion of Sects, Nos. 3 and 4 of Mill 
Fleod Control Project, from (A) Peckham Constr. Co., Niagara Life Bldg., | 
N. ¥.; (B) Claiborne-Johnston & Co., Inc.; (C) Folwell-Ahlskog Co., 24th ani 
Sts., (awarded contract). The unit bids were as follows: 










SECTION 3 
















A B ( 

Taking care of water (lump sum). $10,000.00 $10,400.00 $15 000 o% 
29,000 cu.yd. excavation, Ros “A” earth. ; 1.80 1.90 ? 00 
8,400 cu.yd. excavation, class ‘‘B” earth avers ok sak 2.15 4.00 3 00 
39,000 cu.yd. excavation, class ‘ ae rock. 3.80 2.80 3 50 
9,600 cu.yd. excavation, class “E” rock 5.70 6.00 4.50 
1,500 cu.yd. excavation, class “F"”’ earth euirct eae aoe 2.40 4.00 340 
1,200 cu.yd. excavation, class “G” rock. ; a ehtee pa 7.00 6.50 5 00 
1,200 cu_yd. excavation, class aa concrete masonry. * 4.80 5.00 5 00 
1,400 cu.yd. excavation, class ‘J’ stone and brick masonry. 2.25 5.00 4 Of 
2500 sq yd. excay ation, class “K" pavements ey ke 75 2.00 2 4 
17,600 cu.yd. concrete, class “A"’ tube eacaa akon 12.00 9.55 5 
500 cu.yd. concrete, class ‘ ‘B" ribs, wal's, ete. coaencciee 13.00 20.00 25.0 
500 cu.yd. concrete, class “E” rough aes ae eeH 6.20 9.55 » 
150 cu yd. concrete, class ““F” manhcles, ete... File cesta : 11.70 12.55 ) 
105 tons reinforcing stcel, furris! ing end placi ing... ingens 92.00 109.00 0 { 
160 tons reinforcing steel, placing o sain ; eres «gown ’s debate 42.00 33.00 0.0 
en ONIN RNEINON IID oon oien nwo. 5:0.6 0s 01nd 6s vsenewce ake Bea 204.00 150.00 0 00 
17 tons iron castings........... : Sots tinge sho hate iat 144.00 175 00 00 0 
60 tons cast iron pipe...... pletion ate (ean ais ars 97.00 110.00 100. 0 
50 ft. vitrified sewer pipe, te. sata jsbsexaerWa ds : .30 1.00 a 
80 ft. vitrified sewer pipe, 9 in. Pets teen he Sie oe 50 1.00 150 
100 ft. vitrified sewer pipe, 12 in..... his dent an cathe hbase. k 60 2.00 2.3 
400 ft. vitrified sewer pipe, 15 in... rN ocsueans ae Sa 1.10 2.00 3 06 
160 ft. vitrified sewer pipe, 18 in... Ruipwa ties sew ass eMae eater 1.50 3.00 4.00 
Senate WR ENP SE, BOG. io ce ends saedesesuecd'eviea 2.50 3.00 6.00 
50 ft. vitrified sewer pipe, 36 in... Ses aise oleate xia Pat 6.00 6.00 10.00 
120 cu.yd. brick masonry... : ek baceevigeus’ Prcnkataend 23.50 45.00 25 0 
Underpinning structure No. 7 (lump sum). 4,800.00 7,300.00 6,000. 0K 
Underpinning structure No. 8 (lump sum). 9,300.00 26,000.00 15,509 00 
Underpinning structure No. 9 (lump sum). . 2,000.00 1,000.00 1,100 00 
Underpinning structure No. 10 (lump sum). Mo Sul eriet te BE 4,000.00 8,000 00 5,500. 00 
Underpinning structure No. 10A (lump sum). <aheken , 350.00 1,000.00 600 00 
Underpinning structure No. 14 (lump sum). ; cae hen 2,900. 00 6,000 00 2,600.00 
Unde rpinning structure No. 15 (lump sum). oe, eee bate 4,800.00 10,000.00 6,000. 0¢ 
Underpinning structure No. 15A (lump sum)........... j 350.00 1,000.00 1,300.00 
Underpinning structure No. 16 (lump sum). a leivedle a slg iatuabitone er 350.00 1,000.00 700.00 
Underpinning structure No. 16A (lump sum)......... eae ie 350.00 2,500.00 900 00 
Underpinning structure No. 17 (lump sum) . aca etandia ie nas ere 4,400.00 7,500.00 7,200.00 
4,100 lin.ft. tile in invert 8 in... ; om ETE OS , 65 50 1.00 
12 flop valves, 12 in. and less s Kearns 60.00 50.00 75.00 
10 flop valves, 15 in. to 24in. — 120.00 100.00 230.00 
200 lin. ft. supporting water pipes, etc. 3.60 4.00 8 00 
15 tons steel for taking care of traffic 105.00 110.00 f 200.00 
40,0090 ft. timber for taking care of traffic 96.00 110.00 150 00 
28,500 bbl. Portland cement... .. 2.60 3.00 300 

Extended totals... .. see ae : $685,703 $697,448 $703,830 









SECTION 4 



































A B Cc 

Taking care of water (lump sum)...... : $10,000.00 $16,400.00 $10,000.00 
30,000 cu.yd. excavation, class “‘A"’ earth... : 1.30 1.80 1.2 
2,700 cu.yd. excavation, class ““B” earth 2.00 4.00 2.30 
33,000 cu.yd. excavation, class “‘D” rock. . . 3.00 1.95 2.50 
2,500 cu.yd. excavation, class ““E”’ rock eee 7 5.00 6.00 4 00 
550 cu.yd. excavation, class “‘F” earth. .. ine ‘ 2.25 4.00 3.00 
250 cu.yd. excavation, class ““G” rock. : oa ; Y 6.50 6.50 5.00 
850 cu.yd. excavation, class gtd concrete masonry... . 4.50 5.00 5.00 
1,050 cu.yd. excavation, class ‘ ro stone and brick masonry. ‘ : 2.15 5.00 3.00 
1,800 sq.yd. excavation, class “‘K’’ pavements... ... . : .70 2.00 2.40 
17, 200 cu.yd. concrete, class ‘A’ he SAR Retin cca are 11.50 10.55 12 00 
200 cu.yd. concrete, class ae ribs, walls, ete......... Sk wre 2.2 20.00 20.00 
300 cu.yd. concrete, class “E” rough. . .. eh hth on 5.85 10.55 9.00 
105 cu.yd. concrete, class ““F” manholes, e ia ais Pa bas 11.00 12.50 20.00 
306 tons reinforcing steel. es Ratvatawieaas «gabe , ; ; 86.00 109.00 100 00 
7 tons structural steel... .. Sh sien Sone abe sh op Wao oa lol 5 aaa 190.00 150.00 200 00 
18 tons iron castings. ...... bohewak an WREN eee eR wee nt ielbe : 135.00 175.00 200. 00 
er NE NINE 6 ow bw onic ad 04 600s obs KO D6. s4uhawad 90.00 110.00 100 00 
150 ft. vitrified sewcr pipe, RR ceri ania ssw eaeteen - .30 1.00 80 
SOR Be. Weer GOWET BD, FO e 5 occ occ dee cccscceoes. sated .50 1.00 1.50 
110 ft. vitrified sewer pipe, 12in........... bik Seennou Wane .60 2.00 2.30 
130 ft. vitrified sewer pipe, 15in....... sku savatiiiehh sedate + 1.00 2.00 3. 00 
SO ft. vitrehed euwer pipe, 1B TM... .. .... ss ccc ccc cases a08 : 1.40 3.00 4.00 
75 ft. vitrified sewer pipe, 24 in... ae er A ; 2.30 3.00 6 00 
20 ft. vitrified sewer pipe, 36 in... Dap est wicppetoen EU s : 5.95 6.00 10.00 
i i EN ns aa dse tas cok bheweoe ne pike oS 3 22.00 45.00 25.00 
Underpinning structure No. 1 (ump Ne Cn ees 3,000. 00 5,000. 00 3,500 00 
Underpinning structure No. 2 (lump sum)..................00005- 1,500.00 4,100.00 2,600.00 
Underpinning structure No. 3 (lump sum)....... Sarton Sh ve .... 3,000.00 2,500. 00 3,300.00 
Underpinning structure No. 4 (lump sum)................. vhcens). eee 5,000.00 4,000. 00 
Underpinning etructune 260. 5 Css GUM)... ss iccccsccscdws .... 1,000.00 800.00 700 00 
Underpinning structure No. 6 (lump - eh euwk paws wei Cisssa3 5 (re 11,500.00 11,100.6 
450 ft. intercepting sewer, 30 in... ewe (odbc o's aR cade 4.15 7.50 10.00 
4,050 lin.ft. tile in invert 8 in ‘ Eset aad se pessee atic .60 50 | 00 
8 flop valves, 12 in. and less... ead kg CURE RA Snes SHIH 55.00 50.00 75.00 
6 flop valves, 15 in. to 24 in Janae ts: le laters elas ge RA RE Paes 115.00 100.00 230.00 
50 lin. ft. supporting water pipes, ete... ............. sso wh eaales 3.25 4.00 8.00 
15 tons steel for taking care of traffic __. , 56k ki abaree ee 100.00 110.00 200. 00 
20,000 ft. timber for taking care of traffic... 0... .....0... 000000. 90.00 110.00 150 00 
Se, CO UIE oa isd oak slo Pedic ae sd eed sess 2.60 3.00 3.00 

Extended totals : site Sis chips 226 eS $509,449 $531,910 $539, 288 







*The company which was awarded the contract were not the lowest bidders but t! ey 
nee ed both sections as they deducted 5% which brought them $14,000 lower than th 
others. 








sq; Mass., West Springfield—School—Tow" 
Buildings having plans prepared by McClintock * 
PROPOSED WORK Craig, archts., 33 Lyman St., Springfi: 





: for 1 story brick, stee{ and concrete schoo 

Mass., Boston—School—Bd, Educ. plans on Westfield St., Tatham School Dist 

to build 36 room school on Fenway St. About $50,000. F. H. Sibley, town clk 
About $750,000. Architect not selected. Noted June 19. 
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nes (Continued) 


Worcester—Oflice—Federal Des 

ent Co., 10 State St., Boston, having 

<« prepared by F. A. Kendall, archt., 45 

amfield St.. Boston, for 11 story, 106 x 
s ft. on Main and Walnut Sts. 


.. Bristol—Hotel—A. J. Mussy, 174) 
aoe purchased site on Prospect St. 
P brick, concrete and 
Architect not se- 


Mass. 


Nats 
{ plans to build 
steel About $200,000. 
ected. 

Conn., Hartford—School—City soon lets 
ontract building 3 story, 108 x 139 ft. 
prick, concrete and steel addition to Brown 
School on Talcott St., to include assembly 
room gymnasium, etc. About $200,000. I. 
, Allen, 904 Main St., archt. Noted July 24. 


Conn, Glenville — School— Greenwich 
twp. having plans prepared by Guilbert 
& Retelle, archts., 665 Broad St., Newark, 
v. J. for 3 story, 12 room grammar school, 
xere. About $120,000. 


Conn,  Litehfield—Church—Rossiter__ & 
Muller, archts., 15 West 38th St. New 
York City, soon receive bids building native 
stone and terra cotta church, rein.-con. 
flooring, on Main St., here, for St. Michael's 
Protestant Episcopal congregation, Litch- 
field. About $100,000. Noted Feb, 13. 


Conn., Newington—Home—House ot 
Good Shepherd, 170 Sisson Ave., Hartford, 
plans to build home, here. About $150,000. 
}. J. Nilan, bishop. Architect not selected. 


Conn., Storrs (Eagleville P. O.)—Dormi- 
tory—See “Industrial Works.” 


Conn., Washington—Memorial Hall— 
Washington War Bureau, Washington 
Depot, having plans prepared for 2 story 
brick memorial hall to include auditorium, 
offices and various society rooms. About 
$75,000. E. K. Rossiter, 15 West 38th St., 
New York City, archt. 


Conn., West Hartford (Hartford P. 0.)— 
School—Boring & Tilton, archts. and engrs., 
52 Vanderbilt Ave., New York City, re- 
ceive bids about Aug. 25, constructing 3 
brick, steel and stone buildings, brick foun- 
dations, here, for Amer. School for Deaf, 
65 Garden St., Hartford. About $590,000. 
Noted Aug. 14. 


N. Y., Brooklyn—Bank—Greater New 
York Savings Bank, 5th Ave. and 12th 
St. had plans prepared by Shampan & 
Shampan, archts., 50 Court St., New York 
City, for 2 story, 60 x 100 ft. brick, steel 
and stone, brick foundation, on 5th Ave. 
and 9th St. 


N. ¥., Brooklyn — Theatre — Carlson 
& Wiseman, archts. and engrs., 226 Henry 
St., receive bids about Sept. 1, building 3 
story, 203 x 302 ft. brick and steel, brick 
foundation, on Flatbush Ave. and Alber- 
marle Rd., for J. Manheimer, 1694 49th 
St. About $450,000. Noted June 12. 


N. Y., Buffalo—School—St. Matthews 
Roman Catholic Church plans to build 2 
story brick, at 46 Wyoming St. About $50,- 
000. Address Bldg. Com, 


N. Y., Buffalo—Theatre—Shea’s Theatre, 
19 Court St., plans to build 100 x 200 ft., 


on Main St. About $1,500,000. Architect 
not selected. 
N. Y., Jamaica—Hospital—St. Mary’s 


Hospital, Shelton Ave., plans to build 5 
story, 100 x 150 ft., brick and steel addi- 
tion, brick foundation. About $250,000. 
Architect not selected. 


_N. ¥., Lackawanna (Buffalo P. O.)— 
Store—H. J. Kelly plans to build 3 story 
brick on Ridge Rd. and South Park Ave. 
\bout $60,000. 


N. ¥., New York — Hotel — Starrett 
« Van Vleck, archts. and engrs., 8 West 
'\th St. preparing plans for 15. story, 
S) x 115 ft. brick, steel and stone, brick 
foundation, on 72nd St. and West End 
withhea $1,000,000. Owner’s name 
Vithheld, 


__N. ¥., New York—Hotel—Thirty West 
‘th St., Incorporation, 120 Bway., having 
‘ans prepared by J. E. R. Carpenter, archt. 
nd engr., 681 5th Ave., for 14 story, 50 x 
8 ft. brick, stee] and stone, brick founda- 
ion, at 30 West 59th St. About $450,000. 


N. Y., New York—Hotel—Three Hundred 
nd Five West End Corp., 200 West 72nd 
\, having plans prepared by Schwartz & 
‘ross, archts., 347 5th Ave., for 14 story, 
‘00 X 143 ft.. brick, steel and stone, brick 
oundation, at 301-303 West End Ave. 
Sout $400,000. 


N. Y¥., New York—Memorial—Natl. Com 
Phi Gamma Delta Fraternity, 511 5th Ave.. 
plans to build brick, steel and stone, brick 
foundation. About $200,000. Architect not 
selected. 


N. Y¥., New York—Office and Laboratory 
—R. S. Copeland, Dept. of Health, having 
plans prepared by C. B. Meyers, archt., 1 
Union Sq.. for 10 story, 100 x 100 ft., brick 


and steel, brick foundation, at 136 West 30th 


St. About $700,000 


N. Y., Norwich—Library—City faving 
plans prepared by Tooken & Marsh, archts., 
101 Park Ave., New York City, for brick, 
steel and stone. About $125,000. Noted 
July 17. 

N. Y., Syracuse—lInstitution—Onondaga 
Orphans’ Home having plans prepared by 
G. Wright. archt.. City Bank Bldg., for in- 
stitution on Kast Genessee St Plans in- 
clude one main building and undecided 
number of cottages. About $500,000. Engi- 
neer not selected. 

N. Y., Utiea—High 
soon receives bids building 188 x 207 ft. 
Junior High School in 16th Ward. About 
$250,000. Kiehm & Jennison, Utica, archts 
Noted June 26. 

N. Y., Utiea—School—Bd. Edue. having 
plans prepared by EK. J. Berg, archt., 223 
Elizabeth St., for new Mohawk St. School, 
to include industrial shops. About $300,000. 
J. Kemper, city engr. 


School—Bad. Edue 


N. J., Bayonne — Hospital — Bd. Dirs. 
Bayonne City Hospital plan to build addi- 
tion to hospital, also power plant and 
nurses’ home. About $250,000. R. Sluter, 
79 West 41st St., member of com. 


N. J., Collinswood Church — St. 
Johns congregation rejected bids building 
3 story, 30 x 70 ft., stone. E. F. Durang, 


1220 Locust St. Phila., archt. Noted 
Aug. 7. 
N. J., Newark—College—St. Benedicts 





College plans to build addition to college, 
also gymnasium. About $150,000. 


N. Jd... Newark—Mercantile—Kar-Hock 
Co., 231 Halsey St., having tentative plans 
prepared for 38. story, hollow tile and 
pressed brick, on Brandford PI. 


N. J., Trenton—Bank—Mechanics Natl. 
Bank, State and Warren Sts., plans to 
build 14 story bank Address N. A. K. 
Bugbeem, 231 West State St., chn. com. 


N. J., Trenton—Headquarters—City plans 
to remodel police headquarters, on Chan- 
cery St., cost, $55,000, also build new steel 
cells, $20,000. G. B. La Barre, dir. pub. 
safety. 


Pa., Phila—Bank —Chelton Trust Co., 
5614 Germantown Ave., plans to build 1 
story, 60 x 90 ft.. brick, on Broad St., 
above Roosevelt Blvd. About $50,000. 
Harris & Richards, Drexel Bldg., archts. 


Pa., Phila.—Hospital—Methodist Episco- 
pal Hospital, Broad and Wolf Sts.. had 
plans prepared by H. W. Castor, archt., 21 
South 12th St., building 5 story, 80 x 125 
ft., fireproof, on Broad and Ritner Sts. 


Pa., Pittsburgh—School—Pittsburgh Col- 
lege of Chiropractic soon lets contract 
building 2 story, 60 x 98 ft. brick addition, 
concrete foundation, at 130 South Fairmont 
St. About $75,000. Address R. M. Trimble, 
Ferguson Bldg., archt. 


Pa., Reading—Store—Harold Furniture 
Co., 812 Penn St., soon receives bids build- 
ing 6 story, 40 x 270 ft. brick. F. A. Muhlen- 
berg, Flanders Bldg., Phila., archt. Cost 
to exceed $50,000. 


N. C., Oxford—Hospital—Grand Lodge 
Masons, Charlotte, plan to build 2 story 
hospital here. About $50,000. C. C. Hook, 
Trust Bldg., Charlotte, archt. 


0., Cleveland—Commercial—E. McGeorge, 
areht., 1900 Euclid Ave., preparing plans 
and soon receives bids building 2 story, 
83 x 163 ft., rein.-con., steel and brick, at 
1900 Prospect Ave., for Kennedy Co., 1900 
Euclid Ave. About $85,000. 


o., Cleveland — Commercial — F. P. 
Schreiner, East 55th St. and Cedar Ave., 
plans to build 2 story, 86 x 200 ft., rein.- 
con., steel and brick. About $50,000. 
Architect not selected. 


0., Cleveland—Office—Chandler Motor 
Car Co., East 131st St. and St. Clair Ave., 
plans to build 5 story, 42 x 95 ft., rein.- 
con., steel and brick. About $100,000. 
Architect not selected 


0., Cleveland—Theatre—See ‘Industrial 
Work.” 


O., Cleveland—Theatre and Office—Eve- 
land Theatre (o., Hippodrome Bldg., plans 
to build 10 story, 150 x 200 ft., rein.-cor 
steel and brick, on East 7th St. and Pros 
pect Ave About $1,500,000. Architect not 
selected. 

0., Columbus—salesroom—See “Indus- 
trial Works.” 
voted $1 


Columbus—Schools—city 





432,562 bonds to build schools in spring 
Plans include eight 12 room buildings. cost 
$218,000 each, and changes in present 


ones, $350,000 


0., Dayton—Salesroom—Scee “Industrial 


Works.” 


O.. Midletown—High School—City plan 
election soon to vote on $300,000 bonds to 
build high school 


0., West Liberty—School—Ba 
plans to build 3 story, rein.-con. and brick 
concrete foundation Bonds for $95,000 
voted for project Address S. H. Stanley 
supt. schools. Architect not selected 


Edue 


Mich., Detroit—Community Hous« 
minster Presbyterian congregation 
ward and Parsons Sts.. having plans pre- 
pared by G. M Lindsey, archt., 2201 Dime 
Bank Bldg., constructing 2 story, 114 x 118 
re. rein.-con., brick and steel, concrete 
foundation, on Glynn Court and Hamilton 
Blvd. About $100,000. 


Mich., Detroit — Hospital—Providence 
Hospital. West Grand Blvd. and 14th St 
having plans prepared by L Kamper, archt 
762 Book Bldg., building 4 story, 75 x &5 
ft.. rein.-con., brick and steel, rein.-con 


West- 
Wood- 


flooring, concrete foundation, on West 
Grand Blvd. About $75,000 
Mich., Detroit—Mercantile—D. LL. Col 


well, 701 Old Whitney Bldg., having plan 
prepared by Williams Bros., archts.. 1111 
Kresge Bldg., for 3 story, 150 x 160 ft 
rein.-con., brick and stone, rein.-con. floor 
ing. concrete foundation, on Grand River 
Ave. near Hobson Ave. About $100,000. 


_Mich., Detroit—Office and Mercantil 
Walsh & O'Dell, archts., 1327 Paier of 
Commerce Bldg., preparing plans for 5 
Story, 80 x 108 ft. brick. stone and steel 
concrete foundation, on Gratiot Ave. near 
Brush St. Owner’s name withheld 


Mich., Detroit—Police 
Police Dept., c/o J. Inches, comr., Bates and 
Farmer Sts., having preliminary plans pre- 
pared by A. Kahn, archt., Marquette Bldg 
for 2 story, rein.-con., stone, steel and 
brick, rein.-con. flooring, concrete founda- 


Headquarters - 


tion. About $300,000. 
Mich., Detroit—Schools—Bd. Educ., 59 
Bway. Ave., having tentative plans pre- 


pared by Maleolmson & Higgonbotham 
archts., 404 Moffet Bldg., for high school, 
junior high schol and elementary school. 
rein.-con., steel and brick., rein.-con. floor- 
ing, concrete foundation. About $1,000,000 


Mich., Detroit—Theatre—C. W. Brandt 
archt., 1114 Kresge Bldg., prepared plans 
for 2 story, 100 x 160 ft.. rein.-con.. terra 
cotta, brick and steel, rein.-con. flooring, 
concrete foundation, on Woodward Ave 
About $150,000. Owner's name withheld. 


Mich., Ferndale—High School—Bd. Educ 
rescinded contract let to H. Mueller, 1711 
Ford Bldg., Detroit, and having revised 
plans prepared for rein.-con.. brick and 
steel, concrete foundation. About $90,000 
G. Haas, 1514 Kresge Bldg., archt. 


Mich., Martin—School—Bd. Educ. having 
plans prepared by E. S. Batterson, archt.. 
918 Lane St.. Kalamazoo, building 1 story. 
brick, stone and steel addition. wood floor- 
ing, concrete foundation. About $75.000 


Mich., River Rouge — Church River 
Rouge Methodist Episcopal congr+gation 
having plans prepared by W. E. N. Hunter. 
archt., 1306 Chamber of Comerce Bldg., 
constructing 1 story, 80 x 80 ft.. brick and 
stone, wood flooring, concrete foundation, on 


oan Jefferson and Elm Sts. About $75,- 
Mich., Romeo—Temple and Stores— 


Romeo Masonic Lodge having plans pre- 
pared by G. W. Graves, archt., 43 John R 
St., Detroit, for 2 story rein.-con. and 
brick, concrete foundation. About $69,000 


Ti, Chicago — Hall — G. J. Breinig, 
Rockford, c/o H. J. Schlacks, areht., 721 
North Michigan Ave., having plans pre- 
pared for 1 and 2 story, 140 x 200 ft. 
dance hall, rein.-con., concrete foundation, 
on Grace St. and Bway., here. About 
$150,000. 
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Buildings (Continued) 


HL, Chicago — Hotel — Sheridan-Wilson 
Hotel Co., c/o W. W. Ahlschlager, archt., 
111 West Washington St, having plans 
prepared for 12 story, 130 x 225 ft., on 
Sheridan Rd. and Wilson Ave. About 
$2,000,000. 

IiL, Chicago—Hotel—J. R. Thompson, 350 
North Clark St., having preliminary plans 
prepared by Marshall & Fox, archts., 721 
North Michigan Ave., for 16-22 story, 70 
x 160 ft., on Dearborn and Madison Sts. 
Cost between $3,000,000 and $4,000,000. 

Wis., cau Claire—Bank—Union Natl. 
Bank, Grand Ave. E and Barstow St., 
plans to build 2 story, 60 x 150 ft. brick. 
About $100,000. G. B. Wheeler, pres. E. 
Hutchens, 703 Wisconsin St., engr. 

Ia., Spencer—Hotel—E. C. Tangney, 
Sheldon, having plans prepared by Boyd 
& Moore, archts., 314 Securities Bldg., Des 
Moines, for 4 story, brick, here. About 
$100,000. 

Minn., Ada — High School — City voted 
$50,000 bonds to build new high school. 

Minn., Minneapolis — Hotel — Nicollet 
Hotel Co., Nicollet and Washington Sts., 
plans to build 8 story, rein.-con. and brick, 
containing 800 rooms, at Gateway Ave. 
About $1,590,000. G. Dixon, mgr. Archi- 
tect not selected. 

Minn., St. Paul—Administration—Salva- 
tion Army, 534 Minnesota St., having 
sketches made for concrete and brick, at 
1471 West Como Ave. About $110,000. 
Architect's name withheld. 

Kan., Cottonwood Falls—High School— 
Chase Co. election Sept. 2 to vote $100,000 
to build rural high school. 


Kan., Emporia — Bank — Citizens Natl. 
Bank having preliminary plans prepared by 
Weary & Alford, archts., 1907 South Michi- 
gan Ave., Chicago, building 7 story, 62 x 
130 ft., rein.-con. and brick, rein.-con. floor- 
ing, concrete foundation. About $350,000. 


Kan., Ft. Scott—Auditorium—City plans 
to build victory auditorium. About $200,- 
000. W. F. Schmidt, 1634 West 10th St, 
Oklahoma City, Okla., archt. 

Kan., Haven—High School—Bd. Educ. 
voted $60,000 bonds to build high school. 


Kan., Peabody—Hotel—F. P. Steinhauer 
Assn. having plans prepared by J. H. Felt 
Co., archts., 802 Grand Ave. Temple, Kan- 
sas City, Mo., building 3 story, 50 x 140 ft, 
brick, to be known as Hotel Forrester. 


Stanley—High School—Bd. Educ.,' 

Kellogg, clik., having plans pre- 
. Williamson, & Co., archts., 
Natl Bank Bldg., Topeka, 
concrete, steel and brick, 
concrete foundation. About $55,000. | 


Kan., Wichita—Bank—State Saving & 
Mercantile Bank, 115 East Douglas Ave., 
having plans prepared by Childs & Smith, 
archts., 64 Bast Van Buren Ave., Chicago, 
building 4 story, 55 x 140 ft., 
and brick, rein.-con. flooring. 


Neb., Omaha—Stores and Office—G. W. 
Smith, Warrenton Park, Me., plans to build 
10 story, 66 x 132 ft. rein.-con. and _ brick, 
on 10th and Harney Sts. About $250,000. 
Architect not selected. } 


N. D., MeIntosh — Court House—Ashley 
Co. plans to build court house. Bonds for 
$75,000 voted for project. 


Wyo., Casper—Hall—Moose Lodge plans 
to build 2 story hall About $65,000. Du- 
Bois & Goodrich, Casper, archts. 


Wyo., Sheridan—Church*—First Metho- 
dist Episcopal congregation plans to build 
2 story, 120 x 130 ft.. on Works and 
Tschirgi Sts. About $100,000. T. P. Bar- 
ber, 74 Bank Bldg., Colorado Springs, Colo., 
archt. 


Mo., Galena — Court House — Comrs. 
Stone Co. having plans prepared by C. H. 
Sudhoelter Co., archts., 215 West 9th St., 
Joplin, for court house. About $50,000. 
Noted July 24. 


Tex., Arlington—Art Building—Grubbs’ 
Vocational College plans to construct me- 
chanics art and shop building; also tempo- 
rary barracks and mess hall. About $60,- 
000. <A. Williams, dean. 


Tex., 


418 Central 
building 2 story, 


rein.-con. 


Bowie—Schools—Bad. Educ. plans 
to build 3% story, 112 x 186 ft. high school 
and 3 story, 64 x 192 ft., grade school. 
About $350,000. Sanguinet & Staats, Ist 
Natl. Bank Bldg., Ft. Worth, archts. Noted 
June 5. 


Tex., Dallas—Salvation Army, South- 
western Life Bldg., plans to construct 6 
story, 62 x 96 ft., building. About $100,- 
000. G. Wood, brig. genl. 
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Tex., Ennis — Theatre — J. M. Savey 
plans to build theatre on West Knox St. 
About $50,000. 


Tex., Ranger — Station — Texas & Pa- 
cific R.R., Griffin and Pacific Sts., Dallas, 
plans to build passenger station on Main 
St., here. About $100,000. E. F. Mitchell, 
ch. engr. 

N. M., Albuquerque — Hospital —E. H. 
Norris, archt., Cromwell Bldg., soon lets 
contract building 2 story, brick, concrete 
foundation, on East Grand Ave., for Cipes 
Sanatorium, Inc. About $85,000, 


Ariz., Phoeinx—Legion—Amer. Legion, 
State Chapter, plans to construct legion 
building on 7th Ave., between Madison and 
Jefferson Sts. About $75,000. Architect 
not selected. 


Ariz., Yuma — School — School Trustees 
soon receive bids building 2 story, brick 
and concrete, containing 20 rooms. About 
$125,000 available. N. F. Marsh, 211 Bway. 
Central Bidg., Los Angeles and V. O. 
Wallingford, Goodrich Bldg., Phoenix, 
archts. 


Wash., Seattle — Mission Home — First 
Presbyterian congregation having plans 
prepared by J. A. Creutzer, archt., Leary 
Bldg., for 1st unit of Oriental Mission 
Home, on 9th Ave. S and Welfare St., 
including 2 story, 110 x 120 ft., brick 
building. About $55,000. Total amount to 
be expended $150,000. 

Cal, _Bishop—School—tTrustees Bishop 
Union High School Dist. plan to build 
school. Election soon to vote on $150,000 
bonds for project. W. H. Weeks, 75 Post 
St., San Francisco, archt. 


Cal., Long Beach — Lodge — I. O. O. F., 
Lodge No. 390. plans to build on 75 x 150 
ft. site on American Ave. D. L. Bathurst, 
secy. Architect not selected. 


Cal, Los 
Lodge No. 
$1,000,000. 
site. L. V. 
not selected. 


Angeles—Club—B. P. O. E. 
99 plans to build club, cost 
Committee appointed to select 
Youngworth, chn. Architect 


Cal,, Los Angeles—Hotel—H. Biescar, c/o 
W. J. Saunders, archt., 229 Laughlin Bldg., 
soon lets contract building 8 story, 55 x 
126 ft., rein.-con., containing 155 rooms, on 
8th and Hope Sts. 


Cal., Los Ahgeles — Office — Los Angeles 
Ry., Pacific Electric Bldg., prepared pre- 
liminary plans for 11 story, 65 x 176 ft., 
rein.-con., brick, terra cotta and hollow 
tile, concrete foundation, on 11th St. and 
Bway. About $400,000. 


Cal., Los Angeles — Store — A. Ham- 
berger & Son, 8th St. and Bway., had prelim- 
inary plans prepared by A. C. Martin, 
archt., 430 Higgins Bldg., for 4. story, 
200 x 320 ft., steel and terra cotta, addi- 
tion, rein.-con. flooring. 


Cal., Modesto — School — City election 
Sept. 4 to vote on $165,000 bonds for addi- 
tion to high school and $185,000 bonds for 
new grammar school. J. J. Donovan, archt., 
414 13th St., Oakland, prepared prelimin- 
ary plans. Noted June 5. 


Cal., Oakland—College—Bd. Trustees St. 
Mary’s College purchased 259 acre site on 
Foot Hill Blvd. and plan to build college. 


Cal., San Diego — Store — Sunshine 
Realty Co. plans to build 8 story, 100 x 
100 ft., rein.-con. C. S. Holzwasser, pres. 
Holzwasser, Inc., Bway., lessee. Architect 


not selected. 


Cal., San Francisco—School—Bd. Pub. 
Wks. having plans prepared by J. Reid, Jr.., 
archt., Ist Natl. Bank Bldg., for 2 story, 12 
room, masonry, on Harrison St. About 
$90,000. 


Montreal—Theatre—Allen Theatre 
Co., Richmond St. E., Toronto, Ont., hav- 
ing plans prepared by C. H. Crane and 
Kk. G. Kiehler, archts., 2325 Dime Bank 
Bldg., Detroit, Mich., for 2 story, 45 x 70 
ft. rein.-con. steel and brick, rein.con. floor- 
ing, concrete foundation, on McGill St, 
here. About $250,000 Noted July 31. 


Que., 


Ont., Ingersoll—Collegiate—Bd. Educ. 
recommended that bylaw be submitted and 
plans drawn for building 3 story, concrete, 
steel and brick. concrete foundation. About 
$120,000. Architect not selected. 


Vol. 83, es 


Ont., London—Store and Office- 
Co., Dundas St., having plans pre; 
Watt & Blackwell, archts., Bank 
ronto Bidg., and soon receives bids 
3 story,.60 x 125 ft. concrete, s: 
brick, rein.-con. flooring, rock fou 
About $75,000. 


BIDS DESIRED 


N. Y., Hartsdale—School—Unti! s 
by Tooker & Marsh, archts. and eng 
Park Ave., New York City, bu 
story, brick, steel and stone, brick 
tion. About $75,000. 


N. Y., 8S. L, Dongan Hills—Schoo! 

Aug. 25, by C. B. J. Snyder, sup 

bldgs., Municipal Bldg., New York 
building P. S. No. 11, on Jefferson A 
tween Garretson and Cromwell Aves 
mond Boro. 

N. Y., Troy—Armory—Until Sept 

F. W. Ward, secy. state bd. armory « 
158 State St.. Albany, building armor 
also installing heating, Sanitary and ¢ 
tric work in same. L. F. Pilcher, (pi: 
Albany, state archt.; advertised 

issue. Noted July 17. 

Pa., Cristy Park (McKeesport P. 0 )— 
Office—Natl. Tube Co., Frick Bldg. Pitts. 
burgh, receiving bids constructing 3 story 
46 x 90 ft. office building and 3 story. i? 
x 64 ft. time building here, rein.-con 
brick, rein.-con. flooring, concrete founda- 
tion. E. Stotz, Monongahela Bank Bldg. 
Pittsburgh, archt. 

Pa., Phila, — Synagogue—Fieldstein & 
Scharf, archts., 1328 Chestnut St., receiving 
bids building 2 story, 75 x 100 ft.. con. 
crete and brick, on Belfield and Broad Sts. 
for Beth Shalom congregation. About $100.- 
000. Noted June 12. 


Pa., Williamsport—Schools—Until 
26, by Bd. Educ. building two 2 story 
x 200 ft., brick, steel and rein.-con. schoo!s 
one on Wayne Ave. and Newberry St. and 
the other on Curtin Ave., north of Braden 
Park. About $150,000 each. E. E. Jorale- 
mon, 547 Franklin St., Buffalo, N. Y 
archt. Noted July 17. 


Va., Eastville—Hotel—Until Aug. 25, by 
B. F. Mitchell, archt., 500 Seaboard Bank 
Bldg., Norfolk, building 3 story, 62 x } 
ft. brick and timber, rock and brick feun- 
dation, here, for Northampton Hotel Corp., 
Eastville. About $75,000. 


Va., Richmond—Theatre—Until Aug. 25 
by Carneal & Johnston, archts. and engrs., 
707 Chamber of Commerce Bldg., building 1 
story, 94 x 123 ft., on 8th and Broad Sts, 
for Vincent & Wells Co. About $150,000 


Fla., Jacksonville—Schools—Until Aug 
30, by Bd. Pub. Instruction, 203 Court 
House, building brick additions to Duval! 
High school and school at Fairfield. R. A 
Benjamin, Bisbee Bldg., archt. 


0., Canton—School—Bd. Educ. receiving 
bids building 2 story, 114 x 200 ft., rein.- 
con,, steel and brick, on 16th and Vine 
Sts. About $200,000. F. C. Warner. 7 
Hippodrome Bldg., Cleveland, archt. Noted 
July 24. 


0., Cleveland — Sales — W. S. Ferguson 
Co., archts., 1900 Euclid Ave., receiving 
bids building 2 story, -107 x 222 ft., rein- 
con., steel and brick, on East 30th St 
and Chester Ave., for H. T. Neighbors. 
1900 Euclid Ave. About $75,000. 


0., Fletcher—School—Until Sept. &, by 
Bd. Educ., Brown Twp., building 2 story 
70 x 110 ft., rein.-con, and brick, concrete 
foundation. About $50.000. G. R. Walker 
& Co., 1301 Conover Bldg., Dayton, archts 


0., Massillon—Store and Office—Snyder- 
Hess Co., Erie St., receiving bids building 
8 story, 79 x 163 ft., steel and brick, con- 
crete foundation, on Mill and Main Sts 
W. R. Powell, 705 Rose Bldg., Cleveland, 
archt. Noted July 24. 


Mich., Detroit-——Hospital—A. King, archt. 
Marquette Bldg., receiving bids building 4 
story, 35 x 70 ft, rein-con. and brick addi- 
tion to hospital, rein.-con. flooring, concrete 
foundation, on Willis Ave. and John Kk St. 
for Grace Hospital, Willis Ave. About $75.- 
000. 


and 


Aug. 


isu 


Mich., Flint—Theatre—W. S. Butterfield. 
genl. mgr. Flint Theatre Co., Saginaw St. 
receiving bids building 1 story, 50 x 90 ft. 
rein.-con., brick and steel, rein.-con. foor- 
ing, concrete foundation, on Louisa «nd 
Saginaw Sts. About $100,000. 


Ill, Chicago Heights—Club and_Thes're 
—P. Gerhardt, archt., 64 West Rando!)h 
St., receiving bids for 5 story, 10C x /}- 
ft., rein.-con. and brick, rein.-con. floorins. 
concrete foundation, on Illinois and Oak 
Sts, for Chicago Heights Country Club. 
About $350,000 Noted June 12. 
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Evanston — Parish — Tallmadge & 
archts., 189 West Madison St., 
bids for 2 story, 45 x 140 ft. 

ind timber, rock foundation, on 

liom and Lee Sts., for St. Luke's Epis- 

‘onal Parish, 404 Lee St. About $50,000, 


Wis., Superior—Auditorium—Until Sept. 
1) by City Clerk, building 3 story, 102 x 
140 ft. rein.-con. and brick, rein.-con. floor- 
ng. conerete foundation, on 14th St. and 
Ogden Ave. About $150,000. J O' Bach, 
1111 Tower Ave., archts. and engrs. 


Minn., Cloquet—City Hall and Jail— 
Until Sept. 12, by J. Parks, city clk., build- 
» story, 40 x 80 ft. brick and stone, 
rein.-con. flooring, concrete foundation, on 
Arch St. About $50,000. Halstead & Sul- 
ivan, Palladio Bldg., Duluth, archts. and 
engrs Noted June 17. 


Minn., Minneapolis — School — Until 
Sept. 11, by Bd. Educ. building 1 story, 
60 x 140 ft. addition to Whitney School on 
19th Ave., N. E. and Pierce St. About 
$52,000. Bureau of Bldgs., c/o Bd. Educ., 
archts. Noted Aug. 14. 


Minn., Minneapolis—Theatre—Hamny 
Finkelstein & Ruben, Palace Theatre, re- 
ceiving bids building 1 story, 100 x 140 
ft. steel, terra cotta and brick on Nicollet 
Ave, near 14th St. About $175,000. Kees 
& Colburn, Plymouth Bldg., archts. Noted 


June 5. 












Minn., Northfield—Science Hall—Until 
Aug. 30, by St. Olaf College, building 3 
story, 76 x 200 ft. brick, stone, concrete 
and steel, rein.-con. flooring, concrete anc 
rock foundation. About $200,000. N. E. 
Mohn, Endicott Bldg., St. Paul, archt. 
Noted July 3. 


Minn,, Willmar—Service—Until Sept. 1, 
by Bd. Control, Capitol, St. Paul, building 
2 story, 45 x 120 ft., rein.-con. and brick, 
at state asylum here. About $85,000. C. 
H. Johnston, Capitol Bank Bldg., St. Paul, 
engrs. and archts. Noted July 3. 


Kan., Lyndon—Court House—Until Sept. 
4, by Osage Co., building 3 story, rein.-con., 
steel and brick, rein.-con. flooring, concrete 
foundation. About $200,000. W. E. Hulse 
& Co., Hutchinson, archts. Noted Aug. 14. 


Mo., St. Louis—Bank—Until Sept. 1, by 
Mauran, Russell & Crowell, engrs., Chemi- 
cal Bldg. or C. Gilbert, archt., 244 Madison 
Ave., New York City, building 4 story, 127 
x 164 ft., rein.-con., terra cotta, steel and 
brick, rein.-con. flooring, rock foundation, 
for Ist Nat’l Bank, Bway and Locust 
Sts. Cost to exceed $1,000,000. 


Mo., Sugar Creek-——School—Until Aug. 28, 
by Bd. Edue., building 2 story, 63 x 86 ft., 
school and 1 story, 24 x 50 ft., boiler house, 
concrete, steel and brick, rein.-con. flooring, 
concrete foundation. About $65,000. A. B. 
Anderson, 818 New York Life Bldg., Kan- 
sas City, archt. 


Okla., Oklahoma City — Church—First 
Church Christ, Scientist, c/o G. P. Westes- 
velt, receiving bids building 2 story, 90 x 
100 ft., brick, concrete and steel, concrete 
foundation. About $100,000. C. L. But- 
ler, Tulsa, archt. 


Okla,, Oklahoma—Office—F. P. Johnson, 
140 West Main St., receiving bids building 

story, 50 x 140 ft., rein.-con., steel and 
brick, rein.-con. flooring, concrete founda- 
tion. About $75,000. Hawk & Parr, 501 
Security Bldg., archts. 


Okla., Oklahoma—School—Until Aug. 26, 
by Bd. Edue. building 2 story, 63 x 211 ft., 
rein.-con., steel and brick, rein.-con flooring, 
concrete foundation, at 1215 North Durland 
St. About $90,000. Layton, Smith & For- 


the, 701 Majestic Bidg., archts. Noted 
une 90, 





, Okla, Oklahoma—School—Until Aug. 26, 
by Bd, Edue. building 2 story, 63 x 245 ft., 
rein.-con., steel and brick, rein.-con. floor- 
ie, at 2317 North Western St. About 
30,900. Layton, Smith & Forsythe, 701 
Najestic Bldg., archts. Noted June 5. 


_ Okla, Okmulgee—Theatre—Until Sept. 2, 
oy L. H. D. Cook, building 2 story, 50 x 
\40 ft. conerete, steel and brick, rein.-con. 
flooring. About $100,000. Smith, Rea, 
V .? Senter, Okmulgee, archts. Noted 


ig 


Idaho, Twin Falls—Church—Until Sept. 

. by Bldg. Com, of St. Edwards Church, 
‘ilding 2 story, 56 x 120 ft. brick and 
ra cotta. About $55,000. E. H. Gates, 
in Falls, archt. 


Cal., Merced—Schools—Until Sept. 2, by 
Bd. Trustees of Merced Union High School 
Dist. erecting group of concrete and brick 
or hollow tile high school buildings About 
$180,000. Bids will be taken on 13 differ- 
ent segregated portions of work. Former 
bids rejected. Allison & Allison, 1405 Hi- 
bernian Bldg., Los Angeles, archts 


Cal, San Francisco—State—Until Sept. 5. 


by W. F. McClure, state archt., Forum 
Bldg., Sacramento, furnishing and erecting 
structural steel frame and iron work for 
state building, here Cost of completed 
building $1,000,000. Bliss & Faville, Bal- 
boa Bldg., archts. 


Que., Amos—Bank—Until Aug. 28, by L. 
A. Amos, archt., 78 Crescent St., Montreal. 
building 2 story, 55 x 60 ft., concrete, steel 
and brick, concrete foundation, on Notre 
Dame St., here, for Bank of Hochelaga, St 
James St., Montreal. About $60,000 


Ont., St, Catharines—Schools—School Bd. 
receiving bids building two 2 story, brick 
and steel, concrete foundation. About 
$140,000. A. E. Nicholson, 46 Queen St., 
archt. Noted June 5 


Ont., Toronto—Bank—Darling & Pear- 
son, archts., 2 Leader Lane, receiving bids 
building 3 story, 60 x 80 ft. brick and 
steel, concrete foundation, on Wellington 
St.. for Merchants Bank of Canada, 13 
Wellington St. W. About $80,000 Noted 
Apr. 25. 





Ont., Toronto—School—Until Aug. 27, by 
Bd. Educ., building 2 story, addition to 
school on Morley Ave., concrete, steel and 
brick, concrete foundation. About $80,000. 
J. Seddall, Confederation Life Bldg., archt. 

Ont., Toronto—School—Until Aug. 27, by 
W. C. Wilkinson, secy. bd. educ., building 2 
story, steel and brick, rein.-con, flooring, 
concrete foundation, on Kingston Rd., to be 
known as Norway Primary School. About 
$100,000. George & Moorehouse, 65 Vic- 
toria St., Toronto, archts. Noted Apr. 24. 


.Ont., Toronto—School—Until Aug. 29. by 
Bd. Educ., 155 College St., building 2 story 
addition to school on Keele St., concrete, 
steel and brick, concrete foundation. About 
$60,000. Chapman & Oxley, Harbor Bldg., 
archts. 


Ont., Toronto—School—Until Aug. 29, by 
Bd. Educ., 155 College St., building addi- 
tion to Earl Gray School, on Jones Ave., 
2 story, concrete, steel and brick, concrete 
foundation. About $60,000. E. G. Bud, 
6 King St., West Toronto, archt. Noted 
Apr. 24. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Worcester — Houses—Worcester 
Housing Corp. let contract building twenty 
2 story, brick and timber houses for work- 
men, to E. J. Cross Co., 82 Foster St., and 
6, to J. J. Powers, 15 Ashland St. About 
$150,000. Noted July 17. 


*Conn., Bridegport—Office—See “Indus- 
trial Works.” 


*xConn., Hartford—Business—I. A. Allen, 
Jr., archt., 904 Main St. let contract to 
Korder & Sawyer, 45 Gold St., remodeling 
lower and upper floors of 4 story brick build- 
ing on High and Allyn Sts., for G. F. Heu- 
blein, Inc., 196 Trumbull St. About $100,- 
000. Noted July 24. 


*Conn., Hartford—Office—Hartford Times, 
716 Main St., let contract building 3 story, 
steel, brick and stone, brick foundation, on 
Prospect St., to M. Eidlitz, 30 East 42nd 
St., New York City. About $100,000. 


*Conn., Ridgefield—Bank—First Natl 
Bank, Main St., let contract building 1 
story, 25 x 40 ft. brick, steel and concrete, 
rein.-con. flooring, concrete foundation, to 
W. A. Smith & Son, 188 Cannon St., Bridge- 
port. About $50,000. Noted Aug. 7. 


*Conn., Terryville — Housing — Eagle 
Lock Co., South Main St., let contract 
building thirty 1 story timber houses for 
workmen, concrete and stone foundation, at 
Hillside Park, to Westinghouse, Church, 
Kerr Co., 30 Church St., New York Sity. 
About $75,000. Private plans. 


*Conn,, Waterbury—Office—Scovill Mfg. 
Co., 99 Mill St. let contract building 4 
story brick and rein.-con., rein.-con. floor- 
ing, concrete foundation, on Cole, Baldwin 
and Mill Sts., to M. Eidlitz & Sons Co, 30 
Fast 42nd St., New York City. About 
$150,000. Noted July 24. 


*Conn., Waterbury— Pystaurant—kKing- 
Yen Co, 61 East Main St, let contract 
converting brick and timber building on 
Bank St.. into restaurant, to G. A. Upham, 
West Main St About $50,000 


*N. Y., Buffalo — Office Buffalo Fdry 
& Machine Co, 1543 Fillmore Ave., let 
contract building 2 story, 70 x 90 ft. con- 
crete and brick, rein.-con. flooring, con- 
crete foundation, on East Ferry St., to B. 
I. Crocker, Builders Exch About $70,000, 
Noted Aug. 7. 


¥N. Y., Gloversville—Temple—tTrustees 
Masonic Order let contract building brick, 
steel and concrete temple, to W. Lyon & 
Son, Herkimer. About $68,950. 


“xN. Y. New Rochelle—Schoo!—Dept 
Edue. let contract building 3 story, brick 
steel and stone, brick foundation, to E 
Dieditsch, 383 Madison Ave., New York 
City. About $200,000. 


*N. Y¥., New York — Bank — Seaboard 
Natl. Bank, 18 Bway., let contract build 
ing 3 story, 80 x 94 ft. brick, steel and 
stone, brick foundation, on Broad and 
Beaver Sts., to CC. T. Wills Constr. Co., 
286 5th Ave. About $350,000. Noted 
Apr. 24. 


*¥N. Y., New York—Clinic—Vanderbilt 
Clinic, 437 West 59th St., let contract build- 
ing 3 story, brick and steel addition, brick 
foundation, to Wharton, Green & Co., Ine., 
37 West 39th St. About $50,000. 


*N. Y.. New York—Loft—T. A 
Meyer, archt. and engr., 114 East 28th 
St., let contract to Continental Iron & 
Steel Co., 2 Rector St., building 12 story, 
25 x_100 ft., brick, steel and stone, brick 
foundation, on 30th St. and Madison Ave., 
for S. Straus & Co. 127 East 26th St. 
About $140,000. Noted Aug. 14. 


Ne Y. New York — Office — Cunard 
Steamship Co., 25 Bway., let contract build- 
ing 250 x 250 ft. brick, steel and stone, 
brick foundation, to Hines & Todd, 101 
Park Ave. About $4,000,000. Noted Dec. 
12, 1918 


*N. Y.. New York—Office, etc.—New 
York Edison Co., Irving Pl. and 15th St., 
let contract building 3 story, 55 x 75 ft., 
brick and _ steel office and power house. 
brick foundation, at 31 Hester St.. to G 
Sykes Co., 70 East 45th St. 


*N. Y., New York—Office and Loft—R. 
H. Almiroty, archt. and engr., 220 5th Ave.. 
let contract to H. P. Wright Co., 25 West 
42nd St., building 6 story, 27 x 100 ft., 
brick and steel, brick foundation, at 31 
West 57th St., for Sohmer & Co., 315 5th 
Ave. About $75,000. Noted July 3. 


*N. Y., New York — Stores — Fouval 
Realty Co., 135 Bway., will build 2 story, 
75 x 90 ft. brick and steel, brick foundation, 
on Tiebout Ave. and Fordham Rad About 
$65,000. Work will be done by day labor 


*N. Y., Schenectady—Theatre—M. Spie- 
gel, Strand Theatre Bldg., New York City. 
let contract making necessary alterations tu 
2 story, brick and steel theatre, here, to 
Jarden Co., 507 5th Ave., New York City 
About $100,000. Noted July 17. 


*N. Y., Watertown—Bank—Watertown 
Natl. Bank, 100 Court St., let contract 
building 1 story, 100 x 100 ft., brick, steel 
and stone, brick foundation, on Public Sq., 
to Kelly & Kelly, 12th St., Long Island 
City. About $60,000. Noted June 26. 


*N. J., Jersey City—Office, Show Room, 
ete.—Buick Motor Co. let contract build- 
ing 4 story, 78 x 148 ft., brick on Bergen 
Ave., to W. Robinson, Ine, Jersey Citw 
About $75,000. 


*#N. J., Newark—Office—Hay Fdry. & 
Tron Wks., Lentz Ave. and Plum Point 
Lane, let contract building 4 story, 50 x 
100 ft., Ist floor to be rein.-con., others 
to be steel with brick walls, concrete 
floors, to Amer. Concrete Steel Co., 27 
Clinton St. 


*Pa., Phila.—Bank—Northwestern Trust 
Co., 23 Ridge and Columbia Sts., let con- 
tract building 1 and 2 story, 50 x 80 x 100 
ft. rein.-con. and steel, to P. Haibach, 1261 
North 26th St. About $75,000. 


*Md., Baltimore—Hall—tTrustees Mor- 
gan College, Hillen Rd., let general con- 
tract building 24 story, 85 x 200 ft., stone 
and brick, stone foundation, to be known as 
Carnegie Hall, to C. E. Ehman & Son, 
Beauregard Ave., near Woodburne; plas- 
tering i H. Hampshire, 15 East Fayette 
St.; total cost, $85,000. Noted Mav 22 


\ 








162 


Buildings (Continued) 


xLa., Shreveport — Club — Shreveport 
Country Club let contract building club- 
house, to W. H. Werner, Shreveport. About 
$75,000. 


*0., Canton—Rest House—Pennsylvania 
Lines West of Pittsburgh, Penobscot Bldg., 
Detroit, Mich., let contract building 4 
story, 120 x 250 ft., rein.-con., brick and 
terra cotta, at Pennsylvania Sta., here, to 
Walbridge-Alldinger Co.. 2356 Penobscot 
Bldg., Detroit. Noted July 3 

*0., Cleveland—High School—F. C. War- 


ner, archt., 767 Hippodrome Bldg., let con- 
tract to P. Kirschner Co., 1008 Hippodrome 


Bldg., for 3 story, 125 x 200 ft., rein.-con., 
steel and brick, on Lee Rd., for Bd. Educ 
About $300,000. Noted Apr. 17. 


Springfield—Office—R, C. Gotwald, 
archt., Gotwald Bldg., let contract to J. A. 
Poss, Springfield, building 3 story, 52 x 
150 ft, rein.-con. and brick, rein.-con 
flooring, concrete foundation, on West Co- 
lumbia St., for Springfield Metallic Casket 
Co.. Center St. About $60,000. Noted 
July 24. 


*0.,Springfiel€d—Salesrooms—See “Indus- 
trial Works.” 


*Mich., Detroit—Chapel—Providence, Hos- 
pital, West Grand Blvd. and 14th St., let 
contract building 4 story, 40 x 140 ft., rein.- 
con., brick and steel, rein.-con. flooring, con- 
crete foundation, to J. Finn, 2373 Wood- 
ward Ave. About $75,000. Noted July 24. 


*™Mich., Detroit—Store and Hotel—G. A. 
Lindke, Monroe and Farmer Sts., let con- 
tract building 3 story, 140 x 159 ft., reiu.- 
con., steel and brick, rein.-con. flooring, con. 
erete foundation, on Woodward Ave. and 
Peterboro St., to Detroit Metal & Steel Co., 
Ist and Congress Sts. About $300,000. 
Noted Aug. 7. 


Mich., Detroit—Theatre and Bank—Ze- 
mon & Wetsman, 1020 Chamber of Com- 
merce, let contract building 2 story, rein.- 
con., brick and steel, on Linwood Ave. and 


*0., 


Virginia Park, to H. Carew, 210 Joseph 
Campau Ave. Noted July 31. 
*xlll., Bement—High School—Pd. Educ. 


let contract building 3 story, 50 x 200 ft. 
brick and stone, rein.-con, flooring, concrete 
foundation, to English Bros., Champaign. 
About $125,000. 

*IiL, Rockfor€d—Churech—S. M. Seator, 
archt., 35 North Dearborn St., Chicago, let 
contract to (. A. Juhl, 133 West Washing- 
ton St., Chicago, for 1 story, 60 x 115 ft., 
brick and stone, concrete foundation, on 
Palm and Court Sts., for Ist Baptist con- 
gregation, Church and Mulberry Sts. About 


$60,000. Noted Aug. 7. 
*Minn., Albert Lea — Grade School — 
Bd. Edue. let contract remodeling and 


building 2 story addition, to C. M. Tattager, 
Albert Lea, $52,226. Noted July 31. 
Minn., Sauk Center — Cottages — State 
Ba. Control, Capitol, St. Paul, received 
bids building two 2 story, 35 x 80 ft. 
frame cottages, at State Home for Girls, 
here, (general contract) from N. P. Frand- 
sen, 510 Rice St., St. Paul, $53,400; heat- 


ing and plumbing, M. J. O'Neil, 60 East 
6th St., St. Paul, $17,697; electric work, 


Beck Eng. & Constr. Co.. Plymouth Bldg., 
Minneapolis, $12,070. Noted July 3. 

*xKan., Salina—Academy—Sisters of St. 
Joseph, Concordia, let contract building 4 
story, 150 x 300 ft. brick, rein.-con. floor- 
ing, for Mt. St. Mary’s Academy, here, to 
Swenson Constr. Co., Kansas City. About 
$600,000; cost plus percentage basis. 

*Neb., College View — School — Bad. 
Edue. let contract building 2 story, 65 x 
100 ft.. brick, to O. Stake, 346 North 
28th St., Lincoln, $51,886. 


*Neb., Omaha — A. W. Gordon, 8th and 
Dodge Sts., let contract building 5 story, 
126 x 132 ft. rein.-con. and brick ware- 
house, rein.-con. flooring, concrete founda- 
tion, on 9th and Dodge Sts., to P. Kiewitt 
& Sons, 754 Omaha Nat'l Bank. About 
$200,000. 

Wyo., Douglas—Schoo!l—Schoo! Dist. re- 
ceived bids Aug. 2, building 3 story, from 
FE. Raevill, Douglas, $52,793; W. G. Cala 
ghan, Thermopolis, $53,333: C. C. Young, 
Casper, $54,400. Noted July 31. 

*Mo., Hallsville—High School—Bd. Educ 
let contract building 2 story, 50 x 70 ft. 
rein.-con., stucco, steel and brick, rein.-con 
flooring, rock foundation. to  Halisville 
Constr, Co., Hallsville. About $60,000. 

*Mo., Morrisonville—School—Ba. Educ. 
let contract building 2 story, 63 x 110 ft., 
concrete, brick and steel, to H. O 
Wainwright Bldg. St. Louis 
Noted July 31 


Hirsch Co., 
About $59,000 
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*Mo., St. Louis—Hotel—Fremont Invest- 





ment Co., 810 Chestnut St., let contract 
building 4 story, 45 x 103 ft. rein.-con., 
steel, brick and terra cotta, rock founda- 
tion, at 5564 Pershing Ave., to Cornwell 
Constr. Co., 810 Chestnut St. About $55,- 
000. 

*Mo., St. Louis—Store—Arthur Realty 
Co., 6th and Washington Sts., let contract 
building 11 story, 90 x 150 ft., steel and 
concrete, to Westlake Constr. Co., 717 Lo- 
cust St. About $480,000. 

*Okla., Ada— School—State Bd. Pub. 
Affairs, c/o G. Clark, secy., let contract 
building 2 story, brick and rein.-con., rein.- 


con flooring, to Manhattan Constr. Co., 3rd 
and Fondulac Sts., Muskogee. About $95,- 
000. 

*xOkla., 
Methodist 


Oklahoma — Church — Grace 
Episcopal Church, South, c/o C. 


A. German, let contract building 2 story, 
60 x 90 ft., brick, concrete and steel, con- 


crete foundation, to W. L. Hawk, 714 North 
Ollie St. About $52,000. 


*Ariz., Phoenix — Office — D. B. Heard, 
Central and Adams Sts., et al, let contract 
constructing 4 story, 7 x 148 ft., rein.- 
con. and brick office and newspaper build- 
ing, rein.-con. flooring, concrete foundation, 
to J. W. Martin, Phoenix. About $250,00. 

*CalL, Arcata — School — State Eng. 
Dept., Forum Bldg., Sacramento, will build 
rein.-con. and brick school, to be known 
as Humboldt Normal School. About $250,- 
000. Work will be done by day labor under 
supervision of J. W. Dutton, c/o State 
Eng. Dept., Forum Blidg., Sacramento. 


*CalL, Freano—Schools—Bd. Educ. en- 
gaged Trewitt & Shields, 1819 El Dorado 
St., to superintend construction of all 
schools under $2,000,000 bond issue, They 
will do all work expected of general con- 
tractor and will purchase materials and re- 
ceive a compensation of 4% of cost. Bids 
will be received later on portions of work 
not usually included in general contract. 


*Cal, San Franciseo—Loft—Imperial 
Realty Co. let contract building 6 story, 
50 x 120 ft., rein.-con., rein.-con. flooring, 
concrete foundation, on Geary St., to 
Barrett & Hilp, Sharon Bldg. About $150,- 
000, Cost plus percentage basis. Livings- 
ton Bros., c/o G. A. Lansburgh, Gunst 
Lidg., lessee. Noted June 26. 

*Cal., Tulare — Schools — School Trus- 
tees let contract building 2 schools, each 
containing 8 rooms, hollow tile walls, con- 
crete foundation, to Barkelew & Gould, 
Fresno, $68,000. Noted May 8. 


*Que., Montreal—Church and Presby- 
tery—St. Augustine Roman Catholic con- 
gregation let contract building 60 x 110 ft., 
rein.-con., steel and brick, rein.-con. floor- 
ing, concrete foundation, on St. Viteu St., 
to M. J. Stack Co., 167 McCord St. About 
$135,000. 


*Ont., 
Works.” 

*Ont., Trenton—School—Pub. School Bd. 
let contratt building 2 story, concrete, steel 
and brick, concrete foundation, to Acer & 
McNab, Trenton. About $60,000. 


Federal Government Work 


PROPOSED WORK 


R. L, Newport—Structural Steel—Spec. 
4023—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans to furnish for torpedo 
repair job, here. About $10,000. 


Pa., Ft. Mifflin—Fire Protection System 
—Spec. 3779—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., soon receives bids ex- 
tending fire protection system, here. About 
$20,000; $10 deposit required for plans and 
spec. Noted Jan. 30, 


Pa., Phila.—Boat and Storage Building— 
Spec. 4012—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., soon lets contract build- 
ing, here. Noted July 31. 

Pa., Phila.—Cranes—Spec. 4013—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
soon lets contract installing cranes in boat 
- poo storage building, here. Noted 
July 31. 


Md., Baltimore—Dredging—Harbor Bd. 
petitioned Maryland congressmen to have 
bill introduced in Congress directing U. S. 
Chief of Engineers to have surveys made 
for dredging 40 ft. channel, from Cape 
Henry to Baltimore, distance about 150 nau- 
tical miles. 

D. C., Wash.—Mechanical Equipment and 
Piping — Spec. 3708— Bureau Yards & 
Docks, Navy Dept., soon receives bids in- 
stalling mechanical equipment and piping 
for boiler shop, here. About $200,000; $20 
deposit required for plans and spec. Noted 
Aug. 14 


Oshawa—Office—See ‘Industrial 
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dD. C., Wash.—Timber Work—s 
—Bureau Yards & Docks, Navy | 
receives bids for extension to « 
here. About $30,000; $10 depos 
for plans and spec. Noted Aug 

Ss. €., Charleston—Mechanica! 
Spec. 4010—Bureau Yards & Lo 
Dept., Wash., D. C., soon receives i A 
stalling, in central power plant, he) About 
$11,000; $10 deposit required fo 
















spec. Noted July 31 

Ga., Dawson—Post Office—Tr Tank 
Wash., D. C., rejected bids rec 1 July 
25, building here. J. A. Wetmore, super 
arecht. Noted July 31. 

Ss. D., Rapid City—School—C sey. 





comr. Indian Affairs, Wash., D. C., rejoor, 
bids received July 16, building , 






Indian School Reservation, her Note 
July 24. 
Wash., Puget 





Sound — Building Spe 
4009—Bureau Yards & Docks, Navy [Pept 
Wash., D. C., soon receives bids build) 
extension to Building No. 178, her: Abou 
$50,000 ; $10 deposit required for plans ana 
spec. Noted July 24. 


Wash., Puget Sound (Bremerton P 0) 










Reciprocating Air Compressor—Spev 3427 
—Bureau Yards & Docks, Navy Pept 





Wash., D. C., soon receives bids installing 
here. About $62,000; $10 deposit required 
for plans and spec. Noted Apr. 3 






BIDS DESIRED 


R. I., Providence—Post Office and Custon 
House—Until Sept. 26, by J, A. Wetnx 

superv. archt., treas. dept., Wash. D. + 
remodeling, here; advertised in this issue 






re 








Conn., New Haven—Pump—twUntil Ss) 
12, by J. A. Wetmore, superv. areht.. tress 














dept., Wash. D. C., for motor dri, 
triplex pump, in U. S. Post Office, her 
advertised in this issue. 

N. Y., Stapleton—Boiler Plant—1'n:j) 
Sept.. 4, by J. A. Wetmore, supery t 
treas. Dept., Wash., D. C., for temporary 
boiler plant, at U. S. Marine’ Hospita 
attendants quarters, here; advertised 





this issue. 


N. Y., Stapleton—Kitchen and Mess Ha 
—Until Sept. 15, by J. A. Wetmore, super 
areht., treas. dept., Wash., D. (., for con- 
struction of kitchen and mess hall for U. 8 










Marine Hospital, here; advertised in this 
issue. 
N. J., Lakehurst—Hangar—Spee. 4((1— 





Until Sept. 8, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., building dirigible 







hangar at Naval Air Sta., here. Noted 
Aug. 14. 
Del, Wilmington—Jetty Repairs—Until 





Sept. 18, by U. S. Eng. Office, Old Federa 
Bidg., repairing jetty at mouth of Broai- 
kill River; advertised in this issue, 


Md., Aberdeen—Road Work—Unti! Aug 
28, by J. D. Moen, constr. officer, Aberde+! 
Proving Ground, building 5 mi. concrete 
roads, 16 ft. and 20 ft. wide, all withir 
reservation Aberdeen Proving Ground; «ad- 
vertised in this issue. 














Ww. Va., Charlestown—Material—Unti! 
Sept. 22, by J. A. Wetmore, superv. archt 
treas. dept., Wash., D. C., furnishing ma 





here 





terial for building post office, 

W. Va., 
Sept. 22, by J. A, Wetmore, superv 
treas. dept., Wash., D. C., building 
office, here. 


Ala., Florence—Floating Plant—U. § 
Eng. Office, Florence, receiving bids for 
floating plant, two 12 in. non-condensing 
suction dredges with revolving cutters, - 
revolving sand and gravel screens, cupac- 
ity 175 cu.yd. per hour each, 1 tow boat, 
16 in. x 7 ft. non-condensing engines. 15 
26 x 120 x 6 ft. barges, 1 8 x 40 ft. launch 
about 40 h.p. Give full description, loca- 
tion, condition and price wanted ; advertised 
in this issue. 





Charlestown—Post Office—Unt'! 
archt 
post 

















New Orleans — Equipment — Unt! 


La., ; 
Navy 


Aug. 27, by Bureau Yards & Docks 
Dept., Wash., D. C., for mechanical and 
electric equipment for power plant, here 
About $115,000; $10 deposit required for 
plans and spec. Noted Aug. 14. 


Tenn., Memphis—Earthwork—Until Sept 
11, bv Mississippi River Comn., Ist ane 
2nd Dists., Custom House, building abou 
2,270,000 cu.yd, earth work in Upper 5 
Francis, Lower St. Francis and White River 
Levee Dists.; advertised in this issue 


Mich., Detroit—Alterations to Post Office 
—Until Sept. 7, by J. A. Wetmore, supery. 
archt., treas. dept., Wash., D. C., altering 
lighting fixtures, ete., in Post Office, here: 
alivertined in this issue. 
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Government Work (Continued) 


Federal 
UL, Chicago—Remodeling Electric Pas- 
senge! Elevator—Until Sept. 12, by J. A. 
Wetmore, Superv. archt., treas. dept., 
Wash. D. C., remodeling electric passenger 
cievator at U. S. Marine Hospital, here ; ad- 
vertised in this issue. 
ana—Road Work—Until Aug, 30, by 
nem Pub. Rds, U. S. Dept. of. Agricul- 
ture Missoula, grading and draining 3.6 
; Glacier Park-Summit Natl Forest Rd., 
acier Co. About $20,000. C. H. Purcell. 
Post Office Bldg., Portland, Ore., dist. engr. 
Noted May 1. 

Mo,, St. Louis—Earthwork—Until Sept. 
+= by Secy. Mississippi River Comn., 1511 
internat! Life Bldg., building about 155,000 
euvd. earthwork in Clear ¢ reek Drainag- 
& Levee Dist., IL; advertised in this issue. 


Col. Denver—Valves, Gates, ete.—Until 
1, by U. S. Recl. Serv., furnishing bal- 
4 needle valves, high pressure emer- 
vency gates and sluice gate for North Tun- 
rel of the Pathfinder Dam, North Platte 
Project, Nebraska-Wyoming. _A. P, Davis, 
ch. engr.; advertised in this issue. 


Nev., Winnemucra—Post Office Until 
Sept. 15, by J. A. Wetmore, superv. archt., 
treasury dept., Wash., D. C., building, here; 
advertised in this issue. 

Arizona—Bridge—Until Sept. 4, by Bu- 
reau Pub. Rd., U. S. Dept. of Agriculture, 
\lbuquerque, N. M., building 215 ft. bridge 
over Salt River, near Tonto and Crook Natl. 
Forests, here. J. S. Bright, Luna Strickler 
Bldg., Albuquerque, N. M., dist. engr. 








Cal, San Diego—Water and Sewer Sys- 
tems and Fuel Oil Reservoir—Spec._ 4007. 
Until Sept. 10, by Bureau Yards & Docks, 
Navy Dept., Wash., D C., building, here. 
About $200,000; $10 deposit required for 
plans and spec. Noted July 24. 


H. T., Honolulu—Post Office and Court 
House—Until Nov. 3, by J. A. Wetmore, 
superv. archt., treas. dept., Wash., D. C., 
building U. S. Post Office and court house, 
here. About $1,000,000. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*N. Y¥., New York—Dredging—vU. S. 
Engr. Office, 39 Whitehall St., let contract 
dredging in Raritan River, N. J., to At- 
lantic Gulf & Pacific Co., Park Row Bldg., 
$0.1489 per cu.yd. of stone measurement 
Total cost, $225,000. Noted July 10. 


*Pa., Erie—Dredging—U. S. Engr. Office, 
540 Federal Bldg., Buffalo, N. Y., let con- 
tract dredging, trenching and filling with 
rock, capped with rubble mound and sand 
fill protection, on Presque Isle Peninsula, 
Erie Harbor, to Great Lakes Dredge & 
Dock Co, 104 South Michigan Ave., Chi- 
cago. About $214,000. 


*D. C., Wash.—Pavements—Dist. Comrs., 
Dist. Bldg., let contract laying asphalt 
pavements, to Cranford Paving Co., Union 
Trust Bdg. About $150,000. Noted July 24. 


*D. C., Wash.—Paving—Dist. Comrs., 
Dist. Bldg., let contract paving streets and 
avenues, sheet asphalt, to Cranford Paving 
Co., Union Tfust Bldg. About $500,000. 
Noted Aug. 14. 


¥*S. C,, Charleston—Cranes—Spec, 3670— 
Bureau Yards & Docks. Navy Dept., Wash., 
>. C., let contract installing 2 cranes, here, 


to Morgan Eng. Co., East Bway., Alliance, 
©. About $93,550 (190 days). 


*llL, Great Lakes—Groins—Spec. 4004— 
Bureau Yards & Docks. Navy Dept., Wash., 
I). C., received only bid Aug. 13, building 
eroins for shore protection, at Naval Train- 
ng Sta. here, from Great Dredge & Dock 
“o. 104 South Michigan Ave., Chicago, 
$196.720 (90 days). Noted July 31. 


: wTex., Galveston — Boathouse — Treas. 

fept.. Wash., D. C., let contract building 
‘t house, boat basin and landing, for U. S. 
‘rantine Sta., here, to J. Jacobson, 313 
nd St, $39,566. Noted Aug. 7 


_*Utah—Road Work—Dist. Comrs., Dist. 

'g., Salt Lake City, let contract building 
rest road from Logan to Garden City. 
rth with gravel or shale surface, to 
ristianson Constr. Co., Salt Lake City. 
bout $120,100. 


} 


Miscellaneous 
PROPOSED WORK 
“ateway—Branford, Conn.—Town hav- 


© Plans prepared by R. Williams, archt., 
» Church St., New Haven, for granite 
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and concrete memorial gateway, concrete 
foundation, at park entrance. About 
$25,000. 


Swimming Pool, etc.—Woodmont, Conn. 
—W. H. Bradley, Center St.. Meriden, had 
plans prepared by R. Williams, archt., 185 
Church St., New Haven, for rein.-con. 
swimming pool, seawall and bathhouse, at 
summer home, on Hawley Ave., here. About 
$25,000. 


Swimming Pool—Detroit, Mich.— City 
having plans prepared by Dept. Parks and 
Blvds. and Recreation Comn., 822 Farwell 
Bldg., for 100 x 300 ft., rein.-con. swim- 
ae pool, 24 to 54 ft. deep. About $10,- 
000. 


Road Grader — Cloquet, Minn. — City 
plans to purchase road grader. J. A. 
Parks, clk. 


Cast Iron Pipe, Castings, Ete. — Tracy, 
Minn.—City plans to purchase c.i. Water 
pipe and castings, also hydrants, gate 
valves, ete. J. R. Fletcher, clk. 


Transmission Line — Arlington, Kan. — 
City voted $20,000 bonds to build electric 
transmission line. 


Transmission Line — Partridge, Kan. — 
City foted $20,000 bonds to build transmis- 
sion line. 


Dam—Eastland, Tex.—City plans. to 
build dam across north fork of Leon River, 
4 mi. long. About $124,000. 


Wharf, Dock—Orange, Tex.—City plans 
to build wharf and dock. About $150,000. 
Cc. H. Page & Bros. Austin Natl. Bank 
Bldg., Austin, archts. W. E. Simpson & 
Co., Hicks Bldg., San Antonio, engrs. 


Cables — Spokane, Wash. — Home Tele- 
phone Co., 501 2nd St., plans to build un- 
derground and aerial cables in Glenwood 
Dist. near Hillyard. About $10,000. H. A. 
Shearer, engr. 


Harbor Improvements—Richmond, Cal.— 
City election Sept. 23, to vote on $400,000 
bonds for harbor improvements to include 
15,250 ft, sheet piling, cost, $130,000, and 
dredging certain channels, ete. U. S. will 
also dredge certain channels. Federal gov- 
ernment will expend $328,000. 


BIDS DESIRED 


Water Machinery — Trenton, N. J.— 
Until Aug. 29, by A. Bugbee, supt. city 
comn., furnishing 25,000,0000 and 20,000,- 
000 gal. steam driven centrifugal pumps, 1 
generator, 1 motor, appurtenances, etc. at 
city pumping station. About $150,000. J. 
R. Fell, 134 North Clinton Ave., engr. 


Bulkhead Wharf and Shelter Sheds — 
Wilmington, Del. — Until Sept. 2, by Bad. 
Harbor Comrs., City Hall, building 476 
ft., timber and rein.-con. bulkhead wharf, 
and the necessary dredging incident thereto. 
C. H. Grant, secy.; advertised in this 
issue. 


Cistern—Duluth, Minn.—Until Aug. 25, 
by G. P. Phillips, city comr., building rein.- 
con. cistern, 200,000 gal. capacity, 38 ft. 
diameter, 25 ft. high, for Duluth Water 
& Light Dept., Commercial Club Bldg. H. 
G. Tischer, city engr. 


Pump—Bruce, 8S. D.—Until Sept. 5, by 
City Clerk furnishing 1750 h.p. motor-driven 
pump, 350 gal. per minute. L. P. Wolff, 
Guardian Life Bldg., St. Paul, Minn., engr. 


Road Oil—St. Louis, Mo—Until Aug. 27, 
J. F. Thomas, supply comr., 317 City Hall, 
furnishing Street Dept.. with 300,000 gal. 
light weight road oil. Noted Aug. 14. 


Pier Shed — Seattle, Wash. — Until 
Sept. 2, by Port of Seattle Comn., building 
Pier B East Shed, 120 x 1000 ft. mill 
construction, at Smith’s Cove Terminal. 
About $500,000. Noted Aug. 7 under “Smith 
Cove.” 


Protection Works —Laprairie, Que. — 
Until Aug. 28, by Dept. Pub. Wks, Ottawa, 
for protection work improvements to dyke. 
involving timbr and _ stone fill. About 
$11,000. EE. Lafleur, Ottawa, Ont., engr. 
Noted Aug. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Lumber and Piles—New York, N. Y.— 
Dept. Docks & Ferries, received lowest 3 
bids Aug. 12, furnishing and delivering 
lumber and piles, from Central Timber 
Sxport Co.. 115 Bway., $28,586; S. A. 
Miner, 17 Battery Pl., $32,232; H. S. La 
Fond Co., 1 Madison Ave., $138,023. 








*Paving Material — New York, N. Y. 
-H. Bruckner, pres. Bronx Boro., let cor 
tract furnishing and delivering 150,000 gal 
tar road oil, to Barrett Co 17 Battery 
Pl, $15,009; 3000 bags Portland cement 
and 5000 cu.yd. 14 in. broken trap rock 
rock stone and 2500 cu.yd. broken trap 
rock stone screening, to New York Trap 
Rock Corp., 101 Park Ave., $21,478. Noted 
July 17 


Plumbing—New York, N, ¥.—Dept. Educ 
received lowest 3 bids for plumbing and 
drainage of addition to and alterations in 
P.S. 6, on Tremont Ave., Bronx Boro., from 
J. J. Kenney, 236 West 20th St.. $43,000 
J. A. Graf, 152 Canal St., $44,782; Wells 
Newton Co., Ave. B and 17th St., $45,813 


Roof—Randalls Island, N. Y I. Town 
send, pres. bd. mers., received bids repair- 
ing roof for House of Refuge, here, from 
Connors Bros. Co., Inc, 15 West 91st St. 
$11,911; P. T. Cox Contg. Co., Inc, 114 
Nassau St., $12,700; J. M. Knopp, 544 West 
43rd St., $19,255. Contractors all of New 
York City. 





Harbor Improvements—Atlantic City, N. 
d.—City received bids improving harbor, 
from Maithew Bros., Red Bank, $187,382; 
Coast & Inland Dredging Co., $187.38: 
Noted July 10. 


*Dam— Morris Plains, N. J.— Dept 
Architecture, 142 West State St.. Trenton, 
let contract building dam near State Hos 
pital, here, to Underground Specialty Co 
1476 Bway, New York City About $14,600. 
Noted June 19. 






* Paving Block—McK eesport, Pa.—City let 
contract furnishing 130,000 Hillside paving 
block for use in Spring St., to Metroplitan 
Brick Co., McKeesport, $33.75 per 1000 


* Crane Shed—Detroit, Mich.—Studebaker 
Corp., Brush St. and Harper Ave., let con- 
tract building 1 story, 40 x 200 ft., steel 
crane shed, rein.-con. flooring, concrete 
foundation, to Wisconsin Bridge & Iron 
Co., 1362 Penobscot Bldg. 


_Roof Trusses — Detroit, Mich. — City 
Water Comn., 232 Jefferson Ave., received 
bids furnishing and building roof trusses 
and roof complete over engine room and 
pumping station (span of trusses 67 ft. 
building 67 x 307 ft.), from Wisconsin 
Bridge & Iron Co., 1362 Penobscot Bldg., 
$62,000; Culbertson & Kelly, 814 Ford 
Bldg., $70,997; Whitehead & Kales, Beecher 
St. and Michigan Central Ry., $84,365. 


*Paving Blocks—Kalamazoo, Miech.—City 
let contract furnishing 1,800,000 paving 
bricks, f.o.b Kalamazoo, to Carlisle Paving 
Brick Co., Portsmouth, O., $64,430. Noted 
May 15. 


* Foundation — Duluth, Minn. — Fidelity 
Investment Co., Lake Ave., S., let con- 
tract for foundation for 4 story, 114 x 252 
ft. office, to Jacobson Bros., Columbia Bldg., 
$60,200. Noted Aug. 7. 


*Lamp Standards — Osawatomie, Kan. 
—City let contract furnishing 102 metal 
lamp standards, ete., to Kelley Constr. Co., 
314 South Barstow St., Eau Claire, Wis., 
$10,949. 


*Tank and Tower — Sharon Springs, 
Kan.—City let contract building 50,000 gal. 
tank and 100 ft. tower, to Chicago Bridge 
& Iron Co., 105th and Thropp Sts., Chi- 
cago. 


* Foundation— Denver, Colo.—Denver Post 
Printing and Publishing Co., 1544 Champa 
St., let contract building concrete founda- 
tion for 4 story, 50 x 125 ft. publishing 
house, on Champa St., between 15th and 
16th Sts., to Kress Constr. Co., Denver, 
About $20,000. 


*Rolling Doors—Portland, Ore.—Comr 
Pub. Docks let contract furnishing steel 
rolling doors at dock sheds, St. Johns Ter- 
minal, to Variety Mfg. Co., Portland. About 
$14,150. 


* Bulkhead — Los Angeles, Cal. — See 
“Streets & Roads.” 


* Foundation—Los Angeles, Cal. — Good- 
year Tire & Rubber Co., Market St., Akron, 
O., let contract building foundation for 3 
story, 300 x 580 ft. rubber mill, at 6701 
Central Ave., here, to Hunkin-Conkey 
Constr. Co., 6701 Central Ave. About $60,000. 
Noted July 31 ynder “Industrial Works.” 


* Lighthouse—Ottawa, Ont—Dept. Ma- 
rine let contract building rein.-con. light- 
house, fog alarm and dwelling combined, in 
Triple Island, Northern British Columbia, 
to J. H. Hilditch, Prince Rupert. About 
$35,000. 
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Bids: Sept. 12. 


Canal Improvements 
STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF 
PUBLIC WORKS 

Albany, N. Y 

Sealed proposals will be received by the 
undersigned at his office in the Capitol 
Albany, N. Y., until twelve o'clock 
ol Friday, September 12th, 1919, at 
place and hour they will be publicly opened 
and read, for improving the New York 
State canals pursuant the provisions of 
Chapter 147 of the Laws of 1903, and 
amendatory and supplementary laws, and 
Chapter 735 of the Laws of 1917 and 
Chapter 634 of the Laws of 1919, as follows 

SCHENECTADY—SCOTIA BRIDGE 

ABUTMENTS AND APPROACHES 
will 
ing the abutments and approaches of a 
concrete bridge, extend from 
junction of State Street and Wash- 
Avenuc the city of Schenectady, 
the Barge Canal terminal 
Slyck Island, the Barge Canal 
Hog Island and the Scotia 
to a point about three hundred feet 

of the junction of Schonowee Ave- 
nue and Mohawk Avenue in the village of 
Scotia. 

The construction of all roadway 
ments, sidewalks and curbs 
ported on new fill, track work, trolley wires 
and feeders, lamps and wiring, drains and 
other incidental work, will not form a 
part of this contract; also, a gap will be 
left in the Scotia approach to provide for 
the maintenance of traffic for electric cars, 
vehicles and pedestrians 

Contract plans, sheets 1 to 7 inclusive 

All work must be completed before the 
expiration of fifteen months after the date 
of signing the contract. 

Plans may be seen and detailed specifi- 
cations, engineer’s estimate of quantities, 
proposal blanks, forms of contract and 
bonds required, and other information for 
proposers, may be had at the office of the 
Superintendent of Public Works at Al- 
bany, N. Y., at the office of the Assistant 
Superintendent of Public Works for the 
Eastern Division, Wedgeway building, 
Schenectady, N. Y., at the office of the 
Assistant Superintendent of Public Works 
for the Middle Division at Syracuse, N. Y., 
at the office of the Assistant Superintendent 
of Public Works for the Western Division 
at Rochester, N. Y., and at the canal office, 
Spaulding’s exchange, Buffalo, N. Y 

Copies of detailed plans or drawings may 
be obtained from the State Eengineer and 
Surveyor at Albany, N. Y., upon payment 
to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent.) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of albany or New York, issued 
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reross channel, 
Van main 
channel, chan- 
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concrete sup- 
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} tract and furnish bonds within ten days | 
from the date of notice of award delivered | 


OFFICIAL PROPOSALS 
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The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on public 
work outside his own city. 


Official Proposals reaching our office in 
first mail Wednesday morning (9 o'clock) 
can usually be published in the issue out 
the next day. Special price for Official 
Proposals, $3.60 an inch, 


to him or them in person or mailed to the 


|} address given in the proposal. 


| formance 
| sum as shall be fixed by the Superintendent | 
|of Public 


Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 


same shall have been presented for collec- 


tion prior to such time, in which case the | 


amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The of bidders other than the 
one to whom the award of contract shall be 
made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
of the contract shall be in such 


deposits 


Works, ~*hich sum shall not be 
less than twenty per centum (20 per cent.) 
of the estimated cost of the work accord- 


ing to the contract price, and an additional | 


bond, known as the labor bond, in the sum 
of ten per centum (10 per cent.) of the 
amount of the estimated cost of the work 
according to the contract price, will be re- 
quired as security that the contractor will 
in full at least once in each month 
all laborers employed by him upon the work 


pay 


| specified to be done in the contract. 


In the event that 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, N. 
Y., and must be endorsed on the envelope 
with the name of the construction for which 
the proposal is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be 
lowest in cost to the State for doing the 


| work, and which shall comply with all pro- 


by a national or state bank in good credit | 


within the state and payable at sight to 
the Superintendent of Public Works for five 
per centum (5 per cent.) of the amount of 
the proposal 

The person whose proposal 
cepted will be required to execute 


shall be ac- 
a 


' ment of the undersigned, the interests of | 


con- / 


visions required to render it formal. Before 
any award shall be made the lowest bidder 
will be required to satisfy the Superin- 
tendent of Public Works of his ability 
provide suitable equipment 
for the proper performance of the work. 
The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 


the state will be enhanced thereby. 
EDWARD S. WALSH, 
Superintendent of Public Works. 


more than one surety | 


to 
and materials | 
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Bids: Sept. 9. 


Bulkhead Wharf and Shelte 
Sheds 
Wilming 

Proposals will be received unti! Tuesday 
September 9th, 1919, at the otiice of the 
Board of Harbor Commissioners, City Ha 
Wilmington, Del., for the construction of « 
timber and reinforced 
wharf, approximately 476 feet 
the dredging incident 

Plans and_= specifications 
may be obtained upon 
undersigned and upon the deposit of Ten 
($10.00) Dollars, which sum will later by 
| refunded upon the return of said plans and 
| specifications. 
No proposal will be considered unless ae. 
|} companied by a certified check to the order 
of the Board of Harbor Commissioners for 
Two ‘Thousand Five Hundred 
($2500.00), or a satisfactory guaranty bond 
equal amount. 
The rigit reserved 
| all bids. 


Del 


concrete bulkhead 
ng, and 
necessary thereto 

for the wor 


application to th. 


Dollars 


in 


is to reject any or 
Commissioners 
City Hall 
Wilmington, Del 
CHARLES H. GANT 


Secretary 


Board of Harbor 





Bids: Sept. 4. 
Construction, Heating, Sanitary 
and Electric Work 


Troy, N. Y 


Sealed proposals for Construction, Heat- 
ing, Sanitary and Electric Work, Stat 
Armory, Troy, N. Y., will be received by 
Col. Frank W. Ward, Secretary, State 
Board of Armory Commissioners, 158 State 
Street, Albany, N. Y., until 3 o'clock P.M 
on Thursday, Sept. 4, 1919, when they will 
| be publicly opened and read. Proposals 

shall be enclosed in an envelope furnished by 

the State Architect, sealed and addressed 
| and shall be accompanied by a certified 
check in the sum of five per cent (5 per 
| cent) of the amount of the proposal. The 
contractors to whom the awards are made 
| will be required to furnish surety company 
| bond in the sum of fifty per cent (5) per 
cent) of the amount of the contract within 
| thirty (30) days after official notice of 
award of contract and in accordance Wit! 

the terms of Specifications Nos. 3327, 3325. 

3329 and 3330. The right is reserved ot Tr- 
| ject any or all bids. Drawings and specifi- 
cations may be consulted at the Armory of 
the 2nd Infantry, Bolton Hall, Troy. 
Y., at the Office of the State Board of 
Armory Commissioners, 158 State Street 
Albany, N. Y., and at the New York Office 
of the Department of Architecture, Room 
618 Hall of Records Building, and at the 
Department of Architecure, Capitol, Al- 
bany, N. Y. Drawings and _ specifications 
and blank forms of proposal may be 0 
tained at the Department of Architecture 
Capitol, Albany, N. Y., upon re asonable 
notice to and in the discretion of the State 
Architect, L. F. PILCHER, Capitol, Albany 
N. Y. 

“Dated: August 1, 1919. 
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CONSTRUCTION NEWS 


s \ OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS. BUTLDERS 
i SAND MANUFACTURERS OF aa AND BUILDING SUPPLIES 


Sie See Eng Rids See Eng 
PROPOSALS ose News-Tecrd Close ie Phu 
oar Little Rock, Ark. 28 Sept. 6 Fairview, Pa asa Aug. 14 
3 Sept. Kansas City, Kan. es ‘ zy. 28 Sept.10 Kings Park, N. Y.........Aug 
“For Proposals Advertised see the pages Sent. Baltimore, Mad Beek ate Sie 28 Sept. 11 Minneapolis. Minn. .... Aug 
immediately following the Construction Sent. Huntington, W. Va. ....../ 28 Sept.11 Superior, Wis ... Aug 
News Section,” Sept. en, Pa Sept. 1: Cloque S..) , ) gb wit are ec a 
Sept. Brooklyn, N 4 Sept. 12 Council Bluffs é ...- Aug 
* “ Sept. Maine Sept. 15 Pleasant (Grove, Utah.....July 
WATERWORKS Sept. 3 Toledo, O. .. Sept.15 St. Paul, Minn 
Bids See Eng. Se pt. Moultrie, Ga. Oct 1 St. Paul, Minn 
Close News-Record Sept. Fulton, Mo. .. Oct. 1 Virginia. Minn 
: a Sept Rochester, N. 
Sept. 1 Elmhurst, Il. . 28 Adv. Aug. 21. 
Adv. Aug. - og «sept. Coldwater, O. 
Sept. 2 Altus, Okla. ..-Aug. 28 Sept. Charlotte. N.C 
Sept. Cowley, Wyo. _ . . ‘ept. Thiet River Falls, Wis.... 
Sept. Wingdale, N. Y. - 28° Sept. Little Rock, Ark 
Adv. Aug. 28. a Sept. Seattle, Wash. 
Sept. Central Islip, N. Y......-Aug. 28 Sept. Indiana 
Adv. Aug. 28 Sept. Monroe, 
Sept. Rock River, Wyo......... . 28 Sept. Vercheres 
Adv. Aug. 28 Sept. Como Fast, 
Sept. Wendell, N. ! 28 Sept. Bakersfield, 
Sept. Statesville, N. Pre oss 6 aul : 28 Sept, 
Sept. Kansas City, ; Bi 
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FEDERAL GOVERNMENT WORK 


Sept. 2 Towboat—Memphis, Tenn..Aug. 
Sept. 2 Miscellaneous Equipment— 
Washington, D. C 
Adv. July 10 and 
Sept. 2 Post Office—Kansas 
Mo 
Sept. 2 Dredging-—New York, N. Y..Aug 
Adv. Aug. 7 
5 Sept. 2 Finishing Machine Shop 
Adv. Aug. . and Heat Treatment Build- 
Keyser, W. Va ing and Half-Yard Runa- 
Adv. é ways—Nicetown, 
Jersey City, N. ‘ Adv. Aug. 28 
Indiana : Equipment—Spec 
Whiteville. N. C New Orleans, La 
Trenton, N. J . Sept. 3 Roadwork — 
Centerville, Tenn. 2% Wash. «.... 
Bentonville, Ark. é ; Boiler Plant — Staple ton, 
Delaware ... Y 
Adv. Aug. 21 Adv. “Au 
Waterloo, Ia. S. 


Keno tonons wtonoronons 
OO aa OW 


Sept. 


SEWERS Sept. 


. Sept. 
Walnut Grove, Minn Sept. 


Inwood, la. . Sept. 
Pocahontas, . aie en0il : Sept. 
Pittsburgh, Pa. - 2 Sept. 
Leesburg, Fla and . 28 Sept. 
Richmond, Ky. ’ 

Adv. Aug. Sept. 
Bexley (Columbus Sept. 
OD De ncincoe sce vs cccees Aug. Sept. 
Kendall, Ind. 8 Sept. 


eo 
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Bridge—Arizona 
Clayton, Mo. ; ‘ Post Office — Montevideo, 
Sanford, Fla. .Aug. Minn. 
Adv. Aug. Sept. New Mexico J ; Alterations to Post Office— 
Rock River, Wyo. . Sept. Lewisburg, W. Va. k Detroit, Mich. 
Adv. Aug. 28 Ad.. Aug. 28 Adv. Aug. 2 
Binghamton, N. Y Sept. Griffin, Ga in ie af pt. Hangar — Spec. 4001 
Sept. New Mexico atu nee wen —s aaa. N. J it, 7 aie 
Sept. Prosser, Wash. Sept. ost Office—Carro a. ..Aug 
BRIDGES Sept. 16 New Orleans, La. : . 9 Forge Shop Extension, 
p Sept. Marion, Ark. / Shell and Case, Shop Build- 
Duluth, Minn. . Sept. Madill, Okla. ! ‘ ings—Philadelphia, Pa....Aug. 
Chester, S. C : . 21 Sept. Lyons, Kan. Adv. Aug. 28 
Minneapolis, Minn. ....... : Oct. 10 Tacoma, Wash. ‘ y Post Office—-Douglas, Ga.. .July 
Blue Earth, Minn. .......Aug. Adv. Aug. 14. ? Water and Sewerage Sys- 
ae x . tems and Fuel Oil Reservoir 
ubois, Pa . —Spec. 4007, San Diego, 
Three Rivers, Ci : EXCAVATION AND DREDGING Cal. 4 


eg Aug 
'N. ¥... , ¢ Mectric 
a City, ; Sept. : Sanford, Ala. ............Aug. 14 ; Torpedo Track, Electric 


oO. . Trolley and Hoist and Gyro 
Sept. 5 Fort Dodge, Ia. . 21 “a ; 
See ee 5 Sept. 10 Toms River, N. . 21 —Spec. 4008—Pearl 


: : bor, Hawaii 
Danville, ‘Ill. 1 Sept. 22 Tower, Minn. - 21 11 Earthwork 
Adv. Aug. 


Lake Geneva, Wis........ ; INDUSTRIAL WORKS yr Aug. 2 
Columbus, O. ‘ ; . Remodeling Electric Pass- 
Schenectady, N. . Aug. Long Island City, N. Y.... ; enger Elevator — Chicago, 
Adv. Aug. 21. Sept. Hastings, Minn. , Ill. 
Portsmouth, Va. . Sept. Kohler, Wis. \ , Adv. Aug. 21. 
Wayne, W. Va . Sept. Sheboygan, s. " Pumps — New Haven 
Pasco, Wash. , Sept. Minneapolis, Minn. : Conn. 
Norristown, Pa. , Sept. Two Rivers, Wis ; Adv. Aug. 21. 
Adv. Aug. 28. Sept. New York, N. Y ; , Earthwork—St. Louis, Mo.Aug. 
Duluth, Minn. - 8 Adv. Aug. 21 
arrisburg, eeccee ug. " Post enero eanee 
Adv. Aug. 14. BUILDINGS Nev. .. 
Sept. St. Louis, Mo. Adv ‘Aug. i 
Sept. Omaha, Neb. Kitchen and Meas Hall — 
STREETS AND ROADS Sept. Ft. Worth, Tex. Stapleton, N. Y..... 
- sept. Cameron, Tex. Adv. Aug. 21. 
Arcadia, Fla. . Sept. 1 Miamisburg, O. Development of Base — 
Salt Lake City, Utah y : Sept. Outremont, Que. Spec. 3762 — Key West. 
Alexandria, La. Aug. Sept. Willmar, Minn. Fla . Aug 
Tunica, Miss 8 Sept. Montreal, Que. Sewerage System- Waters 
Waterville, Wash. , Sept. Twin Falls, , Service Lines and Electric 
Pascagoula, Miss. ; Sept. Merced, Cal. i 4 Lighting Plant—Washing- 
Adv. Aug. 21 Sept. Okmulgee, Okla. ! ; ton, D. C 
North Carolina , Sept. Berkeley, Cal. : oe s , Jetty er = Wiiming- 
Louisiana Sept. Wichita, Kan. . ton, Del. 
Independence, Mo. , Sept. Philadelphia, Pa. , Adv. Aug 
Minneapolis, i Sept. Crookston, Minn. d . Sept. Post Office North Topeka, 
Washington. Ga. ; Sept. Trenton, N. J b Kan. 
Sylacauga, Ala. Sept. Atlantic City, N. i zz § s Material 
aryland : Sept. Victoria, Tex. b W. Va. 
Adv. Aug. 21. Sept. Hartsdale, N. Y : ; s ; ye. Office — Charleston, 
Bellevue, Pa. a Sept. Bayonne, N. Ww. 
Newton, N. J... ef Sept. Peterborough, Ont. : ‘ g 5 Rsdenien Stokers—Spec 
California / 3 Sept. 4010—Charleston, S. C....Aug. 
Dyersburg, Tenn. / Sept. Reciprocating Air Com- 
Bemidji, Sept. pressor — Spec. 3837 — 
Connecticut ; Sept. Puget Sound, Wash 
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Rids See Eng 
Close News-Record 
Sept. 26 Post Office and 
House—Providence, RK 
Ady. Aug. 21 


Custom 
1..Aug. 21 


Sept. 29 Dredge, etc.—-Wilmingtton, 
aS Glin ih ee bo .Aug. 28 
Adv. Aug. 28 
Sept. 30 Remodeling Hospital—Bos- 
ton, Mass eae we .. Aug. 28 
Oct. 1 Valves, Gates, ete —Den- 
Sa Se ode besenccass ce, 88 
Adv. Aug. 21 
Oct. 1 Electric Lighting and Pow- 
er Systems—Spec. 3982— 
Mare Island, Cal. .......4 Aug. 28 
Oct. 6 Post Office—St. Johnsburg, 
Vt ..-Aug. 28 


Oct. 10 Dredge—New York, N. Y..Aug. 28 
Adv. Aug. 28 
Nov. 3 Post (ftice and Court House 
—Honolulu, H. T.........4 Aug. 21 


MISCELLANEOUS 


Sept. 2 Sewage Pumping Machin- 
ery—Los Angeles, Cal.....Aug. 21 

Sept. 2 Pier Shed—Seattle, Wash..Aug. 21 

Sept. 2 Bulkhead, Wharf and 
Shelter Sheds—W ilmington 


Ss owiehe pec ehee eseese .. Aug. 21 
Adv. Aug. 21. 

Sept. 2 Paving Materials — Port- 

i. AO, seen ines ane Aug. 28 
Sept. 3 Wharf — St. Jean Or- 

leans, Que. ..... er 
Sept. 3 Harbor Improvements — 

Newport Beach, Cal ...Aug. 28 
Sept. 56 Pump—Bruce, S. D....... Aug. 21 
Sept. 9 Street Lighting System — 

Dell Rapids, S. D.........Aug. 28 
Sept. 12 Dam—Decatur, II! Ce 
Sept. 15 Levee—Alexandria, La....Aug. 14 
Sept.16 Breakwater—Petit Rocher, 

N. B Aug. 28 


Sept.17 Wharf—Meteghan, N. S...Aug. 28 

Sept. 17 Breakwater—Quaco, N. B.Aug. 28 

Sept. 22 Wharf—Naramata, B. C..Aug. 28 
Sept. 23 Turbines, etc.—Saskatoon, 

ete ete 

Adv. July 24. 


Where name of official is not given, 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 


Waterworks 


PROPOSED WORK 

Ga., Columbus—City plans to expend 
$15,000 to improve waterworks system, in- 
cluding new filtration plant, pumps, etc. W. 
D. Fraser, city engr. 

La., Lafayette—See “Streets and Roads.” 

Wis., Markesan—City having plans pre- 
pared by W. G. Kirchoffer, engr., 31 Vro- 
man Blk., Madison, for water supply sys- 
tem. Cost between $20,000 and $30,000. 

Minn., Buffalo—City plans to build water 
mains in various streets. About $25,000. 

Minn., Great Falls—City plans election 
to vote on $225,000 bonds to build 100,000 
gal. storage reservoir and 24-in. supply 
main for Boston Heights Addition. L. B. 
Evenson, 716 4th Ave. N, engr. . 

Neb., Ord—City plans to improve water- 
works system and install sewers in various 
streets. About $75,000. Rohrbaugh Eng. 
Co., 929 City Natl. Bank Bldg., Omaha, 
engrs. 

N. D., Fairmont—City having plans pre- 
pared by W. C. Buck, engr., 1245 West 
Minnehaha Parkway, for installing new 
waterworks well system. About $5000. 

Wyo., Greybull — Town soon lets con- 
tract furnishing materials and labor for 
extensions to waterworks system, involving 
2300 ft. 2 in., 6040 ft. 4 in. and 1500 ft. 6 in 
galvanized ironpipe. G. W. Zoin, town ener. 

Tex., Vernon—City plans to extend water 
mains and sewers About $20,000. A. 
Robinson, city engr. 

Okla., Collinsville—City retained John- 
son & Benham, engrs., Firestone Bldg.. 
Kansas City, Mo., to prepare plans for 
water purification plant, filters, settling 
basins, etc. Election Sept. 3, to vote on 
$40,000 bonds for project. 

Okla., Lindsey—City voted $25,000 bonds 
to build. water supply system. Johnson & 


Benham, Firestone Bldg., Kansas City, Mo., 
engrs. 

Okla., Madill—City retained Johnson & 
Benham, engrs., Firestone Bldg., Kansas 
City, Mo., to investigate source of water 
supply. 
pounding reservoirs. 


Probably solution will be imp 
About $150,000, 





Okla., Perry—City voted $166,000 bonds 
to install new waterworks system. 


Okla., Tonkawa—City having plans pre- 
pared by Johnson & Benham, engrs., Fire- 
stone Bidg., Kansas City, Mo., for complete 
waterworks system, Bonds for $100,000 
sold for project 

Utah, Sparish Fork—City voted $15,000 
bonds to enlarge and extend waterworks 
system 

Ore., Portland—Villa Ave.-Base Line Mu- 
tual Water Co. recently incorporated with 
$14,000 plans to build private mains in 
city for private use. About $10,000. 

Ont., York—F. Barber, engr., 40 Jarvis 
St., Toronto, rejected bids laying 6 in. c.i. 
watermains in various streets. Noted 
July 31. 

BIDS DESIRED 


N. Y., Central Islip—Until Sept. 10, by 
State Hospital Comn., Capitol, Albany, for 
artesian well for additional water supply 
at North Colony Power Plant, Central Islip 
State Hospital, here. L. F. Pilcher, state 
archt. ; advertised in this issue. 

N. ¥., Wingdale—Until Sept. 4, by C. F. 
Rattigan, supt. prisons, Capitol, Albany, for 
concrete dam, c.i. pipe line, mechanical 
gravity filter plant, at Wingdale Prison, 
here; advertised in this issue 

N. C., Statesville—Until Sept. 16, by city, 
building 1 clear water basin lined with con- 
crete, 1,000,000 gal. capacity. Former bids 
rejected Rk. L. Greenlee, Statesville, engr. 
Noted July 24. 

N. C., Wendell—Until Sept. 11, by Mayor, 
building 3 mi. water pipe lines, deep well, 
pump, tower and tank; also 5 mi. sewers 
and sewage disposal plant About $30,000. 
G. White, Durham, engr 

Mich., Highland Park (Detroit P. O.)— 
Until Sept. 8, by City Council, 20 Gerald 
Ave., furnishing 4 motor-driven centrif- 
ugal pumping units and 1 motor-driven 
vacuum pumping unit D. C,. Gowing, clk. ; 
advertised in this issue. 

Iil., Elmhurst—Until Sept. 1, by city, 
building 96,797 lin.ft. 4-12 in. ¢@.i. water 
mains, 217 hydrants, 1500 lead pipe house 
connections, one hundred forty-two 4-12 in. 
gate valves. KE. Hancock, 2047 Ogden Ave., 
Chicago, engr.; advertised in this issue. 

_ Wyeo., Cowley—Until Sept. 3, by City 
Council for labor and material building 
and laying 2800 ft. 8 in., 3366 ft. 6 in. and 
2244 ft. 4 in. ec. i. pipe, valves and fire 
hydrants. Cotner & Cotner, Lovell, engrs. 

Wyo., Rock River—Until Sept. 10, at 
office of Secretary Town Council, building 
9540 ft. 6 in. ci. pipe and installing 15 
Ludlow fire hydrants. About $19,000. E 
K. Nelson, engr. in charge.; advertised in 
this issue. 

Okla., Altus—Until Sept. 2, by City Clerk, 
extending and improving waterworks sys- 
tem. About $100,000. Johnson & Benham, 
Firestone Bldg., Kansas City, Mo., engrs. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 

*N. C., Warsaw—City let contract build- 
ing waterworks system, as follows: pipe 
laying, to W. Z. Williams & Co., Georgia 
Gas Co. Bldg., Macon, Ga., $8019; pumps, 
to Sydnor Pumps & Well Co., 302 East Main 
St., Richmond, Va., $2290; ci. pipe, to Gla- 
morgan Pipe & Fdry. Co., $13.272; boiler, 
also tower and tank, to Schofield’s Sons 
Co., Hammond and Boundary Sts., Macon, 
Ga., $2900 and $7190, respectively: valves 
and hydrants, to Darling Valve & Mfg. Co., 
$2224. Noted July 17. 


*Mich., Redford—B. E. Taylor, 501 Ford 
Bldg., Detroit, let contract laying 35,000 
ft. 8 in. ci. water pipe in subdivisions in 
vicinity of Grand River Ave., here, to 
W. C. Hoy. Redford. About $35,000. 

*Mich., River Rouge—Village let contract 
furnishing .abor and materials laying 4330 
ft. 6 in. and 580 ft. 8 in. ci. water pipe 
with specials and hydrants, to J. A 
McDace, Fairview Ave., Detroit. About 
$6500. Noted Aug. 21. 

*Minn., Hinckley—City let contract build- 
ing distribution system. hydrants, steel 
tower, tank, iron pipe, ete., to Minneapolis 
Steel and Machy. Co., 29th St. and Minne- 
haha Ave., Minneapolis, $27,508 Noted 
July 10. 

*Mont., Denton—City let contract build- 
ing 200,000 gal. reservoir, supply mains, 
fire hydrants, etc., to Two Miracle Co., 
437 Ford Bldg., Great Falls, $64,878. Noted 
June 19. 


*Mont., Scobey — City let contract com- 
pleting waterworks system, including 100,- 
000 gal. steel tank, ete, to G. W. Kemper, 
Minot, N. D., $96,269. Noted July 31. 


*Ariz., Jerome—City trustees let con- 
tract laying pipe for fire line system, to J. 


D. Newcomb. About $13,600. (Cj: 
nish pipe.) 

*Cal,, Santa Barbara—City lc! 
furnishing 8700 lin.ft. 24 in. « 
stave redwood pipe for line from | 
Creek power house to Sheffield lk: 
to Redwood Manufactures Co., [Pj 
$27,199. 


*Ont., VYork--York Co. let con: 
Murphy Constr. Co., Toronto, for ia 
mains in Bernice St., $8831, Fk 
$2302, Thornhill St., $3882; to Mac 
Bros. & Co., Saulte Ste Marie, Ha St 
$2220, Atlas St.. N., $959, Robi: 8 
$3714, Fay St., $2665; to A. Cavot 
to, Miller St., $1587 Work involv: it 
8000 ft. 6 in. c.i, water pipe. Noted J 31 


Sewers 
PROPOSED WORK 


Mass., Chicopee—City appropriated ¢ 
000 to build 24 in. vitr. sewer 
Roosevelt Ave. 

N. J., Jersey City—City plans ¢t 
sewers in Summit Ave. between Criif 
St. and Fairmont Ave. About $12.) ( 
Van Keuren, city engr. 

N. J., Trenton—City Comn. soon rece; 
bids building 3 mi. of sewers in +)! 
Spruce, New York and Mulberry Sts. At 
$20,000 I. R. Fell, city engr. 

Pa., Ellwood City—Boro. rejected ji: 
building various sections of sewers in 
ward, About $42,000. Noted July 24 

Pa., Morrisville—City plans to build 1 
mi. pipe sewers and sewage disposal plat 
through entire city. About $265,000. T. } 
Bowe, East Rutherford, N. J., engr 

Mich., Detroit—Dept. Pub. Wks. soon jet 
contract furnishing labor and material ex 
cept manhole rings and covers for fi: 
ing complete egg shaped sewer, involving 
5372 ft. 2 ft. 9 in. x 4 ft. 3 in., brick, vitr 
segmental block, rein.-con. or plain concret 
pipe (|. W. Hubbell, city engr 

Mich., Detroit—Dickinson teal = Mstate 
Exchange, 205 Old Whitney Bldg., soon |rt 
contract furnishing labor and = materia! 
building complete sewerage system in Avon 
*ark subdivision, involving 12,226 ft. %-20 
in. vitr. crock sewer, 29 brick manholes 
About $20,000. 

Wis., Manitowoe—City having plans pre 
pared by A. H. Zander, engr, City Hall 
excavating and laying 2.1 mi. 10 in. vitr 
or concrete pipe sewer in various districts 
About $25,000. 

Wis., Markesan—City having plans pre- 
pared by W. G. Kirchoffer, engr., 31 Vro 
man Blk., Madison, excavating and laying 
pipe sewer and installing sewage disposal 
plant. About $30,000. 

Neb., Ord — See “Waterworks.” 


Mo., St. Louis—Bd. Pub. Wks. soon re- 
ceives bids rebuilding 450 ft. Branch St 
sewers. C. E. Smith, City Hall, engr 

Tex., Vernon—See “Waterworks.” 

Okla., Enid-——City plans to build sewer- 
age system and sewage dispvsal plant 
About $175,000. Black & Veatch, Inter- 
state Bldg., Kansas. City, Mo., archts. 

Okla., Nowata—See “Streets and Roads.” 

Idaho, Buhl—City plans to build 68,000 
lin.ft. sewer in Dist. No. 3 and 84,322 
lin.ft.. Dist. No. 4, 6-36 in pipe. About 
$29,000 and $38,000 respectively. 

Wash., Yakima—City plans to build 
complete sewerage system. Bonds for 
>350.000 voted for project. C. F. Wilso: 
Yakima, engr. 

Ore., Astoria—City Council plans to build 
drainage and sewerage system in Dist. No 
1, 8 in. vitr. or cement pipe. About $51,- 
000. E. G. Gearhart, city aud. 

Ore., Portland—City Council soon lets 
contract building sewer in East 24th St 
vitr. or cement, (120 days). Cost will ex 
ceed $10,000. O. Laurgaard, city engr. 

Ore., Portland—City Council adopted 
resolution to build sewers, lampholes, catch 
basins, manholes, sewer branch and servic: 
pipes, in Johnson St., from 6th to 7th Sts 
6th St. from Johnson to Glisan Sts., East 
15th St. from East Alden to East Star} 
Sts., Kast 69th St. from Flanders to Davis 
Sts.. East 69th St. from East Flanders to 
East Glisan Sts. About $11,752. O. Laur 
gaard, city engr 


BIDS DESIRED 


N. Y¥., Binghamton—Until Sept. 10, by 
State Hospital Comn., Capitol, Albany, for 
sanitary work and sewage disposal for 
power plant, Binghamton State Hospital, 
S. Elwood, secy. state hospital comn.  L 
F. Pilcher, Capitol, Albany, state archt. 
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Sewers | ontinued) 

Pa pittsburgh—Until Sept. 3, by City 
ier, laying 8 to 15 in. sewers in 
anon Ave., Fallowfield, McCandless 
and Rict nond Sts. N. S. Sprague, City 
Council Bidg., engr. 

v. €., Wendell—See “Waterworks.” 


1s eesburg—Until Sept. 3, by city 
ee ie mi 8-10 in. pipe sewers, with 
necessal appurtenances and_ sewage dis- 
neal tank. J. B. McCrary Co., 2rd Nati. 
Bidg.. Atlanta, Ga., engrs. Noted 


building 





Ju y 
0., Bexley (Columbus P. O.)—Until 
sept 5, by L. S. Higgins, clk., laying 6000 
ft. 36-60 in. main sewers with branches 
running in northerly direction; also laying 
oon) ft. 1b in. and 4800 ft. 18 in. sanitary 
Sowers in same trench with main sewers. 
‘About $200.000. Jennings, Lawrence Co., 
511 Hartman Bhig., Columbus, engrs 

0., Coldwater—See “Streets and Roads.” 


Ind., Kendallville—Until Sept. 9, by C. FP. 
Michaelis, eity eclk., for material and work 
for constructing following. improvements: 
resolution No. 47, providing for storm 
water sewer in Sheridan St. alley Railroad, 
Rush. Summit, Williams, Oak, Mitchell, 
Harris and Richmond Sts.; resolution No. 
‘8, storm water sewer in Garden, Dia- 
mond, Sheridan, Clark, Burnam and East 
Sts.; advertised in this issue. 

Taycheedah — Until Sept. 5, at 
Engineer’s Office, Capitol, Madison, 
ding 1020 ft. 10 in. sewer, sewage dis- 
posal plant, 262 lin.ft. 5 x 6% ft. tunnel, 
3334 sq.ft, sidewalk and 4430 lin.ft. roads 
and drives 

Ia., Corning—Until Sept. 2, by W. C. 
Chubb. city elk., building sewage disposal 
plant and improving sewerage system, in- 
volving 20,000 ft. 8-12 in. vitr. pipe. Archer 
& Stevens, 609 New England Bldg., Kansas 
City, Mo., engrs. About $40,000. Noted 
July 17 > 

Wyo., Rock River—Until Sept. 10, at 
office of Secretary Town Council, building 
1630 ft. 8 in. and 2470 ft. 6 in. clay sewer. 
EK. Nelson, engr. in charge; advertised 
in this issue. 

Ark., Blytheville— Until Sept. 4, by 
Comrs. D. D. No. 17, building 5000 ft. 3 x 
ft. and 4 x 74 ft. rein.-con. storm sewers 

district. Pride & Fairley, Blytheville, 


ngrs 


Y 
n 











PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


xN. Y., New York—F. L. Dowling, pres. 
Manhattan Boro., let contract reconstruct- 
ing sewers in East 72nd St., to Reilly Contg. 
Co., 118 East 89th St., $19,304; F St. and 

continuation thereof, now known as 
Prescott Ave. from Dyckman St. to point 
750 ft. north to A. Gaspariny, 1964 Honey- 
well Ave., $15,311. Noted Aug. 21. 

*Pa., Forty Fort (Kingston P. O.)—Boro 
let contract building sewerage system, to 
Banks & Howe, Forty Fort. About $139,- 
000. Noted July 24. 


*N. €., Warsaw—City let contract for 
labor for laying 7000 ft. & in., 3000 ft. 10 
in. and 6000 ft. 12 in. vitr. pipe, to W. Z 
Williams & Co., Georgia Gas Bldg., Macon, 
Ga., $15,184, pipes. to Pomona Terra Cotta 
Co., Pomona, $4207. Noted July 17. 

0., Cleveland — City received bids lay- 
ne $120 ft. 3-6 ft. 3 in. brick and 660 ft. 
i--24 in. vitr. pipe sewers in Kinsman Rd. 
from Kast 135th to 140th Sts., from Man- 
Son Co., 346 The Arcade, $75,771 ; Gallagher 
Burks Co., 1339 Irene Ave., $77,923; River 
Constr. Co., 12909 Mayfield Rad., $78,269. 

*Ill., Chieago—Bd. Local Impvts. let con- 
tract building Crawford Ave. sewerage sys- 
tem, to Ryan Co., 4500 West Division St., 1 
cone rete bulkhead, $15,000, 900 ft. 104 ft. 
‘R brick sewer, $100 per ft., 1 concrete 
siphon, $20,000, 2660 ft. 104 ft. 4R brick 
Sewer, $45 per ft., 5320 ft. 10 ft. 3R brick 
sewer, 332 per ft., 5320 ft. 94 ft. 3R brick 
‘ewer, $29 per ft., 2660 ft. 91 ft. 3R brick 
, $28 per ft., 5320 ft. 74 ft. 3R brick 

r, $24 per ft., 1340 ft., 4 ft. 2R brick 
ewer, $10 per ft., 1340 ft. 34 ft. 2R brick 
Sewer $9 per ft., 1000 ft. 3 ft. 2R_ brick 
“wer, $8 per ft., 670 ft. 18 in. D.S. sewer, 

2.00 per ft., 670 ft. 15 in. D.S. sewer, $2 
per {t, 1340 ft. 6 ft. 2R brick sewer, $14 
per ft, 1000 ft. 54 ft. 2R brick sewer, $13 
fh, 44,1000 ft. 5 ft. 2R brick sewer, $12 per 
rs ‘40 ft. 4% ft. 2R brick sewer. $11 per 
f 





_ <0 ft. 3% ft. 2R brick sewer, $9 per ft., 
tt. 3 ft, 2R brick sewer, $8 per ft., 1340 
ft. D.S. sewer, $3.50 per ft., 180 ft. 15 
ng sewers, $4 per ft., 850 ft. 12 in. 
ewers, $3 per ft., 158 brick manholes, 

rach, 347 brick catchbasins, $70 each, 
rick house drains, $30 each, 800 cu.yd. 

vam pavement, $6 per cu.yd., 2500 sq. 


1 } 











yd., 24 in. asphaltic, $.75 per sq.vd., 7000 
sq.ft. 5 in. concrete sidewalks, $.20 per sq.ft., 
2000 lin.ft. cinder sidewalks, $.40 per lin.ft., 
20,000 cu.yd. excav., $1.25 per cu.yd., total 
cost, $964,440. Noted July 31. 

*Wis., Manitowoc—City let contract ex- 
cavating and laying 1° in. vitr. pipe sewer 
in Main and 10th Sts., to Gray-Robinson 
Co., North 8th St. About $15,000 

*Minn., St. Cloud—A. W. Buckman, city 
clk., let contract building 5 blocks %6 in 
segmental sewers in Dist. No. 7, to J. P 
Bejenius, St. Cloud, $14,065. Noted July 31. 

*N. D., Edgeley—City let contract build- 
ing extensions to sewerage system, to 
Fraser & Danforth, 810 Guardian Life 
Bldg., St. Paul, Minn. About $85,900 

*Mont., Scobey—City let contract in- 
stalling 20,000 lin.ft. 8-18 in. vitr. pipe 
sewer, to G. W. Kemper, Minot, N. D., $49,- 
485. Noted July 31. 

*Mo., Holden—City let contract installing 
Sanitary sewerage system and sewage dis- 
posal plant, to J. O'Neil, Leavenworth, Kan, 
About $57,000. Noted June 26. 

*Mo., Kansas City—Bd. Pub. Wks. let 
contract building Turkey Creek Sewer, to 
T. Kelley & Sons, Ltd., 504 Lindsay Bidg., 
Winnipeg, Can. About $2,453,749. Noted 
July 3. 

x Ariz., Phoenix—City let contract build- 
ing tile drainage system to C. Fisher, 854 
North 6th Ave. About $124,711. Noted 
July 17. 

*Wash., Toppenish—See ‘Streets and 
Roads.” 

*Ore., Portland—City Council let con- 
tracts to J. F. Shea, North 2nd St., build- 
ing sewerage system in East 37th St. and 
Raymond Ave., $40.655, and in Hurold and 
55th Aves., $154,755, both 8 in. vitr. pipe. 
Noted Aug. 21. 

Cal., Los Angeles—Bd. Pub. Wks. re- 
ceived only bid building rein.-con. sewage 
pumping pit in Manchester Ave., from J. 
F. Blee, 500 Stimson Bldg. About $12,000 

Cal., Oakland—City Council bids Aug. 14, 
building storm sewers in Kingsland Ave., 
involving 541 ft. 18 in. and 411 ft. 21 in. 
tile pipe, from Hutchinson Co., 444 17th 
St., $10,198; Bresse Burgund Co., East Oak- 
land, $12,864; J. Heafey, 22 Mesa St., 
$11,913. 


Bridges 
PROPOSED WORKK 


Virginia—State Highway Comn., tich- 
mond, soon lets contract building 25 ft. 
rein.-con. bridge and approaches } mi. south 
of Emnoria, Greensville Co.; also one 50 ft., 
rein.-con. bridge and approaches near 
Clarksville, Mecklenburg Co. 

W. Va., South Charleston—Comrs. Kana- 
wha Co. and Charleston Interurban Trac- 
tion Co. plan to build bridge over Kanawha 
River, at South Charleston, to replace toll 
bridge now in use and owned by Chesapeake 
& Ohio R.R. About $300,000. 

Ga., Bainbridge—Comrs Decatur Co. 
plan to build rein.-con. bridge over Flint 
River. About $225,000. W. G. Harrell, 
chn. J. A. Mortlan, c/o State Highway 
Dept., Tallahassee, Fla., engr. 

Minn., Pine City—A. FP. Edin, aud. Pine 
Co. rejected bids building Bridge No. 3128 
between Sects. Nos. 28 and 29; No. 3126, 30 
ft. rein.-con. deck girder span; No. 3125, 
2 rein.-con. abutments, 36 ft. steel trusses, 
hauled 9 mi. <About $11,600. Work will 
be readvertised. W. J. Buckley, Pine City, 
engr. Noted Aug. 14: 

Kan., Bonner Springs—Comrs. Wyandotte 
Co., (Kansas City), soon let contract 
building 100 ft. steel pony truss with con- 
crete flooring and abutments, 22 ft. wide, 
near here. O. K. Williamson, Kansas City, 
ener. 

Mo., Fulton—See “Streets and Roads.” 
,. Wash., Spokane—City plans to build 110 
ft. concrete arch bridge. 34 ft. wide, over 
Hangman Creek on Riverside Ave. in- 
volving 27,000 cu.yd. earth approach and 
fill. About $25,000. A. D. Butler, city engr. 


Cal., Red Bluff—Pd. Supervs. Tehama 
Co. having plans prepared by Weeks & 
Day, engrs., Phelan Bldg., San Francisco, 
for 17 concrete bridges along state high- 
way. Bids for first bridge will be received 
in September. Bonds for $521,000 voted 
for project. Noted July 24. 


BIDS DESIRED 


N. ¥., Long Island City—Until Sept. 3, 
y M. E. Connolly, pres. Queens ro. 
building timber deck bridge on_ site of 
Flushing Incinerator, 3ist Ave. between 
130th and 131st Sts., 3rd Ward: 























Pa., Norristown—Until Sept. 22, by W 
D. Heebner, controller Montgomery C 
building rein.-con. bridge of 10 arch span: 
and 9 rein.-con. girder spans withy retained 
fill approaches over Schuylkill River 
Schuylkill Canal and Phila. & Readins 
Ry. Co. tracks, between Conshohocken and 
West Conshohocken; advertised in th 
issue 

Va., Portsmouth—Until Sept. 15, by W 
B. Bates, city megr., building 686 ft. creo 
soted wood pile bent bridge, 20 ft. wid: 
earth filled approaches, over Bain's Creek 
from west end of King St. to Olive Branc} 
Cemetery, including draw span. Alternat: 
bids will be received for steel or concret 
bridge. 

0., Columbus—Until Sept. 9 by Comr 
Franklin Co., building superstructure fo) 
(1) Hayden Run Bridge over Hayden Run 
on Dublin Pike, Norwick Twp., 66 ft. lon; 
and 21 ft. single track clear roadway; (2) 
Taylor Bridge (a) over Rocky Fork Cree} 
on Taylor Pike, Plain Twp., 45 ft. lon: 
and 18 ft. single track clear roadway; (3) 
Taylor Bridge (b) over branch of Rock) 
Fork Creek on Taylor Pike at Lorenzo 
Taylor Farm, Plain Twp., 38 ft. long 18 
ft. single track roadway; (4) 42 ft. bridg 
over Rocky Fork Creek on Boehm Rd. at 
Anna Brown Farm, Plain Twp., 18 ft 
single track clear roadway; (5) 32 ft 
bridge over North Fork of Indian Run or: 
Brand Rd. at Jeremiah Cosgray farm 
Washington Twp., 16 ft. single track clear 
roadway ; (6) 43 ft. bridge over North Fork 
Indian Run at Mary Hutchinson Farm 
Washington Twp., 16 ft. single track clear 
roadway ; (7) 38 ft. bridge over North Fork 
of Indian Run at John Dun Farm or 
Jerome Rd., Washington Twp., 16 ft. single 
track clear roadway; (8) laying creosoted 
lumber and block floor on bridge over Black 
Lick Creek at intersection of Revnoldehnurg 
and Black Lick Pikes and East Broad St, 
Jefferson Twp., 106 ft. long and 18 ft. wide. 
W. J. Herman, clk. 

0., Columbus—Until Sept. 10, by Comrs 
Franklin Co., building Platter Bridge, 24 
{t. wide, over Big Walnut, Creek, on Lock 
bourne Rd., Hamilton Twp. Suporstructure 
involves 1.095.260 Ib. steel, 26771 Ib. rein 
forcing steel and 167 cu.yd. concrete; sub 
structure involves 2200 cu yd. dry and 486 
cu.yd. wet excav., 80 cu_yd. Class “A” and 
1100 cu.yd. Class “B” concrete; approaches 
involve 6328 sq.yd. bitumirous concrete. 
7000 cu.yd. excav., 5540 sq yd. waterbound 
macadam and 6134 lin.ft. penetration 
macadam bherme; also. re-crecting spa) 
from old Broad St Bridge, Columbus 
About $200,000. J. A. Dun, Court House 
ener. 

TH. Danville Until Sept. 9, by Ver 
milion Co., building bridre in Div. No. 7 
Vance Twp. P. C. McArdle, engr.; adver 
tised in this issue. 

Wis., Lake Geneva—tlUntil Sept. 9, by J 
Skeels, city engr., building Lake Geneva 
Bridge, 40 ft. rein.-con. arch with baluster 
railing, including 368 cu.yd. concrete and 
11,840 Ib. steel, ete 

Arkansas—See “Streets and Roads.” 

New Mexico—tUntil Sept. 15, by Stat: 
Highway Comn., Santa Fe, paving and 
building bridges on 5.396 mi. State Rd. 13, 
Sects. 2 and 3, Lincoln Co., known as Fed- 
eral Aid Project No. 11, involving 957% 
cu.yd. class 1, 1295 eu.yd. class 2, and 
2295 cu.yd. class 3 excav., 2615 station yd 
overhaul, 4576 cu.yd. two cource grave! 
surfacing, 706 lin.ft. 18 in. and 68 lin. ft 
24 in. corrugated metal culverts, 64 cu.yd 
class B 19 cu yd. class C concrete, 608 lin 
ft. wooden piling, 8328 ft. B. M. woode: 
substructure and 21,864 ft. wooden super- 
structure. L. A. Gillett, c/o State High- 
way Dept, engr 

New Mexico—See “Streets and Roads 

Wash., Pasco—Until Sept. 17, by Auditor 
Franklin Co., Pasco, building 1556 ft. stee! 
bridge over Snake River, near here, con 
sisting of one 301 ft. cantilever, two 25% 
ft. anchor arm, two 260 ft. and one 217 ft 
spans, and approaches for Franklin and 
Walla Walla Counties Noted Apr. 24 
under “Walla Walla.” 

PRICES AND CONTRACTS AWARDED 

(*xIndicates award of contract) 

*Pa., Apollo—Comrs. Armstrong and 
Westmoreland Counties let contract repair- 
ing joint county bridge, here, to Farris Eng 
Co., Empire Bldg. Pittsburgh, $15,274 
Noted July 24. 

*W. Va., Morgantown—Comrs. Monon- 
galia Co. let contract building 2 rein.-con 
bridges, to B. M. Chaplin Co., Morgantown. 
$15,224. 

*Ala., Birmingham—Bd. Revenue Jeffer- 
son Co. let contracts to J. H. Scruggs 
Constr. Co., Amer. Trust Bldg., for rein.- 
con. bridge over Elyton Canal, on 3rd Ave., 
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Bridges (Continued) 


80 ft. long, 115 ft. wide, $23,320; to A. EK. 
Bearden removing substructure of steel 
bridge from Lewisburg to Brookside cut-off 
road, $5326; to Southern Bridge Co., 39th 
St. removing, dismantling and re-erecting 
same, $4175. Noted July 17. 


* Michigan—State Highway Coma., 
sing, let contract to J. P. Rusche, Grand 
Rapids, building 200 ft. rein.-con. arch 
bridge, over Thornapple River, consisting 
of one 70 ft. and two 65 ft. spans. involv- 
ing 598 cu.yd, rein.-con., 882 cu.yd, concrete, 
“5 tons steel, State Trunk Line Bridge No. 
93, Kent Co., cost, $38,000; to Denton & 
Johnson, Saginaw, building 260 ft. rein.- 
con, bridge, over Cass River, in Bridgeport 
Twp., two 130 ft. low Pratt trusses, abut- 
ments, pier and floor, involving 104 cu.yd. 
rein.-con., 784 cu.yd. concrete and 150 tons 
steel, State Trunk Line Bridge No. 127, 
Saginaw Co., $17,100. 


Wis., West Bend—Parsons & Orbert, 
engrs., 627 M. & M. Bank, Milwaukee, re- 
ceived bids building 50 ft. rein.-con. and 
steel bridge, 22 ft. wide, on Main St., here, 
for city, from J. Schneider Constr. Co., 
Main St., Menasha, $17,860; Michie Constr. 
Co., Grand aAve., Milwaukee, $18,900; 
Berres & Baer, West Bend, $22,150. Noted 
July 31. 


xla., Sioux City—City let contcacts build- 
ing twenty-one 16 x 32 ft. I-beam bridges, 
and one 16 x 60 ft. pony truss bridge, to 
Clinton Bridge Co., 101 South 2nd St., Clin- 
ton, $14,200; one 16 x 90 ft. pony truss 
bridge with concrete flooring and 1 con- 
creta abutment, to Pickens Eng. Co., Sioux 
City, $9485, 

*Minn., Duluth—St. Louis Co. let con- 
tracts to Strom Bros., Two Harbors, build- 
ing bridge on McQuade Rd., $2120, Ryan 
id. over Sucker River, $3345; McCabe & 
McCabe, 602 Metropolitan Bank Bldg., Min- 
neapolis, Morris Thomas Rd., over small 
stream, $1180, Decker Rd... over” smait 
stream, $2745; Wausau [ron Wks., Wausau, 
Wis., State Rd. No. 1 over Little Fork 
River, $5994; Wakefield Rd. over Little 
Fork River, $7457, Kelsey-Brimson Rd., 
over Whiteface River, $8234, Floodwood- 
Cromwell Rd., over small stream, $8990, 
Alborn-Brookston Rd., over St. Louis River, 
$31,919, Ditch Rd. No. 6-20, over St. Louis 
River, $11,911, Vermilion Rd., over St 
Louis River, $12.041; Asby & Maturi, Hib- 
bing. 2 bridges on Vermilion Lake Rd., over 
small stream, $3218, on State Rd. No. 1 
over small stream, $1930, 5 bridges on 
Vermilion Lake Rd, over small streams, 
$12,820, Goodwell Rd. over Sturgeon River, 
$9316, Fverett Rd. over small stream, 
$5786, Chisholm Rd., over sma!l stream, 
$3800, Heino Ra., over small stream, $590., 
3 bridges on Chisholm Rd. over Sturgeon 
River, $29,965; Iowa Bridge Co., 712 Hub- 
bell B'dg.. Des Moines, Ia., Burnside Rd. 
over small stream, $2607; D. Graham 325 
Worthington St., Hibbing, bridges on F!ood- 
wood-Cromwell Rd., over little streams 
$9335, Savana Rd. over Savana River, 
$7231: L. E. Baum, Floodwood-Cromwell 
Rd., over small stream, $1659. Noted 
July 24. 


*Wash., Everett—Comrs. Snohomish Co 
let contract building 180 ft., steel span with 
2 concrete piers and trestle approach, to 
N. Fleiness, Seattle, $18,971. 

*xCal., Dismores—Comrs. Humboldt Co., 
Eureka, let contract building rein.-con. arch 
bridge over Little Van Duzen Creek, near 
here, to Padgett & Kelly, Eureka, $29,853. 


*Cal., West Butte—Pd Sutter 


Lan- 


Supervs. 


Co., (Yuba City) rejected bid building rein.-* 


con. bridge over Butte Slough, near here. 
Work will be done by day labor under sup- 
ervision of E. Von Geldern, co. surv. Noted 
Aug. 7. 

*Cal., Willows—Rd. Supervs. Glenn Co. 
let contracts to F. H. Nielson, 8th St., Or- 
land, building 3 concrete bridges over Wil- 
low, Sa't and Westberg Creeks, cost, $17,- 
160: also rein.-con. bridge over Stoney 
Creek near Winslow, $23,420. Noted 
June 24. 


*xQue., St. Adelaide—Municipal Council 
let contracts building substructure for ecun- 
erete and steel bridge over De Palos Creek, 
to C. Lamb, Chandler, steel contract to Mc- 
Kennon, Holmes & Co., Sherbrooke. Total 
cost about $18,500 


Reinforced Concrete 


PROPOSED WORK 


N. Y¥., Port Chester—See ‘Industrial 
Works.” 7 
Virginia—See ‘Bridges. 


Ore., Portland—See “Industrial Works.” 
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Bibs DESIRED 
Norristown——See “Bridges.” 
Phila.—See “Industrial Works.” 


Pa., 
Pa., 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
*Pa., Phila.—-See “Industrial Works.” 


*Pa., Pittsburgh — See “Industrial 
Works.” 


x Ala., 
Cal, 


Birmingham—See 
Dismores—See 


“Bridges,” 
“Bridges.” 


Streets and Roads 


PROPOSED WORK 


Conn., Brookfield — City 
$20,000 to repair old roads and. build 
new road from Mansfield Home to Iron 
Wks. Engineer not selected. 


Conn., Milford-——City having plans pre- 
pared for 14 mi. asphalt road on 6 in. 
concrete base. About $50,000. V. 1. Clark, 
City Mall Lidg., Ansonia, engr 


N. Y., S. I, St. George—C. TD. Van Name, 
pres. Richmond Boro, received bids repay 
ing with wood block within the franchise 
area of the Richmond Light & RR, ete. 
from J. Johnson Sons, Port Richmond, 
$114673; J. E. Donovan, 2205 Richmona 
Terrace, Port Richmond, $127,936; C. Van- 
derbilt, 24 Elizabeth St., West New 
Brighton, $134,795. 


N. Jo 


appropriated 


Hoboken—City soon 
grading, paving and improving Jefferson 
St. from 8th to 13th Sts., granite block 
About $50,000. Noted July 17. 


Pennsylvania—State Highway Dept., 
Harrisburg, received no bids Aug. 19, build- 
ing 11,640 ft. rein.-con., Gilpin Twp. Arm- 
strong Co. Noted July 31. 


Pennsylvania — State Highway Dept., 
Harrisburg, rejected bids for 8118 ft. 
rein.-con. Route 59 and 13,027 ft. rein.-con. 
and Hillside vitr. brick Route 60, Clear- 
field Co., 5950 ft. rein.-con. and Hillside 
vitr. brick, Route 247, Sect. 4, Fayette Co.; 
41753 bituminous surface course on con- 
crete foundation or rein.con., Route 195, 
Dauphin and Perry Counties; 25,737 ft. 
bituminous surface course on concrete 
foundation or rein.-con. Route 68, Juniata 
and Synder Counties, Routes 195 and 229; 
32,047 ft. rein.-con. and Hillside vitr. brick, 
Westmoreland Co. Noted Aug. 14 

Pa., Chartiers (Pittsburgh P. O.)—Town 
soon lets contract grading, paving and 
curbing Lakewood Ave. from Pittsburgh 
City Line to Oak St., involving 2060 sq.yd. 
vitr. brick, on 6 in. concrete base, 1730 
lin.ft. concrete curbing, 10,840 cu.yd. earth 
excav. and 1247 cu.yd. fill. Andrews & 
Southard, 509-10 Curry Bldg., Pittsburgh, 
twp. engrs. 

Pa., Gallitzin—H. F. Conrad, boro. secy., 
706 Hemlock St., soon lets contract pav- 
ing Dauson Rd., 20 ft. wide, involving 3000 
sq.yd. 1 course rein.-con. on 5 in. concrete 
base, 100 lin.ft. concrete curbing and 1000 
cu.yd, excav. About $25,000. D. W. Dill- 
man, 80-81 Altoona Trust Bldg., Altoona, 
engr. 

Pa., 
pave 
Blvd. 
Ave. 


lets contract 


Pittsburgh—City plans to grade, 
and curb Caton St. from Beechwood 
to Shady Ave., cost $30,000, Pioneer 
from West Liberty Ave. to Brookline 
Blivd., $180,000. Fort Hill Rd. from Fern- 
leaf to Sterling S's, $13000, Oberlin St. 
from Leming‘ton Ave. to Sprague St., $41,- 
000 Eccrue Way from Kelly St. to Felicia 
Way, $8400, vitr. brick and stone block on 
6 in concrete base, concrete curbing. N. 
S. Sprague, city engr. 

Pa., Scranton—City plans to grade and 
pave Vine St. from Taylor Ave. to Arthur 
Ave., 17th Ward, sheet asphalt and stone 
blocks on concrete hbase. About $39,716. 
W. A. Schunk, city engr. 


W. Va., Buckhannen—Comrs. Upshur Co. 
rejected bids received Aug. 11, paving 10.4 
mi. 16 ft. cement concrete pavement on 
certain streets of Buckhannon and 4 main 
roads radiating from the city. Work will 
be readvertised. About $250,000. W. C. 
West, co. rd. engr. Noted July 31. 

W. Va., Charleston Kanawha Co. 
voted bonds and saving us prepared 
paving Cabin Creek Kayfo Rd., $165,000, 
Paint Creek Rd., $85,000, Kelly’s Creek Rd., 
$10,000, South Side River Rd., $400,000, 
North Side River Rd., $250,000. (all_in 
Cabin Creek Dist.), Ruffner Hollow-Elk 
View Rd., $50,000, Indian Creek Rd., $50,- 
000, Elk River (south side), $100,000, Elk 
River (north side), $200,000, (all in Elk 
Dist.) Cambells Creek Rd., Malden Dist., 


Vol. 


$80,000, Point Pleasant}; 
North Side Rd., $35,000, Dunbar 
000. (all in Union Dist.) N 
and July 3. 

W. Wa., Charleston - ‘Sex 
W. Va., Elkins—Randolph ( 
000 bonds to improve roads in 1: 
F. A. Parsons, co .engr. Noted 
W. Va., Parsons—Tucker ©, 
pave and drain 6] mi. Parson 
24 ft. wide, involving 34,000 cy 
etc. About $57,150. Ho N. Prev 

sons, engr. 

W. Va., Petersburg—Comrs 
plan to grade 9 mi. Pansy-Art] 
ft. wide. About $47,200 I 
Piedmont, engr. 

W. Va. Sutton—Comrs B 
plan to grade 9.6 mi. MeNutt-\ 
16 ft. wide. About $79,875 | 
Charleston, engr. 

W. Va., West Union—Comrs 
Co. plan to improve 174 mi 
Harrison to Tyler County lin 
$622,377. 

Fla., Palmetto—City voted 
to pave streets. 

Miss., Meridan—Dist. No. { of [an, 
dale Co. voted $100,000 bonds to procs 
face trunk roads in 4tstrict 


Miss., Quitman — Clarke Co. \ 
000 bonds to build Burlington f)j 
connect with Lauderdale Co., rock 

La., Lafayette—City election Sv) 
vote on $350,000 bonds to pay 
drain and extend water mains. 

Michigan—State Highway Dept., | 
soon lets contract shaping, draini: 
macadam surfacing 5.737 mi. St 
Line Project 12-2, wide, 


SOU HG 


16 ft. Delter 
involving 17,576 cu.yd. earth excas 
sq.yd. waterbound macadam, 1(,265 
inforced steel and 3863 cu.yd. 
shaping, draining and gravel 
2.458 mi. State Trunk Line ltd 
Ionia Co., 7881 cu.yd. earth exes 
23,077 sq.yd. gravel. F. F. Rogers 
highway engr. 

Michigan—State Highway Dept. |. 
ing, having surveys made grading 
draining and surfacing 10 mi. Sag 
Turnpike, Oakland Co., from Po 
Corners to Genesee Co. line. 

Mich., Detroit—Dept. Pub. Wks. soon }-'s 
contract furnishing labor and materi 
trenching, laying vitr. pipe and buildir 
manholes, etc., in lateral sewer No. 3114 
block bounded by Erwin, Rohns, Bessem 
and Georgia Sts.; No. 3115, by 
Peter, Hunt and Bessemore Sts. ; 


con 


surt 


Troquois 
No. 3141 
by 12th, Idaho, Terminal R.R. e>d Midlar 


Sts. ; 
Merrick 
Dexter, 


No. 3144, by Greenwood, ith, ; 
Sts. and Reed Pl.; No. 3145, by 
Lawton, Boston and Calvert Aves 
No. 3146, by Wildemere, Linwood, Bosior 
and Calvert Aves.; No. 3147, by Dexter 
Lawton, Calvert and Lawrence Aves.; \ 
3148, Wildermere, Linwood, Calvert and La 
rence Aves.; No. 3149, by Dexter, Law 
ton, Lawrence and Webb Aves. ; No. 3151, by 
Wildermere, Linwood, Lawrence and Web! 
Aves.; No. 3171, west line of Cod) 
sub., McDonald, Vernor and Wheeler 
No. 3172, by Turner, Livernois, 
hurst Aves. and north line Green's s\ 
No. 3173, by 12th, Hamilton, Burlingame 
and Webb Aves.; No. 3174 by Newpor 
Philip, Old City line and Mack Aves.; N 
3177, Malvern from Van Dyke to Mixwell 
St.; No. 3178, by Drexel, Newport, Old City 
line and Mack Aves.; No. 3187, Log Cabir 
West line Highland Park, Fenkell and Pur 
tan Ave.; No. 3189, by Shelby, Griswol 
Michigan and State Sts.; No. 3190, by Ca- 
dillac, Bewick Aves., and North of Warre! 
St., involving 50.658 lin.ft. 10-33 in. pil 
157 manholes. C. W. Hubbell, city 

Ill., Chicago—Bd. Local Impv's. rejects 
bids received July 23rd, paving Homer 5 
from Albany to Kedzie Aves., North La 
trobe, North Lockwood and North Long 
Aves., from Grand to Fullerton Aves 
Dickens St. from Laramie to Lockwood 
Aves., Palmer and Belden Aves., from Lira 
mie to Long Aves, Wrightwood, Gole. Pin: 
Groves Aves. and Hampton and Lehma! 
Courts. Noted July 17. 


Tll., Chicago—Bad. Local Impvt. 
bids received Aug. 1, paving alley betwe 
Montrose, Cullom, Ashland and Paulina 
Aves., alley between Addison St., Corn: '\ 
Ave., Halsted St. and Reta Ave. ails 
between Harrison and Flournoy 5's 
Spaulding and Homan Aves., alley between 

an Buren, Congress, Washtenaw Sts. 
and California Ave., alley between _Lilack- 
hawk and Division Sts, Holt and Dickson 
Aves., alley between Fillmore and 12th 
Sts. Francisco Ave. and Richmond St. 
alley between Chicago Ave., Superior 
Hoyne Ave. and Leavitt St. C. D. Hill. ¢ 
engr. Noted Aug. 14. 
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Streets and Roads (Continued) 


Wis., Manitowoe—City plans to grade 
and pave With 1 course concrete and build 
sidewalks With combined curb and gutter 
on 1.8 mi. Manila St., 26 ft. wide. En- 

er not selected. 

Wis., Manitowoe—A. H Zander, engr., 
City Hall, soon lets contract grading, curb- 


gil 


ing. guttering and paving with 2 course 
rein.-con, 1.9 mi. 18th St. from Wollmer_to 
North End., 18 ft. wide, involving 12,500 
sq.yu concrete. About $25,000, 


la., Leon—City retained Shockley Eng. 
Co, engrs., 740 Reserve Bank Bldg., Kan- 
sas City, Mo., to prepare plans paving 53 
blocks, 24-28 ft. wide, involving 30,000 to 
40,000 sq.yd. asphaltic concrete, sheet as- 
phalt, bitulithic, brick or concrete About 
$125,000. 

Minn.. Grand Rupids—lItasea Co. voted 

9.000,000 bonds to build roads. R. W. 
Action, Duluth, engr. Noted July Sl. 

Kan., Bonner Springs—-City plans to oil 
and place screenings on 50,000 sq yd. mac 
adam pavement also patch and repair old 
macadam. About $10,000. Shockley Eng 
Co.. 740 Reserve Bldg., Kansas City, Mo.., 
engrs 

Kan., Frankfort—City having plans pre- 
pared by_ Shockley Eng. Co., engrs., 740 
Reserve Bank Bldg., Kansas City, Mo., 
building 6600 ft. 2nd, Walnut and 4th 
Sts.. 18 ft. wide, gravel. About $20,000. 
Cost to be borne by city, state and Federal 
Government. 

Kan., Kansas City—Comrs. Wyandotte Co. 
soon let contract grading, paving and build- 
ing culverts on 13 mi. Wilson Rd., 18 ft. 
wide, concrete. 

Kan., Mound City—Linn Co. having plans 
prepared by C. Jacoby, engr., 527 Shukert 
Bldg. Kansas City, Mo., building 12 mi 
Federal Aid Highway, 18 ft. wide, water 
bound macadam. 

Kan., Troy—City retained Archer & 
Stevens, engrs., New England Bldg., Kan- 
sas City, Mo., to prepare plans for 30,000 
sq.vd pavement, 30 ft wide About 
$100,000. 

Kan., Washington—City retained Black & 
Veatch, engrs., Interstate Bldg., Kansas 
City, Mo., to prepare plans for paving and 
curbing 9 blocks various streets, vertical 
fibre brick. 

Neb., Ralston—Village soon lets contract 
paving 14 mi. 75th, 77th, 79th, Oakwood, 
State, Serum, Maywood and Miller Sts., 
involving 20,080 sq.yd. paving and 15,000 
lin.ft. curbing. About $69,087. H. A. Nel- 
son, 424 Bee Bldg., Omaha, engr. 





Mont., Conrad—Pondera Co. election soon 
to vote on $150,000 bonds to build roads 
Federal Government will appropriate toward 
cost. J. N. Edy, State Highway Dept., 
Helena, engr. 


Mont., Mondak—Roosevelt Co. election 
soon to vote on $200,000 to build roads. 
Federal Governmer¢ will appropriate 
toward cost. J. N. Edy, c/o State Highway 
Dept., Helena, engr. 


Mo., Fulton—Comrs. Callaway Co. re- 
tained Shock'ey Eng. Co., 740 Reserve Bank 
bldg, Kansas City, Mo., to prepare plans 
grading, graveling, building culverts and 
bridges on 19 mi. road, 9 ft. wide, in New 
Bloomfield Special Rd. Dist. About $140,000 


Tex., Amarillo—Potter Co. voted $750,000 
bonds to improve Highways Nos. 5, 13 and 
33, branching out from here. R. C. John- 
son, co. judge. 


Tex., Bastrop—Bastrop Co. plans to im- 
prove, gravel surface and build concrete 
drainage structures on 8.51 mi. Highway 
No. 3-A, from Travis Co. line southeast, 16 
't. wide. About $60,000. J. B. Price, co. 
judge. A. L. White, c/o State Highway 
Dept. Austin, engr. 


_Tex., Clarksville—Red River Co. rejected 
bids gravel surfacing and building concrete 
vrainage structures and bridge on 16 mi. 
Highway No. 35 known as “Choctaw Trail,” 

ft. wide. P. V. Creager, Clarksville, 
ner. Noted Aug. 21. 


_ Tex. Coledan—Coleman Co. election 
Sept. 27, to vote on $500,000 bonds to mac- 

‘mize, gravel and pave roads in Pre- 
net No. 8. W. M. Weathered, co. judge. 


"ex., Highland Park (San Antonio P. 0.) 
“City voted $110,000 bonds to pave 15,000 

-u.yd. Various streets. Myers & Noyes, 
ehland Park, engrs. 


Te 





+» MecKinney—Collins Co. plans to 
uc 29 mi, Henry Exall or State Highway 
‘0. 6, 16 ft. wide, macadam base 7 in. 
‘pact; all bridges'and culverts of rein.- 
About $328,932. J. B. Crokett, Mc- 

ey engr. 








eS 


7 ( 
August 28, 1919 ENGINEERING NEWS-RECORD 169 
oon 


Vernon—Franklin 
bid gravel surfacing and concrete 
drainage structures on Highway No 
Hopkins to Titus Co. line, 9 mi. 14 ft 
readvertised 


Tex., Port Arthur—City plans to impiofe 


Okla., Collinsville—City 
& Benham, engrs., 


retained Johnson 


brick or asphaltic conerete pavement, 


Nowata—City 
pavement, 


gutter, 2381 ft. curb, 840 ft. double gutter, 
eatchbasins 


Okla., Oilton— 
to vote on 


election Sept. 


Binkley, co. 

Idaho—State 
having p!ans prepared for grading and sur- 
facing with crushed rock 2 
Moscow Rd. 
state highway engr 

Idaho, BuhI—City soon lets contract pav- 
2, 5 in. crushed rock and asphalt base 
bitulithic surface 


Kellogg-Wallace 


Ceur d'Alene, engr. 
Utah—State 


Thompson 
Aid Project No 
5, earth, 18 ft. wide. Browning, state 


highway engr. 
Ariz., Tucson—Pima Co. election Sept. 2 


highways. 


Vancouver—City ) 
asphaltic w.t- 


Oregon—State 
soon receives bids paving 15 mi 
east section of 
Gilliam Co., 
54.000 cu.yd. 
intermediate 
1638 lin.ft. 
iron culvert, 


River Highway, 
and 15,000 cu.vd 


12-36 in. concrete or corrugated 
114.300 cu.yd. overhaul, 
yd. overbreak, 540 cu.yd. rock wall. 

H. Nunn, state highway engr. 


Ore., Ashland—City plans to 
Ashland Blvd., 
crushed rock or gravel base. About $20,000. 


grade and 


Ore., Astoria—City Council adopted reso- 
lution to pave Glasgow and Agate Sts. from 


pavement and concrete curbs. 
E. G. Gearhart, city aud. 


About $11,- 


Ore., Bend—City soon lets contract pav- 
Newport Ave., 
$1058, West 5th St., $605. concrete or as- 


phaltic concrete. yould, city engr. 


Clatskanie—City 
resolution to improve Nehalem ind Bridge 
include grading, filling, 
ing concrete curbs, laying sewer and drain- 
About $10,000. 


construct- 


age pipes. 
city recdr. 


Portland—City Council 
contract paving portions of 45th St., S. E, 
53rd, Vernon and Linn 
60th St. from East Gilisan to Oregon Sts., 
asphaltic concrete 
rock base, bitulithic and gravel macadam, 


30th Aves., 46th Ave., S. 
east line Kern Park, 
Ave., sheet asphalt, concrete Nos. 1 and 2, 
and building 
stone or asphaltic concrete sidewalks. 
Laurgaard, city ener. 


Portland—City rejected bids pav- 
Noted Aug. 21. 


RB. Conyers, 


and East 


and East 
E., from 67th to 
Killingsworth 


macadam, 


ing Killingsworth Ave. 
QO, Laurgaard, city engr. 


Portland—City plans 
from Willis Blvd. to Co- 
lumbia Slough, cost $5806, East 19th 
to Holladay Ave., 
East Pine St. from East 20th to East 22nd 
St. from Francis Ave. to 
Hall’s Addition, $1279, East 8th St. from 
to Holland Sts. 
or bitulithie. 


Portsmouth Ave. 


from Pacific St. 


$1324, concrete 
©. Laurgaard, city engr. 











Ore., Tilamook—City plans to pave re- 
maining unpaved portions of 7th and 3rd 
Sts, asphaltic concrete or concrete Nos, 1 
and 2. About $10,000 F. B. Stranahan 
city recedr. 

Ore., Tillamook—City Council adopted 
resolution to grade and pave with concrete 
asphaltic concrete or bitulithic, Stilwell and 
Ist Aves., 9th, 10th, 11th and 12th Sts 
About $13,200. F. B. Stranahan, city reed: 


Cal., Long Beach City plans to pave 
6 blocks Anheim St., 60 ft. wide, concrete 
and bituminous surface KF. Hoffman, cits 
engr. 


Que., Montreal—City Council soon let 
contract paving 3000 ft. Belgrave Ave., ( 
ft. wide, bituminous macadam cost, $12 Ht 

2000 ft. Elmhurst St.. 30 ft. wide, asphalt, 
$8000: 3000 ft. Hortubise St., 30 ft. wide 
asphalt, $12,000; also building 15,000 ft 
sidewalks on Northeliff Ave. from Sher 
brooke to Notre Dame ae Grace Sts.; 4000 
ft. Wilson Ave from Sherbrooke St. to 
Canadian Pacific Ry. tracks; 5000 ft. Old 
Orchard Ave. from Church to Munkland 
Sts.; 900 ft. St. Marguerite St. from Si 
Antoine to Richelieu’ Sts.; 7000 ft St 
Emile St. from Courcelles St. to Beaudoir 
Sts.; 1000 ft. Sir. George FE. Cartier Par 

from St. Emile St. to Canadian Pacific Ry 
tracks, all to be 4 ft. wide, $32,500. 


Ont., Ft. Willlam—C. RB. Dynes, cits 
engr., soon lets contract for 1550 lin ft 
curb and gutter and 4300 sq.yd. asphalt, as 
phaltic concrete or bitulithic pavement on 
6-in. concrete base. 


Ont., Ottawa—City soon receives bid 
paving Booth St. from Somerset St to 
Grand Trunk Ry., St. Patrick St. from Su 
sex St. to MacKenzie Ave., Murray St 
from Cumberland St. to King Edward Ave., 
and Goulburn Ave. from Somerset to Os- 
g00de Sts.. asphalt and wood block on cor 
crete base About $45,000 A. F. McCal- 
lum, City Hall, engr 


Ont., York—Town plans to build 3 mi 
tarvia road, 24 ft. wide, and 15,000 ft. 4 
und 43 ft. concrete walks part with in- 
tegral curbs, on Weston Rd. Bernice and 
Crescent Sts. Dennes and Woodbine Aves 
About $35.000 F. Barber, 40 Jarvis St 
Toronto, engr 


BIDS DESIRED 
Connecticut — Until Sept. 2, by State 


Highway Comn., Canitol, Hartford. im 
proving 16,960 ft. Thomaston Rd., Water 
town Twp.. 5365 ft. Bantam Lake Rad 
Litchfield Twp., 10.450 ft tethlehem-Ban 
tam Lake Rd., Litchfield and Morris Twps 
4378 ft. Coventry Rd., Bolton Twp., 4156 
ft. Silver Lane, East Hartford Twp., 6300 
ft. Piquot Ave., Fairfield Twp., all bitu 
minous macadam, 18,400 ft. road from 
Thompson to Webster, Thompson Twp., ° 
in. bituminous macadam over 5 in. bass 
5175 ft. Short Beach Rd., East Haven 
Twp., 3837 ft. Grove St. Putnam Twp 
11,734 ft. Branchville Rd., Ridgefield Twp.. 
concrete c. J. Bennett, state highway 
comr 


N. Y., Brooklyn—Until Sept. 3, by E 
Riegelmann, boro. pres., regulating and 
grading, Cleveland St. from New Lots Rd 
to Hegeman Ave., regulating, curbing and 
laying sidewalks on Cleveland St. from 
New Lots Rd. to Hegeman Ave., West 11th 
St. from Ave. S to Ave. T, regulating, curb- 
ing and paving with permanent asphalt on 
6 in. concrete foundation, roadway of 
Colonial Rd. from 76th to 77th Sts., regu- 
lating and paving with permanent asphalt 
on 6 in. concrete foundation, Colonial Rd 
from 85th to 86th Sts, 66th St. from 19th 
to 20th Aves., regulating, grading, curbing 
laying sidewalks and paving with  per- 
manent asphalt and Grade 1 granite on 
6 in. concrete foundation, portion of road- 
way west of railroad tracks of New Utrecht 
Ave. from point 71 ft. north of Ovington 
Ave. to Bay Ridge Ave., regulating, grad- 
ing, curbing and laying sidewa'ks on West 
11th St. from Ave. R to Ave. S, 20th Ave 
from 82nd to 83rd Sts., regulating and pay 
ing with permanent asphalt on 6 in. con 
crete foundation, roadway of 66th St. from 
19th to 20th Aves. 


New Jersey—Until Sept. 12, by State 
Highway Comn., Broad St. Bank Blidg., 
Trenton, improving 3865 sq.yd. State High 
way Route No. 1, Sect. 1A, Metuchen Twp., 
Middlesex Co., concrete. A. L. Grover, ch. 
clk. ; advertised in this issue. 


New Jersey—Until Sept. 10, by State 
Comn., Broad St. Bank Bidg., Trenton, re- 
pairing State Highway Route No. 1, from 
Trenton to New Brunswick and from New 
Brunswick to Elizabeth, also State High- 
way Route No. 4, from Rahway to Betsey 
Ross Farm near Middleton. A. L. Grover, 
ch. clk. ; advertised in this issue. 
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Streets ana Roads (Continued) 
N. J., Newton—Until Sept. 2, by Bd. Free- 


holders Sussex Co., paving 37,000 sq.yd. 
Ross Corner-Sussex Rd., bituminous pene- 
iration surface on macadam foundation. 


L. Slater, clk. 

N. J., Trenton—Until 
Freeholders Mercer Co., 
State St. and Whitehead’s Rd., Hamilton 
a involving 8620 sq.yd. sheet asphalt 
and 2220 sq.yd. Hillside brick on Portland 
cement concrete base. G. H. Royle, dir. 
New Roads Dept.; advertised in this issue. 

Pa., Bellevue (Pittsburgh P. O.)—Until 
Sept. 2, by Borough Council, grading, pav- 
ing and curbing section of Irwin Ave. 
Work involves 2660 cu.yd. grading, 800 lin. 
ft. dressed curb and 2140 sq.yd. brick pav- 


Sept. 9. by Bd. 
repaving East 


ing. P. H. Martin, 331 4th Ave., Pittsburgh, 
boro, engr. 
Pa., Duquesne—Until Aug. 30, by City 


Clerk, grading, paving and curbing 1550 lin. 
ft. Crawford Ave. from Wood St. to Centre 
Ave. 30 ft. concrete pavement with in- 
tegral curb, 550 lin.ft. Wool St. from 
Crawford to Burns Aves., 24 ft. concrete 
vavement with integral curb, 650 lin.ft. 
Jiola Ave. from South 5th to Auriles Sts., 
24 ft. wide, 320 ft. South 6th St. from 
Viola to Priscilla Aves. 24 ft. wide, 320 
lin.ft. Pop'ar Alley from Viola to’ Priscilla 
Aves, 15 ft. driveway. Alternate bids will 
be received on concrete pavement with in- 
tegral curb and repressed vitr. paving block 
on furnace slag foundation with concrete 
combinetion curb and gutter on Viola Ave., 


from South 6th St. and Poplar Alley. R. 
B. Dell. city engr. J. Olson, supt. streets 
and pub. impvts 


Pa., Emsworth (Pittsburgh P. O.)—Boro. 
receiving bids grading, paving and curbing 
Locust St. with vitr. brick and stone curb- 


ing. About $15,000. P. H. Martin, 331 4th 
Ave., Pittsburgh, engr. Noted Aug. 14. 
Pa., Pittsburgh—Until Sept. 3, by City 


Controller, grading, paving and curbing Mc- 
Candless St. from 53rd to 56th Sts., vitr. 
brick or stone block on 6 in. concrete base. 
N. S. Sprague, City County Bldg., engr. 
Noted Aug. 7. 


Md., Baltimore—tUntil 
Awards, raising and renewing curbs and 
sidewalks on University Parkway Bridge 
over Stoney Run, involving 1950 sq.ft. ce- 
ment footway, 100 ft. new armored con- 
crete curb and 250 ft. armored concrete 
curb raised. G. F. Weighardt, city engr. 


W. Va... Huntington—Until Sept. 3, by 
city. grading, paving and curbing alley be- 
tween 19th and 20th Sts. and 9th and 
Artisan Aves., 20 ft. alley extending from 
29th St. 75 ft. north of its intersection of 
Collis Ave. to 20 ft. alley in rear of what 
is known as Winters Rd., 103 alley be- 
tween 10th and 11th Aves. and 9th and 
10th Sts, Court Alley from 9th to 10th 
Sts. llth Ave, between 5th and 6th Sts 
and 6th St. west from intersection of 11th 
Ave. to North Blvd., Blvd. Ave. and_be- 
tween east side of Washington’ Blvd 
and west side 16th St. 15th St. from 
Bivd. Ave. to Grove St., 9th Ave. between 
Ist and .5th Sts, Dresden Ave., between 
17th and 20th Sts., Charleston Ave. from 
12th St. to 14th St. (Shelton Lane), Charles 
St. between 10th Ave. and 94 Alley, 4th 
St. between 7th Ave. and Chesapeake & 
Ohio Railway right of way A. P. Maupin. 
city engr 


WwW. Va. 
P «. Hogsett, 
proving 20 mi 
grading 26 ft 


Sept. 3, by Bd 


Lewisburg—Until Sept. 16, by 

elk., Greenbrier Co., im- 
road in Meadow Bluff Dist., 
wide, paving 9 ft. wide. F 


K. Rader, co. rd. engr.; advertised in this 
issue Noted Aug. 21 
N. C., Charlotte—Until Sept. 4, at Dist 


Office State Highway Comn., Greensboro, 
hard surfacing 14 mi. Charlotte-Monroe Rd., 


Mecklenburg Co. About $400,000 w.s 
Fallis, c/o State Highway Dept., Raleigh. 
ener Noted July 3. 

N. C.. Whiteville—Until Sept. 9% by city, 


paving 20,750 sq.yd. sheet asphalt and 12.280 
lin.f?. concrete curb and gutter 


Ga.. Griffin—Until Sept 16, by Comrs 
Spalding Co. building 4 mi. road between 
here and Pike Co. line, 18 ft. wide, involv- 
ing 42.240 sq.yd. 63 in. concrete About 
$150,000. G. M. Harrington, Griffin, engr 

Fla,, Until Sept. 15, by City 
Council, paving and draining 1.5 mi. 9th 
St.. brick. About $30,000. F. T. Williams, 
Sanford, engr. 

Miss., Tunica—Until Sept. 1 
Supervs. Tunica Co. building 41 
roads. TT. Williams, clk. 


Tenn., Centerville — Until Sept. 10, by 
Highway Comn. Hickman Co., improving 


Sanford — 


. by Bd 
mi. gravel 
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177,000 cu.yd. 
ete. This is 
of roads designated 
bond issue H. E. 


Various roads, involving 
excayv., drainage structures, 
a section of system 
under recent $225,000 
Hamilton, co. engr. 





Tenn., Dyersburg—Until Sept. 2, by L 
E. Carne, mayor, paving 4000 ft. Main 
St., et al, 30 ft. wide, involving 40,000 
sq.yd. vitr. brick, asphalt, concrete or as- 
phaltic concrete, 16,189 lin.ft. concrete 
curbing and guttering, 785 lin.ft. header, 
3580 cu.yd. earth excav., ete. Blakeman & 
Brayton, Dyersburg, engrs. 


Ohio—Until Sept. 12, by State Highway 
Comn., Columbus, building roads in follow- 
ing counties: 

Adams Co., Sect. “R” Cincinnati West 
Union Rd., 6.255 mi. grading, constructing 
bridges and culverts and paving with 
waterbound macadam, cost $114,200. 

Ashtabula Co., Sect. “B” Cleveland-Mead- 
ville Rd., 1.44 mi. grading and resurfacing 
with brick, $4279 

Columbiana Co., Sect.““E-1” Lisbon-Canton 
Southern Rd., .51 mi. grading, constructing 
bridges and culverts and paving with 
waterbound macadam, $19,765. 

Galia Co., Sect. “‘E-2” Gallapolis-Ironton 
Rd., 1.015 mi., grading, constructing bridges 
and culverts and paving with bituminous 
macadam, $23,168. 

Guernsey Co., Sect. “K’? Cambridge- Co- 
shocton Rd., 2 mi., grading, constructing 
bridges and culverts and paving with Hill- 


side brick, $8400. 

Harrison Co., Sect. “N-1" Cadiz-Carroll- 
ton Rd., 2.46 mi., grading, constructing 
bridges and culverts and paving with bitu- 
minous macadam, $63,581. 


Sect. “N-2" Cadiz-Carrolton Rd., .48 mi., 
grading, constructing bridges and culverts 
and paving with bituminous macadam, 
$12,146. 

Henry Co., Sect. “C” Bryan-Napoleon 


Rd., 2.4 mi., grading, constructing bridges 
and culverts and paving with waterbound 


macadam, $57,940. 
Sect. “D-1" Bryan-Napoleon Rd., 9 mi., 
grading, constructing bridgs and culverts 


waterbound macadam, 


Jackson Co., Sect. “A” Portsmouth-Oak 
Hill Rd., 2.48 mi., grading, constructing 
bridges and culverts and paving with bitu- 
minous macadam, $41,460. 

Jefferson Co., Sects. “F” and “G-1" Ohio 
River Rd., 2.328 mi., grading, constructing 
bridges and culverts and paving with brick, 
$111,876. 

Lawrence Co., Sect. “L" Ohio River Rd., 
4.386 mi., grading, constructing bridges and 
culverts and paving with bituminous mac- 
adam or monolithic brick, $124,703. 

Lorain Co., Sect. “Q” Milan-Elyria Rd., 
1.21 mi., grading, constructing bridges and 
culverts and paving with rein.-con., $47,310. 

Mahoning Co., Sect. “Y" Canfield-Poland 
Rd., 1.88 mi., grading, constructing bridges 
and culverts and paving with waterbound 


macadam, $30,578. 

Mercer Co., Sect. “D-2"” Celina-Wabash 
Rd., 1.872 mi., grading, constructing bridges 
and culverts and paving with plain con- 
crete, $52,099. 

Sect. “G" St. Marys-Celina Rd., 5.49 mi., 
grading, constructing bridges and culverts 
and paving with plain concrete, $159,359. 

Sect. “Celina” St. Marys-Celina Rd., .25 
mi., grading and paving with plain concrete, 

‘. 


$691 

Montgomery Co., Sect. “C" Dayton-Ger- 
mantown Rd., 3.35 mi., grading, construct- 
ing bridges and culverts and paving with 
rein.-con., $102,941 

Sect. “P” Dayton-Indianapolis Rd., .39 
mi., grading and paving with semi-mono- 
lithic brick, $31,132. 

Morgan Co., Sect. “H-1" McConnellsville- 
New Lexington Rd., 3.26 mi., grading, con- 
structing bridges and culverts and paving 
with waterbound macadam, $79,645. 

Noble Co., Sect. “‘D" Caldwell-Woodsfield 
Rd., 3.929 mi., grading, constructing bridges 
and culverts and paving with waterbound 
macadam, $92,440. 

Sect. “E” Caldwell-Woodsfield Rd., 2.814 
mi., grading, constructing bridges and cul- 


with 
> 


and paving 
$27,123. 






verts and paving with waterbound mac- 
adam, $57,898. 
Sect. “F” Caldwell-Woodsfield Rd., 2.719 


mi., grading, constructing bridges and cul- 


verts and paving with waterbound mac- 
adam, $59,833. 

Perry Co., Sect. “Q” Newark-New Lex- 
ington Rd., 1.78 mi., grading, constructing 


bridges and culverts and paving with bitu- 
minous macadam, $48,856. 

Sect. “R” Newark-New Lexington Rd., 
3.068 mi., grading, and paving with bitu- 
minous macadam, $77,786. 

Sect. “P” Logan-New Lexington Rd., .1 
mi., grading and paving with monolithic 
brick, $7513. 

Sect. “E-2" Zanesville-New Lexington 
Pe. mi., grading, and paving with brick, 
$7750. 


Vol. 83, No. 9 


=a 
No, 


a 

Pickaway Co., Sect. “T-1" (Co bus 
Portsmouth Rd., .44 mi., grading, cons), 

ing bridges and culverts and pavin. y4 
semi-monolithic brick, $23,881. 
Portage Co., Sects. “T, U. Vi « \ 

Ravenna-Warren Rd., 10.467 mi., dine 


constructing bridges and culverts ani , 
ing with waterbound macadam, $21.5 47° 

Ross Co., Sect. “A-1" Dayton-C} : 
Rd., .76 mi., ~rading, constructing r 
ard culverts and paving with concr.:, 
monolithic brick, $25,370. 

Sect. “B-1" Dayton-Chillicothe Ra. ; r 
grading, constructing bridges and . ark 





and paving with concrete or monolith. 
brick, $29,386. copy 
Scioto Co., Sect. “A-12" Portsmoun 
Jackson Rd., 2 mi., grading, constricine 
bridges and culverts and paving wit! son. 


lithic brick, $80,738. 

Shelby Co., Sect. “F” Sidney-Wapa} in 

d., 3.521 mi., grading, constructing | 
and culverts and paving with Plain 
crete, $102,570. 

Sect. “G" Piqua-Sidney Rd., 2.06; 
grading, constructing bridges and e¢\)\\., 
and paving with plain concrete, $95.7 

Summit Co, Sects. “A, B, C, D and & 
Akron-Cleveland Rd., 16.707 mi., grading 
constructing bridges and culverts ané pay 
ing with brick or concrete, $877,768 

Tuscarawas Co., Sect. “F” Canton-Cana| 
Rd., 1.47 mi., grading, constructing bridge< 
and culverts and paving with bituminous 
macadam, $42,028. 

Vinton Co., Sect. “F” McArthur-Jackso 
Rd., .31 mi., grading and paving with }ji1y 
minous macadam, $5233. 

_ Sect. “G-3" McArthur-Athens Rd 
ing bridge, cost $1970. 

Sect. “D"” McArthur-Gallapolis Ra, 3.6: 
mi., grading, constructing bridges an) cu! 
verts, $25,398. 

Warren Co., Sect. “D” Cincinnati-Colun 
bus Rd., 4.05 mi., grading, constructing 
bridges and culverts and paving wit! 
waterbound macadam, $64,930. 

Wood Co., Sect. “A” Fremont-Perryst 
Rd., 3.48 mi., grading, constructnig |-ide 
and culverts and paving with bituminous 
macadam, $78,050. 

Sect. “B” Fremont-Perrysburg Ri, 3.87 
mi., grading, constructing bridges and cu! 
verts and paving with bituminous: 
adam, $67,100. 

O., Cardington—Until Sept. l 
grading, curbing and paving 2nd, Pari 
and Waters Sts. T. E. Buck, Mt. Gilead 
engr.; advertised in this issue. 

0., Cleveland — City receiving bids pay 


cor 





build 





mic 


3, DY village 


ing Henley Ave. from West 92nd to 9%t 
Sts., involving 17,800 sq.ft. 5 in. brick pay 
ing and 1255 cu.yd. excav.; Emily Ave 


from West 82nd to 88th Sts., 11,046 sqft 
5 in. brick paving on 6 in. concrete 
R. Hoffman, city engr. 

0., Coldwater—Until Sept. 4, by A. P 
Link, city eclk., paving Main, 2nd, South 
College, 6th, Walnut and Mill Sts., involy- 
ing 25,818 cu.yd. grading, 2669 lin.ft. 8-26 
in. pipe sewer, 16,916 lin.ft. drain tik 
15,505 lin.ft. straight and 978 lin.ft. circu 
lar curbing, 408 lin.ft. straight and 25 lin 
ft. circular concrete curbing and guttering 


base 


46.778 sq.yd. pavement, ete. G. Champ 
Toledo, engr. 
Indiana—Bd. Co. Comrs. building road 


in following counties: 
Sept. 9, St. Joseph 


Co., South Bend 


34,765 ft. gravel road, Liberty Twp., know 
as W. F. Newcomer et al. Rd. A. F. Wolf 
co. aud. 

Sept. 10, Tipton Co., Tipton, 13,266 f! 


course concrete road, Liberty Twp., known 
as Scott Skinner Rd. C. Grishaw, co. aud 


til., Monticello—Unti! Aug. 30, by Piatt 
Co., building 2600 ft. of 10 ft, brick pay 
ment on Sect. F-15d, Route 8. Cement te 
be furnished by county. T. J. Anderso! 
co. supt. highways. 


Minn., Bemidji—Until Sept. 2, by Corrs 
Beltrami Co., clearing, grubbing, grading 
ditching and building culverts on #4) © 
State Rd. No. 11, Job No, 1903; County R 
No. 123, Job. No. 1907; County Rd. Nos 
16 and 24, Job No. 1914; County. Rd. Ne 
15, Job No. 1904; County Rd. No, 113, Job 
No. 1905. About $25,000. S. D. Snyder 
Bemidji, engr. 

Minn., Thief River Falls—Until Sept 


by T. P. Anderson aud. Pennington Co. 
proving 5 mi. Federal Aid Project ‘No. * 
State Rd. No. 1 and State Aid Job Ne 
1907, involving 4.5 acres clearing, 3°. 
cu.yd. grading, 5345 cu.yd. surfacing an 
3947 cu.yd. ditching, ete. Separate bids 
will be received on grading, surfacing and 
incidental work. About $45,000. H. ©& 
Martz, St. Hilaire, engr. 


Kan., Kansas City—Until Sept. 2, by city. 
for 40,000 sq.yd. brick, asphaltic « merels 
and concrete pavement. About $125," 
W. Barclay, city engr. 
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and Roads (Continued) 


stree 
i rons—Until Sept. 22, by Rice 
ude 10.5 mi. brick road, west of 
cre, 18 ft. wide.  S. Ainsworth, Lyons, 
onal Noted July 3. ‘ _ 
‘~ayton—Until Sept. 15, by W. El- 
wat re St. Louis Co., building 
-9 36 mi, St. Charles, Manchester and Gra- 
ois Rds. brick and concrete bases with 
warrenite surface, and LeMay Ferry Rd. 
brick or concrete base with bitulithic sur- 
face. About $1,171,320. Noted June 12. 


Arkansas—Until Sept. 2, by State High- 
‘y Dept. Little Rock, grading, paving, 


way : pi : 
huilding culverts and bridges, on 25 mi. 
te ft. wide, in Monellton Rd. Dist. 
“tout $500,000. ‘Harrington, Howard & 


ish, Orear-Leslie Bldg., Kansas City, Mo., 
engTs. . ; 
Okla., Madill—Until Sept. 20, by city, 
vaving 56 blocks, 36 ft. wide, involving 
50.000 sq.yd. rein.-con. pavement. About 
$375,000. Johnson & Benham, Firestone 
Bldg., Kansas City, Mo., engrs. ‘ 

New Mexico—Until Sept. 16, by State 
nenway Comn., Santa Fe, building 5.432 
mi. State Rd, No. 15, Sect. 3, Lea Co. 
known as Federal Aid_ Project No. 16. L. 
\. Gillett, c/o State Highway Dept., engr. 

Wash., Ritzville—Until Sept. 2, by Comrs. 
(dams Co., grading, draining and surfac- 
ing 13 mi, Donohue Bd. No. 3, crushed rock 
and gravel, also 8.5 mi. Donahue Rd. No. 4, 
erushed gravel. F. R. Hewett, Ritzville, 
engr. Noted May 22. 

California—Until Sept. 2, by State High- 
way Comn., 515 Forum Bldg., Sacramento, 
paving 7.4 mi. road between Beatrice and 
Rureka (1-Hum-1-G), Humboldt Co., in- 
volving 35,800 cu.yd. excav., 7420 cu.yd. 
Class “A” Portland cement, 2000 lin ft. 
12-36 in. corrugated metal pipe, 1800 lin.- 
ft. guard rail and 154 each hauling and 
setting monuments; 12.8 mi. road between 
Oakdale and easterly boundary (111-Sta- 
i3-B), Stanislaus Co., 45,000 cu.yd. excav., 
12.725 cu.yd. Class “A” Portland cement, 
$i2 lin. ft. 12-24 in. corrugated metal pipe 
and 204 each hauling and setting monu- 
ments: 9.4 mi. road between Galivan and 
Irvine. (V-11-Ora-2-B), Orange Co., 4780 
cuyd Class “A” Portland cement and 
32.484 sqa.yd. asphalt surface. a 3B 
Fletcher, highway ener. 

Cal., Bakersfield—Until Sept. 8, by V. Van 
Riper, city elk., paving 10 biks. 21st, 22d, 
28d and 24th Sts., et al, 14 in. bitulithic on 
3 in. asphaltic concrete base, concrete curbs, 
gutters, ete. About $59,000. R. H. Hub- 
bard, city engr. 


Que., Como East (Como P. 0.)-—Until 
Sept. 8, by W. Sanderson, Como East Ave., 
paving 10 mi. Provincial Highway, water 
bound macadam, 20-27 ft. wide, for Dept. 
of Roads. About $30,000. 


Que,, Vercheres—Until Sept. 8, by A. M. 
Cormier, Boloeil, paving 6 mi. waterbound 
macadam road 18-20 ft. wide, in Vercheres 
Co. for Dept. Rds., Quebec. About $20,000. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Mass., Taunton—City let contract lay- 
ng granite block pavements for 1 year to 
Simpson Bros., Corp., Devonshire St., Bos- 
ton. About $30,000. 


*Rhode Island — State Highway Comn., 
Providence, let contract building 5 mi. 
Post Rd. from Westerly to Charlestown, 
to A. D. Bridges Sons Inc., Hazardville, 
Conn., $101,417. Noted July 17. 


*xConnecticut—State Highway Comn., 
Hartford, let contract paving concrete road, 
Windsor Locks Twps., to Lane Constr. Co., 
37 Colony St., Meriden. About $35,000. 


*N. Y., Albany—Bd. Contr. & Supply let 
contract paving Rensselaer Ave., concrete, 
and Lawn St., brick, to P. W. Mulderry, 
) St. Josephs Terrace, $30,955. 


*N. Y., Brooklyn—E. Riegelmann, boro. 
pres. let contract regulating and grading 
Rogers Ave. from Eastern Parkway to 
Empire Blvd, to M. J. O’Hara, 557 3rd 
a $50,085; Rogers Ave. from Empire 
Hivd. to Flatbush Ave., to Brooklyn Alca- 
raz Asphalt Co., 407 Hamburg Ave., $159,- 
%5. Noted Aug. 21. 


__. ¥., Long Island City—M. ©. Connolly, 
hres. Queens Boro., received bids Aug. 15, 
ceulating, grading, curbing, laying side- 
valks and paving, (a) Anthon Ave. (b) 
oulevard, (ce) Broad St., (d) Buckley St., 
~) 4th St, (ft) Freedom Ave., (g) Gunther 
‘ve, (h)| Hancock St.. (i) Hunterspoint 
\ve., (3) Moor St., (k) Nurge St., (1) Olm- 
ead PL, (m) Poland St., (n) Woodside 
\ve., (0) St. Felix Ave., (p) 16th St., (q) 
yon Cortland Ave., from 

















Sicilian’ Asphalt Paving Co, 41 Park 
Row, New York City, (a) $6509, (e) $22.- 
628, (f) $46,076, (i) $29,742, (k) $37 
(1) $7205, (m) 14,443, (q) $9060; 
Borough Asphalt Paving Co., 1301 Metro- 
politan Ave., Brooklyn, (a) $6623, (i) 
$28,685. (q) informal; 
Uvalde Asphalt Paving Co., 1 Bway., New 


York City, (a) $6930, (e) $24,238, (f) $45,- 
225, (i) $32,821, (k) $4218, (1) $7535, (m) 


$14,580, (q) $9173; 

Hastings Paving Co., 25 Broad St., New 
York City, (b) $29,260; 

Cc. A. Myers, foot of Stagg St., (b) $30,- 
225, (c) $13,235, (h) $1817, (0) $4820; 

Peace Bros., 20 Main St., Flushing, (c) 
$11,735, (ad) $10,850, (h) $1953, (j) $20,100, 
(mn) $136,259, (0) $4921; 

T. Welsh, (c) $13,782; 

W. We'sh, Astoria, (d) $5280, (j) $8875: 

A. A. Johnson, (d) $7125, (j) $13.101; 

R. A. Hess, Corona, (g) $22,539; 

EK. W. Fitzpatrick, 128 3rd Ave, As- 
toria, (g) $22,554; 

F. J. Clancy, Corona, (g) $23,622, (n) 
$127,248; 

‘ C. Gallagher, Woodhaven, (h) $1735, (0) 
4479; 

Cleveland Trinidad Paving Co., Flushing 
Ave., Brooklyn, (i) $31.291, (m) $13,885; 

Annarock Eng. & Constr. Co., Long Island 
City, (nm) $126,560; 

Ho'ding Realty Corp., Long Island City, 
(p) $26.114; 

J. J. Kreager, (p) $41,400. Noted Aug. 7. 

*N. Y¥., Seneca Falls—City let contract 
paving Clinton, Chapel, Mynderse, Bridge 
and Green Sts., to M. C. Soper, 82 Cayuga 
St. About $47,757. 

*N. J., Jersey City—City let contract 
grading and paving Hutton and Stegman 
Sts., asphalt, to W. T. S. Crichfield, Wash- 
ington St., Hoboken. Cost to exceed $25,- 
000. Noted June 26 and July 31. 

* Pennsylvania State Highway Dept., 
Harrisburg. let contract to E. J. Corcoran, 
Plains building 22,435 ft. 1 course rein.-con. 
road, Route No. 161, Schuylkill Co., $324,- 
5691; to Bowler & Anderson, Clear- 
field, building 17,977 ft. 1 course concrete 
road, Route No. 59, Clearfield Co., $195,585. 
Noted Aug. 14 


Pennsylvania 
Harrisburg, received 
in counties as follows: 

Allegheny Co., 21,299 ft. rein.-con., Moon 
and Crescent Twps., from M. O’Herron Co., 
South Ist and McKean Sts., Pittsburgh, 
$225,204, J. B. Reed Co., 550 Bway., Me- 
Kees Rocks, $257,814, J. H. De Carpentier 
& Sons, 521 Falls Ave., Youngstown, O., 
258,845 ; 

Bucks Co., 812 ft. vitr. brick, Falls Twp., 
from F. G. Meyers Co. Inc., 1218 Chestnut 
St., Phila., $13,872, C. T.. Eastburn, 803 
Broad St. Bank Bldg., Trenton, N. J., 
$16,981; 

Cambria Co., 13,232 ft. 
vitr. brick, Cresson and Gallitzin Twp., 
from P. C. Azzara, Cresson, $144,782, 
Coles-Englehart Co., Ebensburg, $167,340; 

Chester Co., 29,586 ft. bituminous mac- 
adam (Pennsylvania method) on Telford 
foundation, Westtown, East Goshen and 
East Whiteland Twps., from R. H. John- 
son Co., Wayne, $190,578, W. P. McDonald 
Constr. Co., 1010 Penn Sq. Bldg., Phila., 
$199,290, Winston & Co., 240 Fair St., 
Philadelphia, $200,444. 

Delaware Co., 7314 ft. bituminous mac- 
adam (Pennsylvania method) on Telford 
foundation, Upper Darby Twp., from W 
P. Johnson, 4039 Lancaster Ave., Phila., 
$44,399, V. Di Franceson, Lianerch, $44,- 
389, Field Barker & Underwood, Commer- 
cial Trust Bldg., Philadelphia, $44,799: 


Fayette Co., 4101 ft. vitr. brick, North 
and South Union Twps., from E. W. Cor- 
nish & W. Miller, 620 and 622 Fayette Title 
& Trust Bldg., Uniontown, $51,475, G. S. 
White Co., Jenkins Arcade, Pittsburgh, 
$64,663, R. D. Thomas & Co., 6 Boundary 
St., Pittsburgh, $68,566 ; 


Northampton Co., 8226 ft. rein.-con., 
Nazareth and Palmer Twps., from H. B. 
Tranger, National Park, N. J., $67,616, R. 
S. Rothbun Contr. Co., 409 Vine St., Bethle- 
hem, $67,769, McInerney & McNeal, Inc., 
103 Northampton Natl. Bank Bldg., Easton, 
ea, 208 ; 


Washington Co., 22,287 ft. rein.-con., 
Cecil Twp., from Crossan Constr. Co., 710 
Land Title Bldg., Phila., $206,366, S. Gam- 
ble Co., Carnegie, $217,265, G. S. White Co., 
Jenkins Arcade, Pittsburgh, $235,103 ; 


Westmoreland Co., 57,775 ft. rein.-con. 
and Hillside vitr. brick, Penn and Salem 
Twps., from . H. Cunningham & Sons 
Co., 600 Penn Ave., Turtle Creek, $683,794, 
McCrady Bros. Co., 308 6th-St., Braddock, 
$715,586, T. H. Gill Co., 2nd Mutual Bldg., 
Binghamton, N. Y., $776,645; 31,227 ft. 





- State Highway Dept., 
bids building roads 


rein.-con, and 
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rein.-con. and Hillside vit: 
field and Sewickley Twhs., 
Scotdale, $305,502, G. S. White Co.. Jenkins 
Arcade, Pittsburgh, $350,206. McCrady 
Bros. Co., 308 6th St. Braddock, $363,018 
_ Wyoming and Lackawanna Counties, 71, 
063 ft. bituminous surface course on econ 
crete foundation or _ rein.-con Clarks 
Summit, Glenburn Boros. and Abington 
Twp., Lackawanna Co., Clinton and Nickol 
son Twps., Wyoming Co., from Ruthven 
Rees & O'Brien, 212 Carter Bldg., Scranton 
(Class A) $468,327, A. MeMullen Co., 1309 
10 Finance Bldg., Philadelphia, $486,033 
Gaylord International Eng. & Constr. Co 
Cedar Ave. and Orchard St.. Scranton 
(Class A) $501,308; 

Lehigh Co., 16,218 ft. rein.-con., Salis 
bury Twp. from J. McGraw Co., 1010 Com 
mercial Trust Bldg., Philadelphia, $106,897, 
R. A. Rathbun Contr. Co., 409 Vine St. 
Bethlehem, $111,101, G. Merdinger, Wil 
but Trust Bldg., South Bethlehem, $111,323 

Luzerne Co., 31,418 ft. bituminous sur 
face course on concrete foundation or rein 
con., West Paxton and Exeter Boroughs 
and Exeter Twp., from Richardson Hand 
Wilkes-Barre, $228,547. H. B. Sproul 
Constr. Co., 218 Adams Ave., Scranton. 
a A bo ate FE en Asphalt Pav 
i o., Larksville (Wilkes-Barre P. ¢ 
$272,086. , bad ™ 

Lycoming Co., 15,683 ft. bituminous sur- 
face course on concrete foundation or 
rein.-con., Wolf Twp. and Picture Rock 
Boro., from_ Winston & Co., 240 Fair St., 
Kingston, N. Y., $155,377, Warren Bros 
Co., 142 Berkeley St., Boston, (Class I) 
$186,778; 


Mercer Co., 2431 ft. rein.-con., Mercer 
Boro., from Burns Bros., 525 South Mill 
St. New Castle, $26,794, Faber Eng. & 
€ onstr. Co., 824 Bessemer Bldg., Pittsburgh, 
$29,307, G. C. Cleaver Co., East Mahoning 
St., Punxsutawney, $33,114. Noted July 31 


*Pa., Juniata—Boro. Council let contract 
paving 4200 ft. 3rd St. llth Ave. and 
Bway. to Boro. line, 30, 36 and 42 ft 
wide, concrete, to Gregory Paving Co 
Lewistown. About $68,000. “Noted July 31 


*Pa., Phila.—City let contract grading 
and paving Delaware Ave., to J. J. McHugh, 
1430 South Penn Sq., $108,127. Work in 
volves 1000 cu.yd. grading, $0.69 per cu.yd., 
12,058 yd. granite block paving on con 
crete base, $6.29, 5980 yd. granite block 
on gravel bed, $5.23, 10 sq.yd. vitr. block 
on concrete base, $5, 10 eq.yd. granolithic 
sidewalks, $3, 10 sq.yd. granite block re 
paving on concrete base, $5, 15 sq.yd 
granite block repaving on gravel bed, $1 
etc. Total cost, $108,127. 


Pa., Phila.—Dept. Pub. Wks, reGeived jow 
bids Aug. 18, grading (a) Cheltenham 
Michner and Williams Sts.. (b) Osceol: 
St., (c) Jackson St., (d) Doreas St., (e) 
Oxford St.; paving with asphalt and vitr 
gutters, (f) Hutchinson St., (g) Warring 
ton Ave., (h) Windsor St., (i) Wingohock 
ing St.. (j) 6th St. (k) 7th St. (1) 16th 
St., (m) 26th St.; paving with bituminous 
pavement and vitr. block gutters, (n) 
Benezet St., repaving (0) Emerald St., (p 
Norris St., (q) Ridge St.. (r) Susquehanns 
St.; repaving (s) Kensington Ave., (t) 
Germantown Ave., (u) Columbia Ave.: 
resurfacing with bituminous macadam, (v) 
8th St.; furnishing and placing 6° in 
straight granite curb, (w) Fairmount Ave. : 
repairing and painting bridges on (x) Bel 
mont and Girard Sts., (vy) Germantown Ave 
over Wissahickon Creek, (z) 6th and Al- 
legheny Sts., (al) 57th St. over West Ches- 
ter and Pennsylvania R.R., from 

I. K. Davis, 20th and Spencer Sts. (a) 
$28,670. 

O'Neill Co., 127 East Mermaid Ave., (a) 
$38,182; (b) $1354. 

T. Connor, 332 North 5th St., (a) $28,687 

Estate of D. McMahon, Post Office Bldg 
Germantown, (b) $354. 

R. P. Wenner, Franklin Trust Bldg., (c) 
$1177; (d) $3001; (e) $2187. 

J. J. Harnett, Deveraux and 
Sts., (c) $1600. 

Estate of R. P. Bennis, Chew and Price 
Sts., (d) $2535; (v) $10,295. 

T. P. Lee, 5629 Cherry St., (e) $1843 

‘astern Paving Co., 491 Colonial Trust 
Bldg., (f) $5691: (g) $7839; (h) $3520; 
(i) $3930; (J) $4760; (k) $5759; (1) $4320; 
(m) $4032; (0) $12,272; (p) $39,499; (q) 
: (r) $24.970; (w) $6249. 

Barber Asphalt Paving Co., 239 North 
30th St., (f) $6491; (ge) $7847; (h) $3461; 
(i) $4057; (j) $4819; (k) $5894; (1) $4657: 
(m) $3906; (mn) $8483; (0) $11,499; (p) 
$38,135; (r) $23,433. 

Union Paving Co., 30th and Locust Sts.. 
(n) $8012; (0) $11,578; (p) $36,450; (q) 
$37.015; (r) $22,477. 

Phila. Paving Co., 1345 Arch S*, (@) 
$8844; (h) $3860; (q) $56,821 


brick, Hemp 
from J. I. Dick 


Jackson 













































































































172 ENGINEERING NEWS-RECORD Vol. 83, No. 4 
——— 
Streets and Roads (ConfiNued) : *Pa., Sunbury—Comrs. Northumberland to Prospect Aves., 19,752 sq.ft. 4 
ci . ~ ve Co. let contract improving 2.24 mi. Colum-_ block on 8 in. concrete base, ()) 
Mack Paving & Contg. Co, Nicetown pbjana-Leetonia Rd., to Morgan Bros., Lee- Ave. from East 47th to 55th S 
Lane and C Sts., (n) $7880 ee tonia, $46,127; 1.14 mi. Columbiana and_ sq.ft. 4 in. brick on 8&8 in. con 
J. Meehan & Son, 915 West Dauphin St. New’ Waterford Rds, to Hepburn Bros., (i) Westfield Ave. from Londo 
is) $78,018; (t) $36,647; (u) $51,589; (W) Lisbon, $24,729. Wayside Ave., 16,670 sq.ft. 4 in ' 
4028. ; = 6 in. concrete base, (j) West 44t! f, 
. . her aah ada FS * *Virginia—State Highway Comn., Rich- a zm ves tt ror 
Cunn & Murray, 1345 Arch St., (s) $78, mond, let contracts to J. R. Ford & Hyde to Starsdale Aves., 24,400 sq r 


from Freshwater Paving Co., 1} | 
troit Ave., (a) $10,171; (b) $19 

$12,701; Baldwin Bros.,’ 4500 ku ia 
(a) $10,497, (b) $19,803, (a) $7 da 


135; (t) $35,645. m ots 
x ; 05 Fre a st o., Lynchburg, building 2 mi. road from 

oa <.) onitee ey $35 a cnet Bocock to Rustburg, 16 ft. wide, penetra- 
Monahan & Loose, 3016 Chestnut St., (y) tion _macadam, Campbell Co., cost $46,056, 

PY 600 a ? a 44 mi. road from Lynchburg to Judiths $77,395 - 3 . 
$2 jundy Paving & Contg. Co., 228 Alden Creek, 16 ft. wide, waterbound macadam, Reectioner’ (8) $12,880, (j) $12,865 
oN Bees ntg. Co., 228 « Bedford Co., $100,500 ; McKinney & Harvey, j2)08, Co. Marshall Blig., (c) 
St. cy 31,341. s = arkoe Farmville, 0.72 mi. concrete road from Ro- e Fee a somecy Lor Soci 
Me & J = nee, Se ene ste cas: anoke to Raleigh Court, Roanoke Co., $24,- ic), $41,268; McHugh Bros. 724 
St.. (w) $6249; (y) $30,776; wee * 904; C. Carson, Riverton, 1.56 mi. concrete Bldg... (c) $41,274; A. M. Pejsa, 
93rd St., (d) $75 

1 





(al) $3490. : * rg ive far- 5,249, (e) $75,155, (fy) sa 
i tee Iron eseaat _— ee oe ame gas oun aan 7 4 ee = 1: 964, (h , $96,513 ; ‘ hermote Elesn: C 
ington Sts., (z) $34,421; (al) $2770. ati MR coe” eee ae ; Society for Savings Bldg., (d) $9 
"KV. "Kiingberg & Son, 60 Church St, New finlina, “LO%, ml, concrete, road from Cape $a sai, (a) AlSeid c ticntley Horse 
York City, (x) $2269. $49,000. Noted June 19. ” Euclid Ave., (f) $110,886, (gz) $13,112. ; 
Ryan Contg. Co, 33rd St. and Grays ids ggg : , i $108,526; Rieley Bros., 857 The Areaa 
Ferry Ave. (u) $53,095 _*W. Va., Charleston—Comrs. Kanawha (f) $110/943, (h) $107,049, (i) $10.90¢. 8 
KE. C. Fish Co. 704 Real Estate Trust ¢ 0. let contract to G. T. Fogle & Co., St. BY Herring, Society for Savings Pilea, 
Bldg., (u) $53,932. Noted Aug. 14. Albans, improving 3 mi. Sissionville Rd., $10,548; Gould & Maybach, 823 East sop, 
*Pa., Phila.—Dept. Pub. Wks. let con- }? aoae between edging. ls includes §t., (i) $10,784; Roehl Bros., West 251) 
tract improving (a) 8th St. from Chelton aloe taae Ca ee ae er eae —, St. and Clark Ave., (j) $12,045. 
to 66th St. (b) Roosevelt St. and North seemed < Saeed an aaa * any onan 0., Columbus—G. A. Borden, dir : 
East Blvd., (c) Island Ave, from Eastwick Noica July 24. = "  serv., received bids grading, draining, eyr 


o Tinicum Island, (4) Green St. from : : 7 ing, laying water mains and repavine » 
ake ae Carpenter Sts., (e) Green St axW. Va., Parsons—Comrs. Tucker Co. a sheet ‘aapialt with cog ee o 
from Wynnefield to Overbrook Sts, paving will build 9 mi. Davis-Dist. Preston County asphalt with old stone gutters, (c) br 
(f) Osage Ave., (g) Pentridge St., (h) Plum Rd. 20 ft. wie marerring: 38,80 é —— 10,096 ft. 5th Ave. from Perry St. to .j}, 
St. from Ditman to Torresdale St., (i) Er- me and Breuer oT h00 Conic cil t © west of Parker St., from Cleveland Trinid 
ringer * ee a. to ee _ a. on sant Ww be Sila ite, 1b) aieeaee kh Cleveland, (a 
(j) Westfore d. from Geneva to Marwoo e by Gay i i - ol. 3,479, ) 6.579: A. G. Pugh (Co 
Sts., furnishing and placing curb on (k) *W. Va., Riptey—Comrs. Jackson Co. let lumbus, (a) $126,257; Andrews Pa 
Fairmount Ave. painting and repairing contract building 5 mi. Ripley-Parkersburg- Rentschler Bldg., Hamilton, (b) $1 
bridges on (1) Germantown Ave. over Wis- Turnpike, 20 ft. wide, to Cisler & Morse, Franklin Asphalt Paving Co., Colum 
sahickon Creek, repairs to bridges on Marietta, O., $14,330. Noted July 31. $118,499 ; B. F. Patterson, Colum! 
(m) 20th St. and Penn Ave., 19th St oon *W. Va., Ripley—Comrs, Jackson Co. $126,759. This contract is held up by i: 
Penn Ave. west of 18th St. to M. J. way let contractS paving 1.1 mi. streets, 20 ft. Junction suit of property owners. Note 
Crucden Co., Franklin. Trust Bldg., oe wide, in Ravenswood Twp., involving 18,000 AUs- 

$9285: C P. Bower, Tulip and eee sq.yd. concrete, to C. Kennedy & Son, *0., Columbus—G. A. Borden, dir 
Sts, (b) $187,665 ; U nion F aving <2., — Parkersburg, $42.663; 1 mi. streets in Rip-  serv., let contract grading, draining, eu: 
and Locust Sts. (c) $27,258; J. J. McHugh, ley Twp., involving 4000 sq.yd. concrete, to ing, laying water mains and paving 448 f; 


I 


1430 South Penn Sq., (ad) $4321; Mack Gisler & Morse, Marietta, Ohio, $11,760. Findlay Ave. from Olentangy St. to nort! 






Paving & Contg. Co., Nicetown Lane and Noteq July 24. terminus, brick, to R. J. Dienst, 2515 Wes: 
C St., (e) $7611; (i) $6698; Barber Asphalt 5 ij 7 5 as Broad St., $7610; 1112 ft. Dennison Ave 
Pavine Co., 239 North 30th St., (f) $4276; *W. Va., Summerville—Comrs. Nicholas from 5th to King Aves., asphalt, Clevelan 


(x) $3059; (h) $4191: (j) $4743; J. Mee- Co. will grade and drain 2 mi. Belva-Sum- Trindad Paving Co., > cade. Clevelar 

ban % Son. 915 West Dauphin St., (k) mersville Rd., 20 ft. wide. About $29,000. $19,578. Noted oa aa ade, Clevelan 

$4028: Monachan & Loose, 3016 Chestnut Work will be done by day labor. Noted *0., Oxford—Village Council let cont 
” 3 « 2 -} -oOntr: 


3 28.600; W. Klingbe : Son. Inc., Aug. 21. ; y 4 > 
+ Ue agg Loree ern * SS $1810. = ee . fo ; paving and curbing 4 mi. High St., 33 ft 
NY ae ae ; *W. Va., Wellsburg—Comrs. Brooke Co. wide, involving 10,000 sq.yd. vitr. brick. + 
Noted Aug. 21. will grade, drain, and surface with con- J. Hennessey, Piqua, ($35,500. Nor 
Pa., Pittsburgh — City received bids crete and macadam 1 mi. Wellsburg Wheel- July 31. 
grading, paving and curbing (a) Exeter ing Rd., 16 ft. wide. About $30,000. Work *0., Toledo—D. H. Goodwillie, dir. pi 
St., from Frank St. to Greenfield Ave., will be done by day labor. Noted May 22.  serv., let contract paving 7670 ft. Fairmon 
involving 1346 sq.yd. vitr. brick and 1217 #Ga., Augusta—City let contracts pav- Park and Ottawa Additions, 24 ft. wid 





saya. stone block on 6 in. concrete base, , ¢ J A oe : : involvin 9 ‘yd. 24 in. bi i : 
310 lin ft concrete curbing and 5532 cu.ya. ing 6000 sq.yd. 12th St. and Savannah Rd.. eth gi gel —a78. 55 te bitumi n 
‘arth exeav., (b) Jean St. from Fairdale 6 in. concrete, to A. J. Twiggs & Son, Her- Re ae Fo bi aa ee , aa 
St to Sutheriand Ave., 673 eq.vd. vitr. brick #1¢ Bidg., $2.24 per sq.yd.; 10,000 eqyd. © vanced Curmng ano guttering and 31! 
St. to Sut ae rcrate base. 500 tint. concrete 9th St. from Fenwick to Twiggs Sts., as- cu.yd. earth excav, to Harris & Tans 
= A = “036. te a pte a gay phaltic concrete on macadam base, and 594 Nasby Bldg., Toledo, $89,047. Not 
Sta lium St from Radcliffe to Stafford’ Sts 20.000 sq.yd. Broad St. from 5th to east —__ 

695 ya. Vitr. brick on 6 in. concrete base, bOUNdary, sheet asphalt on concrete base, *Michigan—F. F. Rogers, state highwa 
260 Sin ft. concrete curbing. 1500 ecu.ya. © Ely Constr. Co., Lamar Bldg., $1.70 and comr., Lansing, let contract grading, drair 
carth excav., 220 cu.yd. conerete wall, (d) $245 per sq.yd. respectively. Noted Aug. 21 ne — surfacing 3.78 mi. State Tr 
Sebring Ave. from Fallowfield Ave. to point *Ky., Louisville—City let contracts to oad on Sar amunth mae TERS on a 
90 ft. eg =e rare. ee — Bickel | Asphalt Co. 6th and Lee *Sts., excav., to E. Brown, Charles, $41,000: 3.15: 
on S in. ope 2 a ae nc a Louisville, paving 330 mi. Kreeger, Ave. mi. State Trunk Line Rd. No. 50-1. Len 
pane en of “si 1 walk, “Ce) "Stafford St “from 4 aomnecen 0° ae co ete oY ft. wee Co., involving 6941 cu.yd. concrete an 
Stadium St. to point 234 ft. southwardly bis aaaee saute 4086 1 ae. 4954 cuyd. earth exeav. to Hillding é 
eae co . a io: | oe a onye. 620 —s 60 sq.yd. bine, Robe, Rega, $91,216; also shaping and sur 
be :¢, 0 lin ft concrete curbin r, 206 lin.- $50 ci va ‘eart "ex oe . t $5383, Rew facing 6.972 mi. Federal Aid Project No 
ft. recut and reset sandstone curbing 855 tiller Ave. from Wremkboct to coeas A -~i x, Alcona Co. involving STi) ouyd. gravel 
cu.yd earth excav “(f) ‘Veronica St. from 170 s yd. vitr brick uters 1100 sq. oe to W. T. Hill, Prescott, $47,000. os 
Sundeman St. to Straubs plan of lots, 1410 phalt. 1270 sq.yd. 6 _ concrete bana, 690 Aug. 16. 

sq.yd. vitr. brick on 6 in. concrete base, 1115 lin ft. stone curbing, 1000 cu.yd. earth excav., *Michigan—State Highway Dept.. La 
lin.ft. concrete curbing, 2135 cu yd. earth $6444, 610 mi. Prospect Ave. from Pope to sing, let contract to Cline & Boelus, Spring 
exeav., (g) Fallowfield from Sebring St. to Stole Aves., 30 ft. wide, 300 sq.yd. vitr. Lake, grading, draining and surfacing 1.23' 
Iayonne Ave., 1175 sq.yd. stone on 6 in. brick gutters, 1730 sq.yd. asphalt, 2030 mi. State Trunk Line Rd. 11-3, 16 ft. wide 
concrete base, 956 lin.ft. concrete curbing, sq.yd. 6 in. concrete base, 955 lin. ft. stone concrete, $25,054; H. A. Hozie, 1426 4t 
2405 cu.yd. earth excav., (h) Cowan St. curbing, 420 cu.yd. earth excav., $9206: to St., Grand Rapids, 5.878 mi. Sect. A, Stat 
from Dillworth St. to Southern Ave., 1460 Louisville Asphalt Co., Floyd and Lee Trunk Line Rd. 12-1A, 16 ft. wide, cor 
sq.yd. stone block on 6 in. concrete base, Sts., Louisville, 600 mi. Quadiant Ave. from crete, $142.747; H. A. and M. C. Nichols 
894 lin.ft. concrete curbing, 1824 cu.yd. Eastern Parkway to Stevens Ave. 30 ft. Hastings, Sect. B-C, State Trunk Line Rd 
ee aaeny.. <) See = ores Lg * — eee t= ~~. gg 1740 — No. 23-3, $102,381. Noted Aug. 7 and 14 
McKee Sts., ¢ sq.yd. stone block on asphalt, 2 sq.yd. n. concrete ase, 

in. concret> base, 3068 lin.ft. concrete curb- 1120 lin.ft. stone curbing, 3300 cu.yd. earth , Mich., Detroit—City received aes pan 
ing. 3206 cu.yd. earth excav., 6480 cu.yd. excav., $12,256, 750 mi. Ormby Ave. from '™& with sheet asphalt or asphalti eri 
earth embankment, from M. Ott & Co., 21st to 23rd Sts. 20 ft. wide, 300 sq.ya. Crete on 6 in. concrete base, Berea cur 











416 Warrington Ave. (a) $19,717; M. vitr. brick gutters. 1375 sq.yd. asphalt, Stone, (a) Fenkell Ave., (b) Colfax Ave. 
O’Herron Co., South Ist and McKean Sts., 1675 sq.yd. 6 in. concrete bass 1366 Tin tt’ (c) Clements Ave., (d) Florida Ave, (¢) 
(a) $20,204, (ec) $9283. (e) $3248, (f) stone curbing, 800 cu.yd. excav., $8651. Fullerton Ave., (f) Northfield Ave. (8 
$9221. (h) $10,900, (i) $29,074; Booth & é : Otsego Ave., (h) Olivet Ave., (i) Pingre: 
Flynn, 1942 Forbes St., (a) $21.946, (2) 0. Cleveland—City received bids paving Ave., (j) Schroeder Ave., (k) Sylvan St 
$11,584, (h) $10,968, (i) $31,217: J. B (a) Fidelity Ave. from West 101st St. to (1) Wilson Ave., from W. B. Brady Constr 


Reed Co., 550 Bway., (b) $5509, (c) $8721, West Blvd., involving 14,500 sq.ft. brick Co., 1972 Grand River Ave., (a) $94,74 
(e) $3936; J. J. Neelan, Pittsburgh, (b) Paving on 6 in. concrete base, (b) Loretta (b) $21,298, (c) $16,762, (d) $&6 857. (° 
$4908, (f) $10,269: McDonnough & O'Toole, Ave. from West Blvd. to West 101st St., $36,804, (f) $41,492, (&) $13,605, (h) $451: 
Pittsburgh, (b) $4912, (c) $9057, (a) $2876, 28.750 sq.ft. 4 in. brick on 6 in. concrete (i) $37,265, (j) $18,041, (k) $584", | 
(e) $3371: Pittsburgh Paving 'Co.. Bake. base, (c) Franklin Ave. from West 66th $5380; Cleveland Trinidad Paving Co., <9" 
well Blde., (d) $2400, (f) $9719: F. Dona- St. to Franklin Circle, 22,100 sq.yd. asphalt, Woodward Ave., (a) $92,655, (b) $-!,19% 
telli, Pittsburgh, (ad) 2459, (2) $11,020. (4) Kinsman Rd. from East 93rd to East (c) $16,437, (d) $57,617, (e) $36,032, wif 
Noted Aug. 14. 140th Sts., 118,600 sq.ft. 5 in. brick on $42,422, (g) $14,044, (h) $4258, (i) $38,: 
6 in. concrete base, (e) Kinsman Rd. from (j) $17,666, (k) $5684, (1) $5586; Detro 
_*Pa., Pittsburgh — Comrs. Allegheny East 140th St. to city limits, 106,000 sq.ft. Asphalt Paving Co., 20 McGraw Bids (4 
Co. let contract paving Ardmore Blvd., 5 in. brick on 6 in. concrete base, (f) $90,152, (b) 20,820, (c) 16,49!) (d) 
involving 36,600 sq.yd. asphaltic concrete, Superior Ave. from East 39th to 47th Sts., $54,808, (e) 36,633, (f) $40,596, (& 
to Booth & Flynn, 1942 Forbes St., $235,- 11,340 sq.ft. 4 in. wood block on 8 in. $13,839, (h) $4082, (i) $37,444, (Jj) $16.98 
975. Noted Aug. 14 eoncrete base, (g) East 4th St. from Euclid (k) $5577, (1) $5488. Noted Aug !! 
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August 28, 1919 


Streets and Roads (Continued) 


*Mich., Redford—B. E. Taylor, 501 Ford 
Ridg., Detroit, let contract furnishing labor 
and materials laying 250,000 sq.yd. 1 course 
concrete paving in subdivisions near Grand 
River Ave., here, to Otis Cement Constr. 


Co. Hammond Bldg., Detroit. About 
$65,000. 
*Illinois—Dept. Pub. Wks. & Bldgs., 


Div. Highways, Springfield, let contracts to 
R. F. Conway Co., 133 West Washington 
St. Chicago, improving Sect. O, LaSalle- 
Grundy Co., Sect. H and G, La Salle Co., 
Sect. Q and P-29a, Grundy Co., $675,000; 
Sect. A, Cook-Lake Co. and Sect. B, Lake 
Co, $269,724; Sects. C, D, K-15d, Lake 
Co., $289,267; to Warner Constr. Co., 189 
West Madison St., Chicago, Sect. N-15d 
and B. La Salle Co., $149,088; to A. Fah- 
rig, Edwardsville, Sect, Y, Madison Co., 
$128.524; to H. H. Hall Constr. Co., East 
St. Louis, Sects. U and Q, Madison Co., 
$186,466, Sects. 32 and P-15d, $180,534; to 
McElwee & Rogy, 425 Moss Ave., Peoria, 
Sect. F, Peoria Co., $16,881; to Hill & 
Barth, Amboy, Sect. C, Lee Co., $10072; 
to Cameron & Joyce, Keokuk, Ia., Sect. K, 
Tazewell Co., $23,724. Noted Aug. 7 and 21. 


*Illinois—Dept. Pub. Wks. & Bldgs., Div. 
of Highways, Springfield. let contracts bui!ld- 
ing Sects. I and W, Springfield-East St. 
louis Highway, Madison Twp., to Cameron, 
Joyce, Smith & Elder, Keokuk, Ia, $242,- 
032; Sect. V, Springfield-East St. Louis 
Highway, Fayette Twp., to H. W. Horst 
Constr. Co., Horst Bldg., Rock Island, $128,- 
416; Sect. 1, Route 16. Springfield-East St. 
Louis Highway, Litchfield Twp, to White 
& Braley Co., Litchfield, $10,000; Sect. H, 
Route 6, Nokomis-Witt Highway, Nokomis 


Twp., to Arva & Wakefield Co., Litchfield, 
$900. Noted July 17. 

*Tlinois—Dept. Pub. Wks. & Bldgs., 
Springfield, let contract improving roads 


in following counties: Lake Co., 5100 ft. 
Sect. J, Route 6, 18 ft. wide, involving 
10,200 sq.yd. concrete and 4080 cu.yd. 
excav., etc, to W. A. Black, Waukegan, 
$21,600; Montgomery Co., 22,340 ft. Sect. 
H. Routes 4 and 6, 24 ft. wide, 59573 sq yd. 
earth and 8815 cu.yd. excav., to Awe & 
Warfield, Lincoln, $8177; 24,897 ft. Sect. I, 
Route 16, 24 ft. wide, 66,392 sq.yd. earth 
and 13,540 cu.yd. excav., to White & Braley, 
Litchfield, $9803; Alexander Co., 16,470 ft. 
Sect. D, Route 1, 15 ft. wide, 27,450 sq.yd. 
gravel and 8896 cu.yd. excav., to W. T. 
Bland, Cairo, $37,561. 


*Illinois—Dept. Pub Wks. & Blidgs., 
Springfield, let contract improving 38,795 
ft. Sect. E, Route 5, 15 ft. wide, Macon Co., 
involving 64,658 sq.yd. oiled earth, 23.067 
cu.yd. excav., ete., to Stewart & Fuss, 
Oriana, $26.472; 12 and 16 ft. span bridge, 
Sect. G, Route 4, Richland Co., to L. 
Chesrown, Olney, $5058. Noted Aug. 21. 


*Il., Chiecago—Bd. Local Impvts. let 
contracts paving Archer Ave., to Ready & 
Callaghan Coal Co., 133 West Washington 
St... $67,021; South Bishop St., to J. A 
Sackley Co., 179 West Washington St., 
$8210; Brompton Ave., to White Paving 
Co., 17 North La Salle St., $9676; Carmen 
and North Fairfield Aves., to R. F. Conway 
Co., 133 West Washington St., $7605 and 
$74,497 respectively; North Menard Ave., 
to Amer. Asphalt Paving Co., 133 West 
Washington St., $19.704; Wabansia Ave., 
to Standard Paving Co., 29 South La Sa'le 
St.. $45.064; East 103rd Pl, East 104th St., 
East 104th PL, East 105th St., East 105th 
Pl.. East 106th and East 107th Sts.. Ste- 
phenson, Langley, Corliss and _ Erickson 
Aves., to J. A. McGarry Co., 189 West Madi- 
son Ave., $169,056. Noted July 17. 


*Ill., Chicago — Bd. Local Impvts. let 
contracts to Central Paving Co., 179 West 
Washington St. paving alley between 
Sunnyside, Galt, Clarendon and Hazel 
Aves., $4066, alley between Menomonee and 
Eugenie Sts., Cleveland Ave. and Mohowk 
St., $3424, alley between Sunnyside, Galt, 
Hazel Aves. and Sheridan Rd., $3566; to 
R. R. Anderson & Co., 1841 West Lake 
St., alley between Granville and Hood Aves. 
and Bway. and Lakewood Ave., $3946; to 
Contg. & Material Co., 10 South La Salle 
St., alley beween East 63rd and East 64th 
Sts. and Ingleside and Drexel Aves., $3231; 
to P. J. O’Brien Co., 29 South La Salle St., 
alley between Huron, Erie and Leavitt 
Sts. and ae Blivd., $5937; alley between 
Washington Ivd., Madison, Ada and 
Sheldon Sts., $8737; to Amer. Asphalt Pav- 
ing Co., 133. West Washington St., Clyde 
Ave. from East 73rd to East 75th Sts., 
$15,137, Clyde Ave. from East 92nd to 
East 93rd St., $7735, East 72nd St. from 
South Shore Drive to East 71st St., East 
Vist St. from South Shore Drive to point 
iss ft. east, $10,754. South Hoyne Ave. 
rom West 107th to Wect 111th Sts., 108th 
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Pl. from Hoyne Ave. to point 16@ ft. east, 
West 110th St. from Longwood Dr. to 
Hoyne Ave., $49,913. Noted Aug. 14 


ill,, Chicago—Bd. Local Impvts., received 
bids Aug. 13, paving (a) alley between 
Eastwood, Wilson and Clarendon Aves. and 
Hazel St., involving 498 cu.yd. excav., 1010 
sq.yad. 7 in. concrete paving, 20 ft. 8 in 
sewer tile, 1 brick catchbasin, 

b) alley between Marianna St., Wright- 
wood Ave., Best St. and Sheffield Ave. 315 
cu.yd. excav., 1250 sq.yd. 2 in. concrete 
pavement on 5 in. crushed slag, 

(c) alley between Berteau and Belle 
Plaine Ave., Paulina and Hermitage Sts., 
527 cu.yd. excav., 1250 sq.yd. 7 in. concrete, 
518 ft. 10 in. sewer tile, ete., 

(d) alley between East 64th and East 
65th Sts., Evans Ave. and Langley St., 250 
cu.yd. excav., 1070 sq.yd. 7 in. concrete. 

(e) alley between West 63rd and West 
64th Sts., Throop and Ada Sts., 415 cu.yd 
excav., 1460 sq.yd. 7 in. concrete, 170 ft 
10 in. tile sewer, etc., 

(f) alley between East 32nd and East 
33rd Sts., Prairie and Forest Aves., 250 
cu.yd. excav., 910 sq.yd. 7 in. concrete, 

(zg) alley between West 32nd and West 
33rd Sts.. Shields and Princeton Aves., 
1201 ft. concrete curbing, 200 cu.yd. excav., 
925 sq.yd. vitr. brick on 6 in. concrete, 

(h) alley between East 56th and East 
57th Sts., Drexel Blvd. and Maryland Ave.. 
130 cu.yd. excav., 1070 sq.yd. 7 in. con- 
crete, 

(i) alley between East .59th and East 
60th Sts., Wabash and Michigan Ave., 220 
cu.yd. excav., 1122 sq.yd. 7 in. concrete, 
240 ft. 10 in. tile sewer, etc., 

(j) alley between East 40th and East 
41st Sts., Drexel Blvd. and Cottage Grove 
Ave., 882 ft. concrete curbing, 214 cu.yd 
excav., 565 sq.yd. vitr. brick on 6 in. con- 
crete, 

(k) alley between East 42nd PL, Hast 
42nd St., St. Lawrence and Vincennes Aves., 
1460 ft. concrete curbing, 540 cu.yd. excav., 
1165 sq.yd. vitr. brick on 6 in. concrete. 

(1) alley between East 63rd and East 
64th Sts., Langley and Evans Sts. 362 
cu.yd, excav., 1260 sq.yd. 7 in. concrete. 

(m) alley between West 86th PL, West 


87th St. Vincennes Ave. and Sangamon 
St., 225 cu.yd. excav., 1140 sq.yd. 7 in 
concrete, 


(n) alley between Taylor Si., Roosevelt 
Rad., Lincoln St. and Winchester St., 511 
cu.yd. excav., 1402 sq.yd. 7 in. concrete, 
260 ft. 10 in. tile sewer, etc., 

(o) alley between Wilson and Sunnyside 
Aves., Albany and Troy Sts., 543 cu.yd. 
excav., 1155 sq.yd. 7 in. concrete, 

(p) Augusta St. from Kildare St. to 
Cicero Ave., 5300 ft. concrete curbing, 5300 
cu.yd. excav., 10.040 sq.yd. asphalt pave- 
ment on 6 in. concrete, 160 ft. 10 in. tile 
sewer, etc., 

(q) Barry Ave. from Robey St. to Hoyne 
Ave., 650 ft. concrete curbing, 700 cu.yd. 
excav., 1020 sq.yd. asphalt pavement on 6 
in. concrete, 

(r) Cambridge St. from Diversy to Surf 
Sts., 970 ft. concrete curbing, 600 cu.yd. 
excav., 1500 sq.yd. asphalt pavement on 6 
in. concrete, etc., 

(s) Homer St. from Albany to Kedzie 
Aves., 870 ft. concrete curbing, 480 cu.yd. 
excav., 1300 sq.yd. asphalt on 6 in. con- 
crete, etc., 

(t) Potomac Ave. from Homer to Cen- 
tral Park Aves., St. Louis Ave. from Ever- 
green St. to Potomac Ave., 2940 ft. concrete 
curbing, 4500 cu.yd. excav., 4700 sq.yd. 
asphalt on 6 in. concrete, 110 ft. 10 in. 
tile sewer, etc., 

(u) Argyle St. from Spaulding Ave. to 
the Sanitary Canal, 3040 ft. concrete curb- 
ing, 2300 cu.yd. excav., 4120 sq.yd. asphalt 
on 6 in. concrete, etc., 

(v) Wrightwood Ave. from Lake View 
Ave. to North Clark St., Dole Ave. from 
Lehman Court ‘to North Clark St. Pine 
Grove Ave. from Wrightwood Ave. to Surf 
St., Hampton Court from Deming to Di- 
versy Sts., Lehman Court from Wright- 
wood Ave. to Diversy St., 9750 ft. concrete 
curbing, 6000 cu.yd. exacv., 15,000 sq.yd., 
asphalt on 6 in. concrete, etc., from 

J. A. Ross & Co., 4561 Armitage Ave., 
(a) $3265, (c) $5468, (0) $3618; 

R. R. Anderson Co., 1841 West Lake St., 
(a) $3346, (b) $3825, (e) $4838, (f) $2649, 
(h) $2732, (i) $4005, (mn) $5379, (0) $3677; 

Central Paving Co., 179 West Washing- 
ton St., (a) $3445, (b) $4625, (c) $5548, 
(d) $2948, (e) $4859, ( } $5559, (h) $2900, 
(i) $4282, (j) $3695, ¢ $7034, (1) $3708, 
(m) $3176, (n) $5369 ; 

J. Dillon & Co., 179 West Washington 
St., (b) $4740, (d) $2973, (g) $5588, (3) 
vam? (k) $6917, (1) $3733, (m) $3153; 


. J. O’Brien & Co., 29 South La Salle 
St.. (c) $5588, (d) $3018, (e) $4915, (f) 
$2956, (mn) $5355, (0) $3677; 

Contg. & Material Co.; 3219 South Michi- 
gan Ave., (f) $2900, (g) $5508, (h) $2886, 


(i) $4254, (3) $3640, (CK) $7049, C1) $379: 
(m) $3299; 


Amer. Asphalt Paving Co 138 West 
Washington St., (p) $43,371, (q) $4985 
(ge) $6235, (t) $22,583, (uu) $18,610, (v) 


$65,166; 
Standard Paving Co., 2% South La Sall 
St.. (p) $43,694, ¢s) $5689. (t) $22,338 
R. F. Conway Co., 133 West Washingtor 


St., (p) $43,826, (q) $4989. (Cr) $6022, (s 
$5764, (t) $23,168, (Cu) $18,248, (v) $64,512 

White Paving Co., 17 North La Salk 
St., (q) $4890, (r) $6009. (s) $5644. (n 





$18,411, ¢v) $64,162 Noted Aug. 7 


*& Wisconsin—State Highway Comn 
Stephenson Blidg., Milwaukee, let contrac 
improving Milwaukee-Waukesha Rd... Wau 
kesha Co., Federal Aid Project No. 6 
Blodgett & Clayton Constr. Ce., 204 Gran 
Ave., Milwaukee, involving 1441 cuva 
earth excav., $1.25 per cu.yd., 9542 sqy.yvd 
conerete surfacing, $1.95, and 22,300 Ib 
stee! reinforcing, $.08, total, $22,193 Note 
July 17 


& Wisconsin—State Highway Comn., 20s 
Stephenson Bldg.. Milwaukee, let contract 
improving Whitefish Bay-Brown Deer Rd 
Milwaukee Co., Federal Aid Project No 
103, to Froming Bros., Milwaukee, involv 
ing 6311 cu.yd. earth excav., $.96 per sq 
vd., 48 cu.yd. concrete in culverts, $22. and 
17,682 sq.yd. concrete surfacing, $2.14, tota 
cost, $44,973; North Fond du La Rad 
Federal Aid Project No. 102, Waukesha Co 
from F. Hildebrand, Jr., 1315 Forest Horn 
Milwaukee, 5973 cu.yd. earth excav., $.! 
per cu.yd., 105 cu.yd. concrete in culvert: 
$20 and 24,354 sq.yd. concrete surfacing 
$2.20, etc., $62,091. Noted Aug. 7 

*Minn., Bemidji—Beltrami Co. let cor 


tract grading and graveling 16 mi. Fed 
eral Aid Project No. 76, 24 ft. wide. t 






Lett Bros., Bemidji, $63,816. Noted 
June 26. 
*Minn., Elk River—Sherburne Co. let 


contract paving 11 mi. Federal Aid Projects 
Nos. 44 and 60, 16 ft. wide, to W. S. Harris 
1442 Pillsbury Ave., Minneapolis, and Wi 
dell & Co., Mankato, $186,000 and $230,066 
respectively Noted April 17. 

*Minn., Grand Rapids—City let contrac! 
concrete paving 34 blocks, to M. Hansor 
Coleraine, $14,827. Noted July 17. 


*Minn., Ivanhoe—Linco!n Co. let contract 
grading and graveling 3 mi. State Rd. Ne 
5. Job 1902, 24 ft. wide, to L. C. Trybon 
Porter. Work will be done on day labor 
basis. Noted July 24. 


*Minn., Ortonville—A. V. Randell, aud 
Big Stone Co., let contract grading and 
graveling 10 mi. Federal Aid Project N« 
66, State Rd. No. 3, 24 ft. wide, to Larki 
Constr. Co., Ortonville About $61,006 
Noted June 24 


*™Minn., St. Paul—H. W. Austin, cit» 
purch. agt., let contract paving Grove St 
between Mississippi and Lafayette Sts., to 
Fielding & Shipley, 216 University Av« 


$31,355. Noted Aug. 7. 


*Minn., Slayton—City let contract paving 
20,000 to 25,000 sq.yd. streets, 18 ft. wide 
to Hanlon & Okes, Library Exch., Minne 
apolis, $3.50 per sq.yd. 


*Minn., Warren—-Comrs. Marshall Co. le! 
contract building Federal Aid Project No 
81, State Rd. No. 1, 24 ft. wide, to M. W 
Barnard, Globe Bldg., St. Paul, $197,794 
Noted Aug. 7. 


*Kan., Iola—aAllen Co. rejected bids hard 
surfacing 44 mi. Federal aid road, 18 ft 
wide. Work will be done by day labor 
Noted Aug. 7. 


*North Dakota—State Highway Comr 
Bismarck, let contract building 22 mi. con 
crete road east and west through Nu 
poleon, Federal Aid Project No. 35, to 

M. Hass, Minot, and C. H. Dunlavy 
Sanger. About $67,000. 


*N. D., Fargo—City let contract paving 
3rd St. between Ist and 2nd Aves, invo.\ 
ing 7000 sq.yd. bituminous concrete, to W 
i. Kennedy, Fargo. About $28,000 


*N. D., Fargo—Comrs. Cass Co. let con- 
tract building 26 mi. Alice Turnpike High 
way Rd., earth, to T. Twichell, Mapleton, 
$14,148. 


*Montana — State Highway Comn 
Helena, let contract gravel surfacing 3 mi 
Billings-Cody Way, to A. Carlson, Colum 
bus, $27,589. Noted July 24. 


* Montana—State Highway Dept., Helena. 
let contract gravel surfacing 18 mi. Sun 
River Rd., Cascade Co., to White, Brown & 
Leahy, Great Falls, $85,888. Noted Aug. 14. 

*xArkansas—State Highway Dept., Little 
Rock, let contract building Washington Co 
Road Dist. No. 1, to J. T. Code & BE. M 
Wheelock, Springfield, Mo., involving 24,790 
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ou.yd. excav., 23,958 cu.yd. gravel base 
course or broken stone, 11,812 cu.yd. gravel 
road surface, 240 cu.yd. class A concrete, 
176 cu.yd. class B concrete, 241 cu.yds. 
cement rubble masonry. About $105,315. 


Tex., Bryan—Brazos Co. received bids 
building gravel surfaced and plain con- 
crete road and rein.-con. drainage struc- 
tures on 10.33 mi. Highway No. 2, Rd. Dist 
No. 2, known as Millican-Navasota Rd., 15 
ft. wide, from Sline, Stanley & Byers, Waco, 
$106,687; Boyett & Sherman, Houston, 
$110,126; Cook & Arrington, Crockett, 
$115,251. Noted Aug. 21 

*&Tex., Canton—Van Zandt Co. let con- 
tract building gravel surfaced road and 
rein.-con. drainage structures on 9.889 mi 
Highway No. 15, Federal Aid Project. No 
x4, 15 ft. wide, to D. Laroe, Chandler, $126,- 
213. Noted Aug. 21. 

*Tex., Clarksville—Red River Co. let con- 
tract building 2.18 mi. State Highway No 
37 or Jim Hog Highway, Federal Aid Proj- 
ect No. 95, 14 ft. wide, involving 7700 ft 
gravel surfacing and 3800 ft. concrete sur- 
facing, to J. A. Goodman, Clarksville, $14,- 
125. Noted July 17 

*Tex., Dallas—City Comn. let contract 
paving Forest Ave, from Meadow to 2nd 
Aves., and Fletcher St. from Terry to Parry 
Aves., to Texas Bitulithic Co., 1101-6 Prae- 
torian Bldg, $26,018 and $11.707 respective- 
iy: Good St. from Elm to Bryan Sts., to 
Standard Fng. & Constr. Co., interurban 
idg., $28,097 

*Tex., Ranger—City let 
116,000 sc.yd. pavement, to 
Co,, F & M. Bank Bidg., Ft 
aed 

Tex, Roby—Fisher Co. received bids for 
(a) placing, spreading, hauling, gravel sur- 
facing and building drainage structures on 
®* mi. Highway No. 4, known as Rotan- 
Aspermont Rd, 15 ft. wide, involving 20 
acres clearing and grubbing, 70.000 cu.yd 
unclassified earth excav., 42,400 Ib. rein- 
forcing steel, ete., (b) gravel surfacing and 
buildirge rein.-con. drainage structures on 
6 mi. Hichway No. 4 from North Roby to 
Rotan. State Aid Project No. 83, 2700 lin.ft 
machine work, 40.750 cu.yd. unclassified 
earth exeav., from J. F. Hamer, Ft. Worth, 
(a) $71,768, (b) $35,798: Sanders Bros., 
Miami, (a) $76,487, (b) $39,732. 

*Okla., Broken Arrow—City let contract 
paving 3 blocks Main St., brick, to J. H 
Hamilton, Tulsa About $100,000. 


*xkIdaho, Bonners Ferry--City let con- 
tract paving Main St. and graveling Koot- 
enai and Bonner Sts., to T. Broad, Bon- 
ners Ferry, $31,500 

Arizona—State Highway Dept., Phoenix. 
received bids building Tempa-Mesa High- 
way, Federal Aid Project No. 8, (a) Sect 
1. (b) Sect. 2, from McElrath & Shumway, 
Mesa, (a) $41,255, (hb) $162,757; G. R. 
Curtis, 2440 East 26th St.. Los Angeles, 
(a) $41,104, (b) $165,815; MePeak & Dillon, 
(a) $39,794, (b) $173,025; Southwestern 
Conte. Co., 13th and Lincoln Aves., Phoenix, 
(a) alternate bids. $41.534, $45,397 and 
$42,420, Cb) $165,949, $183,731 and $172,756 

*Wash., Centralia—City Comrs. let con- 
tract paving D and 4th Sts., Tower Ave 
ete. to Allred, James & Hendricks & Albers 
& Son, Centralia, $33,354 Noted Aug. 7. 

Wash., Seattle—Bd. Pub. Wks. received 
bids Aug. 16, paving 36th Ave. South, in 
volving 2020 sq.yd. concrete, 1546 lin.ft 
concrete curbing and guttering and 600 
cu.yd. earth excav., from J. L. Smith, 
Seattle, $11,434; C. L. Creelman, 106 10th 
St., $11,967; Fiorito Bros., Seattle, $13,428 

*xWash., Toppenish—City let contracts 
to Standard Asphalt Paving Co.. Monroe 
and Bridge Sts.. Spokane, paving with 
gravel bitulithic and building curbs on 6376 
sq.yd. Washington St. and Parker Way. 
cost $22,020; also 100 lin.ft. 8 in. concrete 
pipe sewer, 17 manholes, 10 lampholes, etc., 
S8R25 Noted Aug. 71 

*xWash., Vancouver -Ud. Comrs 
Co. let contract paving 4.6 mi 
Rattle-ground Vancouver Rd... asvhaltic 
concrete, to United Contg. Co.. North- 
western Bank Bldg., Portland, $103,985. 

Oregon—State Highway Comn., Portland, 
received bids Aug. 14, paving 6 mi. Forest 
Grove Rd., Yamhill Co. from Warren 
Constr. Co., Journal Bldg., Portland, 600 
cu.yd. clay or other earth filler, $1.50 per 
cu.yd., 15,500 cu.yd. screened gravel mac- 
adam, $6.17 per cu.yd., 100 cu.yd. gravel, 
$5.37 per cu.yd., 1500 lin.ft. 6 in. porous 
drain tile, $0.45 per ft., total cost, $97,747; 
Washington Co. Court, Hillsboro, 600 cu.yd. 
clay or other earth filler, $0.75 per cu.yd., 
15,500 cu.yd. crushed rock, broken stone 
or run of bank gravel, $2.75 per cu.yd., 
199 euvd. broken stone. $2.75 per cuyd., 


contract for 
Genl. Constr. 
Worth, $574,- 


Clarke 
Sect. 2. 
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1500 lin.ft. 6 in. 
$43,530. 

*Ore., Portland—City let contracts to S 
Simonsen, 841 East 10th St., N., paving 5th 
Ave. from Nevada St. to Taylor's Ferry, 
$14,244, East 33rd St. from Tremont to 
Shaver Sts., $20,939, both with concrete; 
to Warren Constr. Co., Journal Bldg., Leo 
Ave. from East 15th to Milwaukee Sts., 
$9843, East 6th St., $28,053, East 72nd St. 
from East Glisan St. to Thorburn Ave., 
$14,346, Tibbetts St., $11,708, all with bitu- 
lithic type KE, East 69th St. from Siskiyou 
St. to Sandy Blvd. concrete, $2951; to 
Cochran Bros., Portland, Emerson St. from 
Denver to Delaware Sts., $9620, East Mar- 
ket St. from East 30th to East 29th Sts., 
$2751, Webster St. from Denver to Gay 
Sts., $4256, all concrete No. 1, also grad- 
ing, paving and building concrete curbs on 
Jarrett St., $13,639. Noted Aug. 21. 

*Cal., Colusa—City let contract paving 
4th, 6th, 7th and Jay Sts., bitulithic, water- 
bound macadam shoulders and _ concrete 
curbing, to Clark & Henery Constr. Co., 
Hearst Bldg., San Francisco. About 
$25,000. 

Cal, Los Angeles—Bd. Supervs. Los An- 
geles Co. received bids paving 14.19 mi 
Sierra Madre Rd. between Lancaster and 
Redman Twp., oil macadam with disin- 
tegrated granite base from White & Gas- 
kill, Long Beach, $218,000; Rogers Bros. 
Co., 350 Merrick St., Los Angeles, $222,000; 
G. S. Benson & Sons, Stimson Bldg., Los 
Angeles, $234 500. 

*Cal., Martinez — Bd. Supervs. Contra 
Costa Co. let contract surfacing 3.7 mi. 
road from Pittsburgh to Antioch, asphalt, 
to A. H. Kopperud, Byron, $33,988. Noted 
Aug. 21 

*Cal., Oakland—City Council let contract 
improving 34th Ave. and Davis St., involv- 
ing 2962 sq.yd. oil macadam, 1990 lin.ft. 
redwood curbing and 6014 sq.ft. concrete 
guttering, to Oakland Paving Co., 5000 
Rway., $10,205 

*Cal., San Jose—Bd. Supervs. Santa 
Clara Co. let contract paving King Rd., 
oil macadam to C. J. Lindgren, Monadnock 
Bldg., San Francisco, $13,875. 


*Cal.. San Jose—Bd. Supervs. Santa 
Clara Co. rejected bids surfacing Tully. 
Center and Storey Rds., et al. Work will 
be done by day labor under supervision of 
I. L. Ryder, co. surv. About $10,068. 

*Cal., South San Francisco—City Trus- 
tees let contract grading and paving Swift 
Ave., asphalt, to Raish Impvt. Co., 46 
Kearney Bldg., San Francisco, $24,300. 


*Que.. Lennoxville—Dept. Rds.. Quebec. 
let contract building 54 mi. Provincial 
Highway, here, 20 to 22 ft. wide. to P. J 
Wolf, Notre Dame St., Sherbrooke, $18,119 


*Que., Three Rivers—Dept. Pub. Wks.. 
Ottawa, Ont., let contract building new 
concrete sidewalks in connection with thew 
public building here, to A. Heon & Co., 
Three Rivers. About $13,800. 


*Ont., Caledonia—Town let contract 
building 8000 ft. bituminous macadam road. 
20 ft. wide, to McCrea, Campaign & Cook, 
Niagara Falls. About $40,000. 


*Ont.. Casselman—Dept. Highways, To- 
ronto, let contract building 4 mi. Ottawa 
Rd., 22 ft. wide, bituminous macadam, to J. 
Grenon, St. Peter Ave. About $14,000. 


*B. C., North Vancouver—City let con- 
tract surfacing 23,200 sq.yd. Marine Drive, 
2 in. asphaltic concrete, to Columbia Bitu- 
lithic Co., 402 Pender St. W., Vancourver, 
- 5 per sq.yd., total cost, $42.009. Noted 
Aug. i 


drain tile, $0.12 per ft., 


Railways 
PROPOSED WORK 


Ohio—O. E. Carr, city mer., Springfield, 
soon receives hids relaying 1500 ft. double 
track on Limestone St. from North to Main 
Sts. and from Washington to Rice Sts., for 
Springfield Ry. Co., 44 South Limestone 
St About $95,945. G. C. Chadderdon, ch. 
engr 

Missouri—United Rys. Co., 39th and Park 
Aves., St. Louis, soon receives bids build- 
ing and Neate 21 mi. electric railway 
tracks. About $750,000. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*California—Sutter Basin Co., California 
Fruit Bldg., Sacramento, let contract build- 
ing 18 mi. railroad from Knights Landing 
north through Reclamation Dist. No. 1500, 
known as Sutter Basin Project, to Shat- 
tuck-Edinger Co., 525 Market St., San Fran- 
cisco. About $225,000 


Excavation and Dredgin: 


PROPOSED WORK 


Minn., Granite Falls—Ditch—G. C_ \\j\). 
son, aud. Yellow Medicine Co., soon jcts 
contract digging and building Ditch No 11 
involving 7500 6 in., 1500 ft. 7 in., 2169 
ft. 18 in, 4464 ft. 10 in., 2960 ft. ‘14 
and 2160 ft. 18 in. tile. About $10 
N. D. Thayer, Granite Falls, engr 

Minn., Hastings—Excavation—Stat: 
Control, St. Paul, receives bids in fall 
ing 600 lin.ft. tunnel at State Asylum for 
Insane, here. About $90,000. C.°L 
bury Co., Metropolitan Life 
apolis, engrs. 

Mont., Bridger—Canal—Sand Creek Ditoh 
Co., plans to build 7 mi. canal. H. A 
Veeder, secy. Cost to exceed $10,000 fen. 
gineer not selected. 

Mont., Clinton—Irrigation—Clinton  [prrj- 
gation Dist. plans to build ditches, car us 
and flumes for reclaiming about 3000 acres 
About $30,000. R. W. Angevine, 222 West 
Spruce St., Missoula, interested. ; 

Mont., Joliet — Canal — Joliet - White 
Horse Bench Irrigation Dist., Carbon (9 
plans to build diversion dam and canals to 
reclaim 6000 acres. About $180,000. F 
G. Kimball, Billings, engr. 

Mont., Shelby — Irrigation — Toole 
Irrigation Dist. plans to build 406 mi 
canal to reclaim 285,850 acres, Cost will 
probably exceed $3,000,000. Gerharz Jac- 
queth Iing. Co., 514 1st Natl. Bank Bldg. 
Great Falls, engrs. ? 
_ Ore,, Baker—Irrigation—Pocahontas Min- 
ing & Irrigation Co. plans to irrigate 14.085 
acres in Baker Co. Plans include building 
canals, laterals and flumes to Carry water 
from Mill and Marble Creeks. About $250,- 
000. PB. Cupper, Salem, state ener. 

Or-., Grandview — Irrigation — Suttles 
Lake Irrigation Co. plans to build canals 
and laterals for irrigation project in Jeffer- 
son Co., water to be taken from Suttles 
Lake. About $395,000. C. I. Henline, pres 

Cal, Turlock—Irrigation—Turlock _ Irri- 
gation Dist. plans to improve irrigation 
system Plans include lining 6 mi. canal 
with 675,000 sq.ft. concrete, cost $95,000; 
digging 15 mi. drainage ditches, $104,000; 
clearing main laterals and building new 
gates, fa'ls, etc., $26.000: enlarging por- 
tion of main canal, $15,000. 

BIDS DESIRED 


Carrollton — Excavation 
; Potacocowa Creek D. D., Avalon, 
received no bids building channel, levees, 
ete, in Carroll and Grenada Counties 
Work is still open to contractors and bids 
will be accepted for same Morgan Eng. 
Co., Goodwyn Institute, Memphis, Tenn., 
engrs. Noted Aug. 7 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

N. Y., Ft. Edward—Ex-avation—FE. S 
Walsh, state supt. pub. wks., Capitol, Al- 
bany, received bids completing excavation 
of canal between here and Crocker’s Reef, 
Barge Canal Contr. No. 194, from W. F 
Martens, 245 Cutler Bldg., Rochester, $15,- 
230; Dunbar & Sullivan Dredging Co., 
Waterford, $29,980. Noted July 17 under 
“Albany.” 

*Miss., Gulfport—Drainage—Bd. Comrs 
Long Beach D. D., Harrison Co., let con- 
tract for 12.9 mi. drainage ditch to Wins 
ton Dredge Co., Louisville, $0.12} per cu.yd. 

*Que., Three Rivers — Channel—Dept 
Pub. Wks., Ottawa, Ont., let contract dredg 
ing channel and basin in eastern outlet of 
St. Maurice River, to Simpson Bros. Co. 
Ltd., 232 St. James St., Montreal. About 
$30,480. Noted July 17. 

*B. C., New Westminster—Dredginge— 
Dept. Pub. Wks., Ottawa, Ont., let contract 
dredging north arm of Fraser River, here, 
to Pacific Constr. Co., Ltd., 510 Hasting: 
o. W., Vancouver. About $152,090. Noted 
July 17. 


Industrial Works 
PROPOSED WORK 


Mass., Chicopee—Torrington Co., Spring- 
field St., soon lets contract building 4 story, 
50 x 100 ft. brick and mill construction 
addition to factory, concrete foundation 
About $50,000. Private plans. Noted June 5. 


Mass., Florence (Northampton P. 0.)— 
Florence Mfg. Co., Pine St., soon lets con- 
tract building 4 story, 75 x 127 ft. brick 
and mill construction addition to plant, 
concrete foundation. About $79,000. Pri- 
vate plans. 

Mass., Worcester—A. I. Asher, 16 Hard- 
ing St., having plans prepared by E. T. 
Chapin, archt., 340 Main St., for 2 story, 
152 x 163 ft. brick garage, concrete founda- 
tion, on Green St. About $150,000. 


Pills. 
3ldg., Minne. 


Co., 


Miss., — Bd 


Comrs 
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Incusirial Works (Continued) 


Mass., Worcester—Coppus Eng. & Equip- 
. Park Ave., plans to build 1 story 
About $80,000. Architect not se- 


ent ©0O., 
foundry. 
ected 
R. L, Central Falls (Pawtucket P. O.)— 
Ghndana_ Silk Mills soon lets contract 
building 2 story, 78 x 128 ft. brick and 
snill construction mill, concret: foundation, 
on Washington St. About $70,000. D. Sea- 
bury, 12 East Ave., Pawtucket, engr. 

R. L, East Greenwich—Greenwich Mills 
receives bids about Sept. 20, building 4 
story, 35 x 100 ft., brick and mill construc- 
tion addition to mill, concrete foundation. 
About $35,000. T. C. Herrmann, 17 Ex- 
change St., Providence, archt. 

R. Ll, Providence—D. M. Watkins Co., 95 
Pine St., receives bids about Sept. 29, build- 
ing 5 story, 95 x 120 ft. brick and mill 
construction factory, concrete foundation. 
About $125,000. W. R. Walker & Son, 17 
Custom House St. archts. Noted Aug. 21. 


RK. L, Woonsocket—McClintock & Craig, 
engrs., 33 Lyman St., Springfield, Mass., 
soon jet contract building 1 and 2 story, 
a0 x 135 ft., brick and mill construction 
addition to plant, concrete foundation, for 
Gold Mark Knitting Co., 83 Railroad St. 
\bout $50,000. Noted July 10. 

Conn., Bantam—Bantam_ Ball Bearing 
Co. having plans prepared by_ Fletcher- 
Thompson, Inc., engrs., 1089 Broad St., 
Bridgeport, for 2 story, 50 x 300 ft. rein.- 
eon. and brick factory, rein.-con. flooring, 
concrete foundation, About $65,000. 


Conn., East Norwalk (South Norwalk P. 
O)—Crofut & Knapp, Water and Tolles 
Sts. South Norwalk, plans to bui'd brick 
and concrete factory, on Van Zandt Ave. 
About $125,000. Engineer not selected. 

Conn., Groton—M. Pollack & Co., Willi- 
mantic, soon receives bids building 3 story, 
60 x 170 ft.. brick and mill construction 
factory, Ist floor concrete, concrete founda- 
tion, here. About $90,000. J. A. Stevens, 
Lowell, Mass., archt. Noted June 12. 

Conn., Hartford—G. Zunner, archt., 756 
Main St., soon receives bids building 3 
story, 25 x 46 ft. brick warehouse and 
store, conerete foundation, on Windsor and 
Orchard Sts., for D. Freedman, 121 Wind- 
sor St 

Conn., Shelton—Peterson & Hendee, 
Caroline St., Derby, having plans prepared 
for 2 story brick and concrete warehouse, 
on Howe Ave. About $25,000. Private 
plans. 

Conn., Waterhrry—City rejected plans 
prepared by C. Gilbert, archt., 244 Madison 
Ave., New York City, and are having new 
plans prenared by F. A. Webster, archt., 
51 West Main St., for 1 story brick and con- 
crete garage, rein.-con. flooring, concrete 
foundation, on Field St. Bids will be re- 
ceived in about 2 weeks. (Local contractors 
only.) About $30,000. Noted July 3. 

Conn., Winnivark (Norwalk P. O.)—Nor- 
walk Tire & Rubber Co., had plans pre- 
pared for 5 story, 85 x 160 ft., brick and 
rein.-con. addition to factory, rein.-con. 
flooring, concrete foundation. About $100,- 
100. Private plans. W. P. Petrie, ch. engr. 
Noted June 19. 

N. Y., Buffalo—Beaver Co., Beaver Rd@., 
soon lets contract building 1 story, 144 x 
522 ft.. mill construction or rein -con,. plant, 
concrete foundation, on River Rd. About 
$150,000. Private plans. 

N. ¥., Buffalo—Niagara Machine & Tool 
0, 683 Northland Ave., having plans pre- 
red by H. E. Plumer, engr., Ellicott Sq., 


for 1 story, 90 x 108 ft. addition to assem- 


‘vy and machine shop, brick and steel, con- 
te foundation. About $75,000. 


N. Y¥., Jamestown—Monarch Furniture 
‘o, East 2nd St., having plans prepared 

; A. Freeburg, archt., Jamestown, for 

y, 40 x 100 ft.. mill construction, f2c- 

concrete foundation. About $25,000. 
_N. ¥., New York—Amer. Bosch Magneto 
Corp.,, 223 West 46th St., plans to build 12 
story, 75 x 100 ft., brick, steel and stone 
factory and salesroom, rein.-con. flooring, 
br ck foundation, on 60th St. and Bway. 
\bout $700,000. Architect and engineer not 
S'ected. Address J. A. MacMartin, of Am. 

ch Magneto Corp., Springfield, Mass. 

N. ¥., New York—R. G. Cory, archt. and 
ner, 39 Cortlandt St. receives bids 
ut Sept 10, building 6 story, 75 x 150 

brick and rein.-con renee. rein.-con. 
oring, concrete foundation, for C. Cory 
= Hudson St. About $200,000. Noted 


( 
] 
t 
c 


"Y 


\. Y., Port Chester—Mint Products Co., 
©, 299 Madison Ave., New York City, 
( plans prepared by Lockwood, Greene 
. Co, archts, and engrs., 101 Park Ave., 
w York City, for rein.-con. factory, rein.- 


‘on. flooring, concret 
About $ 100-800. rete foundation, here. 


Pa., Phila.—N. H. Dickinson, archt., 1705 
Chestnut St., receives bids in 10 days, build- 
ing 2 story, 50 x 327 ft., rein.-con. and 
brick factory on Kensington Ave., for Rock- 
land Hosiery Co., Kensington Ave. and 
North St. 


Pa., Pittsburgh— Oakland Express & 
Transfer Co., 229 Atwood St. soon lets 
contract building 2 story, 35 x 68 ft., stor- 
age plant, brick, rein.-con. flooring, con- 
crete foundation Cc. B. Siedler, Lloyd 
Bldg., archt. 


Md., Baltimore—H. F. 
507 North Charles St.. 
building 4 story, 35 x 145 ft., rein.-con 
warehouse, rein.-con. flooring, concrete 
foundation, on Cross St. and Key Highway, 
for W. B. Cassell & Co., 1027 South Howard 
St. About $60,000. Noted July 10. 


Md., Baltimore—R. L. Harris, archt., 
2027 Kennedy Ave., soon receives bids 
building 2 story, 60 x 90 ft. storage plant, 
brick and timber, brick foundation, for 
Crystal Ice Co., Chester St. and North Ave. 
About $70,000. 


Md., Baltimore—G. R. Callis, Jr., archt., 
55 Knickerbocker Bldg., soon lets contract 
building 5 story, 83 x 197 ft., rein.-con 
and brick warehouse, concrete foundation, 
for Genl. Coffee & Tea Co., Light and 
Lee Sts. About $65,000. J. Posey, 925 
Fidelity Bldg., consult. engr. Noted July 10. 

Md., Baltimore—Horowitz Garage Co., 
1001 East Baltimore St., soon receives bids 
building 2 story. 60 x 140 ft., rein.-con 
and brick garage, concrete foundation. at 
1099-11-13 North High St About $50.000 
G. R. Callis, Jr., 55 Knickerbocker Bldg., 
archt. 

Md., Baltimore—Sherwood 
and 8th Sts.. plan to rebuild 1 and 2 
story, 75 x °0 ft.. rein.-con. warehouse 
and oil refining plant, concrete foundation 
About $100,000. 

Md.. Baltimore—Simmons Co., 612-22 
West Pratt St., acquired site on Key Hieh 
way near Fort Ave., and plans to build 
factory and warehouse. About $75,000. 


W. Va., Fairmont—Dreher, Churchman, 
Paul & Ford, archts, 1424 Walnut St., 
Phila., soon lets contract building 1 story. 
280 x 360 ft.. brick and concrete factory, 
for West Virginia Metal Product Co., Fair- 
mont. Noted June 5 

W. Va., Ri-erville—Monongalia 
Traction Co., Fairmont, plans to double 
capacity of power plant here, and extend 
high tension lines to Meriden, Grafton and 
Riversville. About $1,000,000. G. M. Alex- 
ander, Fairmont, engr. 


N. C., Durham—Durham Hosiery 
Plans to build cotton mill. 
000. Architect not selected. 


0., Cleveland—Chandler Motor Car Co., 
East 131st St. and St. Clair Ave. having 
plans prepared by E. McGeorge, archt. and 
ever. 1900 Fuclid Ave., for 3 story, 80 x 
400 ft.. rein.-con., steel and brick addition 
to machine shop. About $200,000. Noted 
July 31. 

0., Cleveland—Cleveland Plain Dealer 
Co., East 6th St. and Superior Ave., plans 
te build 6 story, 40 x 198 ft., rein.-con., steel 
and brick addition to publishing plant. 
About $250,000. Architect not selecteu., 

0., Cleveland—Colburn Machine Tool Co.., 
1041 Ivanhoe Rd., having plans prepared 
hy G S RPider. archt. and ener., Century 
Bldg., for 1 story, 192 x 238 ft., rein.-con., 
stecl and brick factory About $100,000 
Noted Aug. 7 

O,., Cleveland—Fulton Fdry. o., 
Marquette Rd.. having plans prepared by 
Watson Eng. Co. archts. and engrs., 1101 
Hippodrome Bldg., for 1 story, 100 x 111 
ft., rein.-con., steel and brick addition_to 
foundry. on East 75tk St. and Morgan Rd. 
About $70,000. Noted Aug. 7. 

0., Cleve'and—Martin Barris Co., 2048 
West 3rd St., plans to build 2 story, 36 x 
165 ft., rein.-con., steel and brick power 
house and = sawmill. About $160,000. 
Architect not selected. 

0., Cleveland—Republic Stove Co., 1761 
Fast 39th St., preparing plans for 3 story. 
60 x 112 ft., rein.-con., steel and brick fac- 
tory. About $50,000. 

0.. Dayton—C. F. Sheffler, 221 North- 
western Ave., p'ans to build 2 story, 70 x 
150 ft., rein.-con. and brick, dry cleaning 
plant, concrete foundation, on South Main 
St. About $25.000. Architect not selected. 

0., Dayten—R. Woeisenborn, 710 West 
3rd St., plans to build 2 story, 66 x 132 
ft., rein.-con. and brick garage and sales- 
room, rein.-con. flooring, concrete founda- 
tion. About $30,000. . Wiesenborn, West 
3rd St., archt. 

0., Middletown—Middletown Journal, 4th 
and Park Sts., plans to build 3 story, 50 
x 165 ft., rein.-con. and brick printing 


Doelman, engr.., 
soon lets contract 


Bros.. Bank 


Valley 


Mills 
About $2,.000,- 


1209 


plant, on Main St 
About $60,000 Werner & Adkins, 4 
Mitchell Bidg., Cincinnati, archts 

0., Speingfie’d—Knoop Baking Co,, Piqu 
gane to build 3 story, 60 x 180 ft., rein 
on. and brick baking plant, concrete four 
dation, on Jefferson St., here About $75 
000 Architect not selected 

Mich., Detroit—Detroit Soluble 
Beard St. and Michigan Central 
to build rein.-con., brick and 
on Dix Ave. and Michigan 
Architect not selected. 

Mich., Highland Park ¢fetroit P. O 
Smith, Hinchman & Grylls, archts., Wa 
ington Arcade, Detroit, receives bids abou 
Sept. 7, building 1 and 2 story, 315 x 5 
ft., rein.-con. and steel factory, rein.-con 
flooring, concrete foundation, on Oakland 
and Massachusetts Aves, for Maxwell 
Motor Co., Oakland Ave. Noted Aug. 21 


Mich., Lansing—Hall Lumber Co., Mich 
gan Ave. and Larch St. plans to build 
Story, 50 x 200 ft. rein.-con. and 
mill, rein.-con. flooring, concrete foundation 
on North Larch St. Architect not selected 

Mich., Marysville—Detroit Edison Co, [> 
Whitney Bldg., Detroit, plans to. build 
electric generating station, to contain 20,000 
kw. unit, on St. Clair River and Bunce 
Creek, here. Private plans 

Ml., Chicago—Gramm-Bernstein Motor 
Truck Co., East Wayne and Scott Sts 
Lima, O., plans to construct 2 story, 70 
190 ft., rein.-con. auto sales and service 
building, rein.-con. flooring, concrete foun- 
dation, at 2439 Wabash Ave., here Abont 
$150,000 Architect not announced. 


Ti., Vandalia—Lund-Maudlin Shoe Co 
1101 Washington Ave., St. Louis, soon re 
ceives bids building 5 story, 100 x 200 ft 
factory, rein.-con. floor 


concrete and steel 
ing, rock foundation About $110,000. B 
W. Williams, c/o owner, archt. 

Wis., Barton—Stevens Mfg. Co. havin: 
plans prepared by J. E. Hennen, archt., 7! 
South Main St., Fond du Lae, building 
story, 80 x 128 ft. brick, rein,-con. and 
steel factory rein.-con. flooring, brick 
foundation, on Main St. About $30,000. 

Wis., Clintonville—Topp-Stewart Tracto: 
Co. plans to build 3 story, 80 x 300 ft 
brick, rein.-con. and steel factory, rein 
con. flooring, brick foundation on Main St 
About $60,000 Architect not selected 

Wis., Fond du Lae—Galloway-West «| 
24 West Division St., having pans pre 
pared by M. Tullgren & Sons, archts., 1736 
Ist Natl 3ank Bidg., Milwaukee, for 
story, 80 x 200 ft., rein.-con. and brick 
creamery and power house 

Wis., Janesville—Someson 
having plans prepared by F. D 
engrs., 645 North Michigan 
building new heating plant, 
have 2000 hp. capacity 

Minn., St. Paul—-St. 
173 West 3rd St., having plans prepared 
by M. A. Wright, archt., Pittsburgh Bldg 
St. Paul, building 2 story, 36 x 75 ft. brick 
and concrete shop, at 173 West 3rd St 
About $115,000. 

Kan., Emporia—MecCord & Kistler Mer- 
cantile Co., 201 Kansas Ave., Topeka, hay 
ing plans prepared by C. D. Cuthbert 
archt., 435 Kansas Ave., Topeka, building 
story, 75 x 150 ft.. rein.-con., steel and 
brick warehouse, rein.-con. flooring, rock 
foundation, About $70,000 


Kan., Topeka—Whiteker Bros.. Ist St. and 
Kansas Ave., having plans prepared build! 
ing 4 story, 100 x 151 ft. concrete garage 
rein.-con. flooring, concrete foundation J. 
Holland & Son, 719 Mills Bide, archt 
Hedrick & Hoff, Interstate Bltg., Kansas 
City, Mo., engrs. Noted Jan. 23. 

Mo., Kansas City—R. A. Curtis plans to 
build 4 story, 190 x 120 ft., concrete garag: 
rein.-con. flooring, concrete foundation, on 
Admiral and Grand Sts. About $85,00/ 
Hedrick & Huff, Interstate Bldg., engrs 


Mo., Kansas City—A. Whitman, 31st St. 
and Gilham Rd., plane to build 1 story, 140 
x 200 ft., rein.-con. garage, rein.-con. floor 
ing, concrete foundation. Hedrick & Huff. 
Interstate Bldg... engrs. W. Besecke, In- 
terstate Bldg., archt. 

Mo., St. Louls—Donk Bros. Coal Co., 314 
North 4th St., soon receives bits building 
3 story warehouse. About $50,000. Archi- 
tect not selected. 

Mo., St. Louis—Scullin Steel Co., 67060 
Manchester Rd., soon receives bids building 
2 story, brick, sted and rein.-con. addition 
to mill, concrete foundation, at 1835 Knox 
St. About $30,000. Architect not selected. 

Okla., Perry—City voted $84,000 bonds 
to improve light plant. 

N. M., Albuquerque—M. J. O’Fal'on, loth 
and Wynkoop Sts. Denver, hav’ 7 plans 
prepared by Frost & Frost archts., 817 


concrete foundation, 


Oil Co 
Ry., pha 
steel plan 
Central rR 


Ste 


Trector Co 
Chase. Inc 
Ave., Chicago 
Ist unit to 


Paul Welding Co 
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Mills Bldg. El Paso, Tex building 1 


story, 50 x 200 ft. concrete warehouse, 
10,000 ft. floor space, on North Ist St. 
About $50,000 

Idaho, Coeur d'Alene — Home Builder 
Mine & Milling Co. pians to build nitrate 
plant near Coeur d'Alene Lake. First unit 
to cost $60,000. Ultimate cost $500,000. 

Wash., Blewett—Pehastin Lumber Co 


plans to rebuild lumber and box plant re- 


cently destroyed by fire. Plans include 2 
or 3 story, concrete and frame building, 
capacity of 12,000 boxes daily About 
$100,000. 

Wash., Montesano—South Side Lumber 
Co. acquired site in southern part of city 


and 
capacity. 
Private 


build 1 story, concrete 
50,000 ft. daily 
G. Elfbrandt, pres 


and plans to 
frame sawmill, 
About $55,000. 
plans. 

Wash., Pullman—Community Milling Co. 
plans to remodel Pullman Flour Mill and 
erect two 2 story, brick and frame units, 
concrete foundation, 100 bbl. capacity each. 
About $75,000. Private plans. 

Wash., Spokane—Inner Circle 
(‘o, plans to build 4 story, rein.-con. garage, 
rock and concrete foundation, on 4th and 
Columbia Sts. About $55,000. J. W. God- 
win, 1020 Summit Ave., pres. Private plans. 

Wash,, Vancouver—Clirke Co Prune 
Growers have organized association and 
preparing plans for prune drier and pack- 
ng plant, 2 story, frame, concrete founda- 
tion, About $50,000. L. F. Russell, Wash- 
ougal, chn. 


Ore, Crabtree—Long Bell 
R. A. Long Bidg., 
to build 1 story sawmill, 
900. R. A. Long, pres. 


Ore., Junction City—~ i. 


Property 


Lumber Co., 
Kansas City, Mo., plans 
here. About $75,- 


A. Wilhelm hav- 


ing plans prepared for 2 or 3 story, 100 x 
125 ft. concrete garage, concrete founda- 
tion. About $50,000. Architect's name 
withheld. 

Ore, Portland—C. L. Boss, 617 Washing- 
ton St., having plans prepared by E. B. 
MacNaughion. archt., Concord Bldg., for 2 
story, 60 x 200 ft. brick and tile distribut- 
ing house, on 19th St. and Trinity Pl. 
About $65,000. 


Ore. Portiand-—«niral Waxed Paper Co., 
5600 Fillmore St., Chicago, purchased site 
in North Portland, adjacent to Swift & Co., 
and plans to build 2 or 3 story, concrete 
and steel plant, 18,000 to 20,000 Ib. daily 
capacity. About $100,000. A. Christ, Pres. 

Ore., Port!and—Doernbecher Mfg. Co., 
East 28th St., having plans prepared by 
Jacobberger & Smith, archts., Ba. Trade 
Bldg., for 2 story, 21 x 225 ft., ‘concrete and 
timber addition to factory. About $25,000. 

Ore., Po-t.and—Meier & Frank, 5th and 
Morrison Sis., purchased block bounded by 
i3th, 14th, Everett and Flanders Sts., ard 
are having plans prepared for 10 s ory 
rein.-con, and steel, wholesale house, 500.- 
000 ft. floor space, and will build 2 story 
addition to denartment store on 5th and 
Morrison Sts., 50,090 ft. floor space. J. L. 
Meier, genl. mgr. Architect's name with- 
held 

Cal. Modesto—Pratt-Lowe 
Co., Bellomy and Campbell Sts., Santa 
Clara, plans to build addition to cannery, 
here, cost $30,000; also rein.-con. warehouse, 
on 9th and C Sts, $40,000 


Preserving 


Cal.,, San Diego—San Diego & Arizona 
Ry., Spreckels Bldg., soon lets contract 
building 60 x 200 ft., rein.-con, freight 
depot. D. W. Pontius, genl. mer. 

Ont., Windsor—Fisher Body Co., Edna 
St.. Walkerville, having plans prepared for 
{ story, rein.-con., brick and steel factory. 
rein.-con. flooring, concrete foundation, on 


Arthur and McDougal Sts. About $790,000. 
B. C.. Brornaby—Gregory Tire & Rubber 
Co., 1404 Standard Bank Bldg., Vancouver, 
plans to build 1 story, 100 x 240 ft. mill 
ecoretruction fectory. on Euclid Ave. and 
Collingswood St., here About $50,000 


BIDS DESIRED 


N. Y., Long Island City—-Until Aug 31 
by Ballinger & Perrott, archts. and engrTs., 
t? West 34th St.. New York City, building 


8 story, 
factory, 


126 x 200 ft. rein.-con. and steel 
rein.-con. flooring, concrete founda- 
tion, on PD: gnon St.. here, for Sawyer Bis- 
cuit Co.. 404 East 32nd St.. New York City 
Noted June 12. 


N. Y¥., New York—Until Sept. 15, by 
Buchman & Kahn. archts. and enegrs., 56 
West 45th St.. building 6 story, 75 x 200 
ft. brick and steel addition to factory, rein.- 
con. flooring. concrete foundation, on Ave. 
D between 13th and seth Sts., for Eagle 
Pencil Co. 703 East 13th St Noted 
Apr. 74 
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Pa., Phila.—C. E. Oelschlager, archt. and 
engr., 1615 Walnut St., receiving bids build- 
ing 4 story, 125 x 250 ft., rein.-con. addi- 
tion to factory, for Goodyear Tire & Rubber 
Co., Huntingdon and Broad Sts. Cost to 
exceed $50,000. 

Pa., Phila.—P. Grant, 113 Chestnut Ave., 
receiving bids building 2 story, 50 x 98 ft. 
brick garage and machine shop, on Marsden 


and Longshore Sts. E. A. Wilson, 1218 
Chestnut St., archt. 
Pa., Pittsburgh—R. M. Trimble, archt., 


Ferguson Bldg., receiving bids building 2 


story, 30 x 60 ft. rein.-con. laundry and 
garage, stone foundation, here, for Surbur- 
ban Genl. Hospital, Bellevue. 


0., Cleveland—J. M. Miller, archt., Guar- 
dian Bidg., receiving bids building 2 story, 
65 x 100 ft., rein.-con., steel and brick fac- 
tory, on Prospect Ave., for Auto Equipment 
Co., Blackstone Bldg. About $60,000. 

0., Cleveland—Osborn Eng. Co., engrs., 
2848 Prospect Ave., receiving bids building 
3 story, 100 x 200 ft. rein.-con., steel and 
brick addition to factory, on Warner Rd., 
for Ideal Tire Co., East 17th St. and Eu- 
clid Ave. About $125,000. Noted July 24. 

0., Cleveland—Pompcian Mfg. Co., 2104 
Superior Ave., receiving bids building 6 
story, 75 x 150 ft., rein.-con., steel and 
brick’ factory and office, on East 24th St. 
and, Wayne Ave. About $250,000. Private 
plans. 

0., Cleveland—G. A. Sgdhibble, archt., 
Cleveland Heights, receiving bids building 
6 story, 150 x 200 ft., rein.-con., steel and 
brick factory, on Ontario St. and Fountain 
Court, for M. A. Bradley, Marion Bldg. 
About $100,000. Noted July 3. 


0., Dover—Tuscora Rubber Co. receiving 


bids building 3 story, 200 x 300 ft., rein.- 
con., steel and brick factory. About $300,- 
000. W. GC. Owen Co., 1900 Euclid Ave., 


Cleveland, archts. Noted May 1. 
Mich., Detroit—Stahl & Kinsey, archts., 
435 Woodward Ave., receiving bids building 


1 and 2 story, 100 x 260 ft., rein.-con. and 
brick factory, on Detroit Terminal Ry., 


near Deguinder St., for Fruehauf Trailer 
Co., 1371 Gratiot Ave. Noted July 24. 


Mich., Detroit—D. R. Wells, archt., 435 
Woodward Ave., receiving bids building 2 
story, 90 x 131 ft., brick and steel wagon 
shop and barn, concrete foundation, on 
Crane Ave., near Mack Ave., for Genl. Ice 
Delivery Co., 275 Grand River Ave. About 
$50,000. Noted Aug. 21. 

Mich., Detroit—Young Bros., Franklin 
St., receiving bids building 1 and 2 story, 
105 x 161 ft., steel, brick and concrete 
factory, rein.-con. flooring, concrete founda- 
tion, on Beufait Ave. C. W. Brandt, 1114 
Kresge Bldg., archt. 

Ii., Chicago—Marshall 
721 North Michigan Ave., receiving bids for 
3 story, 100 x 150 ft., rein.-con and brick 
service station, concrete foundation, on In- 
diana Ave. and 23rd St., for Cadillac Auto- 
mobile Co., 2301 South Michigan Ave. 
About $100,000. 


Ii., Chicago—Osborn Eng. Co., enegrs., 
2848 Prospect Ave., Cleveland, receiving 
bids for 3 story, 200 x 350 ft. brick. rein.- 
con. and steel factory, on La Salle St., for 
Century Rubber Co, 1346 Rawson St. 
About $200,000. Noted July 31. 


il., Chicago—Moores & Dunford, enegrs., 
28 South Dearborn St., receiving bids for 
6 story, 50 x 120 ft., rein.-con. and brick 
storage plant, rein.-con. flooring, concrete 
foundation, at 6345 Bway.. for S. S. David, 
c/o engineers. About $100,000. 


ll., Chi..go—E. R. Krause, archt., 22 
West Monroe St., receiving bids building 3 
story, 50 x 80 ft. mill construction factory, 
brick foundation. on Orleans St. and Insti- 
tute Pl, for A. C. Henschel & Co., 312 West 
Superior St. About $75,000. 


& Fox, archts., 


Wis., Kohler—Until Sept. 2, by Kohler 
Co., and Brust & Philipp, archts., Free 


Press Bldg., Milwaukee, building 4 story, 
180 x 260 ft. concrete, brick and steel fac- 
tory, concrete foundation, on Elm St. About 


$40,000. Noted Aug. 7. 


Wis., Sheboygan—Until Sept. 5, by W. C. 
Weeks, archts., 7390 Ontario Ave., building 
2 story, 60 x 85 ft. brick, rein.-con. and 
steel garage, brick foundation on Wiscon- 
sin Ave., for H. C. Prange Co., 731 North 
8th St. About $65,000. Noted July 10. 


Wis., Two Rivers—Until Sept. 10, by 
Juul & Smith, archts., Imig Bldg., Sheboy- 
gan bui'ding 2 story, 60 x 150 ft. brick 
and steel factory. concrete flooring, concrete 
foundation, on Main St., for S. Schwartz 
& Son. About $30,000. Noted July 17. 


Minn., Minneapolis—Until Sept. 3 (change 
of date), by State Bd. Control, St. Paul, 
building 6 story, 120 x 180 ft., rein.-con. 
and brick storehouse, on University St 
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About $125,000. C. G. Johnson a: 
Life Bldg., St. Paul, arecht. Noted A . 

Ont., Guelph — International \ . 
Iron o., Beverly St, is recei, ce 
building 1 story, 120 x 190 ft., con nd 
brick addition to factory, concret: inda- 
tion. About $3000. ; 


PRICES AND CONTRACTS AWARDED 
(x Indicates award of contract) 


*Mass., Chicopee Falls — Chico), 
Co., West Main St., let contract by 
1 story, brick and steel addition to 
shed, rein.-con. flooring, concrete founda 
tion, on West Main St., to F. T. Ley & «5 
Inc., 499 Main St., , Springfield. About 
000. Noted July 31. 

*Mass., East 4. AE ip 

O.)—Atlantic Refining Co., 503 Turks Head 
Bldg., Providence, R. L, let contract cop. 
structing plant on Page Blvd. and Rol) 
St., to Metzger & Fisher Co., 


Otis BI dg 
Phila. About $50,000. Plans’ includ. 3 
1 and 2 story rein.-con. buildings, rein 
con. flooring, concrete foundation 
*Mass., Greenfield—Amer. Tap & [Djs 
Co., 16 Arch St., let contract construc! 





1 and 2 story, brick and mill construction 
addition to factory and office building 
rein.-con. flooring, concrete foundation. +5 
Clifford & Martin, 35 uraves Aves., Nort) 


ampton. About $35,000 

*Mass., Holyoke—G. P. B. Alderman & 
Co., archts., Alderman Bldg., let gontract 
4 Casper "Ranger Constr. Co., 20 Bond 


for 2 story, 60 x 75 ft. brick and con. 
pa plant, rein.-con. flooring, concrete 
foundation, on Sargent and Beach Sts., for 
Halls Dairy, Inc., 11 Brooks Ave. About 
$60,000. Noted July 24. 


*Mass., Millbury—A. C. Jackson, Oxford, 
let contract building 2 story, 60 x 80 ft 
brick and concrete garage, concrete founda- 
tion, on South Main St., here, to S. Frazier, 
Millbury. About $25,000. 


*™Mass., Springfield—Gagnier & 
327 Main St., will build 1 story, 82 x 85 
ft. brick and mill construction factory, 
concrete flooring, concrete foundation, on 
Summer St. About $25,000. Work will be 
done by day labor. 

*Mass., Springfield — Republican Co 
Main St., let contract building 3 story, 96 
x 100 ft. brick, steel and concrete plant, 
rein.-con. flooring, concrete foundation, on 
Cypress Ave. and Boylston Sts., to Adon 
Bldg. & Constr. Co., 356 Main St., Palmer 
About $100,000. Noted July 24. 


*Mass., Worcester—Leland-Gifford Co., 
1025 Southbridge St., let contract build- 
ing 2 story irregular shaped, brick and 
mill construction addition to factory, con- 
crete foundation, to E. J. Cross Co. 82 
Foster St. About $50,000. 


*R. I., Albion—Valley Falls Co. let con 
tract building 4 story, 72 x 130 ft., brick 
and mill construction mill, concrete founda- 
tion, to P. Greene, Lonsdale. About $35,° 

*R. LL, Pawtucket—J. and P. Coats, Inc 
866 Pine St., let contract building 4 story, 
132 x 308 ft. spinning mill with 22 x 35 
and 21 x 36 ft. ells, 4 story, 105 x 308 ft. 
twisting mill with two ells and 2 story, 18 
x 82 ft. picker house, rein.-con. and brick, 
rein.-con. flooring, concrete foundation, to 
J. W. Bishop Co., 109 Foster St., Worcester, 
Mass. About $1,000,000. Noted June 12 


*R. I., Pawtucket—Glendana Silk Mills. 
Washington St., let contract building 
story brick and mill construction mill, con 
crete foundation, to E, H. Bigney, 17 Cus- 
tom House St., Providence. About $50,000 


*R. L, Pawtucket—Prescott Corp., Cen- 
tral Ave., let contract building 1 story, 59 
x 225 ft., brick and mill construction mill, 
to Central — Co., Slater Trust Bids. 
About $60,00 


*Conn., aceasta C. Cook Co., Beaver 
St., let contract building 1 and 2 story. 69 


Angers 


x 250 ft. brick, concrete and timber addi- 
tion to factory, concrete foundation, to Cas- 
per Ranger Constr. Co., 20 Bond St., Holy 


oke, Mass. About $40,000. Noted June 26 


*Conn., Bridgeport—Bryant Electric Co. 
1421 State St., let contract building 4 story, 
60 x 220 ft. brick and mill construction 
addition to factory, concrete foundation, on 


Hancock St., to W. Martin & Sons, 164 
State St. About $90,000. 
*Conn., Bridgeport—City let contract 


building 2 story, 150 x 200 ft., brick and 

concrete stable, garage and storage plant, 
rein.-con. flooring, concrete foundation, at 
Seaside Park, to S. W. Hubbel Bldg. ©o. 

ye —— St. About $50,000. Noted 
ug. 7. 


*Conn., Bridgeport—J. Schwartz, c/o W. 
Schmidt, archt., Tiss Main St., will bui'd 
1 story, 50 x 114 ft. brick and concrete 
garage, rein.-con. flooring, brick founda- 
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Indust 
» on North Main St. About 


“one will be done by day labor. 


$25,000. 
Noted 


scorn. F. ‘rfleld—G. Drouve Co., Drouve 
Bridgeport, let contract building 1 
, 120 x 200 ft. and 1 story, 30 x 80 
actories, also 2 story, 40 x 42 ft. office, 
ok and steel. rein.-con. flooring, concrete 
‘yundation, to W. R. Phillips & Co., 24 John 
st. Bridgeport. About $90,000. 

¢Conn., Hartfor€a— Hartford Electric 
tight Co., 226 Pearl St., let contract build- 
ng power station with 100.000 kw. or 
©2000 hp. capacity, on Colts Meadows. to 
Stone & Webster, 147 Milk St., Botson. 
about $1,000,000. 

xConn., New Britain—Stanley Rule & 
revel Co, 111 Elm St., let contract build- 
ng 5 story. 40 x 60 ft., and 3 story. 30 x 
“6 ft. factories, brick and mill construction, 
eonerete foundation, to B_ H. Hibbard Co., 
53 Arch St. About $38,000. 

#Conn., Shelton—S. Blumenthal & Co., 
7 Canal St., let contract building 1 story, 

x 180 ft. weave shed and 4 story, 50 x 
o ft. factory addition, rein.-con., rein.-con. 
fooring, conerete foundation, to Thompson 
& Binger Co., 280 Madison Ave., New York 
City. About $70,000. 

xCom., Stratford (Bridgeport P. 0.)— 
Raybestos To, Bostwick and Railroad Aves., 


St 








tridgeport. let contract building 1 story, 
0x 160 ft. brick and steel factory addi- 
on, rein.-con. flooring, concrete founda- 


ion, on East Main St., here, to J. R. Shee- 
211 State St.. tridgeport About 
$45.000. 
*N. Y., Brooklyn—P. J. Carroll, 141 96th 
st, will bui'd 1 story, brick and steel gar- 
ge, rein-con. flooring, brick foundation, 
tth Ave. and 92nd St. About $30,000. 
York will be done by day labor. 
*N. Y¥.. Brooklyn—Fush-Bocker Impvt. 
‘o., 391 Christopher St., will build 1 story, 
0 x 125 ft., brick and steel garage, rein.- 


an 


». flooring, concrete foundation, on 
George St. between Knickerbocker and 
Fushing Aves. About $35,000. Work will 


e done by day labor. H. Kotler, pres. 

*N. Y., Brooklyn—Libond Realty Co., 44 
Court St., will build 1 story, 100 x 160 ft., 
rick and steel garage, rein.-con, flooring, 
concrete foundation, on 383d St. and 4th 
\ve. About $35,000. Work will be done 
y day labor. 

*N. Y., Brooklyn—M. C. K. Contg. Co., 
‘168 Dean St., will build 1 story, 100 x 100 
. brick and steel garage, rein.-con. floor- 
ng, conerete foundation, on Fulton and 
Sackman Sts. About $25,000. Work will be 
done by day lavor. A. Margolis, pres. 


_*N. Y¥., Brooklyn—J. B. Silliman, 1511 
Emmons Ave., will build 2 story, 100 x 150 
ft. hrick and steel garage, rein.-con. floor- 
ing, conerete foundation, on Pearl St. About 


$40,000. Work will be done by day labor. 


.N. Y., Buffalo—RBd. Pub. Wks. received 
bids building 2 story, 175 x 400 ft., concrete 
barn, rein.-con. flooring, concrete founda- 
tion, on Hudson St., from Metz Bros., 1295 
Filmore Ave., $180,500; G. Schaaf Co., 258 
Kingsley St., $199,997. 

*N. Y., Bnffalo—Wire Wheel Corp. of 
Ame rica, 1700 Elmwood Ave., let contract 
building 1 and 2 story, 59 x 195 ft., brick 
and steel addition to plant and forge shop, 
concrete foundation, to J. W. Cowper Co., 
Fidelity Bldg. About $65,000. 


XN. Y¥., Dunkirk—Amer. Locomotive 
Wks, North Jay St., Schenectady, let con- 
tract bui'ding 1 story, 70 x 244 ft.. con- 
crete and steel carpenter shop, concrete 
foundation, to Lackawanna Bridge Co., Bell 


ind Abby Sts., “uffalo. About $70,000. 
Noted Aug. 21. 
*N. Y., New York—Amer. Radiator Co., 


104 West 42nd St., let contract building 2 
Story, 115 x 185 tt. rein.-con. and steel fac- 
ory and warehouse, rein.-con. flooring, con- 
crete foundation, on Exterior and 149th 


‘ts, to Post & McCord, 101 Park Ave. 
About $120,000, 

an’, F- New York—Buick Auto Repair 
Shop, 244 West 49th St., let contract build- 
ing 1 story, 100 x 200 ft., brick and steel 
earage, rein.-con. flooring, concrete founda- 


n 54th St. near 8th Ave. to Smith & 
'05 Park Ave. About $400,900. 
*N. Y¥., New York—F. E. Vitolo, archt. 


T 


LOO 


rl coer. 56 West 45th St., let contract to 
store ilelli, 25 Hewes Ave., building 5 
+ y: 100 x 180 ft. brick and steel garage, 


ri, Con. flooring, concrete foudnation, at 
2) ol West Bway., for Cuneo & Posta, 
Not ty Washington Sq. About $100,000. 
wt’ ¥.. New York—Natl. Biscuit Co., 409 

loth St., let contract building 2 story. 
Set 161 ft, brick, steel and rein.-con. 

rein.-con. flooring, concrete founda- 


tion, at 469-485 Bethune St., to I. 
162 East 23rd St. About $125,000. 

*N. Y., New York—H. O. Chapman, 
archt., 334 5th Ave. let contract to J. T. 
Brady, 103 Park Ave., for 7 story, 130 x 
200 ft. brick and steel factory, rein.-con. 
flooring, concrete foundation, at 543-545 


Beers, 


West 48rd St., for Park & Tilford, 529 
West 42nd St. Noted June 26. 
*N. Y., New York—J. Pedersen, 148th 


St. and 3rd Ave., will build 1 story, 65 x 155 
ft., brick, steel and concrete garage, rein.- 
con. flooring, concrete foundation, on West 
Farms Rd. and 176th St. About $30,000. 
Work will be done by day Jabor. Noted 
Aug. 7. 

*N. J., Maurer—Barber Asphalt Paving 
Co. let contract building rein.-con. and steel 


warehouse, rein.-con. flooring, concrete 
foundation _to Westinghouse, Church & 
Kerr, 37 Wall St., New York City. About 


$80,900. 


KN. J., Newark—Amer. Platinum Wks., 
New Jersey Railroad Ave., let contract 
factory, to F. Kilgus, Ine., 13 South 6th 
building 3 story, 50 130 ft., rein.-con. 
St. About $100,000, 

*Pa., Erie—See “Miscellaneous.” 

*Pa., Phila.—Genl. Mfg. Co., Delaware 
and Bigler Sts., let contract for 3 story, 
100 x 300 ft., rein.-con. and brick fertilizer 
factory and storage building, to H. P. 
Friend, Inc., Boyer Arcade Bldg., Norris- 
town. 

*Pa., Phila.—Germania Worsted Mills, A 
and Indiana Sts., let contract building 3 
story, 60 x 80 ft, concrete and brick fac- 
tory, to W. Steele & Sons, 16th and Arch 


x 


Sts. About $75,000. 
*Pa., Phila.—Hood Mfg. Co., 19in ana 
Westmoreland Sts., let contract building 


80 x 140 ft., concrete factory, to 


3 story, 
16th and Arch Sts. 


W. Steele & Sons, 
About $120,000. 


*Pa., Phila.—Pennsylvania Sugar Co., 
135 South 2nd St., let contract building 2 
story, 177 x 246 ft., concrete and brick 
storage on Shackamaxon and Delaware 
Aves., to O’Meara Constr. Co., 253 South 
Quinse St. About $150,000. 


*Pa., Phila.—Phila. Drying Machine Co., 
3351 Stokley St, let contract building 3 
story, 80 .x 170 ft., concrete and brick 
factory, on Stokley and Westmoreland 


Sts., to W. Steele & Sons, 16th and Arch 
Sts. About $45,000. 
*Pa., Pittsburgh —Painter-Dunn Co. 


Center and Millvale Sts., let contract build- 
ing 2 story, 100 x 150 ft. addition to pres- 
ent garage and storage plant, rein.-con. 
flooring, to Golden & Creek, 5th Ave. About 
$38,000. 

*Pa., Pittsburgh—Waverly Oil Co., 54th 


St. and Allegheny Valley Street Ry., let 
contract constructing 6 story, 71 x 81 ft. 
rein.-con. and steel oil storage building 
and office, rein.con. flooring, concrete 
foundation, to D. T. Riffle, Keenan Bldg. 
About $92,000 (without tanks). ‘Noted 
Aug. 7. 

*Md., Baltimore—McCormick & Co., 


McCormick Blk., Pratt St. and Market PL, 
let contract building 8 story, 240 x 320 ft., 
rein.-con. warehouse, rein.-con. flooring, 
concrete foundation, on Light, Barre and 
Charles Sts., to M. A. Long & Co., Charles 
and Baltimore Sts. About $1,250,000. 
Noted Aug. 

*Md., Hagerstown—Prenner & Fleisher, 
Ine., 308 West Church St., let contract re- 
modeling steel and oT wirehouse. con- 
crete foundation, to W. L. Middlekauff, 655 


West Washington St. About $150,000. 


*W. Va., Huntington—Voegele & Din- 
ning Co., 603-5 4th Ave., let contract bui'd- 
ing 3 story, 80 x 150 ft. candy factory, 
rein.-con., rein.-con. foundation, on 
Ave. and 7th St.. to Arnold Constr. Co, 105 
South La Salle St., Chicago. Noted July 24, 

*N. C., Ronda—Ronda Cotton Mills, Inc., 
will build 1 story, 80 x 300 ft., brick and 
timber, cotton mill, brick and concrete 
foundation. About $250,000. Work will be 
done by day labor. 


*0., Canton—Pennsylvania Lines West 
of Pittsburgh, Penobscot Bldg., Detroit. let 
contract building 1 story, 90 x 300 ft., steel 
and brick oil tank shop, at terminal, here, 
to Walbridge-Aldinger Co., 2356 Penobscot 
Bldg., Detroit. 


*0., Cleveland—Christian, Schwartzen- 
berg & Gaede, archts., 1900 Euclid Ave., 
let contract to S. W. Emerson Co., 1900 
Euclid Ave., buildihg 6 story, 107 x 125 
ft., rein.-con,. steel and brick factory, on 
West 3rd St. and Lakeside Ave., for Crown 
Land Co.. East 22nd St. and Superior Ave. 
About $200,000. Noted Aug. 14. . 


21. 


*0., Cleveland—Natl. Lamp Wks., Nela 
Park, let contract building 2 story, 64 x 139 


A 


ft., rein.-con., steel and brick service build- 


ing, to Crowell-Lundoff Little Co.. Meriam 
Bldg. About $150,000. Noted Aug 7 

*0., Cleveland—Nat!l. Malleable Castings 
Co., 7706 Platt Ave., let contract building 3 
story, 49 x 62 ft., rein.-con., steel and 
brick, research labofatory, at 10509 Quincy 
Ave., to Crowell-Lundoff Little Co., Meriam 
Bidg. About $50,000. Noted July 31 

*O0., Cleveland—G. S. Rider Co., archts 
and engrs., Century Bldg., let contract to 
Hunkin-Conkey Co., Century Bldg., for 10 
story, 89 x 105 ft., rein.-con., steel and 
brick warehouse at 5442 Blanche Ave., for 
Cleveland Worsted Mills Co., 6300 Bway 
Ave About $400,000. Noted Aug. 14. 

*0O., Cleveland—G. S lider, archt. and 
engr., Century Bldg.. let contract to Hun- 


kin-Conkey Co., Century Bldg., for 2 story, 
97 x 167 ft., rein.-con., steel and brick ad- 
dition to factory, for Jordan Motor Car Co., 
1057 East 152nd St. About $75,000. Noted 
Aug. 14. 


*0., Co., 8711 


Cleveland—Vichek Tool 
Mt. Auburn St. let contract building 1 
story, 96 x 256 ft., rein.-con., steel and 
brick addition to factory, to Hunkin-Conkey 
Co., Century Bldg. About $100,000. Noted 
Aug. 14. 


*0., Columbus—Richards, McCarty & 

Bulford, archts. Hartman Bldg., let con- 
tract to Frank Hill Smith Co., Inec., 120 
Bway., New York City, for 6 story, 45 x 
187 ft., rein.-con. factory, on Fulton and 
High Sts., for C and E Shoe Co., Fulton 
St. About $300,000. 
*0.. Dayton—Dayton Eng. 
Co., East 1st St., let contract building 6 
story, 200 x 200 ft., rein.-con. and brick 
addition to factory, rein.-con. flooring, con- 
crete foundation. on Taylor and Pitt Sts., 
to Danis-Hunt Constr. Co., Ist and Webb 
Sts. About $300,000. Noted July 10. 


*0., Dayton—Seybold Machine Co., Louie 
St., let contract building steel and_ brick 
machine shop, brick foundation, to Austin 
Co. 16112 Euclid Ave., Cleveland. About 
$133,000. 


*Mich., Detroit—Natl. Biscuit Co., 42-56 
Woodridge St., let contract building / story, 
steel and brick bakery and sles office. on 
Milwaukee Ave., to G. A. Fuller, 540 Pen- 
obscot Bldg. Noted June 12. 


*Mich., Detroit—M. W. Sales & Co., 76 
East Jefferson Ave., let general contract 
building 1 story, 50 x 200 ft. steel ware- 
house, concrete foundation, to J. F. Day- 
ton, 300 Holden Bldg., steel contract to L 
Hall, Ferry Ave. and Grand Trunk Ry. 


*Ill., Chicago—Hill Pump Valve  0., 
2307 Archer Ave., let contract building Ist 
unit of plant, 1 story, rein.-con. and brick, 
concrete foundation, on Belmont Ave an‘ 
Knox St., to Stresenreuter Bros., 3920 South 
Halsted St. About $100.000. 


*M., Peoria—Natl. Warehouse Co. let 
contract building 7 story, 80 x 140 ft., rein.- 


Laboratories 


con. warenouse, concrete foundation, on 
Cedar and Washington Sts., to F. B. Has- 
brouck, 325 Ellis St. About $200,000. 


*Wis., Peshtigo—Peshtigo Pulp & Paper 
Co., let contract building 1 story, 70 x 242 
ft. brick, rein.-con. and steel mill, rein.- 
con. flooring, brick foundation, on M-in 
St., to Jorgenson Constr. Co., Main St., 
Denmark. About $59,000. Noted July 24 


*Wis., Port Washington—City let eon- 
tract building 1 story, 40 x 180 ft. brick, 
rein.-con. and steel power plant, rein.-con 
flooring, brick foundation, on Main St., to 
J. Ubbirk, Main St., $40,890. Noted July 10 


*xWis., Sheboygan—F. Plocki Co., North 
8th St., let contract building 2 story, 11% 
x 155 ft. brick and steel factory, brick 
foundation, on 13th St, to H. Loesing, 
North 15th St. About $38,500. Noted 
May 29. 


*Neb., Falls City—City let contract 
building 1 story, concrete, steel and brick 
power plant, to Merkle Mach. Co., 598 In- 
terstate Bidg., Kansas City, Mo. About 
$43,100. 


*Neb., Omaha—Lundgren’ Bros, 
Dodge St., let contract building 1 
45 x 240 ft., steel and brick garage, con- 
crete foundation, to Kiewitt & Sons. 746 
Omaha Natl. Bank Bldg. About £35,000. 


*xNeb., Omaha—Skinner Packing Co.. 9)4 
1st Natl. Bank, let contract building 8 story, 
99 x 132 ft. warehouse, rein.-con. and brick, 
rein.-con. flooring, concrete foundation, on 
12th and Douglas Sts. to G. W. Stiles 
Constr. Co., 1218 ist Natl Bank Bldg. 
About $500,000. 


*N. D., Fargo—Pence Motor Co., 


4956 
story. 


800 


Henn Ave., Minneapolis, Minn., let contract 
building 4 story, 75 x 140 ft. brick and con- 
o—_ warehouse, here, to T 
Sth St. 


F. Power, 419 


About $50,000 
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Directory of Engineers 


MAUL SNH UL00 1 CEPR 


New England 


_— — 


Adams, H. S., 


Civil Engineer. 


Wharf and Dock Construction 
River and Harbor Works. 


Boston, Mass., 108-9 Ames Bldg 


Barbour, F. A., 
M.Am.Soc C.E. M.Can.Soc.C.E. 
Conaulting Enoineer. 
Water Supply, Water Purifica 
tion, Sewerage and Sewage Dis- 
posal, 


Poston, Mass., Tremont Ride 


Barrows, H. K.., 


Consulting Hydraulic Engineer 
Water Power, Water Supply, 
Sewerace, Drainage. Investiga- 
tions, Keports, Valuations, De- 
signs,Supervision of Construction 


Mass., 6 Beacon St. 


& Langdon, 


M.Am. 
soc.C.b. 


Roston, 


uderbec 


Inc. 

Engineers and Architects 

Plans Specificationsfor Factories, 
Municipal Buildings; Surveys 
andReports. Water Works, Bani- 
tary Engineering. Barrows Bldg. 


New |! ondon, Conn. 


Fay, Spofford & Thorndike 


Consulting Engineers. 

Frederic H. Fay, Charles M 
Spotford, Sturgis 11. Thorndike. 
Boston, Mass., 15 Beacon Bt. 


MacKrell, Edwin A.., 


Civil Engineer. 

Dams, Water Power, Plans and 
Specifications. 
Railways Surveys, 
divisions. 
Nashua, N. 


Land Sub- 


H., Laton I'idg 


Main, Charles T., 
M.Am.Soe.M.F. 


Plans and Speecafications for Tex- 
tile Mills and other Industrial 
Plants, Water Power and Steam 
Power Development. Examina- 
tions and Reports on Plants 
with reference to their Value, 
Reorganization or Development. 


Roston, Mass., 201 Devonshire 


Street 


Metcalf & Eddy, 


Water Works Sewerage 
Disposal of Sewage and Indus- 
trial Wastes Dupervision of 
Operations. Valuations. 


Boston, Mass. 14 Beacon St 


Ruggles, Milton, 


Consulting Engineer ani 
Architect: 
Ruildings 
Bridges Designs 
Industri! Plants Report 
Merrill College, Advocate Bldg. 
Stamford, Conn. 


Vaughan, John F. 


Water Power and Transmission. 
Reports, Design, Supervisiou of 
Construction and Operation of 
Public Service | ropertics. Con- 
sulting on Stoam and Industrial 
Plants. 1 ower Contracts. 

185 Devonsh_re St., Boston 


Estimtes 


Stone & Webster 


Industrial Plants and Buildings 
Steam Power Stations 

Sub Stations 

Water Power Developments 
Transmission Lines 

Electric Railways 


(jas Plants 


New York Boston Chicago 


Weston & Sampson 

R.S. Weston G.A.Sampson, 
Water Supply, Water Purifica- 
tion, Sewerage, Disposal of 
Sewage, Municipal oma Factory 
Wastes. Operation of Purification 
Plants oad Sanitary Analyses 
Boston, Mass., 14 Beacon St. 


New York City 
New York 


and New Jersey 


Bowe, Thomas F., 


Consulting Engineer. 

Water, Sewerage, Disposal of 
Sewage. Municipal Engineering 
Valuations, Reports, Inspection. 
Rutherford, N. J., Assoe. Ridg. 
95 William St, New York City 


Branne, John S., 


Bridges and Buildings 

Industrial plants 

Coal and ore handling 

Transmission lines 

Designs, investigations, reports. 
2939 G. C. Terminal, N. Y. City. 


Breed, H. Eltinge, 


Mem. Am. Soe. C. E. 

Consulting Highway Engineer 
Plans, organization construc- 
tion and maintenance of Roads 
Court work, reports, estimates 
Industrial Plant Roadways. 

507 Fifth Avenue, New York, 


City-Wastes Disposal Co., 


(Organized from Staff of Col 
Geo. E. Waring, Jr.) 


M.Am 
Soc.C.E. 


Consulting Engineers 


Specialists in Drainage, Sewer- 
age and Sewage Disposal. 
Preliminary Investigations and 
Estimates, Surveys, Plans and 
Supervision. 

Sanitary Examinations and Re- 
ports 


New York, 45 Seventh Ave 


Cole & Cole, 
Engineers. 


25 Elm St. Cor. Duane, 
York City. 


New 


| 


| 
j 


j 


Urata 
Concrete-Steel 

Engineering Co. 

Designing and Supervising 

Engineers 

Concreve-Steel Bridges 


Cooper & Co., Hugh L., 


General Hydraulic Engineering 


Including the design, financing 
construction and management cof 
hydro-electric power plants 


New York City, 101 Park Ave. 


Cundall, Powell & Mosher, 


Inc., Mem.A,S,M,E, 

R. N. Cundall, Machine Design. 
W.B.Powell,Plant Construction 
W.H. Mosher, Power & Trans. 

L. A. Cherry, Heat & Ventilation. 
H. H. Leonard, Production. 

80 W. Genesee St., Buffalo, N. Y. 


Dow & Smith, 


A. W. Dow, Ph., B., 

M. Am. Inst. Ch. Engrs. 
F. P. Smith, Ph. B., 

M, Am. Soc. C.E., 


Chemical Engineers, 
Consulting Paving Engineers. 


Asphalt, Bitumens, Paving, Hy- 
draulic Cements, Engineering 
Materials. 


New York, N. Y., 131-3 East 
23rd Street. 


Ellswort ‘ 


Reeves 

Valuation Fngineers 

G. E. Barrows M.Am. Soc. C. E. 
Cluthbert EReeves 

Member Am. Ry. Eng. Assn. 
Buffalo, N. Y. 

50-52 West Eagle St. 


arrows & 


Fowler, Charles Evan, 
M.Am. Soc. C E.,M.Can, Soc.C E. 
Consulting Civil Eagineer. 
Bridges, Foundations, Dredges, 
Dredging, River and Harbor 
Improvement 
New York City, 25 Church St. 


Field, Wm. P., 


Consulting Engineer. 
Foundations, Roofs, Bridges, 
Steel Structures, Buildings, Rail- 
ways, Railway Structures, Water 
Works. 


Newark, N. J., Prudential Bldg. 


Ford, Bacon & Davis, 


Engineers 
New York, 115 Broadway. 
New Orleans, San Francisco. 


M.Am. 


Hopkins, Charles C., i: t":. 
Consulting Civil and Sanitary 
Engineer 
Water Supply, Sewerage, Wastes 
Disposal, Water Power, etc. 
Plans, Reports, Estimates, Super 
vision, Valuations. 
Rochester, N. Y.. 349 Cutler Bid. 


_New York, Park Row Bldg. 


THEY IIM i491 «MAUR a, 


Fuertes, James |. 


M.Am.Soc.C} 


Civil and Sanitary Ey, iner 


Water Supply and 
fication Sonoran 
Disposal, 


Water Py 
and Sewage 


New York, 140 Nassay st 


Se 
Fuller & McClintock, 


George W. Fuller, 
J. R. McClintock, J, K. Gi 


Consulting Hydrau! 


. Enain 
and Sanitary Experts — 


Water Supply and Pp Irifieatior 
Sewerage and Draing j 
of Sewage and Refus: 
tions of Epidemics, Public Utility 
Valuations, Supervision of Cox 
struction and Operation. — 


ze, Disposal 
, [nvestiga- 


New York City, 170 Broa 


Hazen, Whipple & Fuller 


Allen Hazen, G. C. Wh 
F. F. Longley, W. E. | 
C. M. Everett, L. N. Baht 
H. Malcolm Pirnie 


Consulting, Hydraulic and 
tary Engineers 

Water Supply, Sewerage, Drs 
age, Valuations, Supervis) 
Construction and Operatior 
New York City, 30 F 


42nd St, 


Hering, Rudolph, D. Sc 


Consulting Engineer 


Water Supply, Sewage and Re- 
fuse Disposal. 


Over 40 vears active practice 
United States and Canada. 


170 Broadway, New Y ork City 


Horton, Robert E., 


Hydraulic 


Investigations, Reports, Design 
and Supervision of Construc- 
tion for Water lower and Water 
Supply Developments. Snecia 
ist in Hydrolo nd Cniti 
Reports on Adequacy and Safet 
of Water Supply and Structures 
for Power, Public Use and It 
gation. 


Consulting Engine 


Albany, N. Y., 57 North Pine 


Ave. 


— 
-- 


Hill & Ferguson, 


N.S. Hill, Jr. S. F. Ferguso 
Consulting Engincers 


Water Supply—Sewage Dix 
posal—Hydraulic Development 
rts Inves*ivations 
Valuations Management 
Design Ccnstruetior 
panier _ Rates 
Chemical and Miologica! 


tories 
112 East 19th St., New YorkCity 


Labors- 
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dings (Continued) 


story, brick and stone. About 
Seamar, R. R. No. 1, Clinton, 





000. W 





Balaton—School—Bd. Educ. re- 
;*in fall building 2 story, brick 
con., grade and high school. About 
Cc, H. Parsons, Builders’ Exch., 
jis, archt. Noted June 12. 
Duluth—IExchange—Zenith Tele- 

having plans prepared by A. H 
om, archt., 601 Endicott Bldg., St. Paul, 
huilding 4 story addition, on Ist Ave. About 

Minn., Fergus Falls—Courthouse and 
Ie Ottertail Co. having plans prepared by 
Buechner & Orth, archts., 500 Shubert 
Bldg. St. Paul, for courthouse and _ jail. 
About $400,000. 

Minn., St. Paul—Church—St John's con- 
gregation having plans prepared by Al- 
den & Harris, archts., Exch. Bank Bldg., 
for 1 story, 70 x 125 ft., brick and stone, 
on sth and Forest Sts. About $130,000. 


Kan. Augusta—Hospital — City having 
plans prepared by J. R. Switzel, archt., Au- 
gusta, building 3 story, 44 x 120 ft., rein.- 
con., steel and brick, rein.-con. flooring, rock 
foundation. About $100,000. 


Kan. El Dorado—Church—First Baptist 
congregation plans to build 2 story, brick. 
About $80,000. J. H. Felt & Co., 802 Grand 
Ave. Temple, Kansas City, Mo., archts. 

Kan., Hutchinson—Bank State Exch. 
Rank, c/o F. W. Cotter, pres., having plans 
prepared by W. E. Hulse & Co., archts., 
Hutchinson, building 6 story, 75 x 150 ft., 
rein.-con., steel and brick, rein.-con. floor- 
ing. rock foundation. About $300,000. 
Noted June 19. 


Kan., North Topeka (Topeka P. 0.)— 
School—Bd. Educ. having plans prepared 
by T. W. Williamson & Co., archts., 418 
Central Natl Bank Bldg., Topeka, for 2 
story, 66 x 84 ft., brick, rock foundation 
About $50,000.° Engineer not selected. 


Neb., Clay Center—School—Bd. Educ. 
plans to build 2 story, brick school. About 
$100,000. W. E. Hulse & Co., Hutchinson, 
Kan., archts. 


Neb., Fairview—School—Bd. Educ. plans 
to build 2.story brick school. About $50,- 
v00. W. E. Hulse & Co., Hutchinson, Kan, 
archts. 


N. D., Bismarck—Bank—First Guarantee 
Bank having plans prepared by A. Moor- 
man & Co., archts., Chamber Commerce 
Bldg., St. Paul, Minn., building 2 story, 50 
x 60 ft. stone. About $60,000. 


Mont., Havre—Bank or Office—Havre 
Natl. Bank plans to build 3 to 5 story, 30 
x 140 ft., on 3rd Ave .and 2nd St. About 
$150,000. <A. S. Reth, cashier. Architect 
not selected. 


_Mont., Missoula — Theatre — Smead- 
Simonds Theatre Co. plans to build 4 story, 
68 x 190 ft. theatre on Higgins Ave., to be 
known as Liberty Theatre. About $200,000. 
0. Bakke, Gibson Bldg., archt. 


Mo., St. Louis—Store and Office—J. T. 
Trumbell, Laclede Bldg., plans to build 4 
story, 60 x 130 ft. concrete and brick, rock 
foundation, on Grand Ave. About $60,000. 
Architect not selected. 


Tex., Beaumont—Hotel—Beaumont Hotel 
Co., Crockett and North Park Sts., plans 
to build hotel. About $80,000. Mann & 
penien 708 A. O. U. W. Bidg., Little Rock, 
archts 

Tex., Dallas — Gymnasium — Rd. Educ. 
plans to construct manual training build- 
ing and gymnasium at Bryan St. High 
School. About_ $69,000. Lang & Witchell, 
Southwestern Life Bldg., archts, 


Tex., Georgetown — High School—City 
voted $100,000 bonds to build high school. 


Tex., Weatherford—Hotel—Weatherford 
Hot | Co. plans to build 4 story, 54 x 97 ft.. 
le 





rick, About $100,000. D. S. Castle, Abi- 
ne, archt. 


_Okla., Tulsa—Church—Methodist Church 
Dians to build 4 story, 80 x 140 ft., 
rete, stone and brick, rein.-con. floor- 
_ concrete foundation. About $200,000. 
Hedrick & Huff, Kansas City, Mo., engrs. 
“% Winkler, 414 Palace Bldg., archt. 


_Okla., Tulsa—Club—D. R. Travis, Travis 
‘cghts, having plans prepared by N. B. 
ing areht. and engr.. Kennedy Bldg... 


ing 2 story, 70 x 100 ft., brick and. 


About $90,000. 


Okla, Tulsa—Office—Tidal Oil Co., 6th 
heyenne Sts., plans to build 3 story, 
40 ft. rein.-con., at 604 South Chey- 
a About $50,000. Architect not 
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Cole., Denver—Schools, ete.-—City  elee 
tion Sept. 25, to vote on $8,000,000 bonds 


to build and furnish new schools 


Wash., Aberdeen—Armory—State Ra 
Control, Olympia, having preliminary plans 
prepared for armory, here. State Legisla- 
ture appropriated $100,000 for project 

Wash., Chehalis—Gymnasium—State Bd 
Control, Olympia, rejected bids received 
building concrete or brick, at Boys’ Train- 
ing School, here. $60,000 available for 
project Plans will be revised and work 


readvertised. J. Zittel, Jaimeson Bldg., 
Spokane, arch 
Wash., Hoquiam—Home—City plans to 


build 2 or 3 story, brick or stone home for 
Amer. Legion. Committee has been ap- 
pointed to select site About $59,000 N 
J. Blagen, c/o Gray Harbor Mill Co., pro- 
moter. Architect not selected 


Wash., Port Angeles—Hall—Loyal Order 
of Moose, Lodge No. 991, plans to build 
3 story, brick or concrete. About $56,000, 
M. Camp, secy W. K. Nattinger, aud. 
Architect not selected 


Ore., Astoria—Hotel—<Astoria Apartment 
Co. soon lets contract building 3 story, 60 
x 200 ft. brick. About $159,000 F. M 
White, Chamber Commerce Bldg., Portland, 
archt. H. M. McBride, Yeon Bldg., Port- 
land, pres. 


Ore., Echo—Bank—Bank of Echo plans 
to build 2 story stone or pressed brick, on 
Main and Bonanza Sts. About $50,000. R 
B. Stanfield, cashier. Architect not se- 
lected. 


Ore., Portland—Business—Houghtaling & 
Dougan, archts., Henry Bldg’, soon let 
contract building 4 story, 100 x 120 ft. 
rein.-con., rein.-con. flooring, concrete foun- 
dation on Bway. and Everett St., for Mit- 
chell, Lewis & Staver, 346 Fast Morrison 
St. About $85,000 


Cal., Los Angeles — College—California 
School of Religion plans to erect group of 
college buildings in Hollywood Sect. About 
$700,000. Address C. C. Chapman, Fuller- 
ton. Architect not selected. 

Cal., Pasadena — Hospital — Pasadena 
Hospital Assn. having preliminary plans 
prepared for 6 story, fireproof addition to 
hospital on Congress and Fairmont. Sts. 
About $500,000. Address D. Blankenhorn, 
45 South Raymond Ave. Architect not se- 
lected. 


Ont., Oshawa—Church—St. George’s con- 
gregation having plans prepared by E. 
Smith & Sons, archts.. 33 Scott St., Toronto, 
for 1 story, steel and brick, concrete foun- 
dation. About $95,000. Noted July 17. 

Ont., Ottawa—Oftice—Dept. Pub. Wks., 
Ottawa, soon lets contract building 4 story 
timber, concrete foundation, on Victoria 
St. About $55,000. R. C. Wright, c/o 
Dept. Pub. Wks., archt. 


Ont., Toronto — Hotel — King 
Hotel Co., King St., F.. having plans pre- 
pared by Esenwein & Johnson, archts., 
Ellicott Sq., Buffalo, N. Y., for 15 story, 
steel. brick and stone addition, rein.-con. 
flooring, concrete foundation. About $1,.- 
500,000. O. E. Goldschmidt, 116 West 39th 
St.. New York City, engr. Noted Aug. 21. 


Ont., Toronto—Hotel—United Hotels Co. 
purchased site on King St. and plans to 
build 15 story 92 x 198 ft. hotel. About $2,- 
000,000. G. O'Niel, King Edward Hotel, 
mer. 


Ont., Toronto—Machinery 
Canadian Natl. Exhibition, 36 King St., 
plans to construct ‘machinery hall and 
manufacturer’s building, brick and steel, in 
Exhibition Park. About $1,500,000 


B. C., Vancouver—Bank—Bank of Mont- 
real, 109 St. James St., Montreal, plans to 
build 8 story, 75° x 120 ft.. on Granville and 
Dansmuir Sts.. here. Cost between $500.- 
000 and $1,000,000. Architect not selected. 


Edward 


Hall, ete.— 


BIDS DESIRED 


N. Y., Kings Parh—Hospital—Until Sept. 
10, by State Hospital Comn., Capitol, Al- 
bany, building, heating, sanitary and elec- 
tric work for Kings Park State Hospital. 
here. Kk. S. Elwood, secy. state hospital 
comn. L. F. Pilcher, Capitol, Albany, state 
archt. 


N. J., Atlantic City—School—Until Sept. 
3, by H. D. Dagit. archt., 4527 Pine St., 
building 2 story, 95 x 135 ft. brick and 
terra cotta, on Atlantic and Massachusetts 
Aves., for Hoiy Spirit Roman Catholic con- 
gregation. 


Pa., Phila.—Bank—H. Miller, archt., 1420 
Chestnut St., receiving bids building 1 
story, 36 x 8&0 ft., stone and granite, at 
23 East King St., for Peoples Natl. Bank, 
7th and Girard Sts. About $100,000. 
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Pa., Phila.—Hospital—Until Sept. 2, by 
H. W. Castor, archt., 21 South 12th St 
building 5 story, 80 x 125 ft.. brick, for 
Methodist Episcopal Hospital, Broad and 
Ritner Sts Noted Aug. 21 

o., Cleveland— )ftice—See 
Works.” 

O., Cleveland—Theatre and Office—A. M 
Allen Co., engrs., 1900 Euclid Ave. re 
ceiving bids building 10 story, 150 x 225 
ft.. rein.-con, steel and brick, on East 


“Industria 


15th St. and Euclid Ave., here, for Allen 
Bros., Richmond St., Toronto, Ont. About 
$275,000 Cc. H. Crabe, 235 Dime Bank 


Bldg., Detroit, Mich., archt Noted Aug. 14 


O., Cleveland Heights (Cleveland P. 0.) 
—School—Bd. Educ. receiving bids build- 
ing 2 story, 100 x 200 ft... rein.-con., steel 
and brick addition, on Roxboro Rd. About 
$90,000 F. C. Warner, 767 Hippodrome 
Bldg., archt Noted Apr. 10 

0., Mechaniesburg — School—Until Sept 
18, by Bd. Educ., building rein-con. and 
brick, rein.-con. flooring, concrete founda- 
tion. Former bids rejected. Auditorium has 


been eliminated from original plans. About 
$75,000, R. C. Gottwald, Gotwald Bidg 
Springfield, archt Noted Aug. 7 

Mich., Cadillace—Church—W. E. N. Hun- 


ter, archt., 1306 Chamber of Commerce, De 
troit, receiving bids building 1 story, 80 x 
80 ft. rein.-con. and brick, concrete founda- 
tion, for Ist Methodist congregation. About 
$50,000 Noted July 17 


Mich., Detroit—Hotel—R. H. Marr, archt., 
1204 Kresge Bidg., receiving bids building 3 
story, 35 x 200 ft.. brick, steel and stone. 
concrete foundation, at 34 Piquette Ave 
for Vinton Co., Vinton Bldg About $100,- 
000. Noted July 24 


Mich., St. Louis—School—Until Sept. 1. 
by M. EF. Hull, secy. Bd. Educ, building 2 
story, brick, steel and rein.-con. addition, 
concrete foundation, in Dist. No. 1 About 
£50,000. Cowles & Mutscheller, Chase Bldg., 
Saginaw, archts. Noted July 24 

Il., Belleville—High School—Until Dee 
6, by Riester & Rubach, archts., Belleville. 
building 5 story, 80 x 160 ft., for Bd. Educ 
About $198,000. Noted June 5. 

Ml., Chicago—Bank—C. Hatzfeld, archt., 
7 South Dearborn St., receiving bids for 2 
story, 35 x 90 ft., brick and timber, con 
crete foundation, on 11st St. and Ewing 


Ave., for East Side Trust & Savings Bank, 
c/o Architect. About $60,000. 
Til., Chieago—Theatre, Stores. ete.—A 


L. Levy, archt., 111 West Washington St 
receiving bids building 3 story, 90 x 150 ft 
rein.-con, and steel theatre, store and office 
building, rein.-con. flooring, concrete foun- 
dation, at 2040 West Division St., for 
Reingold & Auerbach, 856 North Clark St 
About $250,000. 

Ia., Council Bluffs—School—Until Sept 
12, by Bd. Educ., building 2 story, 60 x 
300 ft., rein.-con., brick and steel, rein.-con. 
flooring, rock foundation About $260,000 
Proudfoot, Bird & Rawson, Hubbell Bldg., 
Des Moines, archts. 

Ia., Des Moines—RBank—-Bankers Trust 
Co., 500 Walnut St., receiving bids for re- 
modeling 1 story, 44 x 136 ft., rein.-con., 
brick and stone. About $100,000 A. 2 
Anderson, 117 South Wabash St., Chicago, 
archt. 


Minn., Crookston—Dining Hall—Until 
Sept. 2, (change of date), by C. H. John- 
son, archt., Capital Bank Bldg., St. Paul, 
building 3 story, 50 x 150 ft. brick at 
State Experimental Farm, here About 
$85,000 Cc. l. Pillsbury Co., Metropolitan 
Life Bldg., Minneapolis, engrs Noted 
July 3. 


Minn., Hibbing—Bank—A. Moorman & 
Co., archts.. Chamber Commerce Bldg., St 
Paul, receiving bids building 2 story, 105 x 
125 ft.. for Ist Natl Bank, 301 3rd Ave 
About $150,000. L. C. Newcombe, cashier 
Noted July 2&4. 


Minn., St. Paul—Store—Until Oct. 1, by 
Buechner & Orth, arehts., Shubert Bidg., 
building 5 story, 75 x 100 ft.. rein.-con. ad- 
dition to store on 7th and Robert Sts., for 
Emporium Co., Robert St. between 7th and 
&th Sts. About $150,000. Noted June 19 


Minn., Virginia—Court House—Until Oct 
1, by W. H. Borgen, aud. St. Louis Co, 
building 2 story, 85 x 120 ft. rein.-con 
and brick, rein.-con. flooring, concrete 
foundation, on 3rd St. About $250,000 
Croft & Boerner, Lonsdale Bidg., Duluth, 
archts. and engrs. Noted July 24. 


Kan., Wichita—School—Until Sept 2, by 
Bd. Educ., building Mark Twain School, 3 
story, 109 x 185 ft. brick, rein.-con. floor- 
ing. concrete foundation. About $200,000 
l.. Schmidt, 121 North Market St., archt 
H. A. Nahle, Reliance Bldg., Kansas City 
Mo., engr. Noted Aug. 14. 
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Ariz., Globe—High School—Until Sept. 
15, by G. R. Hill, clk. School Dist. No. 1, 
Gila Co., building brick and concrete addi- 
tion to high school About $165,000. Frost 
& Frost, El Paso, Tex., archts Noted 
June 12. 

Cal., Berkeley—School—Until Sept. 2, by 
Secy. Bd. Educ., building 1 story, 60 x 291 
ft.. brick addition to school on Russell St., 
rein.-con flooring, concrete foundation 
About $55,000. C. H. Snyder, 251 Kearney 
St., San Francisco, engr. W. R. Ratcliff, 
Jr., lst Natl. Bank Bldg., archt 

Cal, Berkeley—School—Until Sept 2, by 
Rd. Educ. building 1 story, 89 x 175 ft., 
frame addition to school on Claremont Ave., 





concrete foundation. About $55,000. J. W. 
Plachek, 2014 Shattuck Ave., archt. Noted 
June 26. 

Que., Montreal—Church—Until Sept. 1, 
by V. Venne, archt., 76 St. Gabriel St., 
building 60 x 94 ft., steel and brick, on 


St. Denis St., for NOtre Dame congregation. 
About $150,000. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Mass., New Bedford—Theatre, etce.— 
Cohen Bros., 225 Mt. Pleasant St., let con- 
tract constructing 2 story, 75 x 120 ft., 


brick and rein.-con. theatre, store and office 


building, rein.-con flooring, concrete foun- 
dation, on Acushnet Ave., to E. A. Abbott 
Co., 3 Park St., Boston. About $175,000. 


Noted June 19. 


*™Mass., Turners Falls—Bank—T. M. 
James, archt., 185 Devonshire St., Boston, 
let contract to J.H. Thomas, Turners Falls, 


for 1 story, 40 x 60 ft. brick and con- 
crete, rein.-con. flooring, concrete founda- 
tion, on Ave. A and 5th St., for Crocker 
Natl. Bank, 52 Ave. A. About $50,000. 
Noted Aug. 14. 

*™Mass., West Fitchburg (Fitchburg P. 


O.)—Housing—Amer. Woolen Co., Shaw- 
mut Bank Bldg., Boston, let contract build- 
ing thirty 1 and 2 story, 4, 5 and 6 room, 
brick and frame houses for workmen, con- 
crete foundation, to The Housing Co., 308 
Boylston St., Boston. About $100,000. 


*Mass., Willimansett (Holyoke P. 0.)— 
Housing—G. Haarmann & Co., Inc., Com- 
merce St., Holyoke, let contract building 
group of 2 and 23 story brick and timber 
houses for workmen, concrete and_ brick 
foundation, here, to P. J. Kennedy & Co., 


Inc., 464 Maple St., Holyoke. About $50,- 
000. Noted Aug. 7. 

*R. LL. Wakefield—Theatre—A. Miller, 
c/o H. A. Lewis, archt., 75 Westminster 
St., Providence, let contract building 2 
story 52 x 95 ft. concrete, rein.-con. floor- 
ing, concrete foundation, on opera house 
site, here, to L. N. Oatley, Wakefield. 


About $50,000. Noted May 8. 


*Conn., Bridgeport—Lodge—Sons of St. 
George Society, 176 Fairfield Ave., let con- 
tract building 3 story, 60 x 150 ft. brick, 
terra cotta and steel, rein-con. flooring, con- 
crete foundation, on Stratford Ave., to 
Vaustone & Vaustone, 328 Park Ave. About 





$65,000. Noted June 5. 
*Conn., Hartford—Office — Connecticut 
Genl. Life Insurance Co., 64 Pearl St., let 


contract building 5 and 6 story, brick, steel 
and stone, brick foundation, on Elm St., to 
M. Eidlitz, 30 East 42nd St., New York 
City. Noted Jan. 16. 

*Conn., Hartford—Office—Hartford Fire 
Insurance Co., 125 Trumbull St., let con- 
tract building brick, concrete and _ steel, 
rein.-con. flooring, concrete foundation, on 
Farmington Ave., to M. Eidlitz & Sons Co., 
30 East 42nd St., New York City. About 
$1,000,000. Noted Aug. 14. 


*N. Y., Brooklyn—School—Y. M. C. A., 
1181 Bedford Ave., let contract building 3 
story, 75 x 100 ft., brick, steel and stone, 
brick foundation, on Bedford Ave. and 
Monroe St., to Wills-Egeloff, 101 Park Ave., 
New York City. 

N. Y., Buffalo—Theatre—J. Kozanow- 
ski, 754 Fillmor Ave., let masonry contract 
building 14 story, 54 x 135 ft., brick, rein.- 
con. and steel, rein.-con. flooring, concrete 
foundation, on Bway., to Metz Bros., Fill- 
more Ave. About $60,000. 


*N. ZT. Elmhurst — Temple—Mispah 
Lodge, F. & A. M., let contract building 2 
story, 50 x 100 ft., brick and steel, brick 
foundation, on Whitney Ave., to J. C. Wood- 
ruff, 1 Bridge Plaza, Long Island City. 
About $130,000. 


*N. Y., Jamaica—Theatre—Long Island 
Motion Picture Co., Inc., will build 135 x 
140 ft., brick, steel and stone, brick foun- 
dation, on Fulton St. About $250,000. Work 
will b= done by day labor. 
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*N. Y., Lackawanna—Temple—F. & A 
M. Lackawanna Lodge 887, let contract 
building 2 story, 50 x 100 ft., brick and 
rein.-con., rein.-con. flooring, concrete foun- 
dation, on Ridge Rd., to G. Schantz, Seneca 


St., Buffalo. About $75,000. 
*N. Y., Long Island City—Bank—Long 
Island City Savings Bank, Bridge Plaza, 


let contract building 4 story, 70 x 80 x 100 
ft.. brick, steel and stone, brick founda- 
tion, on Hunter Ave. and Academy PL, to 
Gillis-Campbell Co., 101 Park Ave., New 
York City. Noted June 19. 

*N. Y.. New York—Hotel—Warren & 
Wetmore, archts. and engrs., 16 East 47th 
St., let contract to Thompson-Starrett Co., 
49 Wall St., for 180 x 200 ft. brick, steel 
and stone, brick foundation, on Park Ave. 
and 5ist St., for D. M. Linard Co., c/o 
architects Noted Aug. 14. 

*N. Y., New York—Hotel—Three Hun- 
dred Five West End Corp., 200 West 72nd 
St., will build 14 story, 100 x 143 ft. brick, 
steel and stone, brick foundation, at 301- 
303 West End Ave. About $400,000. Work 
will be done by day labor. Noted Aug. 21 

*N. Y., New York—Office—Amerigus 
Realty Co., 71 Bway., let contract alter- 
ing 16 story brick and steel, at 32 Bway., 
to H. V. Vought Constr. Co., Grand Central 
Terminal. About $100,000. Noted Aug. 7. 


N. Y., New York—Office—One Hundred 
Ten William St. Corp. will build 18 story 
brick, stone and steel addition, brick foun- 
dation, on William and John Sts. Work 
will be done by day labor. Noted June 12. 

*N. Y., Pelham—School—Tooker & 
Marsh, archts. and engrs., 101 Park Ave., 
New York City, let contract to Moody Eng. 
Co., 90 West St.. New York City, building 
2 story, 168 x 171 ft., brick and steel, brick 


foundation for Bd. Educ. About $115,000. 
Noted Aug. 7. 

*N. J.. Maple Shade—School—Bd. Educ. 
let contract building 2 story, 63 x 113 ft. 
brick, to G. W. Shaner & Son, Palmyra. 
About $26,000. Noted Aug. 14. 

*Pa., Allentown—Theatre and Office— 


Wilmer & Vincent Theatre Co., 1451 Bway., 
New York City, let contract building 3 
story, 116 x 116 and 58 x 90 ft. steel and 
brick, on 5th and 6th Sts. here, to Ochs 
Constr. Co., 442 Wire St. Noted June 12. 

*Pa., Butler—Bank—Guarantee Safe Le- 
posit & Trust Co., 231 South Main St., let 
contract building 1 story, 60 x 98 ft., rein.- 


econ., steel, brick and granite, rein.-con. 
flooring, concrete foundation, on Jefferson 
St., to G. W. Stiles, La Salle St., Chicago, 


About $50,000. Noted Aug. 14. 

*Pa., Erie—School—Bd. School Dirs. let 
general contract for new East High School, 
to H. Shenk Co., 12th and Sassafras Sts., 
$868,736; heating and ventilating systems, 
to Gannon & Carey, 903 Parade St., $48,- 
000; plumbing to Huffman-Wolfe Co., Co- 
lumbus, O., $23,300. Noted July 24. 


*Pa., Phila. — Home G. I. Lovatt, 
archt., 418 Walnut St., let contract to P. 
J. and J. T. Whelan, Lincoln Bldg., con- 
structing several 3 story concrete and brick 
buildings, on Wyalusing and 49th Sts., for 
St. John’s Home. Noted July 24. 

*Pa., Phila.—Theatre—D. Hogan, 6943 
Columbia St., will build 1 story, 42 x 150 
ft., brick, stone and terra cotta, on 70th 
and Elmwood Sts. About $50,000. Work 
will be done by day labor. 

*Pa., Spring City — Infirmary — East 
Pennsylvania State Institute for Feeble 
Minded let contract building 2 story, 28 x 
170 with two wings, 40 x 80 ft. brick and 
stone, to F. Keiser, Pottstown, $157,300. 
Noted Aug. 7. 


*N. C., Troy—Court House and Jail— 
Montgomery Co. let eontract building 4 
story, 65 x 110 ft., rein.-con., steel and 
brick, rein.-con. flooring, rock, brick and 
concrete foundation, to J. W. Stout & Le., 
Sanford. About $125,000. 


*0., Canton — Locker Room — Penn- 
sylvania Lines West of Pittsburgh, Penob- 
scot Bldg., Detroit, let contract building 2 
story, 62 x 66 ft., steel and brick, rein.- 
con. flooring, concrete foundation, here, to 
Walbridge-Aldinger Co., 2356 Penobscot 
Bldg., Detroit. 


*0O., Cleveland—Church—Third Reformed 
Chureh, 1531 East 36th St., lot contract 
building. 1 story, 72 x 100 ft., rein.-con., 
steel and brick, on Eddy Rd., to D. Lind- 








horst Co., Amer. Trust Bldg. About $60,- 
000. Noted Aug. 14. 
*0O., Cleveland — Office — E. McGeorge, 


archt. 1900 Euclid Ave., let contract to W. 
I. Thompson Co., 6110 Euclid Ave., building 
2 story, 39 x 123 ft. rein.-con., steel and 
brick addition, for Parish & Bingham Co., 
10601 Madison Ave. About $75,000. Noted 
Aug. 14. 
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*0., Cleveland—Sa!esroom—p t 
archt., 608 Caxton Bldg, let , care 
Forschner Co, East 10th St. a St 
Ave., building 4 story, 20 x 1145 ; 
con., steel and brick, for L. Ma To iy 


About $50,000. Noted Aug. 14 a 
*Mich., Decatur—School—pRra 
contract building 2 story, rei: ‘. 
and steel, concrete foundatior H 
Vander Horst, Kalamazoo. A}, $64.80, 


Noted July 3. 


_x&Mich., Flint — Church — va Ley 
Schilling & Keough, archts., 11:5 7°)" 
Trust Bldg., Detroit, let contr 
boise Constr. Co., Flint, building 





and brick church, on Beach S 
Mathews congregation. Noted J); 1 
*Mich., Negaunee—Church, SS ), ‘ 
Parish Hoyse—Van Leyen,| S : — 
Keough, 1115 Union Trust Bldg. Perms 





let contract to Foster Constr ‘(> 1 
Grand St., Milwaukee, Wis., building ehyr.y 
60 x 120 ft., also parish house andj «o.- 
each 40 x 60 ft., rein.-con., brick st 
for St. Paul’s congregation. About $)-. 
000. Noted July 31. i 


* Mich., W ahjamega—Hospital_—_r 
Dunlop, archt., 709 Hammond Bldg Detroit 
let_ contract to Spence Bros. ] Bre “an 
Bldg., Saginaw, building 1 story, 43 x 263 
c.. brick, steel and rein.-con., concrete four 
dation, for Michigan Colony for Enpilepticc 
About $79,000. Noted Aug. 7. Aen 








Dp 





*Ill., Chicago—Hospital—D. S. Kafr; 
archt., 64 West Randolph St., let contra: 
to Ebenholtz & Jorgensen, 2757 W: 
Ave., for 6 story, 36 x 150 ft., rei 
tile and brick, rein.-con. flooring, concret, 
foundation, on Hoyne Ave. and Monroe & 
for West End Hospital, 2058 West Monr 
St. About $100,000. Noted June 5 


*Ill., Chicago—Sales—Foltz & Brand 
archts., 111 West Washington St., let . 
tract to A. Brundage, 110 South Dearbor: 
St.. for 3 story, 110 x 150 ft. rein.~ 
and brick auto sales and storage building 
concrete foundation, on 22nd St. and Unior 
Ave., for H. F. DuPont, of New York, « 
architects. About $125,000. Noted July 


*Ill., Joliet—Store—L. F. Beach & © 
let contracts building 4 story, 60 x 15 
ft., rein.-con., rein.-con. flooring. concret 
foundation, on Cass St. and Chicago Avi 
as follows: stone and carpentry, to A 
Groth & Co., Joliet; steel and erection t 
Joliet Bridge Co., Joliet. About $256, 
Noted June 26. 


*Ia., Marshalltown—Hospital—Sisters of 
Mercy, Davenport, let contract building 
story, 48 x 103 x 104 ft., rein.-con., brick 
and stone, here, to Lightner Bros., 611 S- 
curity Bldg., Cedar Rapids. About $200,- 
000. 


*Minn., Ely—School—Bd. Educ. let cor 
tract building 2 story, 141 x 150 ft. rein- 
con, and brick industrial school, to Madser 
& Peterson, 646 Builders’ Exch. Bldg 
Minneapolis, $168,580. Noted Aug. 14 


*Minn., Rochester — Hotel—Kahiler-Ro)- 
erts Corp. let contract building 8 story, ' 
x 140 ft., rein.-con., to G. Schwartz & Co 
Rochester. About $1,000,000. Cost plus 
percentage basis. Noted July 10 


Minn., School—Stat 
Bd. Control, St. Paul, received only bi 
building 3 story, 46 x 130 ft.,_ rein i 
and brick, here, from H. W. Seidlitz, Win- 
ona, $93,500. Noted July 3. 


*Neb., Blue Springs—School—Bi. Educ 
let contract building 3 story, 100 x 140 ft 
rein.-con., steel and brick, rein.-con flooring 
rock foundation, to J. P. Riddle, Douglas 
Blk., Omaha, $51,151. Noted Aug. 14 


*Neb., Omaha—Church—Our Lady of 
Lourdes Parish, 2118 South 32nd Ave., let 
contract buildng 1 story, 52 x 130 ft., brick 
and concrete foundation, on 32nd and Fran- 
cis Sts., to McGowan & Jacobberger, -:"' 
Meredith Ave. About $76,000. 


*N. D., Jameston — Hospital — ce 
Bd. Administration, Bismarck, let contrac 
building 4 story, 170 x 180 ft. concrete 
and brick, to State Hospital for Insane 
here, to W. J. Kearns Co., Valley Cit) 
About $150,000. Noted Aug. 7. 


*Wyo., Manville—Hotel—Niobrara_ In- 
vestment Co. let contract building 4 stor} 

























Winona—Normal 








State 


110 x 132 ft. concrete, to Casper Hom 
Builders, Casper. About $200,009; per 
centage basis. 

*xWyo., Worland—High Schoo) —— 
Educ., Washakie Co., let contract ' ae 


2 story, 76 x 130 ft. concrete, to Ven 
Billings, Mont. About $61,000. 
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Buildings (Continued) 


*Mo., Excelsior Springs—Hotel—A. J. 
pean, 1007 Waldheim Bldg., Kansas City, 
vill build 3 story, 30 x 130 ft., rein.-con., 
cstee! and brick addition to Plaza Hotel, 
! -con. flooring, rock foundation. About 
$100,000. Work will be done by day labor 


*Mo., St. Louis—Office—Consolidated In- 
vestment Co., Syndicate Trust Bidg., let 
contract building 7 story, 70 x 130 ft., brick, 
steel and conerete, rock foundation, at 301 
North 9th St., to J. Hill Constr. Co., Syn- 
dicate Trust Bldg, About $50,000. 


*Tex., Breckenridge—Bank— First Natl. 
Rank let contract building 50 x 100 ft. 
brick and stone, to J. N. Mayfield, Brecken- 
ridge. About $100,000. 


*Tex., Dallas—Office—Downtown Devel- 
opment Assn, let contract building 12 story, 
100 x 100 ft., rein.-con. and brick, rein.-con, 
flooring, on Main and Lamar Sts., to Gil- 
sonite Contg. Co., Great Southern Life 
Bldg. About $700,000, Noted July 17. 


*Okla., Durant—School—bBd. Educ. let 
contract building 3 story, 60 x 114 ft., rein.- 
con, steel and brick, rein.-con. flooring, 
rock foundation, to Manhattan Constr. Co., 
3rd and Fon du lac Sts., Muskogee. About 
$101,000, 

*Okla., Tulsa — Church — Centenary 
Methodist Church, 629 North Denver St., 
let contract building 2 story, 79 x 92 ft., 
rein.-con., at 621 North Denver St., to J. 
B. Wilson, 229 Lynch Bldg. About 
$135,000. 


Nev., Winnemuecca—Court House—Bd. 
Supervs. Humboldt Co. received lowest bid 
building 2 story, rein.-con., granite and 
tile, here, from H. S. Williams, Hearst 
Bldg., San Francisco, $126,000. Noted June 


19. 

*Ariz., Morenci—High School——School 
Trustees let contract building 2 story, frame 
and plaster, to L. Moore Contg., Two Re- 


publics Bldg., El Paso, Tex., represented 


by J. L. Westerman, Clifton About 
$110,000. Noted July 3. 
*Ore., Eugene—Gymnasium, ete. — Bad. 


Regents, University of Oregon, let contract 
constructing 3 story, 86 x 276 ft., gym- 
nasium and club building for women, brick, 
brick foundation, on campus, to W. O Heck- 
art, Eugene. About $200,000. Noted Aug. 7. 


*Cal., Eureka—Theatre—R. Swazey let 
contract building 40 x 130 ft., rein.-con., on 
4th and G Sts., to A. Anderson, Eureka. 
About $100,000. Ackerman & Harris, Hip- 
podrome Circuit, San Francisco, lessee. 


*Cal., Modesto—Store—G. Perley, 704 
12th St., let contract building 3 story, 50 
x 140 ft., brick, to G. J. Ulrich, 419 Syca- 
more St. About $60,000. 


*Cal, San Francisco—Office—Metropoli- 
tan Life Insurance Co., 600 Stockton St., 
let contract building concrete and steel ad- 
dition, to J. R. Furlong, Monadnock Bldg., 
$100,535. 


*xCal, San Rafael—Church—St. Ra- 
phael’s Parish let contract building rein.- 
con, ehurch, to J. L. McLaughlin, 244 
Kearney St., San Francisco. About $50,000. 


*xQue., Hudson Heights—School—-School 
Rd. Comrs. let contract building 3. story, 
40 x 50 ft., concrete, steel and brick, con- 
crete foundation, on River Rd., to D. W. 
Long, 240 William St., Montreal, and J. H. 
Hutcheson, 92 St. Ambrose St., Montreal. 
About $53,000. 


*Que., St. Anne des Monts—Church— 
Congregation of St. Anne let contract 
building 50 x 84 ft. concrete, steel and 
brick, concrete foundation, on St. Francis 
Xavier St., to A. H. Morin, Main St., Trois 
Pistoles, $139,750. 


*Ont., Sandwiech—School—Van _ Leyen, 
Schilling & Keough, archts., 1115 Union 
Trust Bldg., Detroit, Mich., tet contract to 
Wells & Gray, Bank of Commerce Bldg., 
Windsor, building 2 story, 60 x 85 ft., rein.- 
con, and brick, rein.-con. flooring, concrete 
foundation, on Wyandotte St., for Bd. Educ. 
\bout $60,000. Noted July 31. 


*B. C., Point Grey—School—Schoo! Bd. 
let contract building 3 story, rein.-con., 
rein.- con. flooring, concrete foundation, on 
Grerville and 25th Aves., to Hodgson, King 
ion 508 London Bldg., Vancouver, 


Federal Government Work 
PROPOSED WORK 


,Md., Annapolis—Boilers—Spee. 4025— 

Bureau Yards & Docks, Navy Dept., Wash.. 

ister to install 3 boilers here. About 
”, t 


———_—X—s—X—XSXS—aXa—Kn——EEEEESCO—™ 
ENGINEERING 
$$$. 











Spec 


House 
4026—Bureau Yards & Docks, Navy Dept., 


Md., Annapolis—Power 
Wash., D. C., plans to build, here. About 
$85,000. 

D. C., Wash.—Post Office—Post Office 
Dept. plans to build post office at 416 7th 
St.. S. W., complete with equipment, heat- 
ing, light, water, safe, pareel post and 
postal savings bank equipment and rural 
delivery fixtures. 

Va., Hampton Roads—Engine House, 
Blacksmith, Plumbing and Machine Shops 

Spec 4027—Bureau Yards & Docks, 
Navy Dept., Wash., D. C., plans to build, 
here. About $160,000. 

W yoming—Road Work—J. S._ Bright, 
dist. engr, U. S. Forest Service, 301 Custom 
House Bldg., Denver, Colo., soon receives 
bids grading 33.72 mi. sects. 5 to 9, Wind 
River National Rd., Tremont and Lincoln 
Counties, involving 144 acres clearing and 
grubbing, 155,600 cu.yd. earth and 3350 
cu.yd. rock excav., 5700 cu.yd. dry rubble 
masonry, four 10 ft. span, one 12 ft. span, 
two 16 ft. span, one 20 ft. span, three 30 
ft. span, two 40 ft. span and three 50 ft 
span bridges. Noted May 1 

Wyo., Laramie — Road Work — VU. S 
Forest Serv. plans to build 9 mi. Brooklyn 
Lake Rd., 24 ft. wide, Albany Co About 
$30,000. J. S. Bright, Tramway Bldg., Den- 
ver, Colo., dist. engr. 

Idaho—Road Work—U. S. Forest Re- 
serve plans to build 52 mi. highway into 
klk City. connecting with Lewis and Clark 
Highway. About $290,000 available R 
C. Schmelz, surv 

Wash., Puget Sound — Engine Room Ex- 
tension - Spec. 4024 - Bureau Yards & 
Docks, Navy Dept., Wash, D. C., plans to 
build About $40,000 

Cal., San Francisco—Aerial Defense 
Buildings—-Constr. Div., War Dept.. plans 
to build aerial defense buildings, to include 
three 60 x 400 ft. hangars, 100 x 150 ft 
machine and engine repair shop, 75 x 100 
ft. supply storehouse, 75 x 100 ft. barracks, 
administration building, guard house, 
photographic laboratory. officers’ quarters 
and 20 cottages. About $1,000,000 





BIDS DESIRED 
Vt.. St. Johnsburg—Post Office—Until 
Oct. 6, by Treas. Dept., Wash., D. C., build- 
ing post office, here J. A. Wetmore, 
superv. archt. 


Mass., Boston—Remodeling Hospital— 
Until Sept. 30, by Treas. Dept., Wash., D 
C., remodeling main building of U. S 
Marine Hospital, here. J. A. Wetmore, 
superv. archt. 

N. Y¥., New Vork—Dredge—Until Oct. 19, 
by U. S. Engr. Office, 39 Whitehall St., 
building and delivering dipper dredge; ad- 
vertised in this issue. 


Pa., Nicetown—Finishing Machine Shop 
and Heat Treatment Building and Half- 
Yard Runways—Until Sept. 2, by Office of 
Constr. Quartermaster, U. S. Midvale Gun 
Plant, building, here; advertised in this 
issue. 

Pa., Phila—Forge Shop Extension, Shell 
and Case Shop Buildings—Until Sept. 9. by 
Officer in Charge of Constr., Frankford 
Arsenal, building, here; advertised in this 
issue. 


D. C., Wash.—Sewerage System, Water 
Service Lines and Electric Lighting Plant 
—Until Sept. 18, by Comr. Indian Affairs, 
Wash., installing sewerage system, water 
service lines and electric lighting plant at 
Standing Rock School, N. D. 


N. C., Wilmington — Dredge, Ete. — 
Until Sept. 29, by U. S. Engr. Office, Wil- 
mington, purchasing clam-shell dredge Her- 
cules, steam launch Mercur and gasoline 
launch Frances; advertised in this issue. 


Ss. C., Charleston—Mechanical Stokers— 
Spec. 4010—Until Sept. 10, by Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
installing in Central Power Plant, here 
About $11,000; $10 deposit required for 
plans and spec. Noted Aug. 21. 


Fla., Key West——Development of Base— 
Spec. 3762—Until Sept. 17, by Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
developing base, here. About $1,670,000; 
$20 deposit required for plans and spec 
Noted Jan. 16 

La., New Orleans——Equipment—Spec 
3882-—Until Sept. 3 (change of date), by 
Bureau Yards & Docks, Navy Dept., Wash., 
PD. C., furnishing mechanical and electrical 
equipment for power plant, here. About 
$115,000: $30 deposit required for plans 
and spec. Noted Aug. 21. 


Wash., Puget Sound—Reciprocating Air 
Compressor—Spec. 3837—Until Sept. 24, by 
Bureau Yards & Docks, Navy Dept, Wash.. 
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ID. Cs installing, here. About $62,000; $1/ 
deposit required for plans and spec. Noted 
Aug. 21. 

Wash., Republie— Road Work — Until 
Sept. 3. oy Bureau Pub. Rds., 628 Post Of 
fice Bidg., Portland, Ore, grading 6 mi 
Laurier South-National Forest Rd. Ferry 
Co., involving 17 acres clearing, and 57,600 
cu.yd. earth and 8100 cu.yd, rock excay 


Cal., Mare Island—FElectric Lighting and 
Power Systems—Spec. 3982—Until Oct. 1 
(change of date), by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., installing 
here. About $25,000; $10 deposit required 
for plans and spec. Noted Aug. 14 


Hawaii, Pearl Harbor (Kauhua) —Tor 
pedo Track, Electric Trolley and Hoist and 
Gyro—Spec. 4008—Until Sept. 10 (change 
of date), by Bureau Yards & Docks, Navy 
Dept., Wash., D. C., building here About 
$25,000; $10 deposit required for plans 


and spec. Noted Aug. 7 


PRICES AND CONTRACTS AWARDED 
(x Indicates award of contract) 

Conn., Mystic—Post Office—Treas. Dept., 

Wash., D. C., received bid Aug. 25, build- 


ing post office, here. labor only. from J 
Miles & Son, 393 Main St Worcester. 


Mass., $32,707 Noted July 31 e 
N. Y., Stapleton — Water Supply Con- 
nections — Treas. Dept., Wash., D. C., re 


ceived bids Aug. 19, building water supply 
connections at U. S. Marine Hospital, here, 
from C. F. Mentsinger & Son, 354 Bway 
Brooklyn, $2755, (40 days); J. R. Proctor, 
Inc., 74 Courtland St., New York City 
$2982, (60 days); G. E. Engr. Co., 22 
Laight St.. New York City, $4988, (45 days) 
Noted Aug. 7 


Pa., Phila. - Boat Storage Building 
—Spec. 4012—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids building, 
here, (1) work complete, from 

Foulkrod Co., 1406 Commonwealth Bldg., 
(1) $306,460, (150 days); (2) add $19, 
deduct $14; (3) add $90, deduct $15; (4) 
deduct $11,780; (5) $6,785: alternative 
(1) $284,078, (150 days); (5) $6,431 

Stang & Mitchell, 733 Real Estate Trust 
Bldg., (1) $310,547, (180 days); (2) add 
$47, deduct $8; (3) add $2.60, deduct $0.10; 
(4) $10,357; (5) $11,267. 

Irwin & Leighton Co, 126 North 12th 
St., (1) $324,400, (150 days); (2) add 
$20, deduct $10; (3) add $1, deduct $0.10, 
(4) deduct $6500; (5) add $8000; (6) 
deduct $18,000. Noted Aug. 21. 

Pa., Phila.—Cranes—Spec 4013—Bu- 
reau Yards & Docks, Navy Dept., Wash.. 
dD. C., received bids installing traveling 
overhead cranes in boat and general stor- 
age building, (1) work complete, from 

Niles, Bement Pond Co., 111 Broadway, 
New York City, (1) $25,500, (120 to a 
150 days); (2) $8760; (3) $12,600; (4) 
$1700; (5) $12; Chesapeake Iron Works, 
Westport, Md., (1) $27,210, (120 days); 
(2) $9250, (3) $13,160, (4) $1600, (5) $40; 
Whiting Fdry. & Equipment Co., Harvey, 
Til., (1) $28,915, (2) $10,715, (3) $13,650, 
(4) $1050, (5) $12. Noted Aug. 21 


*Pa., Phila—Dredging—U. 5S Engr 
Office, Phila., let contract dredging in 
Schuylkill River, to Maryland Dredging & 
Contg. Co., Finance Bldg., Sects. 1. 4 and 
5, $.22 place, $.29 place and $.45 scow, re- 
spectively; Amer. Dredging & Contg. Co 
Mariner & Merchant Bidg., Sects. 2 and 
3, $.226 and $.298 scow, respectively. Noted 
July 31. 


D. C., Wash.—Canal Wall—Dist. Comrs., 
Dist. Bldg., received bids Aug. 19, recon- 
structing portion of canal wall west of 
Aqueduct Bridge, wall “A’’, (1) exeav.; (2) 
concrete, class “A”; (3) concrete, class 
“BY”; (4) rein. steel; (5) cofferdam; 
wall “B”; (1) excav.; (2) excav. above 
36; (3) rock excav., (4) concrete above 
36; (5) concrete below 36, from 


Hyde & Baxter. Wash., wall “A” (1) $5: 
(2) $20; (3) $17; (4) $0.08; (5) $5000; 
wall “B” (1) $5; (2) $15; (3) $20; (4) 


$15; (5) $15. 

W. F. Brenizer, 191 New York Ave., N 
B., Wash., (1) $4; (2) $30; (3) $25; (4) 
$0.07; (5) $13,500 

Piel Constr. Co., 2519 Edmondson Ave.. 
Baltimore, Md., wall “A”, (1) $6.61; (2) 
$30.74; (3) $20.88; (4) $0.09; (5) $5600; 
wall “B’ (1) $6.61; (2) $21.61; (3) $7.50; 
(4) $29.75; (5) $45.74. Noted July 31 


*D. C.. Wash.—Portable School Build- 
ings—Dist. Comrs, Dist. Bldg.. let con- 
tract furnishing 24 portable school bufld- 
ings, to Hyde & Baxter, Wash., $78,850. 


*D. C.. Wash.—Repairing Wharf—Dist 
Comrs., Dist. Bldg., let contract repairing 
sand and gravel wharf on Water St. be 
tween 9th and 10th Sts.. S. E., to J. Trout 
Constr. Co., Wash.. cut off piles, remove 
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of track, ete., $373 per M. B. M.; framing 
and emplacing all 12 x 12 in. timber, $24.60 
per M. B. M_; furnishing, framing and em- 
placing all except flooring, $128 per M. B. 
M.; furnishing and emplacing all flooring, 
removal of old floor, $114 per M. B. M.; 
furnishing and placing all hewn cross ties, 
$2.45 each; furnishing and spiking in posi- 
tion all steel rails, $98.50 per ton. Noted 
Aug. 7 


Va., Norfolk — Roofing — Spec. 4005 — 
Bureau Yards & Docks, Navy Dept., D. C., 
received bids Aug. 20, roofing emergency 
hospital buildings, here, from J. T. Davis 
Slate, 129 South Bromley Ave., Scranton, 
Pa., $24,706, (50 days); King Lumber Co., 
Charlottesville, Va., $36,900, (60 d ys); 
T. S. Gassner Co., 4545 Wayne Ave., Phila., 
$43,259, (60 days). Noted July 31. 

8. C., Charleston—Quay Wall—Spec. 3773 

—Hureau Yards & Docks, Navy Dept., 
Wash, D. C received bids building at 
Navy Yard, here, (1) work complete, from 
Smith, Hauser & Maclsaac., 18 East 
st. St.. New York City, (1) $365,152; 
80 days); (2) $55,494; (3) $46,305; (1) 
20; (5) $28; (6) add $0.47, deduct $0.37; 
) add $0.87, deduct $0.78 
Snare & Triest Co., 8 West 40th St., New 
fork City, (1) $387,400, (180 days); (2) 
55,000; (3) $42,000; (4) $320; (5) add 
25, deduct $20; (6) add $0.50, deduct 
20; (7) add $0.80, deduct $0.30. 
H. P. Converse Co., 31st St. and Colonial 
Ave., Norfolk, Va., (1) $550,000, (180 
days); (2) $60,000; (3) $40,000; (4) $300; 
(5) add $35, deduct $9; (6) add $1, deduct, 
$0.05; (7) add $1.60, deduct $0.05. Noted 
Aug. 14 


*xill., Cairo—Pump, 
Wash., DPD. C., let contract 
motor driven triplex pump, 
Oftice and Custom House, 
Shea, 1203 Washington 
Noted July 17 

*Wyo., Hardin—Canal Improvements— 
U. S. Reclamation Serv., Billings, Mont., 
let contract building Frannie Canal of 
Shostone Project, to F. Briggs, Deaver, 
Schedule (1), $1150; E. R. Parsons, Edgar, 
Mont., and J. Smith, Fromberg, Mont., 
Schedules (3), (15) and (16), $4110; N. S. 
Bean, Warren, Mont., $1173; Riley Bros., 
Warren, Mont., Schedules (4), (5) and (11), 
$3935: H. Downer, Deaver, Schedules (6), 
(7), (8), (12), (18) and (14), $6214; A. 
Gillis, Box 705, Billings, Mont., Schedules 
(9) and (10), $2658: W. A. Bullard, Box 
73, Kane, Schedule (17), $1490. 

*Ore., Klamath Falls—Dyke—Dept. of 
Interior, Wash., D. C., let contract dyking 
2500 acre swamp between Rattle Snake 
and Hank's Points, here, to J. F. Adams 
About $30,000. 

Cal., Mare Island—Completing Structural 
Shop—Spec. 3719-——-Local Navy Yard re- 
ceived bids Aug. 12, completing 300 x 600 
ft. structural shop, from Clinton Constr. 
Co., 140 Townsend St., $491,000; Lange & 
Bergstrom, Sharon Bldg., $506,453; Lind- 
gren Co., Monadnock Bldg., $521,000. Con- 
we all of San Francisco. Noted Aug. 


41 
a 
$3 
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ete.—Treas. Dept., 
installing new 
etc., in Post 
here, to J. J. 
Ave., $3250. 


Miscellaneous 


PROPOSED WORK 


Coal Trestle — Easthampton, Mass. — 
Hampton Co., Hampton Mills, soon receives 
bids building concrete and_ steel coal 
trestle, here. About $15,000. McClintock 
& Craig, 33 Lyma St., Springfield, engrs. 


Foundation—Providence, R. 1I.—Kendall, 
Taylor & Co., engrs. and archts., 93 Fed- 
eral St., Boston, soon let contract build- 
ing foundation for 5 story, 78 x 143 
ft. brick, rein.-con. and steel, rein.-con. 
flooring. concrete foundation, for Rhode 
Island Hospital, Eddy St. Total cost, $150,- 
090. Noted Mar. 13 under “Buildings.” 


Transmission Lines — Riversville, 
Va.—‘“‘See Industrial Work.” 

Parks—Perry, Okla.—City voted $10,000 
bonds to improve parks. 


Amusement Park—Pocatello, Idaho—C. 
W. McGillis, 50 East 5th St. and C. Evans, 
both of Salt Lake City and B. Slater, Po- 
catello, organized local company and hav- 
ing preliminary plans prepared for amuse- 
ment park, to include 80 x 120 ft. swim- 
ming pool, playground athletic apparatuses, 
water and light systems, etc. About 
$100,000. 

Lighthouses—Ottawa, Ont.—Dept. Naval 
Serv. plans to build automatic lighthouses 
near Ft. Churchill, by which horns, sirens, 
lighthouses, etc., are to be electrically con- 
trolled from shore by submarine cable. 
About $50,000. 
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BIDS DESIRED 


Street Lighting System—Dell Rapids, 8. 
D.—Until Sept. 9, by city, for installation 
of ornamental series street lighting sys- 
tem consisting of 130 c.i. posts with lamps, 
lamps’ sockets and globes, cut outs, 2 
switch boards, meters, transformers and 
steel tape lead covered cables ta ie 
Larson, mayor 


Paving Materials—Portland, Ore.—Until 
Sept. 2, by S. C. Pier, city purch. agt., fur- 
nishing crushed rock, rock screenings, sand, 
gravel and filling material for period of 3, 
6, 9 and 12 months respectively. About 
$25.000. O. Laurgaard, city engr. 

Bay Improvements—Newport Beach, Cal. 
—Until Sept. 3, by L. H. Wallace, for im- 
provement, development and protection of 
Newport Bay, as follows: (1) extension of 
jetty and construction of jetties and revet- 
ments and other improvements at proposed 
mouth of Santa Ana River, (2) construc- 
tion of dam at Bitter Point, (3) excava- 
tion at proposed mouth of Santa Ana 
River, (4) dredging channel at Newport 
Bay, (5) dredging channel over bar, (6) 
building wharf and warehouse, (7) build- 
ing spur track at wharf. Bids will be re- 
ceived and considered for all of project, 
or for any part or parts thereof. Leeds 
& Barnard, Central Bldg., Los Angeles, 
consult. engrs.; advertised in this issue. 

Wharf—Meteghan, N. 8.—Until Sept. 17, 
by R. S. Desrochers, secy. dept. pub. wks., 
Ottawa, Ont., repairing and renewing wharf 
here. Noted Aug. 14. 

Breakwater—Petit 
Sept. 16, by R. C 
pub. wks., Ottawa, 
water here. 

Breakwater—Quaco, 
ty =. CS. 
wks., Ottawa, 
breakwater here. 

Wharf—St. Jean d’ Orleans, Que.—Until 
Sept. 3, by R. C. Desrochers, secy, dept. 
pub. wks., Ottawa, Ont., building and re- 
pairing wharf here. 

Wharf—Naramata, B. C.—Until Sept. 22, 
by R. C. Desrochers, secy. dept. pub wks., 
Ottawa, Ont., building wharf, here. Noted 
June 26. 


Rocher, N. B.—Until 
Desrochers, secy. dept. 
Ont., repairing break- 


N. B.—Until 
Desrochers, secy. dept. 
Ont., rebuilding 


Sept. 
pub. 
eastern 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


* Tank — Waterville, ,» Me.— Wyandotte 
Worsted Co. let contract for 115,000 gal. 
storage tank, concrete, to T. IL. Ellis, 171 
Westminster St:, Providence. 

*Coal Trestle—Chicopee Falls, Mass.— 
Chicopee Mfg. Co., West Main St., let con- 
tract building rein.-con. coal trestle, to F. 
T. Ley & Co., Inc., 499 Main St., Springfield. 
About $10,000. 


*Tank—Bristol, R. L—Natl. India Rub- 
ber Co. let contract for 150,000 gal. stor- 
age tank, concrete, to T. I. Ellis, 171 West- 
minster St., Providence. 

*Granite Curbing — Providence, R. I. — 
City let contract furnishing 11,000 ft. 
granite curbing, to R. B. Marriott & Sons, 
Oneco, Conn. Cost $11,000. 


*Tank—Providence, R. I.—Amer. Silk 
Spinning Co., Admiral and Whipple Sts., let 
contract for 80,000 gal. oil storage tank, 
concrete, to T. I. Ellis, 171 Westminster St. 


*Tank—W oonsocket, R. L—Alsace Wor- 
sted Co., East School St., let contract for 
110.000 gal. storage tank, concrete, to T. L 
Ellis, 171 Westminster St., Providence. 

*Tank—Woonsocket, R. I.— Montrose 
Worsted Co., East School St., let contract 
for 45,000 gal. storage tank, concrete, to 
T. I. Ellis, 171 Westminster St., Provi- 
dence, 

*Tank—W oonsocket, R. I.— Rosemont 
Dyeing Co., East School St., let contract for 
92,000 gal. storage tank, concrete, to T. I. 
Ellis, 171 Westminster St., Providence. 


Tracks—Brooklyn, N. Y.—J. H. Delaney, 
comr. transit constr., 49 Lafayette St.. New 
York City, received lowest 3 bids Aug. 19, 
furnishing and installing tracks for portion 
of Culver Rapid Transit R.R. extending 
over and along Shell Rd. and West 6th 
St. from point near Ave. X to Sheepshead 
Bay Rd., from Slattery Eng. & Constr. Co., 
7 East 42nd St., New York City, $58,829; 
Ward & Tully, 2047 West 11th St., $69,561; 
T. Crimmins Contg. Co., 624 Madison Ave., 
New York City, $90,461. Noted Aug. 7. 


*Bulkhead—New York, N. Y.—M. Hurl- 
burt, comr. docks, Pier A, Battery Pl. 
North River, let contract furnishing labor 
and material for building bulkhead plat- 
form between East 79th and East 80th Sts., 
East River, and depositing riprap thereat, 
to Riverside Contg. Co., 39 Cortland St. 
About $10,000. Noted Aug. 7. 
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*xLumber and Piles—New York, \_ \ 
Dept. Docks and Ferries let contra 
nishing and delivering lumber and ; 
Central Timber Export Co., 115 Bway 
586. Noted Aug. 21. 

*Plumbing—New York, N. y. 
Educ. let contract for plumbing and 
age of addition to and alterations j; 
No. 6, on Tremont Ave., Bronx Boro 
J. Kenney, 236 West 20th St. About $4 
Noted Aug. 21. 

*Pier—Jersey City, N. 3.—Centra| 
road of New Jersey, Pier 14, North | 
let contract building rein.-con. and 
pier, to Westinghouse, Church & Ke, 
Wall St., New York City. About $35 09 

* Foundation, ete.—Erie, Pa.—Dirs | 
Co. Poor Dist. let contract building founds. 
tion of Erie Co. Almshouse, also constryot 
ing power plant and laundry, for sam 
Constable Bros., 5th and Sassafras 
About $118,900. 


* Heating and Ventilating Systems—bErie 
Pa,—See “Buildings.” , 


Tracks—Phila., Pa.—Dept. City Transit 
1211 Chestnut St., received bids construct- 
ing tracks of Frankford Elevated Ry. on 
elevated structure on Front St., Kensington 
Ave. and Frankford Ave., between Callow 
hill and Harrison Sts., about 5.6 mi. long, 
Contr. No. 562, from Snare & Triest, Penn- 
sylvania Bldg., $462,010, M. and J. B 
McHugh, 892 North Market St., $521,828 
North Amer. Ry. Constr. Co., 1320 Monad- 
nock Blidg., Chicago, $539,339. Noted 
July 24. 

*Pier — Baltimore, Md. — Baltimore & 
Eastern Shore Ferry Co., Inc. 110 East 
Lexington St., let contract building 1200 
ft., rein.-con. and timber pier, 35 ft. wide 
including frame shed on each end, north of 
Bay Shore Park, to McLean Contg. o., 
1412 Fidelity Bldg. Cost between $75,000 
and $100,000. Cost plus percentage basis 


*Cast Iron Pipe—Detroit, Mich—J. \ 
Martin, comr. purchases & supplies, Munic- 
ipal Courts Bldg., let contract to Amer 
Cast Iron Pipe Co., 512 1st Nat. Bank Bldg., 
Chicago, furnishing 500 tons 6 in. ci 
water pipe, $0.83 per ft. and 500 tons 8 
in. ci. pipe, $1.19 per ft. Noted Aug. 14 


*Greenhouses—St. Louis, Mo.—H. Knoll, 
800 Kansas Ave., will build 1 story, con- 
crete and glass greenhouse, ete. Work will 
be done by day labor. About $10,000 


*Lumber—St. Louis, Mo.—City let con- 
tract furnishing various kinds of lumber, to 
Boeckeler Lumber Co., Hall and Mallinck- 
rodt Sts., $588,175. 


*Stone—Souris, P. E. I.—Dept. Pub. 
Wks., Ottawa, Ont., let contract delivering 
and placing stone on portion of seaward 
side of breakwater here, to Phillips & 
Mutch, Charlottetown. About $53,800 
Noted May 22. 


* Wharf—Berthier, Que.—Dept. Pub 
Wks., Ottawa, Ont., let contract building 
and repairing wharf here, to N. Letourneau, 
Montmagny, $17,556. Noted July 3. 


*Caissons, etc. —Grand Mere, Que.—Lau- 
rentide Co., Ltd., McGibbons St. and 3rd 
Ave., let contract sinking caissons, 60 ft 
long, 10 ft. wide, 40 ft. deep below water 
level, and building piers for new tail race 
block, to Fraser, Brace & Co., St. Patrick 
St., Montreal. About $150,000. 


*Wharf—Ste. Anne de Beaupre, Que. 
Dept. Pub. Wks., Ottawa, Ont., let contract 
rebuilding and repairing wharf here, to 
O. Poliquin, Portneuf, $26,201. Noted 
July 10. 


*Heating Tunnel—Ottawa, Ont.—Do- 
minion Government let contract building 
heating tunnel on Wellington St., to Doran 
& Devlin, Sparks St. About $15,000. 


*Wharf—Thessalon, Ont.—Dept. Pub 
Wks., Ottawa, let contract building wharf 
here, to A. G. Tweedie, Saulte Ste. Marie 
About $10,000. Noted June 26. 


*Pier—Toronto, Ont.—Dept. Pub. Wks. 
Ottawa, let contract rebuilding portion of 
superstructure of east pier at eastern en- 
trance of Toronto Harbor, 400 ft. long, to 
Cc. S. Boone Dredging & Constr. Co., Ex- 
celsior Life Bldg., $31,095. Noted July 10 


* Wharf—Comax, B. C.—Dept. Pub. Wks., 
Ottawa, Ont., let contract repairing wharf 
here, to Fraser River Pile Driving Co. 
Ltd., New Westminster. About $17,400 
Noted June 26. 


* Wharf—Saanichton, 1 
Wks., Ottawa, Ont., let contract repairing 
wharf here and at Sydney and berts 
Bay, to McDonald, Watson & Whittier, 52! 
Sayward Bldg., Victoria, $10,948. Noted 
July 10. 
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| OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS. BUILDERS 
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Price advances are indicated by heavy type: declines by italics. 


PIG IRON— CAST-IRON PIPE—The following are prices per net ton for carload lots: 
Current One Month Ago ——New York 

CINCINNATI One Month One St. San Fran- 
No. 2 Southern ; 35 $30.35 Current Ago Year Ago Chicago Louis cisco Dallas 
Tnchern Basie. Piece se eee 55 27.55 $57.30 $55.30 $64.75 $58.80 $52 00 $77 55 $65.00 
soahers mates ee 55 28 55. 6 in. and over..... 54.30 52.30 61.75 55.80 49.00 74.55 62.00 

Gas pipe and 16-ft. lengths are $1! per ton extra. 
NEW YORK, tidewater delivery shelisel 


2X Virginia (silicon 2.25 to 2.75)... .... rs 40 : PIPE—The following diseounte are for carload lots f.o.b. Pittsburgh: bering 
Southern No. 2 (silicon 2.25 to 2.75) .......... 20 20 card of National Tube Co. for steel pipe, Cardry A. M. Byer’s Co. for iron, both 
. dated Mar. 21, 1919 
BIRMINGHAM BUTT WELD 
No. 2 Foundry eles : 27 75 . 00 Steel Iron 
Inches Black Galvanized Inches Black Galvanized 
PHILADELPHIA . } and} . 503% 24% 2 to Ih .. ING 234% 
Eastern Pa casa Vecnustenoes 30.65* 30.65 4 344% 40% 
Virginia No. 2... 32.10-34. 10+ 32. 10-34 10 573% 44% 
Basic. : eS 30.90* 30.90 
See NN, sy 6 oS av veccat 64095 29.90* 29.90 LAP WELD 
s 501% 3507 2 324% 
CHICAGO . 534% 41% 2} to 6 344% 
No. 2 Foundry Local. , ‘ 26.75 " hi aad oe a ae een 
ie 3 Reumiie Sothern 00 3800 BUTT WELD, EXTRA STRONG PLAIN ENDS 
463% 29%; ito |} 393% 
PITTSBURGH, including freight charge from the 514% 39°; 
Valley }. . 553% 43% 
2 Foundey Valley...............seeseeees . LAP WELD, EXTKA STRONG PLAIN ENDS 
asic : { ; . " 
Bessemer 2 , 81% 370% 2. ts 33129 201% 
s - 2} to 4..... 1% 40° 2} to 4 47 2349 
*F. o. b. furnace. t Delivered. 4} to 6.. 501% 390; i to 6. 3440, 221% 
———————_——_———————————————_ ————= Molleabie fittings. Class B and (, banded from New York stock sell at list 
RAILWAY SUPPLIES 2% off. Cast iron, standard sizes, 20°. off 
CLAY DRAIN TILE—The following prices are per 1000 lin.ft.: 
——New York—— — 
STEEL RAILS—The following quotations are per ton f. o. b. Pittsburgh ” "4 yne San 
and Chicago for carload or larger lots. For less than carload lots 5c. per 100 1b. is | Size, In. Current Year Ago St.Louis Chicago Francisco Dallas 


charged extra: a 3 
— Pir —— chiens — |} eo ee ee ee se Sat 


= we | koe 3 
Cumest Youths Curt Yareo | fo BB OGB BE Be Ge Be 


Standard bessemer rails $45.00 $55.00 $45.00 $65.00 a 3 13 ; 
Sepenee, oraaneen raile......... 47.00 57.00 47.00 67.00 s Si ccnpe aula — = ‘ nar 160.60 60.80 id 150.68 133.96 
* * 
Light rails” Wen os + a +t 3 hae” | SEWER PIPE—The following prices are in cents per foot for carload lots 
Light rails, 25 to 45Ib........... 2.45* 3.00 2.70* 3. 00* —_—New York-—— 
*Per 100 Ib Cue a 
ss : : 7 Size, In Current YearAgo St.Louis Chicago Francisco Dallas 
0.09 , 0.13 
TRACK SUPPLIES—The following prices are base per 100 lb. f.0.b Pitts- : . ” * te ‘ : 132 
burgh for carload lots, together with the warehouse prices at the places named: cashiianhee 135 . 189 oe 207 
. 189 207 
294 ‘ 2875 
a eer .441 ‘ ‘ $135 
‘ Spies . 567 51 
$3.90 $4.27 $4.44 65.65 | 15.... : 7 7475 
4.90 54 Premium 6.65 | 9775 
15 


——Pittsburgh—— San 
One Year Fran- 
Current Ago Chicago St. Louis cisco 
Standard spikes, %-in. and larger $3.35 
1 Seer 4.35 . 
Standard section angle bars i 4.22 Premium 4.60 
plocstaoeaie 495 


i 

1 

| 3 
RAILWAY TIES—For fair-sized orders, the following prices per tie hold: — 148 2. , 5875 

3 

4 

4 


7In. x 9 In. 6 In. x 8 In : 3 15 
i ; by 8 Ft. 6 In. by 8 Ft. | fees 3 5875 
Chicago.......... Plain $1.48 $1.33 3 12 
San Francisco... . Douglas Fir—Green 1.42 1.00 
San Francisco..... Douglas Fir—Creosoted 2.12 2.00 | Boston... 0.078 351 


Prices per tie at Missouri mills; St. Louis prices about 25¢. higher: Bt. Paul.. 2 ' : < 


Untreated A Grade White Oak Untreated A Grade Red Oak Denver 105 425 
6x8x8 6x8x8 7 * Seattle . 3 64 


No: t... << | Kansas City 12 ; 50 
No oh ees oy er ree $0 Nin “ vevegee es $0. 63 | Tos Angeles 0825t 44 
NO. Srantua No. 3 rs : oo "35 New Orleans. os 50 per cent. off 
Se RE EROS ch kt ; ness — Cincinnati. ..... .08 1215 159 seus 
7x9x8 whit ; . | Atlanta ‘ ee 34 5 
7x9x8 be poet 4) y eae eal ei | ‘ Montreal 58 per cent. off 


: Detroit. .... 081 1215 . 189 .3645 
Note.—Add 36c. each for treatment. addicene. ; 14 171 .266 513 


t+in., 6-in., 30-in. respectively. 


ciate ROAD AND PAVING MATERIALS 


STEEL—From warehouses at the places named the following di ts hol rc eniaiessceeeniaeae eames serene Saini anna 
for steel pipe: e © following discounts hold | 264D O1LS—Following are prices per gallon in tank cars 8000 gal. minimum 
Black to f.o.b. place named: Current One MonthAgo 
; ; New York Chicago St. Louis | New York, 45-65% asphalt cchctieg wie aux) a $0. 045 
\ to 3 in. butt welded 57.5% 45% New York, liquid asphalt Miketivkt<t24 .06 . 06 
‘} to 6 in. lap welded 53.5% 41% New York, binder. ...... 
: | oe York, oe Ey 
Galvanized —... | St. Louis, 40% asphalt 
ee NewYork Chicago —8t. Louis | Chtceap, aa ———_ 
}'o 3 in. butt weldea 31% 44%, 301% | Dellae 40-50% acthaly 
2} to 6 in, ' 2 ¢ He Dallas, 40-50% asphalt. 
lap welded 27% 41% 271% | Dallas, 60-70%, asphalt. 


95% asphalt, per bbl..... ee 


Malleable fittings, Class B and C, from New York stock sell at +124% list Nas, 75-90% 
orices. Cast iron, standard sizes, 10% off. ee Tr = Francisco 72 95% 








—ooo—oeeeele_e_eoe=Eeo5™*melh_le__— 
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ASPHALTUM—Price per ton in packages and bulk in carload iots: 


Brand Package Bulk 
New York.. Texaco 18 00 £14.00 
Chicago a eae Mexican 33.00 31.00 
san Francisco. ....... California 17.00 13.75 
Pi Cousactecneshiaws Texaco and Mexican 32.00 30.00 
ar D grade 23.50 errs 
TN 60 seueses Trinidad 45.00 
ON SST California 38.00 
St. Paul hewses Mexican 21.00 — 
Kansas C ‘ity eu seas Mexican 26.00 24.00 
Atlanta Standard 24.00 19.80 
New Orleams............. 16.50 4 
OE, CANEB 6.05 awe Stanolind 24 90 18.40 
Es ndik-wlgtis , Bermudez 48 00 ; 
BRaltimore......... ae Manco 43 00 ‘ . 
Los Angles........ rink 13.50 
Montreal,....... 18.70 
PAVING STONE— : aaa . 
. About 4x8x4 dressec $2.45 sq.yc 
Chicago......... About 4x8x4 common 2.20 sq.yd. 
San Francisco......... ... Basalt block 4x7x8.. 57.75 per M 
Kansas City.......... Granite 3.00 sq.yd 
DD: cede ae Kew 5-in. granite....... 110.00 prM 
NE hs oss Sandstone. 1.75 sq.yd 
PE Sc kaon senuind ubbsxn sss ona%s Granite 1.85 sq.yd. 
NEED: 60864. o5s0 Granite, small 2.75 sqyd 
Paltimore.......... Common ; 2.25 sqyd 
Montreal..... . Granite 5.99 sq yd 
FLAGGING— cone $u.21 sqft. 
Manhattan 22 sqft 
New York........ Queens, 5 ft. square 23 = sq ft. 
| 5x20-in. eross-walk 75 lin.ft. 
Chicago......... 18 in. wide 70 lin-ft. 
wooD BLOCK PAV ING- Size of Block Treatment Per Sq.Yd. 
New York. : 34 16 $3.25 
New York.... ‘ oiéenas tae 16 3.50 
Chicago........ Je da wo cs , «1G 16 3.10 
CD ocsnwess ‘ Abit daes 34 16 2.95 
ED, scicnsiss sta City specifications 3.10 
DES atc anknthus sonsaneenee ke 34 16 2.45 
DE sam sabi holed ths ee sneaks ¥ 4 16 2.70 
ES cccaebabiws saa oan kOR> & 4 16 2.55 
eo. en cb atensw sie su wea 6% o 16 3.00 
CE Riccusk\.oaiacsk Ron cng 3} if 3.13 
ate aettnares ae 3} 16 2.25 
RS. 654 SiaKe or cke cen ie 3 16 2.63 
LS Se6o4c asa binsnvek ows 4 16 3.00 
DL ccsecehkibdassss beac ka ss 34 18 3.17 
RN eke al ie ae a lh nga 4 18 3.56 
Rad + incahke sa aeke ee ye 34 16 3.60 
BROMBIORL, . 2. 005s en snveseeess 5 16 4.60 

















—_-———— Gravel —— 
——14 In. ———— —tIn—~. —Sand— 
One Yr. One Yr. One Yr. 
Current Ago Current Ago Current Ago 
New York $2.00 $2.00 $2.00 $2.00 $1.25 $1.25 
Denver 1.60 1.60 1.60 1.69 1.25 1.10 
Chicago 1.35 1.45 1.35 1.45 1.35 1.45 
ansas City 2.50 2.15 3.00 2.60 1. 00t 50t 
St. Louis* 1.78 ,.22 1.82 1.35 1.68 45 
Seattle . 1.25 1.00 1 25 .25 1.25 ‘29 
Dallas 2.50 2.00 2.50 2.00 2.25 1.40 
St. Paul 1.25 1.25 1.35 1.50 60 60 
San Francisco 1.15 1.20 1.15 1. 20 33 1.20 
Boston 1.6) 2.00 1.60 1.75-2 1.00 1.00 
New Orleans 2. 40 1.50 2.40 70 1.20 2.25 
Atlanta 2.00% : 1. 10t 
Detroit 2.00 2.00 2.00 
PR Co. centhanes 1 54 1.75 65 
DI. 5k oi dae heat 1. 20¢ 1.103 : 
*Fine white sand, Pacific and Ottawa per ton, *6. +Kaw River sand is $1.50 
per yd. per ton. 
CRUSiiED STONE—Price for cargo * carload lots is as fo llows, me rcu. yd.: 
—_——- n.—— ~ 3 In.—_——— 
Current One Year Ago Current One Year Ago 
a eee $1. vo 75 $1.70 $'.75-1.85 $1 85 
nwa heme 1. 1.20 1.30 1.20 
ee eee 1 50 1.08 1.50 1.08 
Dallas BO ee 2.70 1.51 2.70 1.55 
San Francisco........ 1.50 1.20 1.50 1.20 
Boston 3.00* del) 1.75 3. 00* (del) 1.75 
St. Paul (lime) 1.15t 1.15 1.25 1.40 
Denver : 1.60 1.60 1.60 
Kansas City 1.90 1.70 2.00 1.80 
Seattle 1.50 1.30 1.50 1.30 
Atlanta 2.25 1.50 2.35* 
New Orleans 4.00 4.35 ; 
Los Angeles 1.20 1.50 1.20 1.60 
Detroit 1.065 1.65 ‘ 
Paltimore 1.25 1.50 
Montreal 1.90* 2.15* 
*Per ton. tLimestone; traprock, $1.60 and $1.80 per ton for 1} and }-in 


LIME— Warehouse prices: 


Hydrated per Ton Lump per 200-Lb. Barrel 


Finished Common Finished Common 
New York $17.50 $14.50 2.90* $2. 65* 
Kansas City 21.00 21.00 2.30 2.20 
Chicago 18.00 17.50 1.80 1.10 
St. Louis 22 00 18.00 ai 2.00 
Boston 22.75 18.25 3.75* 3. 40* 
Dallas 30.00 275 , 
Cincinnati 13 60 11.95 13.70% 10.70} 
San Francisco 30 00 cee 2.803 es 
St. Paul 23.00 20.00 1.60 1.50 
New Orlcans 17.50 Rae 2.20 
Atlanta 1.90 1.80 1.95 
Detroit 20.00 18.40 3. 00* 3.00* 
Seattle 30.00 i 3.05t 2. 80+ 
Los Angeles ; 3.05¢ 2. 80t 
Raltimore 18 75 13.75 -* 11.37 
Montreal 20 00 20.00 15. 00f 15.00} 


* 300-Ib. barrels. + Per 180-Ib. barrel. 
NOTE—Refund cf 10c. per barrel. 


t Per ton 
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NATURAL CEMENT—Price to dealers for 500 bbl. or over, fo} 


of bags: 

St. Paul (Austin) ; 
Kansas City (Ft. Scott). 
New Orleans 
Atlanta (Magnolin) 








POR’ r TLAND Cc EMENT—Current prices are for barre Is it in catload \ 


bags, to contractors: 





Current One Month Ago One 
Without Bags Wit 
ke... SEP on eee $2.30 $2.30 $3 

EMS ‘yb swab sw ae'sig we 2.27 2.27 2 

CNTs ius ED Rnb Giauere.e 8 oe 9 2.42 2.42 3 

NG win aGa ede hap ss 8968 2.00 2.00 2 

a See 2.05 2.05 2 

Cleveland.......... 5 nee 2.32 2.32 2 

a as a setwae eeee-arn.e 2.08 2.08 2 

Indianapolis......... 2.27 2.27 2 

| ree 2.12 2.12 2 

I cc 0acwwees 0 0a's.es 2.11 2.11 2 

Re Oh hs pas ewhe oe cnwe es 2.10 2.10 2 

I lt Raa ia a wikia acute 2.12 Z.e 2 

Cedar Rapids........ 2.18 2.18 2 

Davenport. .....s.0.- 2.14 2.14 2 

NES os 5-w:n6 sao 2.20 2.20 2 

San Francisco. ...... ie 2.43 2.43 2 

RT CIID io 0500 n one aviins 2.36 2.36 

St. Paul...... 2.20 2.20 2 

Denver kiconaand tale tees 2.67 2.67 3 

Kansas City. 2.26 2.26 2 

PD neexnavceua ss <'s 2.53 2.53 3 

LE cites s o's ances Sinai h 2.03 2.03 2 

AGanta....... 2.50 2.50 

IN. 6086505000 , 2.90 2.90 2 

Los Angeles... 2.78 2 
NOTE— Bag chs arge is is ge nerally 15e. each. 

TRI ANGLE "MESH- Price per 100 sq.ft. in carload lots: 

PLAIN 4INCH x +INCH MESH 
Sectional Area 
Style Square Inches Pitts- St. 

Number per Ft. Width burgh New York Chicago Louis Dallas 
032 © 032 $0.92 $1.16 $0.98 $0.99 $1.13 
049 0.049 1.18 1.48 1.26 1 26 1. 43 
068 0.068 1.44 1. 86 1.33 1.56 1.79 
093 0.093 1.85 2.39 1.97 2.00 2.41 
126 0.126 2.28 3.02 2.43 2.47 2.92 
153 0.153 2.72 3.59 90 2.95 3.48 
180 0.180 3.12 4.13 3.33 3.39 3,99 
245 0.245 4.12 5.44 4.40 4 47 5.27 
287 0.287 4.76 6.29 5.08 5.16 6.10 
336 0.336 5.52 7.30 5.89 5.99 7.06 
395 0.395 6.40 8.45 6.83 6.94 8.19 

PAVING 
036P 0.036 $0.71 $0.92 $0.76 $1.77 $0.80 
053P 0.053 1.00 1.28 1.06 1.08 1.12 
072P 0.072 1.26 1. 66 1.34 BY 1. 46 
097P 0.097 1.62 2.12 1.73 1.76 1.88 
049R 0.049 1.00 1.28 1.06 1.08 1.12 
067R 0.067 1.26 1.65 1. 4 1.37 1. 46 
089R 0.089 1.62 3.11 R 1.76 1.88 


Made in 16-, 20-, 24-, 28-, 32-, 
150-, 200- and 300-ft. le ngths. 


EXPANDED METAL LATH—Prices in carload lots per 100 ye yd. for 


are as follows: 


73 
36-, 40-, 44-, 48-, 52- and 56-in 


Galv anized is about 107, higher 


—— New York — 
One 
Year Ago Chica 


Cur- 

Gage Weight rent 
27 233 $29.10 
26 250 30.45 
25 300 31.90 
24 340 33.50 
zc 450 36.60 


$34. 
35, 
36. 


37. 
40. 


° 
0 $29 00 
23 30.50 
51 32.00 
73 33.00 
48 


About 10% additional for smaller quantities. 








St. 
Louis 
$29.00 
30.00 


San 
Francisco 
$34.00 
35.00 
37.00 
40.25 


— 


10 


” 


wwrr——s > 


width in roils 


painted 


Dallas 
$32.75 
34.5 50 
36 
39 
43 


wrens 


5 
0 


BARS, CONCRETE REINFORCING—Following quotations are per !00 It 
ROLLED FROM BILLETS 


Mill 

Puisbersh 
3 % 35 
; 2.40 
se : ’ 2.45 
a, 2.60 
2.85 


In. 
and oa r 


Cur- 
rent 
$3.37 
3.42 
3.47 
3.62 
3.87 


One Year St. 
Ago Chicago Louis 
$4.144 $3.37 $3.68 
4.195 3.42 3.94 
4.244 3.47 3.79 
4.39} 3.62 4.04 
4.645 4.87 4.19 


“Twisted bars cut to length take extra of 27}c. per 100 lb. 


bars, Thc. 


uncut, 


s ROLLED FROM RAILS 


Chieago Louis Dallas 
2 in. and larger $3.45 $3.45 $4.25 ;. 
: a See “ae 4.30 A 
i. eS. ae 55 


Chicago 


. $3.70 


3.95 








——_——_—_—_——— Warehouse, Uncut 
—New York—— 


Dallas 
$4.75 
4.80 
4.95 
5.00 
5.05 


xtra on 


St. 
Louis 


$3.70 


San 
Francisco 
$4 60 
4 65 
4.70 
4.85 
5.10 
deformed 


Dallas 


BRICK- To contractors price per 1000 in cargo or carload lots is as f slows: 


— Common-——————~ 

One One Year 
Month Ago Ago 

$15.00 $14.¢% 
'2.00 11.00 
16.00 16.00 
10.00 10.00 
13.00 9 50 
18.00 14 03 
12.50 12.00 
18.00 16.00 
17.50 19.00 
13.00 9.40 
15.00 13.00 
15.00 15.00 
16.00 13.00 
ae .: 2 Seni on 
12.50 10.00 
ee > aw ade 
19 = 
18.00 


Current 
New York $15 z 
Chicago 12.0 
St. Louis, selected 18 Oe 
St. Louis, salmon 12.00 
Denver... .is... 14.00} 
Dallas 18.57 
San Francisco 12.50 
Boston ; 18.00 
New Orleans... 19.00 
a ee 13.00 
Kansas City 16.00 
Ae 15.00 
Re, . . sic 6 17.00 
“Sees 16.00 
Ine Angeles. ......... 12.50 
Bomtreal.........0%. 15.00 
chee. a AE Oe oe 20.00 
Baltimore (el) . 18.00. 

t Salmon is $13 in Denver. 





Hard brick, $14, 


— Paving 
Prick Block 
No Quotations 

$26.00 te 
ark 38.00 
27.30 . “ee 
30.00 45.50 

18.50 18.50 
30.00 36,50 
42.50 
sate 42.00 
"40.00 
"81.00 
37.00 
22.00 








—_—~~~~~SSCi))i ese == 
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HOLLOW TILE—Price per block in carload lots for hollow building tile | WHITE AND RED LEAD—RBase price per pound 
45 ——New York Factory | —~ -~- ———— Red ---— —— White —— 
4 One San Perth Current | Year Ago Cc urrent | ; r. Ago 
2 Year Chi- St Fran- Amboy, Dry 
Current Ago cago Louis’ cisco Dallas N. J. and aa 
, dxl2x12......$0.11475* $0.10125 $0 a $0.08 $0 1125 $0. 1088 Dry In Oil Dry In Oil In Oil In Oil 
: ggl2xt2....53 153* 13500 W 105 15 09 $0.1512 | 100-Ib. keg 13.00 14.50 11 25 1t 00 13.00 10.50 
: axl 2x12 ; . 204* anaes laa 15 115 1944 25 and 50-Ib. kegs...13. 25 14.75 11.50 11.25 13.25 10.75 
r 10x12x12 Nae 168 17 2546 2268 12)-lb. keg 13.50 15. 00 11.75 11.50 13.50 11.00 
12x12x12 Seow .208 .208 a . 3082 2916 5-Ib. cans 15.00 16.50 13.25 13.00 15.00 13.00 
*Delivered below 72nd S I-Ib. cans 16.00 17.50 13.25 13.00 16.00 13.00 
Delivered 2nd St : es 
4x12x12 Sxl 2x12 H2xt2xt2 | 500 Ib. lots less 10% discount; 2000 Ib. lots less 10-2}% discount 
Boston Been de bie sowie coke $0.10 $0.2 $0.30 
St. Pa ul RNA aah le deecetane es 065 ise 185 ae te a a is rai ah cs ee 
Cincinnati eee se 45° — 
menos City bea Gwe eeece of 6 2¢ TH 
heavéd Bek ee etait ee 1250 18 25 LUMBER 
Seattle si ; Tda we eat 09 175 0 aol A. ieee 
SG... sila ch Ha 4d c w8 ea Ne 8s ae 09 16 25 
Los Angeles an teabekoecanea 082 154 | San Francisco—Prices of rough Douglas fir No |! common, in more than 
New Orleans De ee ehiweeasaanee 165 .22 325 carload lots: 
ee ee ee eee 0842 1579 2264 Lumber Prices in Yards at San Francisco 
Baltimore epee ; Le 115 21 2875 6-8-12 and 10-16-18 and 
Montreal 19 28 34 14 Ft. 20 Ft 22 and 24 25 to 32 Ft 
sissies aia apcipialcailamndatiaiat es 3x3 and 4 .....$34 50 $35 00 (36 00 $38 00 
| 3x6 and 8 : 35 50 36 00 37 00 39 00 
STRUCTURAL MATERIAL—Following are base prices f.o.b. mill, Pittsburgh. | 4x4-6 and 8 36 00 37.00 38 00 40 00 
together with quotations per 100 lb. from warehouses at places named: | 3xl0 and 12....... 36 00 37.00 38 00 40 00 
Mill N k g | 3x14 36 50 37 50 38 50 40 50 
Mill New Yor . San | 4x10 and 12 36 00 37.00 38 00 40 00 
Pitts- Cur- 1 Yr St Chi- Fran- | 4x14 37 00 38 00 39 00 41 00 
burgh rent Ago Louis cago cisco Dallas 3 ‘ : 
a i $2.45 $3.47 $4.24) $3.54 $3.47 $4 45 $5 50 . Suite . 
eerie 3 to 15in es 245 3047 4 241 3.54 347 4 45 5 30 24 Ft. and Under 25 to 32 Ft 33to 40 Ft 
Angles, 3 to 6in., } in. thick.. 2.45 3.47 4.244 3.54 3.47 445 5 50 6x10 $35 50 $37 50 $38 50 
Tees, 3 in. and a at oe 2.45 3.52 4.24) 3.54 3.47 4.45 5.50 | 6x14 Sate d lana 37.00 39 00 40 00 
Plates ek awe ep 2.66 3.67 4.49} 3.54 3.67 490 5.75 8x10 ; 35 50 37 50 38.50 
meter 8x14 ; 37 00 39 00 
. ; | - eee - — SE — — 
/ — y s are per 100 Ib.: 
; RIVETS—The following quotations are per b | New York, Chicago and St. Louis 
7 STRUCTURAL \ ws . 
‘6 etapa tates Ee tl : — Southern Pine——————— Yellow Pine 
: OR : arehouse ee | New York* - Chicago —— —St. Louis-— 
8 Mill Cavan a on Chi- St vem | oo re am aor a2 aor a2 
2 Pittsburgh Vv. Ago enge Louibdi ‘aleke . Syalien and Under Ft and Under 24Ft and Under 24 Ft. 
} in. and larger........ $4.20 $4.72 $5.65 $4.72 $4.79 $6.05 $7.50 | 3x 4to 8x 8 $48.00 $49.00 $51.40 = $52.00 = $40.00 $42.00 
6 al : re 3x10 to 10x10 52.00 53.00 55.00 56.00 43.00 45.00 
- ae as se : 5 aso | 2zi2to 12x12... 56.00 57.00 57.00 58.00 45.00 46.50 
tin ons oe y 2 5 4 4.89 4.1 § i 
hameah. ;.. 125 c0eckes 4.649 3.90 497 5.06 '6.30 7.80 | 284 te tents. — oe 6 OM: RO ES 
Sg Neate ate £36... $38 "6:25 5.32 5.29 6.65 7.75 3x16 to 16x16 69 00 70.00 65.00 66.00 53.00 55.00 
Lengths ihotes than | in. take an extra of 50c. Lengths between | in. and 2in. 3x18 to 18x18 74.00 75.00 69.00 70.00 57.00 58.@ 
take an extra of 25c. , 4x20 to 20x20 99 00 80,00 es os Wecovinys neweeeeo veered 






* Prices from Lumbermen’'s Rureau 

Over 24 ft.—Add $1 for each additional 2 ft. in length up to 40 ft. for sizes 
12 x 12 and under; for sizes over 12 x12 add $2. For merchantable add $2 to sizes 
10 x 10 and under. For prime add $2 to the price of merchantable for all sizes. 


PREPARED ROOFINGS—Standard rade rubbered surface, complete 
with nails and cement, costs per square as follows in New York, St. Louis, Chicago 
and San Francisco: — 1|-Ply - 2-Ply — —3-Ply 















































































el. Lel. ol. lel el le. an Oe 
No, 1 giade: Gogh. 6 sos 5 61.75... 91:0 . 92.15. 92:30 $2.55 
| No. 2 grade... c.s.n.5... 1.35 1.60 1.70 1.95 2.05 2.30 | Other Cities oniia - at 12212 
i en Fe a (14 a per = sgt ee pe an 1 P. x 8- . 2 2 a’ ee yrs ne and | _ r 
Slate-surfaced roofing (red and green) in rolls o sq.ft. costs 5 per ro 
in carload lots and $2.50 for smaller quantities. | Boston .... $50.00 $49.00 $48.00 $48.00 $50.00 $50.00 
Shingles, red and green slate finish, cost $6.00 per square in earloads; $6.25in | Kansas City.... 51.00 51.25 51.25 ee 57.00 48.50 
sma aller quantities, in Philadelphia. ire S aad 30.00 siti - Si 31.00 
-— - —_——_—_—_—_——— | New Orleans... 45.00 hoon 48.00 
ROOFING " MATERIALS—Prices per ton f.o.b. New York and Chicago: | St. Paul .... 60.00 61.00 60.00 46.00 62.00 63.00 
IessThan | Atlanta........ 55.50 57.50 58.00 68.00 68.50 70.50 
Carload_ Lots Carload Lots | Baltimore....... 46.00 ; 60.00 ‘ 
fein ME. Coege Be. Citego | Cinsanstt..,.. 45.00 45.00 42.00 = 42.00 48.00» 48.00 
for leek AP pet cmes ean)... Se oe ree tee | Montreal....... 58.00  65.00¢ 65.00 58.00 58.00 58.00 
Asphalt pitch (in kn Shee aaa 34.00 34.00 37.50 37.50 | ee ee ee 
-In. g n. x 16 Ft 2-In. T. and Gr 
MRE Wi arte hdriacensinens 68.00 48.00 72.50 72.50 | ede: iain «tat 
—_—— a — | P. Fir Hemlock PP. Fir 
Seek cad eee in conte per pound in various cities from warehouse | ellie ot, SER $50.00 $48 00 $50.00 $50.00 ’ 
I ‘ N York Boe te Serer 78.50 64.75 64.75 81.75 77.75 
sarge San New York | Gensete 
Mill Lots St Fran- One | Centr a aS a 31.5000... f 31.50 
Blue Annealed Pittsburgh Louis Chicago cisco Current Yr. Ago New Orleans............ 54.00 trees vee 55.25 soe 
No. 10... hon a eee 4 64 4.57 5.80 4.57 eee te a et sac tind ves | Pee 55.00 54.00 63.00 56.00 
No fhe -sseeeereees 3-8 : . 4.63 :-¢ : ¢ 3.345 | Atlanta............. . 80.00 CRO 300% 65.00 67.50 
0 ; 5 | ‘ 
Ane ees : : . y ¢ | See errr 42.00 er 40.00 eee 
mw Bs eneeyas ee SS a OR a eee os ce de 45.00 43.00 42:00 45.00 45.00 
Black | Montreal 60. 00* 59 00 44.00 65.00 63.00 
me 3 and Ris oss 4.15 5.24 5.42 6.75 5.30 6.295 * 2x8 costs £56 ao p to 32 ft., above that add $4. { Also tamarac. 
*No. 26 and H...: +3 : = 3 6. ; 3 ¢ oat Los Angeles—Base price (2x3x16 ft.), Douglas fir or lie miock, $43. 
"No. Ms asatess 435 5.44 5.62 7.05 5.50 6.595 pina Dane peas, yomee See Ca. OE 
Calvanized | om earn . A 
No. 10 4.70 5 79 5.97 6.20 6.845 Daliae—Yellow pine. Price per M 
No 12 ceee 4, . : pine. Price per M: 
No. 14 ee Pee ee. Cae) RT. SEF Shak MMMM Sem NGe 0... bois. noe tuners condensseedévs $57.50 
Nos 18 and 20...... 5.20 6.19 6.37 7.60 6.60 7.245 Aa tne 10 16 Sid DEE G = ooo iw osc savin e case ban scewsayd 60.00 
Ne ge een so Boge Oe REGED a 6-23 7-293 | 2x4 to 2xl2—22 and 24... eee eeeeeeeeee een eeeeeeeeees 62.50 
No. 28s gege ~  S Rens Bee cS gee gan | 4x4, 4x6, 6x6, 8x8 and 3x8............. Pacis Ri ptepeetdech<taes 61.25 
*Por painted cor gated sheets add 30c. per 1000 Ib. for 25 to 28 gage: 25¢. for $x10, SEI SUING oc cco baw cna pw Ob heOc 0d 6608S 0 bNs CR CEsCOss 62.50 
’' 24 gages; for galvanized corrugated sheets add |5c., all gages. 12x12 and 3x12.. isin Hace c nabs date as chkdaeKkihawine canwos... Cee 








*“EED OIL—These prices are per gallon: NAILS~The following quotations are per keg from warehouse: 
















— New — --— Cleveland —— —— Chicago —— Mill Ses 
One One 
Current Year Ago Current Year Ago Current Year Ago es Pittsburgh St. Louis Chicago — = 
Raw in barrel. .... $2.25 $1.86 $2.50 $2.00 $2.48 $2.05 | Wire.........-...eeee icceee Qe : COM CBS. 4 $5 
ee Pe 2.40 1.96 225 2.15 2.68 2.25 SR yeeck nea jevikekeouas. 2 ee 5.48 5.50 6.65 6.40 








SS —_—_— 
































— — —_— 
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Seattle. . . 90.1425 * $0,185 21 = _ 
FREIGHT RATES Chicago.......... 1875 Mas 20 o.3, te 
— St. Paul.......... 19 2375 2625 a 
On finished steel products in the Pittsburgh district, including plates, struc- yD Louis Berane ss 1775 —_— a 300( 2 49 
tural shapes, merchant steel, bars, pine fittings, plain and galvanized wire nails, * — eres 388 2875 2.25 
rivets, spikes, bolts, flat sheets (except planished), chains, etc.,the following | I = os aes hed 21 =P "26°" 342 2.75 “Fe 
freight rates are effective in cents per 100 Ib.: diem” meses “20 “225 oe 2.75 imuie 
Boston ; $0.30 New Orleans. $0. 384 | Baltimore 19 .23 283 "30 238 nem 
Buffalo 17 New York ee 27 Cincinnati....... . 1875 2125 "2325 2 35 
Chicago s 27 Pacific Coast (all ED .<cecs Sean Montreal 28 34 39 Sins 
Cincinnati. .... : ae SN:  ostsdnes 4aoas . 244 * For 50% 
Cleveland 55 ae OE SMD. cis chieusecnsbens Gee 
OS PR ee .99 PE stinks cdendae ass 49} ms —_—_—. 
‘anses Ci > s ; : § 
Kansas City...........+.++. 59 ee een 3 POLES—Price of Western red cedar poles is as follows: Se 
Note—Add 3% transportation tax. * Minimum carload, 80, 000 Ib. —— New v- shia ct a 
Jne ii- St § 
—— = eee —— Current Year Ago cago Louis Denver § 
ee ee $5.82 $5. 60 $5.17 55 5 
amen? Miscellaneous undies Fein. x 300.02 17.65 7 45 5 85 a ig #5. s 
OU SOEs dechas 00 ee 10.80 10.00 8.95 v1) > 
Be mene RM EE nen cse.. OEE 12.30 11.35 10 10 a 
STEEL SHEET PILING—The following price is base per 100 Ib. f. 0b. | Rin’ x asft.. 2 es 7S ce Te Oe 
i * . . Q 
Pittsburgh, with a comparison of a month and a year ago: aa. ton a gs 22:05 20 18.00 2» ; 
Current One MonthAgo One Year Ago } 10c. higher freight rates on account of double loads. 
$2.55 $2.55 $4 | 
For plain pine poles, delivered New York, the price is as follows: - 
es —— apace - 10-in. butts, 5-in. tops, length 20-30 ft. . $9.00 oa 
WIRE ROPE—Discounts from list price on regular grades of bright and +o beter Sin, tonke length a150 c Ne . - ept 
galvanized are as follows c : . 14-in. butts, 6-in. tops, length 51-60 ft 2100 
New York and St. Louis 14-in. butts, 6-in. tops, length 61-71 ft 23.50 
: Bt Ww - 
oa aie om rte! eine. peeps ornay eer enex es "6 é | _ Note—At the present time it is almost impossible to give accurate prices on 
Bright RS oe en ee 350, poles. The above are only nominal. 
orem ¢ cast steel pustovessscenncsevevesseseners 224% Dallas 
right iron and iron til er. ; Aug. 1, 1919 
San Francisco: Galvanized, less 5%, side: less 25%. chs o's Ss cuca e oss 5804455 es skae sed dbs eh endows $4 60 
Chicago, +5 on galvanized, 30-2} off on bright sb Wtennakeaepek at hvedwecaeeaun gud Weatu ae swiesice~os 7.10 
Dn wet ust ios 5s eh arash ta eee td OOS Ee Tao ahO0% ox bK0% 5 8 45 S 
eatin eens ef ER SOM rine wis cos toe Fce'e sobs 044s 06 0054 e0an sek seesencase ese 10 38 
| 








MANILA ROPE—For rope smaller than {-in. the price is } to 2c. extra; while ———__——_--— 


for quantities amounting to less than 600 ft. there is an extra charge of le The | OLD MATERIAL—The prices following 
c 


number of feet per pound for the various sizes is as follows: {-in., 8 ft., are per i gross ton paid to dealers and 
0 









in., 6 
-in., 44; 1-in. . in. 10in.; 13-in., ik. © - 8 ft. ¢ “ producers in New York. In Chicago and St uis the quotations are per net I 
nd or bina coe TH00-tt  coilst Se. een ee ee ton and cover delivery at the buyer’s works, including freight transfer chanes 08 Sep 
Boston Bi $0 3 Banons City : avon ee New York Chicago St. Louis § 
New Yor ‘ : 2 New Orleans........... 354 N j rrought. ........esees 3 
Chicago ite 26} ee rrr re ‘28 | 0. | railroad wrought 623.¢9 $21.00 $22.00 
St. Paul ns bination: 28 Seattle batches Sadat . 25 Stove plate. . PrRer VESTA Ses 17.50 22.00 22.50 
San Francisco............. 24 St. Louis EES . 26} No. | machinery ec ast. bes ecanmepeee sts 25.00 24.00 23.50 
RE reece. & inate § ie .29 Montreal cu : 32 | 
Denavir as “39 Detroit PERSE OE: 28 OI a ~ee shop RED, oo sunssacanse 11.00 10.00 13.00 _ 
CRO, 0s so stuccnan’ 29 Baltimore 25 | Cast borings. . rrtsecerecerescons 11.00 12.50 13.00 “ 
Railroad malleable cast........... 16.00 20.75 20.50 Ser 
EXPLOSIVES —Price per pound of dynamite in small lots and price per 25 lb SHIP SPIKES—Current prices per 100 Ib. . P 
F San Francisco Seattle i 
Low Freezing —— Gelatin ——~ Black In. Galv. Black Black Sor 
a 20% — : = 80% a Regus buen vn xo vase sce veaseneag een $9.26 $8.50 $8.55 Ser 
New York........ -..;.. ; . . Be AABN A Sn niis cere ene tae 8.75 6.75 8.25 Seq 
NG <ctceenes $.2225 2425 . 2675 $.3100 2.20 _ 
Kansas City... 19 2375 2025 30 2.25} Benes eeee eee e eee eter eee e ee eees 8.60 6.60 8.30 Sep 
New§Orleans...... 2375* 2275 mee: |. Aibesas be Pittsburgh base, $3. 85 | per 100 Ib. é 
LABOR RATES AND CONDITIONS THROUGHOUT THE COUNTRY ~e 
S means searce; E, enough; P, plentiful Ser 
Structural ses 
Brick- —_Car- Hoisting Hod Pile Iron Sar 
Cities layers penters Engineers Carriers Drivers Workers Common Labor Remarks g 
Atlanta . $0.90S8 $0.70 $0.50 $0.45 $0 60 $0.75 $0.35 Atlanta—Some bricklayers are receiving $? to $1.25 an ; 
hour. General shortage of skilled labor. No strikes 
Baltimore..... 1.00E 0.85P 0.871E 0.46to 0.54E 0.748 0.874E 0.35to 0.438 Baltimore—Structural iron workers are asking $1! 
Boston. . .60-.70P .80-.90P .80-1.U0P .60-.70P 80P .80-1.00P .523-  .623P Boston—Common labor is being obtained at considerably 
less than the union scale; in some cases as law as 35c.; on 
larger jobs, 45c. Ser 
Cincinnati. We .70 etiam sala PE eek cadethaees seuss = 
Dallas 1.00E 8738 .87}E Wiese. adieks .758 .358 Ser 
Denver....... 1.00r . 873 933 Wed ol wees 873 .40-.50 Denver—aAll classes are askimg for $1, decision wanted Sey 
Sept. I. Sey 
Detroit....... 1.008 .80P .90P .608 .90 .85-.90 .558 Sey 
Kansas City.... 1.00 .85 .90 . 68} .77} .90 .573 a 
Los Angeles... . 873E .75E .75P 56-.75S .75P .75P .50-.624E Los Angeles—No general strikes. In San Diego carpen- S 
ters have struck on several jobs for $7 a day. Se 
Montreal. .... .75 -70S8 .60S 45-.50S .55P .40-.55S .30-.458 Montrcal—Bricklayers threaten strike. Some carpenters Se 
and structural iron workers on strike. Good labor scarce Se] 
account of exodus of foreigners, which comprise 75 per cent a 
of Canadian labor. Se 
New Orleans. . 8738 .75 1.00 .60 .80-1.00 .75 .30-.35 
New York.... . 87} .81} .87} -57} 813 .873 .56} New York—Bricklayers on strike since Aug. 15, for $102 Se; 
day; painters on strike for $8. Se 
Pittabyrgh.... 1.00 .90 .90 .60 .60 =1.00 .40-. 458 Pittsburgh—No strikes. Se 
St. Louis..... 1.00 873 1.00-1.12} .70 -80-.923 .90 .40-.45 St. Louis—Skilled labor, 50c. to 70c. Building laborers: “ye 
90c. Bricklayers on sewers, Se 
fe 87} 75 .80 .50 .80 .85 .473 St. Paul—On Aug. 12, bricklayer asked for $1, ignoring Se 
agreement to work until May 1, 1920, at 87ic. Sewer S 
diggers, 50c. an hour; paving-block layers, 50c.; teams, % 
San Francisco. 1.25E 1.00E 1. 00E .87}E 1.00E 1.00E .45-.50E San Francisco—All lines busy. Nostrikes. 
Soattle 1.12 934 94 .75-.80 .90 1.00 .758 Seattle—Considerable residence ‘construction; bw lding 
construction aaperee over last month. Street anc ad 


work booming. laos ee easier, although there is & 
shortage in skiljed lab: 


SSeS ee woe 


——S 
September 4, 1919 
—_——— 


“For Pro 
immediately 
News Section.” 


7 Kansas City, Mo.. 


11 Fo!y, 


16 Lake City, S. 


PROPOSALS 


posals Advertised see the pages 
following the Construction 


WATERWORKS 


:, Ont. 

neler, Ont. 
Algonac, Mich. 
Mountain Lake, 


Sept. 


Minn.....Sept. 


q qilliamston, N. , 


Paradise, 

» Kearney, N. J 

Central Islip, 
Adv. Aug. 


{0 Grand Forks, N. D 


) Roch 
Adv. Aug. 
Wendell, N. 
Pitraan, . 
adv. Scpt. : 
* Statesville. N. C 
* South Amboy. N. J 


eeeee 


SEWERS 


Irvington, N. J... 
Ivanhoe, M:nn. 
§ Viroqua, W's. 
Kendall, Ird. 
Adv. Aug. ’ 
Lamberton, Minn. 
) Rock River, Wyo. 
Ady. Aug. 28 
) Binghamton, N. Y..... 
Minn. 
Alexandria, 


Adv. Sept. 4. 
Drew, Miss. 


» © be DTD Oe Oh Pe 


BRIDGES 


Fayetteville. W. Va. ......Sept. 
Adv. Sept. 4. 

Gainesville, Ga, 

Duluth, Minn. 

Columbus. O. 

Danville, Ill. 
Adv. Aug. 

Tae Geneva, Wis 


Columbus, O. 


Tilinois 
Schenectady. N. Y 
Adv. Aug. .21. 


t.1! Tacome. Waal, cccse 


“d, Til. 


t. 15 jena Va. 


Dulin, 
Paseo, 
Norristown, Pa. 
Ady. Aug. 28. 
Duluth, Minn. 
Harrisburg, 
Adv. Aug. 14. 


STREETS AND ROADS 


Seattle, Wash. 
Indiana 
Monroe, 
Vercheres, ‘ 
§ Como East, Que 
Beaver Falls, Pa. 
§ Pakersfie’d, Cal. 
Wayne, W. Va. 
Port Huron, Mich. 
Louisiana 
Stafford, Kan 
Michigan 
Maryland 
Macsachusetts .. 
Jersey City, N. 
New York, N. ¥ 
Adv. Aug. 21. 
Keyser, W. Va. .... 
Adv. Aug. 21 
Jersey City, N. J.. 
Indie vie doiiey bee Sec 
Whiteville, ioe Bs 9 tose voc AU. 
Trenton, N. Wr. Je Gc cs 06 se 
Centerville, Tenn. 
Bentonville, Ark. 


. Aug. 


t 8 0 
- + Heer eres 


. Aug. 
. Aug. 


ee 


bo node bo 
Cone 


Jahaa a + oc 
Aug. 


i] 
~ 
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Bids 
Close 


ept.1 


Sept. 
Sept. 
Sept. 
Scpt. 
Sep. 
Sep*. 
Sept. 
Sopt. 
Sept. 
Sept. 
Sept. 
Sept. 
Scpt. 
Sept. 
Sept. 
Sept 


Sept. 
Sept. 


Sept. 


Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 


10 
10 
10 
10 
12 
12 


2 Washington, 


See Eng 
News-Record 


Delaware .... ... 21 
Adv. Aug. 
Waterloo, Ia. 
Denver, Colo. 
Sa't Lake City, 
Pawnee, Okla. 
Indiana 
Qucbec 
Wisconsin 


ro 


> 


~~ e Oee e e e e e 


Trenton, N. 
Arizona 
Quincy, 
North Carolina 
Clayton, Mo. 
Sanford, Fla. 
New Mexico 
Belair, Md. 
Adv. Sept. 4. 
Wachington 
Maryland 
Adv. . 
Lewisburg, W. Va. 
Adv. Aug. 28 
Griffin, Ga. 
New Mexico 
Prosser, Wash. 


no rore 
Omen 


—_ 


§ New Orlears, La. 
7 Rockwall, Tex. 


Sept. { 


Sart 
Sen* 
Sept. 


Oct. 
Oct. 


20 


9 9 


23 


1 
10 


Marion, Ark. 
Moai}, Okla. 
Fayetteville, Ark. 
45, Tao. 
Ke ysor 
Adv 
Faribault, Minn. 
Tacoma, Wash. 
Adv. Aug. 14. 


EXCAVATION AND DREDGING 


Sept 
Sent. 
Sent 
Sep‘. 
Sent 


: 


Sept. 25 
Sept. 2 


Sept. 
Sepi. 
Sept. 
Sent. 
Sep*. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Scot. 
S-pt. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Oct. 

Oct. 


Albert Lea, Minn. 
Niavara Fal!s, Ont. 
River, N. 
Benson, Minn. * 
Montreal. Que. 
Tower Minn. 
Duluth, Minn. 


Tom. 


INDUSTRIAL WORKS 


Denver, pt. 
Ft. Atkinson, Wis. .......Sept. 
Twos Hivere, Wihic.. ccccce Aug. 
Chilton, Wis. Sept. 
ie Co Se, ie A Aug. 
Mont Alto, Pa. -.. Sept. 


BUILDINGS 


Sheboygan, Wis. 
Hamilton, Ont. 
Hibhirg. Minn. 
Kings Park, N. 
Sheboygan, Wis. 
Minneapol's') Minn. 
Superior, Wis. 
Cloquet, Minn. 
Council Bluffs, Ia. 
Tleasant Grove, Utah..... 
St. Paul, Minn. 
Norwich, N. 

Salt Lake City, Utah 
Be‘hlehem, Pa. 
Framingyan, 

Cap de la Madeleine, Que.. 
Montev'‘deo, Minn. 
Flk City, Okla. 
Holton, Kan. ... 
Moncton, N. B 

St. Paul, Minn. 
Virginia, Minn. 


Sept. 


ons rk & ee ee eS 


wo 


FEDERAL GOVERNMENT WORK 


Sept. 


Sept. 
Sept. 


Sept. 


Sept. 


Sept. 


Sept. 10 Post Office—Douglas, G 


8 


8 
8 
9 


9 Riprap — Tompkineriile, 
es 


Hangar — Spee. 4001 — 
Lakehurst, 

Post Office—Carroll, Ia 
ore -- Tompkinsville, 


Aug. 14 


4 

Forge Shop Extension. 

Shell and Cape. Shop Build- 

ings—Philadelphia, Pa....Aug. 28 
Adv. Aug. ‘ 

Damp-Proofing — Wash- 

ington, D. C. Sept. 4 


-Sept. 4 
.. July 31 


CORD 


Rids 
“lose 


Sept. 10 


Sept. 


Sept. 


Sept. 


Sept. 


Sept. 


Sept. 


Sept 


Sept. 


Sept. 


Sept. 


Sept. 
Sept. 


Sept 
Sept. 


Sept 


Sept. 
Sept. 
Sept. 
Sept. 


Sept. 


Sept. 


Sept. 2 


Sept. 


Sent. ! 
Sept. § 


Sept. 


Oct. 


Oct. 


Oct. 
Oct. 
Oct. 


Nov. 


3ept. 8 
Sept. 9 


Sept. 10 
Sept. 12 
Sept. 12 


Sept. 15 
Sept. 16 


Sept. 17 
Sept. 17 
Sept. 17 


Sept. 22 
Sept. 23 


187 


See Eng 
News-Record 


Water and Sewerage Sys 

tems and Fue! Oi! Reservoir 

—Spec. 4097, San Diego, 

Cal ; , ‘ Aug. 21 

Torpedo Track, Elec‘ric 

Trolley and Hoist and Gyro 

—Spec 4008—Pearl Har- 

bor, Hawaii ..... - Aug 

Structural Steel — Spec 

4023-—-Newport, R. I Sept. 

Earthwork -— Memphis, 

Tenn ; . oi .Aug 

Adv. Aug. 21 

Levee Work Steunpise, 

Tenn Sept 

Remodeling Electric Pass- 

eng: r Elevator — Chicago 
vrricrr Aug 

21 


New Haven, 
Conn 3 is orden a setiac acannon Aug. ‘ 
Adv. Aug. 21 
Farthwork—-St 
Adv. Aug. 21 
Office—W innemucca 


Pumps — 


Louis, Mo.Aug. 


Aug. ?1 

Kitchen and Mess Hall — 
Stapleton. N. ¥ ... 

Adv. Aug. 21 
Development of Rase — 
Snec. 3762 — Key West, 
Pm. 2s ‘ wus .Aug 
Turho Generetor - S»vee 
4017—Portsmouth, N. H 
Turho A'termator — Svec 
4%11—Charles‘on, S. C....Sept 
Dredging——-Newnort, R_ I1..Sept. 
Seworage Svstem—Water 
Service Livres and Flectrie 
Liehtine Plant—Washing- 
ton DC .Aug. 2 
Jetty Penair lene 
ton, Del ci. ; 

Adv Aug 21 
Post Office—North Toneka, 
Kan. 
Material — Charles Town 
Ww. Va 
Post Office 
W. Va -Aur 
Mechonical Stokere _Snec 
491N—Char'eston. S. C .Aug. 2 
Recivrocatine Air Com- 
nressor. - Srn-e 3837 — 
Puret Sound, Wash 
Post Office ard Custom 
Hovse—Providence, R. I.. Aug. 

Adv. Aug. 21 
renee etc.—Wilmington, 


Sept. 


.Aug. 


; .Aug 
Cl hz arleston, 


Aug 28 
Remedelin= Hospita!—Bos- 
ton. Mass eo Rae eae eee Aug. 
Nock- -Charleston, BS Ce. 
Hosnital — Spee 38931 — 
Pearl Harbor, Hawaii 


Runbhlc Mound Breakwater 
Cleveland. 
Valves. Gates 
ver. Colo. ... 
Adv. Aug. 2 
Flectric Lighting and Pow- 
er Sys 
Mare Island, Cal. 
me Office—St. SR: 


eee York, N. Y.. Aug. 
Adv. Aug. 28 


Post Office—Lock Haven, 
Pa. 


Post Office and Court House 
—Honolulu, H. T 


MISCELLANEOUS 


Garbage STE EGE 
cuse, N. 


Street Laghtisee System — 
Dell Rapids, S. D 
Wharf—Las Pas. Man.... 
Dem—Decatur, Il. 


Wharf — Depot Harbor. 
Ont. 


Levee—Alexandria, La.. 
See atone Rocher, 


Wharf—Meteghan, N. S.. Aug. 
Breakwater—Quaco, N. B Aug. 
Breakwater: « — eee, 


. Sept. 


Wharf—Naramata, B. C.. Aug. 
Turbines, etc ee 
u 


Sask 
Adv. July 24. 








83, No, 1 
7 N. C., Williamston—Until Sept. 9, (change Fla., Miami—City elect ic: ‘tag 
Where name of official is not given, of date) by Mayor, building complete on $50,000 bonds to build a ee 
taquiries should be addressed to City waterworks and sewerage systems. About system. ‘BE dispos, 
‘lerk, County erk or corresponding 50,000. J. N. Ambler, Richmond, Va., engr. O., Dayton—Ci _ , 
official. Noted Aug. 21. wits On "ee28.000” ee ON soon « 
8. C., Lake City—See “Sewers.” sewers in Miami & Erie Ca Baker 
oe Algonac—Until Sept. 8, by K. A. eee orate — é. By 
W oulter, village pres., furnishing labor an “ , ‘Norwood an 401 Aves. 
aterworks material laying 450 ft. 16 in. waterworks in- ae i Hollow. O. F Bichelbor 
. . take, to include wet well, screens, screen e . 
PROPOSED WORK house, gates, foot valves, venturi meter, Minn, Clearwater—City 


Fia., Miami—City election Oct. 16 to vote 
on $35,000 bonds to build high-pressure 
pumping station water mains. 


0., Ansonia—City receives bids about 
Sept. 10 building water system and light 
plant. About $45,000. G. L. McKibben, 


Van Wert, consult. engr. 


Ia., Ladora—City voted $18,000 bonds to 
build waterworks system. 


Minn., Clearwater—See “Sewers.” 


N. D., Minot—City election Sept. 29, to 
vote on $280,000 bonds to build Imhoff tank 
and sewerage system. E. J. Thomas, Minot, 
engr. 


Okla., Ada—City election Sept. 18, to 
vote on $335,000 bonds to extend and im- 
prove waterworks and sewerage systems. 


Okla,, Newkirk—City voted $70,000 bonds 
to extend waterworks. 


Okla., Okmulgee —City soon receives bids 
improving waterworks system. About 
$200,600. Burns & McDonnell, 4090 Inter- 
state Bldg., Kansas City, Mo., engrs 


Okla., Paul'4 Valley—City election in 
September to vote on $20,000 bonds to drill 
deep wells. 


Colo., Denver — Municipal Waterworks 
Dept. receives bids in about 10 days lay- 
ing 24 mi. 20-24 in. c.i. pipe, same being 
extension from 27th and Staut St3. to Stock 
Yards. About $150,000. B. Lawther, c/o 
Owner, engr. 


Utah, Salt Lake City—City soon leis 
contract layine 2130 ft. 16 in., 1200 ft. 20 
in., 2300 ft. 24 in. and 8794 ft. 30 in. ci. 
pipe on pressure line in Sunnyside Ave. 
About $182,000. S. Q. Cannon, city ensr. 


Wash., Wenatchee—City Council having 
plans prepared extending waterworks sys- 


tem. About $50.000. 
Ore., La Grande—City retained L. C. 
Kelsey, engr., Portland, to prepare plans 


and supervice construction for new con- 
crete dam at Beaver Creek intake for ex- 
tension of water system. Cost will exceed 
$5000. 


BIDS DESIRED 


N. J., Kearney—Until Sept. 9, by F. Bent, 
state archt., State House, Trenton, furnish- 
ing material and erecting water tower and 
a at Soldiers’ Home, here. About 

5000. 


N. J., Pitman—Until Sept. 15, by Boro. 
Council building improvements to water 
distribution system, Contr. No. 1, involves 
steel standpipe 20 ft. in diameter and 125 


ft. high, Contr. No. 2, foundation for 
standpipe, Contr. No. 3, furnishing 337 
tons 4-8 in. ci. water pipe. 20,383 Ib. 
specials, 13 fire hydrants and 27 valves, 


Contr. No. 4, layin 
water pipe, Contr. No. 5, building 1 or 
more artesian wells. Remington & Vosbury, 
601 Market St., Camden, engrs; adver- 
tised in this issue; noted July 31. 


N. J., South Amboy—Until Sept. 16, by 
city, furnishing, delivering and _ erecting 
complete mechanical equipment of artesian 
waterworks plant, including new buildings 
for housing machinery and boilers, pumping 
station with boiler house annexed, radial 
brick stack and foundation, concrete reser- 
voir and pump sump, concrete foundations 
for buildings, machinery, boilers, floors, 
ete., 2 watertube boilers and stack breech- 
ing, 1 duplex triple expansion, direct- 
acting pumping engine, 1 duplex compound 
direct-acting pumping engine, 2. turbine 
pumps, motor driven, vertical type, 1 cross- 
compound steam, 2 stage air compressor, 1 
single stage, straight line air compressor, 
1 surface condenser with combined air and 
circulating pump, 1 boiler feed pump, 2 
feed water heaters, 1 venturi water meter, 
steam and exhaust connections to boilers 
and machinery, suction and discharge 
mains to pumps and reservoir, water dis- 
charge mains from pumps to existing stand- 
pipe, water mains from standpipe to exist- 
ing distributing system, air lift system for 
2 artesian wells and collecting system for 
spring water. P. J: Coakley, clk. 


3.3 mi. 4-8 in. ci. 
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etc., also 3 horizontal motor-driven centrif- 
ugal pumping units. 

Wis., Vircqua—See “Sewers.” 

Minn., Mountain Lake—Until Sept. 9, by 
H. C. Hanson, village clk., installing motor- 
driven, double-stroke, deep well pump. 

N. D., Grand Forks—Until Sept. 10, by 
City Council, repairing roof over clear 
water basin at 3rd St. and Minnesota 
Ave., rein.-con. water-proof. About $13,000. 
C. S. Giles, 909 North 3rd St., engr. 

Utah, Paradise—Until Sept. 9, by City 
Council, building waterworks system and 
storage reservoir, involving 13 mi. 1-6 in. 


steel pipe, 200 cu.yd earth excav., etc. 
T. H. Humphries, Logan, engr. 
Ont., Hespeler—Until Sept. 7, by _ H. 


Johnston, engr., Kitchener, and M. E. Jar- 
dine, city clk., furnishing and laying 5448 
lin.ft. 6-12 in. ci. watermains. About 
$22,000. 

Ont., York—Until Sept. 6, by F. Barber, 
twp. engr., 40 Jarvis St., Toronto, furnish- 
ing and laying 27,600 lin.ft. ci. watermains 
in sections of Amherst, Jesmond, Ashbury, 
Roach, Humewood, Craydon, Ray, Ruther- 


ford. Eg'tinton, Brownhill, Barr. Elora, 
Bushey, Jasver, Langden, Orla, Chryessa, 
Gray, Outlook, Lauder, Mitchell, North- 


land, Lavina, Ostend Aves., Victoria Hum- 
ber Crest and Northcliffe Blvds., Cliff, 
Lapp, Spears, McCormack Sts. About $100,- 
000. Noted Aug. 28. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Mass., Boston—City received bids Aug. 
22, installing new sluice gates, air rams 
ard counterweights at Moon Island reser- 
voir, Squantum Dist., from Coleman Bros., 
Chelsea, $16.860; Coffin Valves Co.. Nepon- 
set St., $16,860; G. H. Bryne, 166 Devon- 
chire St., $18,055. 


*N. Y., Rochester—Bd. Contr. & Supply 
let contract laying 36 in. watermain across 
Genessee River on McLean PL, to M. H. 
Ripton, Livingston Bldg., $21,003. 


*Pa., Osceola Mills—Osceola Water Co. let 
contract constructing elevated steel tower, 
in connection with waterworks system, to 
Pittsburgh Des Moines Steel Co., Curry 
Bldg., Pittsburgh. 


*0., Bucyrus—Bucyrus Development Co. 
let contract to Rust Eng. Co., Keenan Blidg., 
Pittsburgh, building 500,000 gal. rein.-con. 
reservoir and earth dam for impounding 
reservoir, for Bucyrus waterworks. About 
$63,000. Chester & Fleming, Union Bank 
Bldg., Pittsburgh, engrs. 

Minn,, Duluth—City received bids build- 
ing rein.-con. reservoir, from G. H. Louns- 
berry, 322 East Superior St., $13,570; 
Jacobsno Bros., Columbia Bldg., $14,000; 
MacLeod & Smith, Sellwood Bldg., $14,500. 

*Minn., Litchfield—City let contract build- 
ing 7880 lin.ft. 8 in. and 2235 ft. 10 in. 
water mains in various streets, to E. Lin- 
hordt, Litchfield, $13,086. 


*Minn., Walker—State Bd. Control, St. 
Paul, let contract extending water supply 
system, to Woodrich Constr. Co., Metro- 
politan Life Bldg., Minneapolis, $25,558; 
heating system in connection with above 
will be awarded later. 

*Colo., Denver—Municipal Water Wks. 
Dept. will replace conduit on 29th Ave. 
from Lowell Blvd., to Ashland Ave. Sta., 
about 23 mi., involving 7000 ft. 36 in., c.i. 
pipe. About $171,000. Work wil! be done 
by day labor. 


Sewers 


PROPOSED WORK 

N. J., Hoboken—City had plans prepared 
and soon receives bids building sewers in 
7th, 11th and 15th Sts. About $100,000. 

N. J., Newark—Passaic Valley Sewerage 
Comn. soon lets contract building super- 
structure for Venturi Meter Chamber, also 
buil&ng superstructure for effluent con- 
trolling chamber. 

Pa., Carmichaels—Town voted $14,300 
bonds to install sewers and pave various 
streets. 


Pa., Hazelton—See “Streets and Roads.” 
N. C., Raleigh—City plans to install sewer 


pipes in various sections. About $20,000. 
E. H. Paco, city comr. 

























































































sewers and water mains jr 





About $70,000. Bradley | 
Cloud, engr. 
Minn., Duluth—City soo) 


recelves bid 


building sewer .n 2nd Ave. betwee, 
gan St. and Lake Ave. About $16 999 
Ayers, city engr. “roe 








Minn., Luverne—City voted $24 09 bona 
to build storm sewers in various stree ’ 
Zauer, city clerk.  - 

Kan., Belle Plaine—City Clerk soon yy 
contract building 6% mi_ sewers and cow.n 
disposal plant. Ww. B. Rollins Co.. 209 ay 
Exch. Bldg., Kansas City, Mo., engrs. Nor 
Aug. 21. eee 


Neb., Fairbury—See “Streets and Roaty: 
Okla., Ada—See Waterworks” 


Wash., Wenatchee—City Council hayiny 
plans prepared building sewers in j ar 
in southern part of city. About $20 sip 


BIDS DESIRED 
N. J., Irvington—Until Sept. 8, 
Council, building trunk line 
sewerage system, involving 
84 in. and 1160 ft. 5 x 7 ft 
sewer manholes, 1480 lin ft 
tary sewer, 1 sanitary sewer drop mx 
hole, 6 sanitary sewer manholes 
tanks, 1000 cu.yd. concrete  foundaro: 
5000 ft. b.m. spruce timber, 5000 ft. | 
hemlock, 500 cu.yd. solid rock. and 2? 
cu.yd. quicksand excav.; lateral branch: 
involving 6010 lin.ft 15-36 in. sewer % 
manholes, 43 catch basins, 1000 linft. |: 
in. and 600 lin.ft. 12 in. catch basin chutes 
500 cu.yd. rock and 5000 cu.yd. quicksand 
excav., 1000 ft b.m. spruce _ timber 
3000 ft. b.m. hemlock sheeting. 


8. C., Lake City—Until Sept. 16, by 1. 
R. Truluck, chn. pub. wk., building sewer 
age and waterworks system; advertised in 
this issue. 


Miss., Drew—Until Sept. 18, by (City 
Council, building 4.7 mi. 8-12 in. sanitary 
sewers, pumping station and disnosal p'ant 
J. H. Weatherford, 64 Porter Bldg., Mem- 
phis, Tenn., engr. 


La., Alexandria—Until Sept. 15, by City 
Council, building extension to sanitary sev- 
erage systemi separate proposals being 
taken on sewer pipe required which will te 
purchased directly by city and on construc. 
tion work of pipe laying, trenching and 
constructing manholes, flush tanks, etc 
Work involves 84,690 ft. 8-24 in. pipe. 1! 


by Tom 
Storm wWoeter 
4460 lin.ft 
Sewer, 12 story 
3-15 in, sani. 








3 flush 





manholes, 46 flush-tanks. I. W. Sylvester 
city engr. 
Wis., Viroqua—Until Sept. 8, by E J 


Older, city clk., laying 906 ft. 10 in. and 
238 ft. 8 in. vitr. pipe sewers, 1575 ft. 6 in 
sewer connections, 4 manholes, 59 lead serv- 
ice connections, etc.; also laying 1300 ft 
8 in. and 48 ft. 6 in. water pipe, 4 hydran's 
and 5 valves. W. G. Kirchoffer, Vromrn 
Blk., Madison, engr. 


Minn., Foley—Until Sept. 11, by H. Bet: 
tendorf, village clk., building sewerage sys 
tem and disposal plant, involving 4188 lin 
ft. 8-18 in. salt glazed vitr. pipe, twent! 
six 5 ft. catch basins, one 3 ft. manhols 
one hundred and seventy-nine 6 x 10 by 
and fifteen 6 x 18 Y's. About $13.40! 
Noted Aug. 7. 


Minn., Ivanhoe—Until Sept. 8. by villaet 
installing sewers in Sewer Dists. Nos. + 
3 and 4. L. B. Muchlinski, recdr. 

Minn., Lamberton—Until Sept. 9. by F 
A. Beisersdorf, city recdr., installing _ 
in various streets, involving 13,823 ft. f - 
1471 ft. 10 in., and 1875 ft. 12 in. vitr te 
10 lampholes, 5 manholes, etc. About $30. 
000. Noted Aug. 7. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Boston—City let contract laying 
308 ft. 3-6 in. concrete sewer in Albany ©, 
to J. W. O'Connell Co., Boston $1419) 
Work involves 700 cu.yd. earth croncias 

N. ¥., New York—H. Bruckner, oe 
Bronx Boro., received bids Aus. 28. ae 
ing (a) storm water drain and etc 
nances in East 233rd St. (b) com ene 
sewers and appurtenances in Eden Tere, 
ete., from Fenlack Constr. Co. (9) Sis: 
fa P, wath Gr % O18 ob) $140. 

nita Constr. Co., (a : ' 
500: C. MacDonald, (b) $122,999. Now 
Aug. 21. 
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sewers ( Continued) 


n, Y., Rochester—Bd. Contr. & Supply 
weontract building new sewage disposal 
. t in 23rd Ward, to Whitmore, Rauber 
plantynus, 279 South Ave., $49,927. Noted 
May ! 

N. @ Hackensack—Hackensack Impvt. 

ae d bids building (a) disposal 


receive “ 
Comn. 1) sewerage system, from Simpson 


jant, , . 

anton 90 Vest St., (2) $974,176 ; Smith, 

aioe @ MeIsaac, 18 East 41 ‘t., (a) 
74 (b) $1,197,021; H. E. Fox Constr. 


gre : 
iT bast 125th St., (b) $602,339. Noted 
July 24 

Cleveland—City let contract laying 
eee iS fe 3 in. brick and 660 ft. 12-24 
*, vitr. pipe sewers in Kinsman Rd. from 
Fast 135th to Easi_ 140th Sts, to Manson 
Co, The Arcade, $75,771. Noted Aug. 28. 


*Mich.. Redford—B. E. Taylor, 501 Ford 
Ridg., Detroit, let contract trenching and 
laying 35,000 lin.ft. 8-24 in. vitr. cro *k 
sewers, ete, in vicinity of Grand River 
‘Ave., here to W. C. Hoy, Redford. About 
$35,000. 

*Wis., Manitowoc—City lei contract ex- 
cavating and laying 2 8 mi. 8 in. vitr. pipe 
sewer in 8th, 16th and Washington Sts, to 
“ray-Robinson Co., 8th St. About $20,000. 
Noted Aug. 28. 

*Minn., Waseca—J. Madigan, city clk., 
let contract laying 14,894 ft. tile drain, to 
Ww. C. Johnston, Jr., Waseca, $12,597. Noted 
July 24. 

*Mont., Shelby—City let contract install- 
ing sewage disposal plant and_10 in. sewer 
excensions, to Two Miracle Concrete Co.. 
437 Ford Bldg., Great Falls, $10,450 and 
$25,289 respectively. 





Bridges 
PROPOSED WORK 


New Jersey—State Highway Comn., 
Broad St. Bank Bldg., Trenton, rejected 
bids building following rein.-con. bridges, 
two 10 x 30 ft., one 15 x 30 ft and one 
13 x 30 ft., Hammonton-Ancora-Atco Sect. 
Work will be readvertised. C. A. Mead, 
790 Broad St. Newark, engr. Noted 
Aug. 


Pa., Lewistown—City plans to build 80 
ft. span bridge, 55 ft. wide, on South Main 
St, probably deck girder type, concrete 
floor. About $40,000. C. C. Brown, Reeds- 
ville. engr. 


W. Va., Kingwood—Comrs. Preston Co. 
soon let contract building following rein.- 
con. girder bridges: 1 double 26 ft. span, 
1 single 26 ft. span, two 24 ft. spans, one 
20 ft. span and one 16 ft. span. About 
$10,000. H. E. Wilhelm, Kingwood, engr. 


Ga., Chatsworth — See “Streets and 
Roads.” 


Ga., Newton—Baker and Mitchell Coun- 
ties appropriated $15,000 each to build 
bridge across Flint River, here. Federal 
Government will appropriate an additional 
$30,000 for project. 


Fla., St. Petersburg—City plans to build 
new bridge over Booker Creek, on West 
Central Ave. About $15,000. 


0., Dayton—City plans election soon to 
vote on $120,000 bonds to build 2 bridges 
over Wolf Creek on Bway. and Deal St. 
O. E. Eichelberger, city engr. 


Idaho, Lewiston—See “Streets and 
Roads.” 


BIDS DESIRED 


, W. Va., Fayetteville—Until Sept. 8, by 
R. J. Stegall, clk., Fayette Co. building 
two 60 ft. concrete arch bridges near Wes- 
terly; two 25 ft. slab bridges near Demp- 
Sey and one 40 ft. timber bridge near Lively. 
K. McGrath, co. rd. engr.; advertised in 
iis issue. 


W. Va., New Martinsville—Until Sept. 13, 
by S. Myers, clk. Wetzel Co., building 5 
concrete bridges, 2 in Magnolia Dist., 2 in 
Grant Dist. and 1 in Center Dist. G. W. 
Comstock, co. rd. engr. 


Ga., Dublin—Until Sept. 16, by Comrs. 
Laurens Co., building steel and concrete 
bridge across Oconee River, here. About 
$150,000. | Federal Government will ap- 
Propriate % of cost. Noted Feb. 6. 


fe Ga., Gainesville—Until Sept. 8, by Comrs. 
Rds. & Revenues, Hall Co., building bridge 
over Chattahoochee River, 44 mi. west of 
ula, Contract will be let for steel bridge 
“pon present stone piers, but same to be 





remodeled or cemented where needed and 
raised 5 ft. higher by cement caps to be 
5 ft. thick and 18 ft. long, two 113 ft. spans, 
and two approaches, 80 ft. and 100 ft. long 
respectively. 


Mich., Port Huron — See “Streets and 
Roads.” 


Ilinois—Until Sept. 10, by Dept. Pub. 
Wks. & Bldgs., Snringfield, building Macki- 
naw River Bridge, on Peoria-Springfield 
Highway, Tazewell Co., consisting of seven 
50 ft. concrete spans and one 170 ft. steel 
span, 20 ft. roadway, involving 832 cu.yd. 
Class “A” and 713 cu.yd. Class “B” con- 
crete, 163,630 lb. reinforcing steel, 6629 Ib. 
rockers and plates, 151,800 Ib. structural 
steel, 5085 lin.ft. untreated piles, ete. 
Cement to be furnished by state. About 
$54,154, excluding cement. C. Older, ch. 
highway engr. 


Il., Pittsfield—Until Sept. 13, by Pike 
Co., building two 10 ft. span and one 22 
ft. span bridges, involving 152 cu.yd. con- 
crete and 15.245 Ib. reinforcing steel. i 
Lyons, co. supt. highways. Noted July LT. 


Wash., Tacoma—Until Sept. 13, by 
Comrs. Pierce Co., building four 100 ft. 
Howe truss bridges over South Prairie 
Creek on section of Pioneer Way known 
as Bond Issue Proposition No. 9. C. A. 
Campbell, co. aud. and clk. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Tex., Abilene—Taylor Co. let contract 
building two 50 ft. steel span bridges, 16 
ft. wide, with rein.con. approaches on High- 
way No. 1, to Austin Bros., 1815 Coombs 
St., Dallas, $12,767. Work involves 35,200 
lb. structural steel, 1024 lb. reinforced steel, 
409 cu.yd. classes A, B and C concrete, etc. 


*Tex., Seguin—Guadalupe Co..let con- 
tract to A. D. McClain & Co., Houston, 
building 3 bridges on Highway No. 3, one 
100 ft. span, 3 panels of I-beam approaches 
20 ft. each, over Geronimo Creek, one 60 
ft. steel span, 2 panels of I-beam ap- 
proaches 20 ft. each and one 50 ft. steel 
span, all to be built on concrete piers, 18 
ft. roadway. About $22,500. 


Utah, Salt Lake City—City received 
bids building 68 ft. rein.-con. arch bridge 
on 5th South St., over Jordan River, from 
Steel Constr. Co., Salt Lake City, $24,317, 
A. J. Gillis, Kearns Bldg., $30,588, Schuler 
& Sornson, Salt Lake City, $31,208; 48 ft. 
rein.-con. arch bridge on 4th South St., 
over Jordan River, from Steel Constr. Co., 
Salt Lake City, $22,115, Midland Bridge 
Co., Salt Lake City, $27,714, A. J. Gillis, 
Kearns Bldg., $28,647. Noted Aug. 21. 


* Wash., Chelan Station (Chelan P. 0.)— 
Wernatchee-Beebe Orchard Co. let contract 
building piers for 630 ft. span bridge with 
650 ft. approach to McRae Bros., Amer. 
Bank Bldg., Seattle. Work on superstruc- 
etone. be done by day labor. Total cost, 


Structural Steel 


BIDS DESIRED 


Ga., Gainesville—See “Bridges.” 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Pa., Osceola Mills—See ‘Waterworks.” 


*Pa., Pittsburgh — See “Industrial 
Works.” 


Reinforced Concrete 


PROPOSED WCRK 
Ont., Toronto—See “Industrial Works.” 
BIDS DESIRED 
Ga,, Dublin—See “Bridges.” 
PRICES AND CONCRACTS AWARDED 
(xIndicates award of conract) 
*Pa., Phila.—See “Industrial Works.” 


Streets and Roads 
PROPOSED WORK 


New Jersey—State Highway Comn., 
Broac St. Bank Bidg., Trenton, rejected 
bids resurfacing 13.170 cu.yd. Brown’s 
Mills-Lakehurst Rd., Burlington Co. Work 
will be readvertised. Noted Aug. 14. 
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Pa., Hazelton—City plans election to 
vote on $750.000 bonds to improve streets, 
sewers and schools. J. Rough, city engr 


Pa., Turtle Creek—City rejected bids 
paving Greensburg and Penn Aves. Note 
Aug. 14 


Pa., York—York Co. voted $2,500,000 
bonds to build roads. Noted July 24. 


Virginia—State Highway Comn., Rich 
mond, soon lets contract building 6.25 mi 
top soil road between Willis Mountain and 
Shepherd's Store, Project No. 39, Bucking 
ham Co.; 11 mi. gravel road from Burrows 
ville to Spratley’s Store, Project No. 58. 
Prince George Co. 


W. Va., Morgantown—Monongalia Co. r« 
jected bid paving 44 mi. road from Maids 
ville Landing to Pennsylvania State aut 
County will probably do work. 


W. Va., Wheeling—City soon lets con 
tract paving 40,000 sq.yd. 16th, South, Eoff 
and North Huron Sts., 4 in. vitr. block on 
6 in. concrete base, with 2 in. cement and 
sand cushion. H. A. Conrad, city engr 


N. C., Gastonia—Gaston Co. voted $500, 
000 bonds to improve road. 


8. C., Chester—City plans election to vot« 
on $140,000 bonds to pave various streets 


Ga., Chatsworth—Murray Co. voted $100.- 
000 bonds to build roads and bridges. E. V 
Camp, Atlanta, consul ener. Noted 
July 10. 


Ga., Sulphur Springs—W. C. Beck, chn 
good rds. com., soon lets contract bullau.. 
14 mi road leading from here to top of 
Lookout Mt., all hillside work, 16 ft. road- 
bed, 10% grade. 


Ga., Trenton—Dade Co. voted $40,000 
bonds to repair road from Sulvhur Springs 
to Alabama line and from Wildwood to 
Tennessee line. State will appropriate $44,- 
000 for project 


Ala., Troy—City Council plans to pave 
1 mi. North Three Notch St from end of 
— pavement to Cemetery St., vitr 
rick. 


La., Colfax—Grant Co. voted $210,000 
bonds to build and complete roads. Noted 
July 31. 


La., Columbia—Comrs. Caldwell Co. plan 
to issue $500,000 bonds to build roads. 


La., Gretna—Comrs. Jefferson Co. re- 
ceived no bids paving various. streets 
Noted Aug. 7. 


La., Pointe a la Hache—Comrs. Plaque- 
mines Parish plan election Sept. 10 to 
vote on $50,000 bonds to build roads in 
Dist. No. 1. 


Ky., Mt. Sterling—City plans to pave 
Samuels Ave., West High St., to point 
beyond Antwery Ave.. West Main St. to 
city limits, East Locust to Queen S&t., 
West Locust to Richmond Ave. and Rich- 
mond Ave. between Locust and Main Sts. 


Okio—-State Highway Comn., Columbus, 
rejected bids received Aug. 5. resurfacing 
Sects. “J,” “G" and “G-2" Cleveland-Woos- 
ter Rd., bituminous concrete, Cuyahoga Co. 
Work will be readvertised. 


0., Dayton—City plans to pave 1200 ft. 
Forest Ave. from Lehman to Neal Sts., 40 
ft .wide, involving 5000 sq.vd. wood block 
on concrete base. About $20,000. O. E. 
Eichelberger, city engr. 


0., Toledo—City plans to pave 2965 ft. 
Dorr St., 38 ft. wide, involving 7556 sq yd. 
vitr. brick, 5435 lin.ft. curbing and 6763 
cu.yd. earth excav., cost $59,154; 1354 ft. 
Wayne St. from Andora Dr. to Westwood 
Ave., 30 ft. wide, 4170 sq yd. vitr. brick, 
2396 lin.ft. curbing and 8896 cu.yd. excav.. 
$29,574. H. C. McClure, city engr. 


Indiana — State Highway Comn., Indi- 
anapolis soon lets contract greding 
and paving with (a) brick, (b) 
concrete, (c) bituminous concrete, 8.4 
mi. road from Franklin to Greenwood, John- 
son Co., (a) $423,975, (b) $315,343, (c) 
$212,308; 4.6 mi. Natl. Rd. from _ Illinois 
state line to West Terre Haute, Vigo Co. 
(a) $240,214, (b) $172,102, (c) $212,308 
10.2 mi. French Lick Rd. from Vanderbureg 
Co. line to Boomville, Warwick Co., (a) 
$750,896, (b) $438,776 (c) $550,172; 12.4 
mi. French Lick Rd. from Orange Co. line to 
Bedford, Lawrence Co., (a) $683,270, (b) 
$504,500, (c) $660,000; 11.3 mi. Lincoln 
Highway from Shenville to Horter Co. line, 
Lake Co., (a) $577,313, (b) $418,425, (c) 
$547,218; 7 mi. Range-Line Rd. (a) $402,- 
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Streets and Roads (Continued) _ Washington—State Highway Bd. Olym- W. Va., Keyser—Until Sept “ts 
2 ee Pe 2 : pia, comp)-ted pre'iminary survey of Ocean A. Jordan, clk. Mineral Co. | a 
947, (b) $284,813, (c) $369,534; 2.9 mi. Beach Highway from Coal Creek west of mi. Ridgely-Alaska Rd., 16 ft. , " 
Ranger-Line Rd., from Center Twp., line to Kelso through Cowlitz and Wahkiakum face roadway; advertised in ; 
Miami Co. line, (a) $177,108, (b) $123,034, Counties. An anpronriation of $35,000 will Noted Mar, 27. — 
His t en H. K. Bishop, c/o State he availaWe for construction work in Cow- 
ighwav Dept., engr litz Co. next year and a contingent ap- w.V Jayne Inti » 
: ; propriation of $75,000 will be available for witas he aa Until Sept. 8, Comrs 
_ Michigan—State Highway Dept., Lans work in Wiahkiakum Co. C. Signer, state Wayne-Kenos Ona and drait 
ing, soon lets contract snaping, surfacing and highway engr. R. M. Gillis, Kelso, dist. Huntingt Ke ca and surfac 
building drainage structures on 7.532 mi. engr. $70 000" on ones. Rd, brick 
State Trunk Line Rd. No. 18-8, Arerac Co., Po fs - A. Levering, Cercedo, 2 
involving 70,699 sq.yd. gravel and 25.197 Wash., Tacoma—City soon receives bids a Inti 
cu.yd. earth excav.; 3407 mi. State Trunk paving Pacific Ave. from 24th to 96th Sts., inarth Carolin Until Sept. 15, | 
Line Rd No. 13-11-B, Charlevoix Co., 31,- 12 ft. wide. About $150.000. Bids will be road tt ee Raleigh, building 
982 sq yd. gravel, 194 cu yd. concree and received on all standard types of pavement. xe a . t. wide, in Granville Co 
20,622 cu.yd. earth cxcav.; 2.950 mi. Stace J. C. Manley, city ener. aa sa-7a. class B concrete, 28,36: 
Trunk Line Rd. No 2-7, and 1.478 mi. tots Aen <4 aeoe Min-£t. 13-18 
State Trunk Line Rd. No. 12-8, Menominee Ore., Beaverton—City Council soon lets 4 pout $15,000. W. 8S. Fallis, 
Cc ao 556 sqyd gravel and 34.395 cu.yd contract grading, draining and paving Wat- . 7 ee 
earth excav.; 20°7 mi. State Trunk Line son St. from 1st to 4th S’s. concre‘e or ; 
Rd. No. 17-1, Jackson Co, 113 cu.yd. con- asphaltic concrete About $12.009. T A. Py Quiney—Until Sept. 16, by J. p 
crete and 11,892 cu.yd, carth excav. Grrrow, 422 Northwestern Bank Bldg., ous ieee ng eereee eave vari- 
Portla : -_ 2tS. - 2B cCrary, 8rd Natl. Ban: 
Mich., Detroit—Dept. Pub. Wks. soon lets land, city engr. Bldg., Atlanta, Ga., engr. a 
contract paving with asphaltic concrete on o , onli j 
6 in. base, with Berea, Medina or Amherst ve, Reaverton—-City Council soon lets 


curbstone, Apple St. from S*. John St. to 
Michiean Ave., Central Ave from McGraw 
to Padcliffe Aves., Eastlawn Ave. from 
Kercheval to Charlevoix Aves., Fulton Ave 
from Svrinewells to Willcie Aves.. Helen 
Ave from S‘rong to Miller Aves. and from 
Harner to Strong Aves.. Homer Ave. from 
Svoringwells ‘o Lawndale Aves., -Hazlett 
Ave from M'lfor@ to Tireman Aves., Mar- 
quette Ave. from 16th St. to Lawton Ave., 
Parkdale Terrace from McGraw to War- 
ren Aves., Rodcliff Ave from Central Ave. 
to Lonyo Blvd, Springwells Ave. from 
Malta to Michigan Aves., 26 ft. wide, in- 
volving 27,053 cu.yd. excav. 37,082 lin.ft. 
curbstone 51,188 sq.yd. paving, 990 cu.vd. 
concre‘e, and 2155 ft. retaining stone. C. W. 
Hubbeil, city ener. 


Wis... Manitowoe—City plans to gerade 
and pave 1.2 mi. Huron and 8th Sts. 20 
ft. wide, brick or concre*e, combined curb 
and gutter. About $15,000. 


Neb., Fairbury—City reta'ned C McCrae, 
engr.. Republic Bldg Kansas City, Mo. 
to prepare plans for paving 109000 sq yd. 
streets, also to improve storm’ sewers. 
About $500,000. 


Wyvyomine—State 
enne. plons 
Creek Ra 
J. E. 

Montana—St*te Highway Comn., Helena, 
plans to gravel surface 3 mi. Marion Rd., 
Flathead Co, About $10,900. Federal Aid 
applied for. J. N. Edy, state highway engr. 


Hiethway Comn., Chey- 

to gravel 10 mi tie Goose 
Sheridan Co About $100,000. 
Jellick, Sheridan, engr. 


Tex., Anahuac—Chambers Co. plans to 
improve, drain, grade, mud o~ clam shell 
surfac> 12 mi. highwav No. 35 from here 
to Libertv Co. line 12 ft wide. About 


$66,000 


Tex., 
received 


H. P. Compton, Liberty, engr. 


Falfurrias—Brooks Co. rejected bid 
excavating, grading, sub-grading, 


ealiche surfacin’. etc., 1075 mi. Highway 
No. 12. About $31.701. H. S. Bedell, Fal- 
furrias, engr. Noted Aug. 14. 

Tex., Port Lavaca—Calhoun Co. plans 
to clear. grub scarify, reshape, shell sur- 
face and build trestle on 4&°1 mi. High- 


way No 29, from here to Wittnebert Gate, 
24 ft. wide About $13.663. R. H. Phil- 
lips. Natl. Bank of Commerce, San Antonio, 
ener. Noted Jan. 309. 


Tex.. Secuin—Comrs. Guadalupe Co 
let contract grading, surfacing and 
ing drainage structures on 14.6 mi 
wy No. %. west from here, 15 ft. 
About $69 957. Hess & Skinner, 
Western Life Bldg., Dallas, engr. 
June 19. 


Tex., Uvalde—Uvalde Co., Sabinal and 
Utonvia Precincts. voted $200,000 bonds to 
build State Highwavs Nos. 3. 4 and 30, 
ete. This is in addition to $250,000 bonds 
previously voted. 


Okla., Sapulpa—Creek Co. election Sept. 


soon 
bui'd- 
High- 

wide. 
South 
Noted 


9, to vote on $1,000,000 bonds to build 
roads. 

Idaho, Boiee—W. J. Hall, comr. pub. 
wks., soon lets contract paving 3.6_ mi. 


Fort Hall-Gibson Sect. of Yellowstone Park 
Highway. 


Idaho, Lewiston—Nez Perce Co. electivn 
Oct. 7 “to vote on $400,000 bonds to build 
and improve roads and bridges. 


Utah, American Fork—City soon lets 
contract paving $0,000 sq.yd. various 
streets, with 7 in. rein.-con. on 6-in. con. 
crete bas® with 2 in. tooping. About $125,- 
000. Huddleston & Fiero, Kearns Bldg., 


Salt Lake City, engrs. 


contract grading, draining 


t curbing and 
pavine Homil‘on St 


from Estes to Watson 


Sts. North Bway. St. from Watson St to 
Oregon Electric Depot crossing, concrete, 
asphaltic concrete or bitulithic. Cost to 


exceed $199000 T. A. Garrow, 422 North- 
western Bank Bldg, Portland, city engr. 


Ore,. La Grande—Citv plans to pave M 
St. from 4th to Cedar Sts., also alley from 
4th to Chestnut Sts. between Jefferson and 
Adams Sts. concrete or asphaltic concrete. 
About $10,000. 


Ore., Prndleton—City Council approved 
plans to pave Garfield St., from Raley to 
Mark Sts., concrete. About $10,000. J. A. 
Fee, city aity. 


Ore.. St. Helens—City soon lets contract 
improving various sireets. About $25,000. 


~ 


E. E. Quick, city recdr. 


Cal., San Bernardine—Bd. Supervs. San 
Bernardino Co., soon receives bids paving 
1 mi. Mt. Vernon Ave., 16 ft. wide, con- 
crete. About $20,000. L. R. Lothrop, San 
3ernardino, engr. 

BIDS DESIRED 


Massachnsetts—Until Sent. 9, hy State 


Highway Comn., Boston, for 2900 ft. as- 
phalt macadyam road, tTexington Twn., 
4709 ft. mecedam oil road, 18-22 ft. wide, 


Wrenthom Twp, 9900 ft. macadam state 
road, 18-92 ft wide, Norwell Twp. A. W. 


Dean, state highway engr. 


N. J., Hivrhland Park (New Rrunswick 
P. O.)—Tintil Sept. 8, by LK. Smith boro. 
clk., paving, grading and curbine 35.090 
sq ft. Lincoln ard Ist Aves.. involving 1690 
bbls. cement, 850 cu.yd. stone or gravel and 
500 cu.vd. sand. About $45,000. J. T. Hop- 
kins, Highland Park, ener. 


N. J., Jersey City—tTnrtil Sevt. 9. by city, 
paving with granite hloceks on present con- 
crete foundstion. Newark Ave from Summit 
to West Side Aves., cost. $75 900: improv- 
ing Danforth Ave. between Hudson B!vd. 
and West Side Ave., $36,152; imvroving 
Fastern Parkway between Ocean and Gar- 
field Aves., asnhalt on concrete base, $15,- 
000. C. Van Keuren, city engr. 


Falls—Until Sept. 8, b 
paving 6th Ave. from 8&t 
to 22nd Sts. Bids will be accepted on 
vitr. brick, cement and asphalt surface. 
J. P. Leaf, boro. engr. 


Maryland—Until Sept. 9, by State Rds. 
Comn., 601 Garrett Bldg., Baltimore, pav- 
ing 6 mi. highway from state road near 
Owensville toward Shadyside, 15 ft. wide, 
gravel, Federal Aid Proiect No. 34, Contr. 
AA-15, Anne Arundel Co ; 2 mi. highway 
from Beallsville toward Dickerson, 15 ft. 
wide, 3 ft. dirt shoulders, involving 8800 
sq.yd. 6 in. concrete, Federal Aid Project 
No. 10. Contr. No. M-16, Montgomery Co. 
J N. Mackall, state highway engr. 


Maryland—tUntil Sept. 16. by State Rds. 
Comn., 601 Garrett Bldg.. Baltimore, build- 
ing 0.78 mi. highway through Manchester, 
Contr. No. C1-24, Carroll Co.; 3 mi. high- 
way from Hughesville toward Benedict. 

ravel, Federal Aid Project No. 25, Contr. 
No. Ch-15, Charles Co. . H. Zouck, chn. ; 
advertised in this issue. 


Md., Belair—Until Sept. 15, by Comrs. 
Harford Co.. building 13 mi. state aid high- 
way from Wilson's Corner to Streett’s Gate, 
15 ft. wide, concrete. J. N. Mackall, c/o 
State Rds. Comn., 601 Garrett Bldg., Bal- 
timore, engr. 


Pa., Beaver 
Town Council, 


Louisiana—Until Sept. 8, by State Hiot 
way Dept., Maison Blanche’ Annex ae 
Orleans, graveling, ditching. etc, 13.35). 
Port Allen-New Roads 
3aton Rouge Parish, 20 ft. 
State highway engr. 


Highway, W ti 
wide. D. Buie. 


Louisiana—Until 
Highway Dept., New 
facing and dra‘ning 
Oberlin Highway, Rapides Parish. 2) 
wide, and 145 mi Alexandria Moly 
Highway. Rapides Parish, 20 ft. wide 
bids received on former advertisement D 
Buie, state highway engr. Noted Aug °1 


Sept. 8, by Sta: 
Orleans, grave] 
198 mi. Alexandria. 





Indiana—By Bd. County Comrs., build- 
ing roads in following counties : 

Sept. 12, Clark Co., Jeffersonville. build- 
ing 14.261 ft. crushed stone road, Charles 
town Twp., known as Charlestown and Lex- 
ington Rd. G. W. Stoner, co. aud. 


Wells Co., Bluffton, building 13.172 ft 
stone road, Jefferson Twp., Known as J. W 
Gibson et al. Rd; 10,594 ft. stone road 
Tnion Twon., 15.896 ft. stone road, Jefferson 
Twp., paving 1219 ft. concrete street, Uni 
dale Twp. C. F. Kain, co. aud. 


Sept. 15, Montgomery Co., Crawfords- 
ville, building 6710 ft. gravel road, on 
county live between Suger Creek and 


Franklin Twps., known as Marion A. Davis 
Rd. W. F. Batmin, co. aud. 


Marion Co, Indianapolis, building .49 mi 
ro2d in Center Twp.. known as O. Lee et al 
Rd.. 61 mi. road, Warren Twp., known as 
J. W. Behrmann et al Rd., 1.12 mi_ road 
Franklin Twp., known as R. H. Collins et 
al Rd., 1.72 mi. road, Wayne Twp., known 
as A. L. Wisby et al Rd. L, K. Fesler, co. 
aud. 

Sept. 18, Allen Co., Ft. Wayne, building 

.78 mi. road, Lake Twp., known as 
Vaghn Rd., 2.3 mi. road, Lake Twp.. known 
as Butt Rd. <A. C. McCoy, co. aud. 


Michigan—Until Sept. 9, by State High- 
way Dept., Lansing, shaping, surfacing and 
building drainage structures on 2.596 mi. 
State Trunk Line Rd. No. 47-1, 16 ft. 
wide, involving 24,364 sq.yd. gravel and 
6000 cu.yd. earth excav. 


Mich., Port Huron—Until Sept. 8. by 
Comrs. St. Clair Co., furnishing labor and 
material building 44 mi. Assessment Tist. 
Rd. No. 5. Harris Rd., 9 ft. trench gravel. 
on 22 ft. grade, involving drainage ditches, 
culverts, bridges, etc. Noted July 31. 


Wisconsin—Until Sept. 12, _by _ State 
Highway Comn., Court House, La Crosse, 
innproving Fountain City-Winona Rd, 
Buffalo Co., Federal Aid Project No. 87, 
involving 38.099 cu yd. earth and 2619 cu 
yd. rock excav., 357 cu.yd. Class “A’’ con- 
crete, culverts and bridges, 133 sa.yd. con- 
crete surfacing, etc.; Hunter’s Bridge Rd. 
La Crosse Co., Federal Aid Project No. 52, 
12,250 sq.yd. bituminous macadam surfac- 
ing. Noted Aug. 7 


Wisconsin—Until Sept. 
Highway Comn., Svooner, 
ron-Turtle Lake Rd.. Barron Co., Federal 
Aid Project No. 101, involving 12 acres 
clearing and grubbing, 28,997 cu.vd. earth 
and 1985 cu.yd. borrow excav., 476 cu yd. 
Class “A” concrete, culverts, bridges, etc. 


Minn., Faribault—Until Oct. 1, by Comrs. 
Rice Co., improving Job No. 1903, State Rd. 
No. 1, 24 ft. wide, involving 71,223 cu.yd. 
excav., 15,077 cu.yd. gravel surfacing, cul- 
verts, etc., $400,000; Job No. 1904, State 
Rd. No. 16, 24 ft. wite, Spon a ager 
8569 cu.yd. gravel surfacing. cniv ; . 
$250,000" W. P. Chapman, Faribault, engr. 


12, by State 
improving Bar- 
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Streets and Roads (Continued) 


Minn, St, Louis Park—Village Clerk re- 
ceiving bids building 2442 sq.yd. sidewalks. 
About $12,000. 


Kan., Stafford—Until Sept. 8, by city, 
ishing labor and material building 4939 
» ft. combined curb and gui-.er, 2)0 lin.ft. 
nele curb, 132 lin.ft. double gutter, and 
; lin.ft. 10-27 in. storm sewers. Archer 
& Stevens, New England Bildg., Kansas 
City, Mo, engrs. 


sno 


Kan., Washington—Until Scpt. 12, by 
city, paving and curbing 9 blocks various 
streets, involving 19,385 sq.yd. asphaltic 
concrete, brick or 2 course concrete Black 
& Veatch, Interstate Bidg., Kansas City, 
Mo., engrs. Noted Aug. 28. 


Ark., Fayetteville—Until Sept. 20, by 
Comrs. Ra. Impvt. District. No. 5 at o*ce 
of Hamilton & Shreve, engrs., Fayetteville, 
building roads in district, Washington Co., 
involving 46,580 cu.yd. excav., 30,895 cu.yd. 
gravel, 264 cu.yd. Class A and 39 cu yd. 
Class B concrete, 1732 lin.ft. 15-24 in. pipe 
and one 100 ft. steel span highway bridge; 
advertised in this issue, 


Tex., Rockwall—Until Sept. 17, by Comrs. 
Rockwall Co., building concrete or mono- 
lithic brick road and rein.-con drainage 
structures on 13.36 mi. Highway No. 1, 
from Dallas to Collin Co. lines, 18 ft. 
wide. About $544,000. J. Montgomery, 
Rockwall, engr. Noted Aug. 14. 


Okla., Pawnee—Until Sept. 10, by City 
Clerk, building 18,000 sq.yd. concrete pave- 
ment with integral curb, grading, draining, 
ete. C. H. Mullins, city engr. 


Colo., Denver—Until Sept. 10, by city. 
grading, curbing, and surfacing 50 b'ocks 
in Harmon Impvt. Dist. No. 1, a phuolt, 
crushed slag, granite, on hard bou'ders. 
loam sand and gravel. About $167,261 
Noted Apr. 17. 


Utah, Salt Lake City—Until Sept. 10, by 
City Comn., pavirg 4419 ft. 8th South St 
from 38rd to 9th West Sts. also 4*h West 
St. from 8th to 9th South Sts, 22 ft. wide, 
involving 8050 linft. curb and gutter, 7 in 
thick on rein.-con. pavement, 


Arizona—Until Sept. 13, by T. Maddock, 
state highway engr., Pheenix, building Sect. 
1 A Tucton-F'orence Highway. involving 
14.126 cu.yd. excav., 40,370 sqyd. pave- 
ment and incidental drainage, etc.; adver- 
tised in this issue. 


Washington—Until Sept. 15, by State 
Highway Bd., Olympia, clearing, grading 
ard eraining 122 mi Inland Empire High- 
way between Ellensburg and Roza, Kitti'as 
Co.; 22 mi. Chelan-Okanogan Highway 
between Chelan and Chelan Falls, Post Rd. 
Project No. 45, Chelan Co.; 4.8 mi. Pacific 
Highway from Seattle north, King Co.; 
3.6 mi. Natl. Park Highway between La 
Grande and Alder, Pierce Co, 2 mi. Olvm- 
pis Highway from Forks south, Clallam 
Co.; grading, draining and surfacing 7.2 
mi. Inland Empire Highway between Day- 
ton and Delaney. gravel. Columbia Co.; 
19.8 mi. Inland Empire Highway between 
Dodge and Central Ferry, Post Rd. Project 
No. 46, Garfield Co. J. Allen, state high- 
way comr. 


Quebec—Until Sept. 12, by M. Henry, 
ener., c/o Dept. Rds. Quebec, paving and 
ditching 5 mi. Concession Range and Main 
Rds. waterbound macadam on gravel base, 
St Brigide Twp., $20,000; graveling and 
ditching 6 mi, Provincial Highway, 18 to 
20 ft. wide, Hinchinbrooke Twp., $18,000. 


Ont., York—Until Sept. 6, by F. Barber, 
twp. engr., 40 Jarvis St., Toronto, building 
12.000 ft. concrete sidewalks 4 and 44 ft. 
wide, on Bernice Crescent. Dennis, Gamble, 
McRoberts, Poulton and Torrens Aves., and 
800 ft. tarvia pavement on concrete base, 
16 ft. wide. on Westmount Ave. About 
$18,000. Noted Aug. 28. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*®Massachusetts—State Highway Comn., 
Boston, let contract building 3700 ft. state 
road, Middleton Twp., involving 17,000 gal. 
bituminous macadam, 2500 cu.yd. excav. 
and 2900 ton broken stone, etc.. to W. B. 
McIntosh, Wilmington, $24,374: 2900 ft.. 
Charlton Twp., 1120 cu.yd. concrete, 1900 
cu.yd. excav., 500 cu.yd. rock and 140 ft. 
12 in. ci. pipe, to C. Bianchi Co., Framing- 
ham, $21,945; 7100 ft, Leominster Twp., 
42.000 gal. bituminous macadam, 1250 cu. 
yd. excav. and 1850 ton broken stone, etc., 


to D’Onfro Bros., Leominster, $31,278 ; 4900 
ft. Agawam Twp., 28,000 gal. bituminous 
material, 1500 cuyd. excav., 3000 cu yd. 
stone fill and 2800 ton broken stone, to 
Luchini & Sons, Milford, $29,343. 


*™Mass., Boston—City let contracts pav- 
ing 363 ft. roadway on Chelsea Bridge, in- 
volving 1614 sq.yd. creosote block, to 
Standard Eng. Co., 15 Northern Ave., $13.- 
621; Fayette Ave., 3500 sq.yd. bituminous 
macadam and 1870 cu.yd. excav., to J. 
Doherty Co., Boston, $10,229; Bennington 
St., East Boston Dist sq.yd. granite 
block on 6 in. concrete base, to McGuire 
& McGourty Co., Boston, $37,687. 








New York—State Highway Dept., Al- 
bany, rcc-ived bds Aug. 26, improving 
roads in following counties: (a) Mont- 
fomery Co, 37 mi. Palatine Bridge-Stons 
Arabia, Rd. No. 517, 

(b) Rensselaer Co., 1.27 mi. Oakwood 
Ave, Rd. No. 1527, 

(c) Saratoga Co., 9.96 mi. Schuylerville- 
Gansevoort, Rd. No. 1461, 

(ad) Suffolk Co., 5.86 mi. Cold Spring- 
Hunting on-Forit Salonga, Part 1, Rd. No 
1525, completing roxds in following counties: 

(el) Cayuga Co, 6.06 mi Fleming- 
Scipio, Part 2, Rd. No. 1327-A, (e2) 5.45 
mi. Venice Center-Genoa, Rd. No. 1414. 

(f) Chautauqua Co. 5 65 mi. Jamestown- 
Ashville, Rd. No, 1380-A, 

(g) Franklin Co, 10.36 mi. Malone- 
Cha _eaugay, Rd. No. 5613, 

(h) Livingston Co, 8.34 mi. Conesus- 
Wayland, Rd. No. 1321-A, 

(il) Madison Co., 654 mi. Munnsville- 
Pratts Hollow-Pine Woods, Rd No 1360, 
(i2) 5.65 imi. Oneida Lake-South Bay and 
One'da-South Bay, Part 2, Rd. No. 1361, 

(j) Seneca Co., 2..3 mi. Willard-Ovid 
Rd, No. 1401-A, 

(k) Ulster Co., 10.24 mi. Napanoch- 
Montela. Ri. No 603, 

(1) Washireton Co.. 296 mi. Cambridge- 
Ash Grove. Rd. No 1199, a's. completing 
repair road; in follow'ng counties: (m) 
Cortiond Co., 42 mi Cincinnatus. Rd. No. 
277, Repair Contract No. 1003, from 

A. F. Schaffer. Sthenectady. (a) $128,316; 

Camptell & Wal’. Troy, (b) $39,041; 

Troy Contg. Co., Troy, (b) $39.094; 

MacArthur Pros, 120 Bway, New York 
City, (c) $331,866; 

J. J. Guinan Contg. Co., 2314 Gravesend 
Ave, Brooklyn, (c) $333,457; 

Dale Eng. Co. Mann Bldg.. Utica, (c) 
$353,053, (11) $124,332, (i2) $98.777; 

R. W. S. Corp., New York City, (d) 
$199,189; 

Universal Stcel Export Co, Inc. 26 Cort- 
land St., New York City, (d) $214.646; 

Cc. D. Schtemmer, Islip, (d) $214770; 

Cayven Co., Auburn, (e1) $103,432, (e2) 
$180 687; 

Mos‘er & Summers, Inc., 1266 Seneca St., 
Buffalo, (f) $218 638; 

J. A. Hurhes, Wellman Bldg., Jamestown, 
(f) $248,153; 

W. T. Thayer & Co., East Main St., Cha- 
teaugay, (7) $67,538; 

McCarthy & Rocx, 
$69,076: 


a Constr. Co., Atlanta, (h) $221,- 


Winthrop, (gz) 


C. H Van Auken, Fulton Chain, (i1) 
$120,754; 

H. W. Roberts & Co., 610 Lansing St. 
Utica, (i1) $124.308; 
ors: B. Van Slyke, Jr., Clinton, (i2) $91,- 

Hendrickson-McCabe Co., Syvacuse, (i2) 
$91,360; 


Greenfield Constr. Co., 89 Main St., 
Hornell, (i2) $94,631; 


J. Conley, Ithaca, (j) $45,730; 

J. W. Gurnett, Watkins, (j) $47,228; 

Armstrong & Trowbridge, Napanoch, (k) 
$34,598 ; 

DeGraff & Hogeboom, Inc., Kingston, (k) 
$34,745; 


Tree & Sherwood Co., Haverstraw, (k) 


$34,763 ; 
W. G@_ Fox, Nelson Ave. Saratoga 
Springs, (1) $9837; 


N. E. Young, Union, (m) $12.982; 
ey R. Kimmey, Hudson Falls, (m) $13,- 
J. D. Rust, Syracuse, (m) $13,412. 
Noted Aug. 7. 


N. Y., Brooklyn—Park Bd., Municipal 
Bldg.. New York ity. received bids Aug 


28. furnishing material and labor for im- 





proving (a) Park Circle, (b) East Dr've, 
(c) sidewalks, from Uvalde Asphalt Pav. 
ing Co, 1 Bway New York City (a) 
$27.603, (b) $1; 7; Consolidated \s- 
phalt Faving Co. 52 9th St (a) $28,808, 
(b) $127,195; Sicilian Asphalt Paving Co, 


41 Park Row, New York City, (a) $29 308, 
(b) $131,437: M. J. Rooney, 126 West 90th 
St. New York ‘itv, (ec) $1411 ) L, 
Brennan, (c) $1474; F. Gradwohl, 839 West 
178th St.. New York City, (cc) $1504 
Noted Aug. 21. 


*N. Y.,. Buffalo—City let contract to 
Rock Asphalt & Constr. Co., Morgan Bldg, 
paving Sievens St. from East Ferry S to 
point 700 ft. north, 26 ft. wide, involving 
2027 sq.yd. Spec. B German rock esphelt on 
6 in. concrete base, $10,954; Poultney S 
from Kensington to Hutchinson Av 26 


ft. wide, 2556 sqyd. German rock asphalt 
on 6 in. concrete base and Medina san..- 
stone curbing, $14,089: Bird Ave. from N 
agara St. to Soldiers PL. 30 ft. wide, 2 43 
sq.yd. German rock asphalt Spec. bk. on 6 
in. concrete base, $92,800; Crescent Ave 
trom Parkside Ave. to Colvin St., 26 ft 
wide, 2756 sq.yd. German rock ) 
Spec. B, and Medina sandstone curbins 
6 in. concrete base, $25.440; Argus St. from 
Essex St. to Roesch Ave.. 26 ft. wide, 2'S6 
eq.vyd. German rock asphalt on 6 i con- 
crete base and Medina sandstone curbing, 
$12.059; Cassy St. from William St. to 
point 198 ft. south, 26 ft. wide, 577 sq vd 
Cressed Medina sandstone and cement grout 
filler on 6 in. concrete base, $4307; Breck- 
enridge St. from Niagara St. to Erie Canal, 
26 ft. wide, 1273 sqyd. Medina dressed 
sandstone blocks on 6 in. concrete bse, 
$9249; Floss Ave. from Genessee Ave to 
Delavan Ave., 24 ft. wide, 6312 sq.yd. Ger- 
man rock standard asphalt and Medina 
randstone curbing on 6 in. concrete buse, 
$24,047; to Erie Conte. Co, Morgan BDid«e., 
Harriett St. from Delevan Ave. to north 
end of street, 26 ft wide, 4615 sa.yad. brick 
on 6 in. concrete base, $25,000; to H. P. 
Burgard Co., 1968 Fillmore Ave., Schuehle 
St. from East Ferry St. to Northland Ave., 
28 ft. wide, 2400 sq.yd. asphalt and Medina 
sandstone curbing on 6 in. concrete base, 
$21.990; Cornwall St. from Delavan to 
Warwick Aves., 24 ft. wide, 7285 sq.vd as- 
phalt on 6 in. concrete base and Medina 
sandstone curbing, $35,900. Noted July 17 
and 31. 









N. Y.. Buffalo—City received bids paving 
(a) Kilhoffer St.. 24 ft. wide. involving 
2135 sa.yd. vitr. brick or asphalt on con- 
crete base, 

(b) Richlawn St, 26 ft. wide, 3772 sq.yd. 
vitr. brick or asphalt on concrete base, 

(c) Elmer St., 26 ft. wide, 4621 eq. vd. 
vitr. brick or asphalt on concrete base, 

(ad) Tamarack St.. 26 ft. wide. 1749 sq yd. 
vitr. brick or asphalt on concrete base, 

(e) Meriden St., 26 ft. wide, 3103 vitr. 
brick or asphalt on concrete base, 

(f) Abby St., 28 ft. wide, 4657 sq.yd. 
vitr. brick, sandstone block dressed or 
asphalt on concrete base, 

(g) Lark St., 24 ft. wide, 1677 sq.yd. 
vitr. brick or asphalt on concrete base, 

(h) Colfax Ave., 26 ft. wide, 3615 sq.yd. 
vitr. brick or asphalt on concrete base, 

(i) Page St., 26 ft. wide, 2486 vitr 
brick or asphalt on concrete base, 

(j) Fuller St., 26 ft. wide, 3280 sq.yd. 
vitr. brick or asphalt on concrete base, 

{k) Howell St., 26 ft. wide, 1423 sq yd. 
vitr. brick or asphalt on concrete base, 

(1) Amber Ave., 26 ft. wide, 4165 sq.yd. 
vitr. brick or asphalt on concrete base, 

(m) Sheffield Ave., 26 ft. wide, 6612 
sq.yd. vitr. brick or asphalt on concrete 
base, 

(n) Magnolia St., 24 ft. wide, 1490 sq.yd. 
vitr. brick or asphalt on concrete base. 

(o) Willett St., 26 ft. wide, 6178 sq.yd. 
vitr. brick or asphalt on concrete base, 

(p) Kensington Ave., 30 ft. wide, 592 
sq.yd. asphalt on concrete base, all Medina 
curbing, (1) asphalt, (2) brick, (3) blocks, 
from 

Rock Asphalt & Constr. Co., Morgan 
Bidg., (a1) $11,986, (b1) $20,249, (cl) $25,- 
364, (d1) $9873, (e1) $16,609, (f1) $28,430, 
(f3) $36,382, (21) $9334, (h1) $21,240, (i1) 
$13,905, (j1) $17,776, (k1) $8392, (11) $21,- 
782, (m1) $35,627, (n1) $8117, (01) $33,997, 
(p1) $3421; 

. P. Burgard Co., 1968 Fillmore Ave., 
(al) $12,155, (b1) $20,760, (cl) $23.530, 
sat? $10, (el) $17,310, (g@1) $9555, 


080, » 
h1) $18,965, (i1) $13,650, (j1) $18,180, (ik1) 
$8685, (11) $24.180, (m1) $36,445, (n1) 
$8235, (01) $34,790, (pl) $3555; 
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Erie Contg. Co., Morgan Bldg., (a2) 
$11,400, (b2) $19.500, (d2) $9400, (e2) 
16,000, (£2) $26,300, (i2) $14,000, (52) 
17, . (k2) $8300, (m2) $34,500, (m2) 
8000, 02) $33,500; 

RB m s rire, 24 Colonial Circle, (2) 
25. 450, (#2) $9329, (h2) $20, 550, (12) 
25,450. Novea July ‘17 and 31 

*N. Y., Fredonia—City let contract pav- 
ing Eagle St, brick, to P. B. Colgan, fea 
hirk. About $52,000. 


N. Y.. Long Island City—M. E. Connolly, 


pres. Queens Boro., received bids Aug. 27, 
regulating and repaving with sheet asphalt 
on broken stone macadam base, Hillside 


Ave. 
4th 


from Grand St. 


to Rocky Hill 
Ward, from 


Union Paving Co., Bway. 
and 112th St., $151,376; Consolidated As- 
phalt Co., Brooklyn, $176,678; Cleveland- 
Trinidad Paving Co, Flushing Ave., Brook- 
lyn, $199,847. Noted Aug. 21. 


¥N. Y., Long Island City—M. E. Con- 
nolly, pres. Queens Boro., let contracts, to 
Sicilian Asphalt Paving Co. 41 Park 
Row, New York City, regulating, grad- 
ing, curbing and laying sidewalks, on 
Anthon Ave., $6509, 4th St., $22,628, Hun- 
terspoint Ave., $29,742, Nurge St., $3762, 
Olmstead Ave., $7205, Van Cortland Ave., 
$9060; to Hastings Paving Co., 25 Broad 
St. New York City, Boulevard, $29,260; 
to Peace Bros, 20 Main St., Flushing, Broad 
St., $11,735; to W. Welsh. Astoria, Buck- 
ley St.. $5280; Moor St., $8875; to Uvalde 
Asphalt Paving Co., 1 Bway., New York 
City, Freedom Ave., $45,225 : to Kk A. 
Hess. Corona, Gunther Ave., $22,539; to C. 
Gallagher, Woodhaven, Hancock St. $1735; 
St. Felix Ave, $4479; to Cleveland Trini- 
dad Paving Co., Flushing Ave., Brooklyn, 
Poland St., $13,885; to Annarock Eng. & 
Constr. Co., Long Island City, Woodside 
Ave., $126 560; to Holding Realty Co., Long 
Island City, 16th St., $26,114. Noted 
Aug. 28. 


N. Y¥., New York—H. Bruckner, pres. 
Bronx Boro., received bids Aug, 28, paving 
with bituminous concrete on 5 in. concrete 
foundation, (a) East 239th St., (b) East 
1%7ta St. (ec) regulating and _ grading 
Blackrock Ave., from Uvalde Asphalt Pav- 
ing Co., 1 Bway., (a) $7089, (b) $12,676; 
Aspha't Constr. Co, 2197 Madison Ave, 
(a) $7240, (b) $11,673; Mt. Vernon Grad- 
ing Constr. Co., Mt. Vernon, (c) $22,657; 
I. Cava'luzzo, 1538 Walton Ave. (c) $23 - 
6°20; Watson Co., East Tremont Ave. and 
Westchester Creek, (c) $24,292. Noted 
Aug. 21. 


N. Y., New York—F. L. Dowling, pres. 
Manhattan Boro., received bids Aug. 25, 
regulating and repaving with granite block 
on concrete base, intersection of (a) Bway., 
(b) with sheet asphalt on concrete base, 
roadway of Bway. from Morris to Vesey 
Sts., (c) 28th St., (d) 110th St., (e) Lenox 
Ave., (f) Lexington Ave., (g) with wood 
block, Lexington Ave., from M. I Sachs, 
(a) $3109; P. J. Kearns, (a) $3630; D. J. 
McCarthy. (a) informal; Sicilian Asphalt 
Paving Co., 41 Park Row, (b) $54,413, (c) 
$28,121, (d) $37,208, (e) $49,870, (f) $119,- 
480; Uvalde Asphalt Paving Co., 1 Bway., 
(b) $56,638, (c) $27955, (d) $35,404, (e) 
$50,861, (f) $121,173; Cleveland-Trinidad 
Paving Co., Flushing Ave., Brooklyn, (b) 
$58,485, (c) $27,071, (dad) $37,997; J. L. 
Brusstar, Harlem River and 150th St., (c) 
27653, (d) $37.561, (e) $47.799, (f) $91,- 
945; Asphalt Constr. Co, 2197 Madison 
Ave., (d) $36,773, (e) $48,754, (f) $89,198, 
(z) $141,420. Noted Aug. 21. 


Rd., 


*N. Y., Rochester—Bd. Contr. & Supply 
let contract grading and paving approaches 
to Clarissa St. Bridge, to Whitmore, Rauber 
& Vicinus, 279 South Ave., $45,872; Peck- 
ham St., asphalt, to J. Frederichs Co., Liv- 
ingston Bldg., $12,575. 


N. ¥., 8. L, St. George—C. D. Van Name, 
pres. Richmond Boro., received bids Aug. 
21, repaving (a) Richmond Terrace from 
Western Ave. to Elizabethport Ferry, (b) 
Richmond Terrace from Treadwell Ave. to 
Harbor Rd., (c) Castleton Ave. from Clove 
Rd. to Caroline St., (d) Brook St. from 
Richmond Turnpike to Jersey St, (e) 
Wadsworth Ave. from Bay St. to Tomp- 
kins Ave. (f) Bay St. from Bayview to 
Wadsworth Ave (g) Lindenwood Rd. 
from J. E. Donovan, Port Richmond, (a) 
$6300, (b) $54,121, (c) $4200, (e) $3750; 
J. Johnson Sons, Port Richmond, (a) $7081, 
(b) $53,900, (c) $3800, (e) $3900, (f) $2825, 
(2) $1170; C. Vanderbilt, 24 Elizabeth St., 
West New Brighton, (a) $8190, (b) $47,- 
493. (c) $3895, (e) $4800, (g) $1200; Lee- 
decke & Sachs, (b) $48.310, (d) $11,680; 
Uvalde Asphalt Paving Co., 1 Bway., New 
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York City, (f) $2550; Sicilian Asphalt Pav- 
ing Co., 41 Park Row, New York City, (f) 
$32.85. Noted Aug. 14. 


*N. Y., Schenectady—Bd. Contr. & Sup- 
ply let contract grading, curbing and pav- 
ing James and Robinson Sts., to B. Trim- 
poli, Schenectady, $12,347. 


*N. J., Bordentown—City Comrs. let con- 
tract paving about 1 mi. Burlington, 2nd, 
Church, Mary and Spring Sts., concrete, to 
J. F. Burke Co., 309 Park Ave., Plain- 
field, $22,606. Noted Aug. 14. 


*N. J., Camden—Bd. Freeholders, Cam- 
den Co. let contract improving portion 
King’s Highway, Haddonfield Twp., to Mc- 
Inerney & McNeal, Inc., Easton, Pa., in- 
volving 3051 cu.yd. excav., 7715 sq.yd. bitu- 
minous macadam, 1653 sq.yd. concrete gut- 
ters, etc. About $42,949. Noted Aug. 14. 


*N. J., Hoboken—City let contract re- 
paving 6th and 7th Sts. from Washington 
St. to Bloomfield Ave., granite block, to A. 
Lettieri & Son Co., 2614 Wayne St. Jersey 


City. About $117,000. 
*xN. J., Trenton—Bd. Freeholders, Mer- 
cer Co., let contract building 1600 ft. Sect. 


2-A River Rd., 
Morgan Co., 12 
Noted Aug. 14. 


*Pennsylvania—State Highway Dept., 
Harrisburg, let contracts building roads in 
counties as follows: 


nae Twp., to Gibbs & 
North Willow St., $29,595. 


Fayette Co., 4101 ft. vitr._ brick, North 
and South Union Twps., to E. C. Cornish 
and W. Miller, 620-22 Fayette Title & 
Trust Bldg., Uniontown, $51,475; 

Lehigh Co, 16,218 ft. one course rein.- 


con. from Emaus to Allentown to J. Mc- 
Graw Co. 1010 Commercial Trust Bldg., 
Phi'a., $106,897; 

Lycomirg Co., 15,683 ft. bituminous sur- 
face course on concrete foundation or rein.- 
con.. Wolf Twp. and Picture Rocks Boro., 
to Winston & Co,. 240 Fair St., Kingston, 
N. Y., $155,377; 


Wyoming and Lackawanna Counties, 71,- 


063 ft. bituminous surface course on con- 
crete foundation or rein-con., Clarks-Sum- 
mit, Glenburn Boroughs and Abingdon 


Twp., to Ruthven, Rees & O’Brien, 212 Car- 
ter Bldg., Scranton, $468,327; 

Luzerne Co., 31418 ft. bituminous sur- 
face course on concrete foundation or rein.- 


con., West Pittston and Exeter Boroughs 
and Twps, or Hand, Wilkes- 
Barre, $228,5 


Bucks Co., 813 ft. vitr. brick, Falls Twp., 


to F. @ Meyers Co., Inc.. 1218 Chestnut 
St., Phila., $13,914. Noted Aug. 28 
*Pa., Allegheny—Supervs. Allegheny 


Twp. let contract rebuilding 17,490 ft. Car- 
rolltown Rd., 17 ft. wide. from Bradley Jct. 
to Loretto Boro.. line, vitr. brick on 4 in. 
concrete base, to Lord & Clark, Hastings, 
$183,230. Noted Aug. 7 


*Pa., Chartiers—(Pittsburgh P. O.)— 
Town let contract grading, paving and 
curbing Lakewood Ave., from Pittsburgh 


City line to Oak St, to J. B. Reed Co., 
McKees’_ Rocks. About $13,000. Noted 
Aug. 21. 

*Pa., Connellsville—Comrs. Fayette Co. 


let contract building 7335 ft. concrete road, 
18 ft. wide, to be known as McClelland- 
town Rd. to J. L. Brown, Uniontown. 
About $65,000. Noted July 


Pa, Emsworth (Pittsburgh P. O.)—Boro. 
received bids grading. paving and curbing 
Locust St., from McDonough & O'Toole, 
Pittsburgh, $16,100, R. V. Baldwin, Cora- 
opolis, $16.800, S. Baumgardner, Bellevue, 
$19,300. Noted Aug. 28. 


*Pa., Lebanon—City let contracts paving 
Sects. 1 and 2 of streets from Cumberland 
to Mangan Sts., involving 5400 sqyd. 23 
in. lug block on 5 in. base, pitch cushion 
and filler. to Pugh & Dolan, Pottsville, 
$7521 and $23,688 respectively; Sect. 3, 
10,000 sq yd. 2 in. bitulithic on 5 in. con- 
ee to H. Neumeyer, Bethlehem, 


*™Md., Baltimore—Bd. Awards let con- 
tract furnishing materials and flushing 
surface of Edmondson, Forest Park, Gwynn 
Oak, Rogers, Greenspring and Gwynne 
Falls Aves., to Pennsylvania Eng. & Constr. 
Co. Lawnsdowne, Pa., at 28 cts. per sq.yd. 
Noted Aug. 14. 


*W. Va., Fairmont—City let contract 
paving 3000 ft. Morgantown Ave. con- 
crete, to T. Shuttle, Fairmont. About $18,- 
000. Noted Aug. 7. 


*W. Va., Huntington—City let contract 
paving 12th Ave., 3rd and 4th Sts., to Dun- 
can & Griffith, Huntingten, $17, 960. 





Vol. 83, No. 10 


ee eS 


N. C., Hickory—City rejected all b 
received Aug. 28 for cemen‘ing side 
on main streets. Work will be don 
oy labor. Cost between $15,000 and 


x Fla., Seabreeze—City let contract 
ing portions of 7 streets, grouted bri o 
Alabama Paving Co., Birmingham, ‘ 
$168,300. 

*0., Cleveland—City let contrac: 
Freshwater Paving Co., 11712 Detroit 
paving Loretta and Fidelity Aves. 
West 101st St. to West Blvd., brick, 
$19,505 and $10,171 respectivel-7 As 
Paving Co., Marshall Bldg.. Franklin 
from West 66th St. to Franklin (Cj; 
asphalt, $40955; Baldwin Bros. { 
Euciid Ave., Kinsman Rd. from East 
to East 140th Sts, asphalt, $72,255: A 
Pejsa, 2359 East 93rd St.. Kinsman Rd 
from East 140th St. to city limits, and sy 
perior Ave. from East 47th to East 55th 
Sts., brick, $75,155 and $96,513 respec. 
tively, Superior Ave. from Est 39th to 
47th Sts., wood block, $96.964; Burnet 
Hathaway Co. Society for Savings Bide 
East 4th St. from Euclid to Prospect Av, 
wood block, $12.614; G. B. Herring, So- 
ciety for Savings Blde., Westfield Ay 
from London Rd to Wayside Ave., brick 
$10.548; Roehl Bros., West 25th St. and 
Clark Ave., West 44th St. from Hyde io 
Starsdale Aves., brick, $12,045. Noted 
Aug. 28. 


Ind., Indianapolis—City received low: 
3 bids resurfacing South St. and repaving 
streets involved in track elevation project, 
from Mead Constr Co., Lemcke Annex 
$92,205, J. N. Morgan & Son, $92,600 
Marion Co. Constr. Co., 1600 South West 
St., $92,000. 


*Michigan—State Highway Dept., 
sing, let contract shaping and. surfacing 
5.707 mi. State Trunk Line Rd. No. 35-3 
Delta Co. 16 ft. wide. involving 53,571 sq. 
yd. waterbound macadam, to Bichler Bros., 
Gladstone, $42,445. 


*Michigan—State Highway Dept., Lans- 
ing, let contract grading, draining and sur- 
facing Assessment Dist. Rd. No. 256, 6.485 
mi. macadam, to Skeldon & Ryan Constr 
Co.. Box 172, Central Station. Toledo, O 
$123,706, 1.176 mi. concrete, to Hilding & 
Robe, Rega, $35,911; also grading and sur 
facing 7083 mi. State Trunk Line Rd. No 
25-3, involving 66,485 sq.yd gravel, to Bi 
Luce Co. Rd. Comrs., Newberry, $68.00: 
Noted Aug. 14. 


*Michigan—State Highway Dept., Lan 
sing, let contract shaping, surfacing ani! 
building drainage structures on 3.497 mi 
State Trunk Line Rd. 24-1, Mecosta Co., 16 
ft wide. to Bd. Co. Rd. Comrs., Mecosta Co 
Big Rapids. $53,879. Work involves 32,645 
sq.yd. gravel and 30,104 cu.yd. earth exca\ 


*Michigan—State Highway Dept., Lans 
ing, let contract to J. Decker. Rogers City 
grading. surfacing and building drainag: 
structures on 5.026 mi. State Trunk Lin: 
Rd. No. 72-1. Alcona Co., 15 ft. wide, in 
volving 44,229 sq.yd. gravel and 23.798 cu 
yd. earth excav., $60.425; to Bichler Bro 
Gladstone, shaping, grading and surfacing 
3 258 mi. State Trunk Line Rd. No. 35-4 
Delta Co., 16 ft. wide, involving 30,582 sq 
yd. waterbound macadam, $24,231. Noted 
Aug. 14 


¥Ill., Moline—City let contract paving 
24th Ave. from 13th to 16th S‘s., to D. J 
Ryan Constr. Co., 41 1st Natl Bank Bldg.. 
Davenport, Ia., $14.447; 48th St from 2nd 
to 5th Aves., to S. D. Hicks Constr. Co 
1430 29th St., $10,639. Noted May 1. 


* Wisconsin—State Highway Comn.. 
Grand Rapids, let cqntract to Garvey 
Weyenberg Constr. Co.. 812 College St.. 
Appleton, building 397 mi. Wausau- 
Stevens Point Rd., Marathon Co., involving 
8076 cu.yd. earth and 108 cu.yd. borrow 
excav. at $.90 per cu.yd., 41,979 sq.yd. con- 
crete surfacing, $.94; 43.9 cu.yd. class “A” 


2rd 





M 


Lan- 


concrete, $22, and 1209 lin.ft. guard rail. 
i= ner lin.ft. Total cost, $50,202. Noted 
ug. 7. 


* Wis., Appleton—City let contract paving 
Dakota Ave., Mill and Pleasant Sts., 74 in 
concrete, to Johnson & Drake, 905 Plymouth 
Bldg., Minneapolis. About $85,000. 


*xWis., Manitowoc—A. H. Zander, engr. 


City Hall, let contract grading, curbing, 
—— and paving 1 mi. 18th and Wash- 
ington Sts. 18 ft. wide, involving 7980 


sq.yd. concrete, to W. O. 
$18,750. Noted Aug. 28. 


*Wis., Reedsburg—City let contract 
ing, curbing, guttering and paving ny 
East Main St., 18 ft. wide, involving 17,850 
sq.yd. vertical fibre brick, to Sweeny Bros., 
Main St., $24,780. Noted Aug. 14. 


Bahr, Manitowoc. 
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*Minn., Brainerd—C. W. Mahlun, aud. 
Crow Wing Co., let contract improving 3.7 
mi. Federal Aid Project No. 75, State Rd. 
No. 2, 24 ft. wide, to McCree, Moos & Co., 
St. Paul, $2.72 per sy.yd. Noted July 31. 


*Mont., Red Lodge—Carbon Co. let con- 
tract grading, draining and gravel surfac- 
ing Miller Dyke Rd., to Carlson Contg. Co., 
Red Lodge. About $27,500. 


*Arkansas—State Highway Dept., Little 
Rock, let contract building 84.37 mi. state 
highway, bituminous concrete and macad- 
am, to Southern Impvt. Co, 506 A. O. U. 
W. Bidg., Little Rock. About $2,500,000. 


*Ark., Marion—Comrs. Crittenden Co. let 
contract to Newell Constr. Co., Birming- 
ham, Ala., building 9 mi. Roads Nos. 10 and 
11, Rd. Impvt. Dist. No. 8, involving 67.400 
cu.yd. embankment, 11 acres clearing and 
grubbing, 28 cu.yd. plain concrete and 500 
ft. 18-24 in. corrugated metal pipe. About 
$29,695. 


*Tex., Abilene—Taylor Co. let contract 
gravel surfacing 7 mi. Highway No, 1, Rd. 
Dist. No. 2, and part of Rd. Dist. No. 1, 
24 ft. wide, to Sanders Bros., Miami, $21,- 
013. Noted July 31. 


*Tex., San Antonio—Bexar Co. let con- 
tract surfacing 7 mi. Culebra Rd., 16 ft. 
wide, in rock asphalt. to Chapin & Col- 
glazier, Moore Bldg, 40,000 yd., $0.60 per 
yd. and 22,000 yd., $0.40. 


*Tex., Seymour—Baylor Co. let contract 
ealiche or clay surfacing and building con- 
crete drainage structures on 4.31 mi. High- 
way No. 30, east and west of here, 16 ft. 
wide, to W. E. Stephens, Seymour, $22,401. 
Noted Aug. 21. 


*Okla., Sapulpa—City let contract pav- 


ing 27,000 yd. various streets, to E. C. Mc- 
Cormick, c/o Parker-Washington Co., 6161 


Maple Ave., St. Louis, Mo. About $300,000. 

Idaho, Cour d’Alene—City let contract 
to Weeks & Severson, Coeur d'Alene. $15,- 
919, paving 8th, 9th, Hastings, St. Maries, 
Penna., Foster, Boyd and Montane Sts., in- 
volving 10,800 ft. concrete curbing, 10,480 
sq.yd. sidewalk, 4200 cu.yd. embankment, 
680 lin.ft. concrete crosswalks, 360 lin.ft. 
concrete alley crosswalks and 250 lin.ft. 
concrete or galvanized drain pipes. 


*Wash., Mount Vernon—Comrs. Skagit 
Co. let contract paving 2 mi. Clear Lake 
Rd, conerete, to Kaiser Paving Co., Ever- 
ett, $55,687. 


* Wash, Seattle—Bd. Pub. Wks. rejected 
bids received Aug. 15, paving 12th Ave. 
N. E., et al, involving 9275 sq.yd. 6 in. con- 
crete, 5920 lin.ft. concrete curbing and 2100 
cu.yd. earth excav. About $32.894. Work 
will be done by day labor. Noted Aug. 21. 


*Wash., Seattle—Bd. Pub. Wks. let con- 
tract paving 36th Ave., S., asphaltic con- 
crete, to J. L. Smith, 1475 20th St., $11,434. 
Noted Aug. 28. 


*Wash., Tacoma—Comrs. Pierce Co. 
contract paving 1 mi. Milton Ave., 16 ft. 
wide, concrete, to J. Warter, Tacoma, $22,- 
591; clearing and grading 2.55 mi. East Side 
Drive, 30 ft. wide, involving 72.206 cu.yd. 
earth excav., to E. M. Moal, Tacoma, $74,- 
935. Noted Aug. 7. 


Ore., Portland—City received only bid 
Aug. 20, paving Harold Ave. from Milwau- 
kee to East 24th Sts., asphaltic concrete, 
sine Constr. Co., Journal Bldg., 


*Ore., St. Helens—City Council let con- 
tract grading and laying concrete pave- 
ment in various streets, to L. O. Herrold, 
Salem. About $10,100. 


_ &California—State Highway Comrs., 515 
Forum Bldg., Sacramento, let contract pav- 
ing 1.9 mi. road between Santa Clara River 
ind Williams Ranch, Los Angeles Co., in- 
\olving 21,000 cu.yd. excav., 2500 cu.yd. 
Class “A” Portland cement concrete, etc., 
to Prendergast Constr. Co., Los Angeles. 
About $38,000. Noted Aug. 14. 


_ California—State Highway Comrs., 515 
Forum Bldg., Sacramento, received only bid 
Aug. 18, paving 10.7 mi. road, Kern Co., 
involving 10,000 cu.yd. excav. and 14,600 
cu.yd. Portland cement concrete, from At- 
kinson & Moncure Co., Sacramento, $327,- 
20. Noted Aug. 14. 


, k€Quebec—Dept. Rds., Quebec, let _con- 
ract_ macadamizing and graveling 7 mi. 
Provincial Highway, 18-22 ft. wide, St. 
Dorothy Twp., to O’Conners, Ltd., 232 St. 
James St., Montreal. About $13,000. 





ENGINEERING NEWS-RECORD 


Railways 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


* Massachusetts—Worcester Consolidated 
Street Ry., 107 Main St., Worcester, will 
lay 3247 ft. new track on Belmont St, 
from Aitchinson St. to Lake Ave., and re- 
locate 3247 ft. old track to follow center of 
Belmont St. About $22,000. Work will be 
done by day labor. 


Excavation and Dredging 


PROPOSED WORK 





Minn., Buffalo—Ditch—Wright Co. hav- 
ing plans prepared by F. W. Van Kreve- 
len, engr., building 4 mi. Ditch No. 36, 


cost, $14,000; 5 mi. Ditch No. 39, $14,000. 


Minn., Faribault — See 
“Streets and Roads.” 


Excavation 


Ariz., Congress—Irrigition—Alamas Land 
& Irrigation Co., plans to build 100 ft. 
dam, 20 mi. west of Congress Jct. About 

250,000. Address W. F. Sawyer, Congress. 


Wash,., Prosser — Irrigation — Horse 
Heaven Irrigation Dist. plans to build 200 
mi. canals, tunnels and siphons to carry 
water from Cascades, to irrigate 315,000 
acres of land in Horse Heaven Dist. Bonds 
for $18,090,000 voted for project. L. M. 
Rice, L. C. Smith Bldg., Seattle, engr 


Ore., Prineville—Irrigation—Land own- 
ers in Ochoco Dist. voted $150,000 bonds to 
build dam and distribu‘ing system in Ocho- 
co Irrigation Dist. B. A. Sordal, secy. 


Cal., Paradise—Irrigation—Paradise Irri- 
gation Dist. plans to issue $140,000 bonds 
to lay 36 in. pipe to replace main canal. 


BIDS DESIRED 


N. Y., Brooklyn—Dredging—Until Sept. 
10, by E. Riegelmann, boro. pres., dredging 
Gowanus Canal from its head to Hamil- 
ton Ave. and Newtown Creek Canal at 
and in canal and basin included within 
boundaries of Johnson and Varick Aves. 
and in Stagg St. basin. No bids received 
Aug. 20. Noted Aug. 14. 


Minn., Albert Lea—Ditch—Until Sept. 8, 
by F. Tavis, aud. Freeborn Co., building 
Ditch No. 31, Moscow and Oakland Twps, 
including main ditch, Sects. Nos. 30 and 
31, 4 branches and 6 laterals. About 
$14,000. 


Minn., Benson—Ditch—Until Sept. 16, by 
aud. Swift Co., installing main tile ditch 
and 41 branches, involving 17,800 ft. 5 in., 
13,800 ft. 6 in., 6500 ft. 7 in., 2800 ft. 8 in., 
5500 ft. 10 in., 6400 ft. 12 in., 1200 ft. 18 in. 
and 2800 ft. 20 in. tile. About $15,397. S. 
B. Gardner, Benson, engr. 


Minn., Duluth—Dredging—Until Sept. 22, 
by W. H. Borgen, aud. St. Louis Co., dredg- 
ing 2 rivers, involving 5000 ft. dredging, 
5000 ft. pile protection and 27,911 cu.yd. 
excav. About $11,000. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


N. Y., New York—Dredging—M. Hur!- 
burt, comr. docks, Pier A, Battery PIL, re- 
ceived bids Aug. 25, dredging 115,000 cu.yd. 
at north and south sides Pier 59, south side 
Pier 64, north and south sides pier at West 
52nd St., north and south sides West 54th 
St. pier, south side West 58th St. pier, 
North River, Manhattan Boro., 29.000 cu.yd. 
east side Pier 36, north side Piers 50, 51, 52, 
East 4th St, and bulkhead foot East 
14th St., East River, Manhattan Boro., 
Contr. 1625, from F. E. Jones, 17 Battery 
PL, $67,975; New. Jersey Shipbuilding & 
Dredging Co., 50 Broad St., $78,735; P Ss. 
Ross, $82,450. Noted Aug. 21. 


*N. B., St. John—Excavation—City let 
contract to Bedford Constr. Co., St. John, 
excavating and refilling sewer and water 
trenches in Brussels St., with rock, $3.50, 
earth, $0.98, City Road, rock, $7, earth, 
$096; King St., rock, $3.50, earth, $1.10; 
Duke St., rock, $6, earth, $0.90; Douglas 
Ave., rock, $7, earth $0.95. 


Industrial Works 


PROPOSED WORK 


Mass., Boston—Boston Wool & Merchan- 
dise Co., 575 Albany St., having plans pre- 
pared by G. L. Shepard, engr., 14 Kilby 
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St., for 8 story rein.-con, and steel storage 
building, rein.-con. flooring, concrete foun- 
dation, on Summer St About $800,000. 


Mass., Springfield—Winchester Sq. Realty 
Co., Winchester Sq., soon receives bids build 
ing 1 story, 143 x 176 ft., brick, concrete 
and steel garage and service station, rein- 
con. flooring, concrete foundation, on Mason 
St. About $40,000. Private plans 


R. I., Providence—Page & Page, archts.. 
87 Weybosset St., soon receive bids build- 
ing 2 story, 45 x 106 ft brick garage, rein.- 
con. flooring, concrete foundation, on Broad 
St., for S. Bomes, 71 Farragut Ave. About 
$36,000. 


Conn., Unionville—C. W. House Sons soon 
receive bids for 2 story, 50 x 100 ft. brick 
addition to plant, concrete foundation 


About $28,000. Private plans. 
N. Y., Brooklyn—Zipkes, Wolff & Ku 
droff, archts. and engrs., 25 West 42nd St. 


New York City, preparing plans for 1 story, 
50 x 100 ft. brick and steel garage, rein.- 
con. flooring, concrete foundation, on 36th 
St. and 5th Ave. About $40,000. Owner's 
name withheld. 


N. Y., Buffalo—Rich Ice Cream Co., 470 
Spring St., having preliminary plans pre- 
pared by McCormick Co., ‘archts. and 
engrs., Century Bldg., Pittsburgh, Pa., for 
addition to factory. Cost to exceed $55,000 

N. Y., Canastota—Watson Products Co. 
plans to build 50 x 240 ft. addition to fac- 
tory. About $25,000. 


_N. ¥., New York—Butterick Publishing 
Co., Spring and MacDouzal Sts., soon lets 
contract building 10 story, 116 x 273 ft 
brick, steel and rein.-con. publishing house. 


rein.-con. flooring, concrete foundation, at 
223-253 Spring St. About $1,300,000 
Rallinger & Perrott, 1328 Bway., archts 
and engrs. 


. N. Y., New York—S. Katz, 1411 Grand 
Concourse, having plans prepared by J. M 
Felson, archt. and engr., 1133 Bway., for 
2 story, 75 x 100 ft., brick and steel garage, 
rein.-con. flooring, concrete foundation, on 
47th St. and Ist Ave. About $35,000. 


. N. Y., Niagara Falls—Carborundum Co., 
Buffalo Ave. and 14th St., soon receives bids 
building 3 story, 99 x 224 ft., rein.-con. ad- 
dition to plant, rein.-con. flooring, concrete 


foundation. About $150,000. L. J. Call, 
c/o owner, ch. engr. 
N. Y., Portchester—P. R Mallory, Inc., 


Fox Island Rd., having plans prepared by 
Lockwood-Green. archt. and engr., 101 Park 
Ave., New York City, for 2 story, 40 x 112 


ft., rein.-con. and steel factory, rein.-con 
++? pam concrete foundation. About $25,- 


N. ¥., Seneca Falls—A. Ford, 202 Fall St.. 


purchased site on Fall and Walnut Sts, 
and plans to build 1 story, 68 x 100 ft., 
brick and concrete machine shop, garage 
and service station. Cost between $40,000 
and $50,000. 

N. Y., Syracuse—Onondaga Milk Pro- 
ducers’ Co-operative Assn., S. A. & K 


Bldg., receives bids about Oct. 1 building 
dairy plant. About $200,000. McCormick 
Co., Century Bldg., Pittsburgh, Pa., archts. 
Noted July 3 


N. Y., Syracuse—Onondaga Steel Co., 
Inc., East Water St., increased its capital 
stock to $1,000,000 and plans to construct 
additions to its plant on James St. and 
Thompson Rd. Plans include 40 x 160 ft. 
annealing plant, an 80 ft. extension to 
present mill building and several smaller 
service buildings. S. S. Buckley, pres. 


N. Y., Tonowanda—Raind Co., 97 Goundry 


St, having plans prepared by R. J. Reid- 
path & Son, engrs. and archts., Builders’ 
Exch., Buffalo, for 4 story, 66 x 154 ft., 


brick and rein.-con. factory and warehouse, 
concrete foundation. 


N. 4., Freehold—Bd. Freeholders Mon- 
mouth Co. having plans prepared by C. A 
Slocum, engr., Long Branch, buiaing new 
heating and light plant. About $25,000. 


Md., Baltimore—Maryland Casualty Co., 
Paltimore and Fayette Sts. and Guilford 
Ave., acquired 25 acre site bounded by 37th 
and 40th Sts. and Cedar and E'm Aves., 
and plans to build plant containing more 
than 220,000 sq.ft. floor space. Plans_in- 
clude main or administration building, club- 
house, power plant, printing plant, etce.. 
rein.-con., steel and brick construction, com- 
position and rein.-con. flooring and concrete 
foundation. Project also includes improve- 
ment of grounds consisting of tennis courts. 
baseball field with stadium, flower beds. 
shrubbery, driveways, footpaths and lawns. 


EN 





(Continued) 


be 
£O ld 
ion 
Total 


Works 
A portion of the 
building tots which will be 
and employees tor erect 
Initial cost, $1,500,000. 
cost, $3,000,000. 


Md., Baltimore—Rice Motors Co., Madi- 
son and North Aves., soon receives bids 
building 2 story, 140 x 250 ft., rein.-con. 
and brick garage, rein.-con. flooring and 
concrete foundation, on Whitelock and Me- 
Culloch Sts. About $100,000, Smith & 
May, 1133 Calvert Lidg., archts. 


Md., Balti-more—Thermopak Co., Omaha, 
b., secking sits here and plans to build 
pl: unt. About $150,000. 


Md,, Caseade—Cascade Industries Co. 
plans to erect 2 faciory buildings, one 40 
x 100 ft. and one 25 x 3) ft, brick, rock 
and brick foundation. About $25,000. B. 
Janson, mgr. Private plans. 


W. Va., Huntington—C. C. Hayward and 
o‘hers. Ironton, O., plan to build brick plant 
on !6*h St. Ra, here, 100,000 brick daily 
capacity. About $200,000. 

W. V2. tWellsburg—Wellsburg Light & 
Power Co. plans to rebuild plant destroyed 
by fire. About $100,000. 


N. C., Charlotte—Coca-Cola Bottling Co., 
50 West 5th St. plans to build 2 story 
brick plant on 60 x 180 ft. site. About 
$106,000. 


N. 
to build 3 story bottling plant. 
000, 


Ky., 


Industrial 


laid out in 
to officers 
of homes. 
estimated 


land will 


C,, Wilson—Barnes-Harrell Co. plans 
About $100,- 


Maysville—Caproni Bros. having 
plans prepared by C. E. and E. A. Weber, 
archts., Miller Bldg., Cincinnati, O., builki- 
ine 2 story. 74 x 156 ft. rein.-con., brick 
and steel garage. 

o., 


Ansonia—See “Waterworks.” 


O., Cleveland—R. J. Coach, Leader-News 


Bidg., plans to build 2 story, 85 x 105 ft. 
rein.-con., steel and brick garage, on Wade 
Park and Crawford Rds. About $75,000. 


Architect not selected. 


O., Columbus—Allen Motor Car Co. plans 
to build 1 story, 149 x 500 ft., steel and 
brick fac’ory. on Dublin Ave. About $85,- 
000. F. L. Packard, Hayden Bldg., archt 

©., Columbas—Oldsmobile Co., 177 East 
State St, having plans prepared by W. 8S. 
Ferguson, engrs., 1900 Euclid Ave., Cleve- 
land, for 2 story, 63 x 187 ft., steel and 
concrete service station and salesroom on 


Broad St. About $115,090. 


0., Dayten—Duck & Oakes, Kiser St., 
plans to build 2 story, 65 x 120 ft, rein.- 
con. and brick “factory, rein.-con. flooring, 
concrete foundation, on Kiser and Wam- 
pum Sts. About $25,000. 


0., Springficld—Ridgely Trimmer Co., 
Kenton St., soon lets contract building 2 
story, 60 x 152 ft., concrete and steel fac- 
tory. About $30,000. RC. Gotwald, i 
Gotwald Bidg., archt 


Ind., Anderson—J. C. Kresch, 1109 Merid- 
ian Sit., having plans prepared by Mc- 
Cormick Co., archts., Century Bidg., Pitts- 
burgh, Pa., for 2 story, 72 x 72 ft. rein.- 
con. factory, rein -con. flooring, brick and 
concrete foundation. About $40,000 


HL, Ch icageo—City having plans prepared 
by C W. Kallal. archt., 1017 City Hall, 
for stone. concrete and ‘steel engine room 
and transformer station, concrete founda- 
tion, on Chicago and Michigan Aves. Abou? 
$300,000. 


lll... Chicago—L. G. Hallberg & Co., 
archts., 116 South Michigan Ave., prepared 
lans ard soon receives bids for 2 story, 
5 x 125 ft., rein.-con. and brick factory, 
rein.-con. flooring, concrete foundation, on 
Diversey Parkway and Western Ave.. for 
Republic Flow Meters Co., 565 West Wash- 


ington Blvd. About $130,000 

Ill., Moline—Crandall Transfer & Ware- 
house Co., 410 16th St., plans to build 6 
story, 74 x 120 ft.. rein.-con. warehouse, on 
4th Ave. and 12th St. About $100,000. 
Whitsit & Schulzke, 610 People’s Bank 
Bidg., archts. 

Wis., Lomira—Lomira Furniture Co. 
plans to build 2 story, 85 x 150 ft., brick, 


rein.-con. and steel factory, rein.-con. floor- 


ing, brick foundation, on Main St. About 
$40,000. Architect not selected. 
Wis., Manitowoc — Church—Presbyterian 


Church plans to build 2 story, brick, rein.- 
con. and tile, brick foundation, on 24th St. 
About $60,000 Architect not selected. 


Wis., Milwaukee—Downing 
Co, 3rd St. and Vienna 
build 120 x 300 ft. 
About $40,000. 


Wis., 


Paper Box 
Ave., plans to 
addition to factory. 


Packwaukce—See 


Wis., Rice Lake—Inderrieden 
Co. pians to build 2 or 3 story, 36 x 160 
fi. brick, rein-con. and steel factory, brick 
tou lion, on Main it. About 945,v0vV0. 
Architect not selected. 


Wis., Sheboygan—Globe Co., 824 
Sylvania Ave., plans to build 1 story, 90 
x 150 ft. brick, rein.-con. and steel foun- 
dry, rein.-con. flooring, brick foundation, 
on Pennsylvania Ave. About $25,000. 
Architect and engineer not selected. 


“Buildings.” 
Canning 


Penn- 


BRIDGE—JACKSONVILLE, 





Bids were received by Com 


over St. John’s River, Contract No. 1, manufacture and delivery of superstructure m ¢..] 
work ard machinery, from (A) Mt. Vernon Bridge Co., (B) Bethlehem Steel Brid 
Corp., Bethlehem, Pa., (C) American Bridge Co., 30 Church St., New York Cit 
Contract No. 2, main river substructure, approaches and cmbankments, (A) Missou 
Valley Bridge & lron Co., Leavenworth, Kan.; Contract No. 3, erection of metal wok 
and conercete floors, (A) Phoenix Bridge Co., 49 William St., New York City, (B) Me- 


Clintic-Marshall Constr. C o., 50 Church St., 
Corp. The contract for the manufacture 
work was awarded to the Bethlhem 
approach to the Missouri Valley Pridge 


ssioners of Duval Co., 


New York City, 
and 
Steel Bridge 
& Iron Co. 
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Wis., 
Co., Madison, 
L. Kronenberg, 
son, building 
condensory, 
About $75,000, 


Wis., 


and 
About 


rein.-con, 
Main St. 


Stanley —DBig 
plans to build 2 story. 72 
steel, 


$40, 
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Sparta—Interstate Milk 
having plans prepared | 
archt., 
3 story, 
hollow t 


Carroll 
60 x 75 
ile and 


Four 
x 189 


brick foundatio 


Lange, | 


000. J. 


Architect not selected. 


Minn., 
Duluth 
Duluth, 
Torney 


Showcase 


Bldg., 


FLA. 


erection 
Corp. 


CONTRACT No. 1 


2,090,099 I. dock span metal 

1,789,099 Lo. coms xr and through span metal 
1,360,009 Ib. de rirdor motal - 
280,000 Ib a Wentonch metal.... 
2,300 lb. sidewalk gates 
9,400 Ib. cast iron cwts 
193,090 lb. machin ry 
Motor, ete. (lump sum) ; 
Switchboard, cte. (lump sum) 
Gas engine, etc. (lump sum) 
420,09) lb. street car rei's 
Special track work (lump sum). 


Extended totals. 


ExtenJed t tals main! ridge and all rails, omitting item No. 4.. 


Extended totals south beam approach (item No. 4) 


A 


$0 


5 

25 

5 

18 
1,950 
350 
850 
3 


3,650 


of the 
and for 


Co., 


Duluth 
West Superior St. 


$348,949 


$334,949 


$14,000 


CONTRACT No. 2 


Piers: 
7,000 cu.yd. picr bases. 
2,500 cu.yd. pier shafts 


Total 

Concrete north appreach, portion south of bent 2 
4,000 lin ft. timber piles eh 
550 cu.yd. pedestals 
1,680 cu od general concrete 
880 lin.ft. concrete hand rail 
225,000 lb. reinforcing metal 
25,000 Ib. miscellaneous meta! 
880 lin.ft. gas pipe rail. 
440 track ties 
50,000 Ib. laying track 
1,210 sq.yd. bitulithic 
1,210 sq.yd. pavement No. 2 


ee with bitulithic (omitting item 14). 
Total with pavement No. 2 (omitting item 13) 

Conrrete saad approach, oa north of bent 2: 
600 lin. ft. timber piles 
100 cu.yd. pedestals 
360 cu.yd. general concrete 
120 lin ft. concrete handrail 
36,000 Ib. reinforcing metal 
6,000 Ib. miscellaneous metal 
80 lin ft. gas pipe rail 
110 track ties 
Laying special track (lump sum) 
310 sq a bitulithie 
310 sq.yd. pavement No. 2 
Removal old viaduct (lump sum) 
240 sq.yd. pavement on old viaduct 


Total with bitulithic (omitting item 14) 
Total with pavement No. 2 ‘tent No 13) 
Timber north approach, south of bent 

11,000 lin ft. piles below ca ; 
210,000 ft.b.m. general timber 
50,000 Ib. laying car tracks 
6,600 sa ft. sidewalk surfacing 
440 lin ft. concrete rail headings 
1,210 sq.yd. bitulithic pavement 
1,210 sq.yd. pavement No. 2 


Total with bitulithie (omitt‘ng item 23) es 


Total with pavement No. 2 (omitting item 22. 
South approach steel beams on concrcte yes: 

3,300 lin ft. concrete piles... ... 

230 cu. yd. concrete copings... .. 


Total 


supers 
the 


West Duluth — (Duluth P 
Superior 
having plans prepared by A. P 
for factory at 
About $150,000. 


West 


July 29, for constructing br 


(C) Bethlehem Steel Brid 
ructure meial 

substructure aud 

The unit bids were as follows: 





00 
00 
4.20 
00 
$349,135 
$335,135 
$14,000 


Blk., } 


Steel, h 


Canning 


















































































Produ 


ft., br 


ft., b 


2) 


23.60 
3,300.00 
1,125.00 

385.00 
6 00 
3,725.C0 


$766,690 
$252,974 
$13,916 


A 


$31.00 
20.50 


$268,250 
$0.50 


$88,547 
$88,244 


$9.50 
23.00 
31.29 
3.00 
045 
14.00 
1.00 
1 40 


wr 
~ 
wr 





$33,007 
32,704 


$2.80 
24.00 


$14,76 
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Septe2 


—_— 


approach timber construction: 
| piles below cars. 
i{t bm. general timber. 
laying car tracks 
ft. sidewalk surfacing 


1)5,000 ft b m. general timber....... 
34.000 | 


44008 
709 lin ft. conere_e rail headings 
R00 sq.vd bitulithie pavement 


a00 sq_yd. pavement No. 2 

Total with bitulithic (omitting item 32) 

fot al with pavement No. 2 (omitting item 31) 

r kment of south approach: 

10 cu yd. embankment. 

30 track ties e 

1,000 sq.ft sidewalk slabs 
i. curbs. 
yd. paving base 

)] concrete rail headines 

i 0 sq.yd. bitulithic pavem« nt. 

)aq.yd. pavement No. 2.... 
15,000 ft Dd m. handrails . 
93,°00 Ib. laying car eas 


Total wth b't-lithie (omitting item 40)... 
Total with pavement No. 2 (cm/tt ng item 39). 


Ext n’ed rend tota's us‘ng bitrl thic paverrent (rermar 


Extcnded grand totals, using bitulithic paver 1: ( 


CONTRACT No. 3 


Main bridge: 

2,090,900 Ib. deck span metal... 
1 790, 000 Ib. tow'r and thrceurh span metal 
360,000 lb. deck girder metal * 
135, 000 Ib. machin ry 
Motor, ete. (lump surm).... 
Suit hboard, ete (lum p sum ) 
Mi, hinery house ('urrp sum) 
365 cu.yd. ecounterweights 
i 190 sj.yd. slabs and bithulitlic 

200 sy.yd. slabs and pavement No. 2 
3) 100 sq.yd sidew alk slabs ; 
242,000 lb. rai's and acer ssories. 
Lig zht ing system Jump sum).... 
Total with bithvl thie (omitting item 1) 
Tote a with paverrent No. 2 (omitting item 10) 

South steel heam aprreach: 

280,000 Ib. south aporca’h metal........ 
1,090 sq._yi. s'abs and bit>u'ithic. 
1,000 sq.vd. slabs and pavement No. 2 
430 sq vd sidewalk slabs ‘ 
34,090 lb. rai's and accessories 
To al with b thalithie (omitt ng ‘tem 1!) 
Total with pavement No. 2 (omitting item 16). 


Industrial Works (Continued) 


Omaha—Nor‘th Side Grrage, 20th 
having plans prepared 
by J. P. Guth, areht., 516 Paxton Blk., for 
1 story, 124 x 126 ft. concrete garage at 
208 Ames Ave. About $25,000. 


Neb.. 
St. and Ames Ave., 


Mo., St. Louis—Garrett & Co., 1476 Bway., 
New York City, soon receives bids building 
23 story addition to factory, on Natural 
ue” and Union Blvd., About 
500 


here. 


Mo., St. Louis—H. Pauk & Sons Mfg. Co., 
1221 North 1°%th St, having plans prepared 
for $4 x 199 ft. factory and office, on 15th 
and O'Fallon Sts. About $100,000. 


Colo., Denver—H. H. Heiser Co., 7th 
Ave. and Bway., soon receives bids build- 
ire 2 story, 25 x 125 ft. rein.-con., steel 
and brick garage, rein.-con. flooring, con- 
crete foundation. About $60,000. 


Denver—MacFarland Auto Co., 25 
East. Colfax Ave., having plans prepared 
! Montjoy, French & Frewen, archts., 
Chamber Commerce Bldg., for 2 story, 125 
x 125 ft. warehouse and garage, on 17th 
Ave. and Lincoln St. About $150,000. 


Colo., 


N. M., Albuquerque—Rio Grande Light & 


Power Co.. Sturges Hotel Bldg. having 
pl ans prepared by A. G. Hillberg, engr., 
es Hotel bide, for hydro-electric 

i wer plant, 140 mi, transmission lines, 
uxiliary steam plant and large dam in 
White Rock Canyon, 40 mi. north of Albu- 
uerque, over Rio Grande River. About $4,- 


300,000. Cc, G. Wilfong, pres. 


Ore. % Albany—Pfeiffer Estate plans to 
ild 2 story, 90 x 102 ft. brick garage, on 


oid Albany Livery Barn site. About $50.- 
‘0. C. H. Murphy, mgr. Architect not 
saiaiaaie Day Motor Co., lessee. 


7 Ore., Portland—Honeyman Hardware Co., 

1 and Hoyt Sts., having plans prepared 
by DL Williams, archt., Chamber of 
Commerce Bldg., for 1 story, 100 x 100 ft. 
and 2 story, 100 x 100 ft. additions to 
—— houses, brick. About $50,000 
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i, Chicago—F. M 


Barton Co, archts 


ds building 





$0 46 16810 Kimball Bldg., rec b ig 
100. C9) 4 «story, 60 x 100 ft. rein.-con. and brick 
1.29 warehouse, rein.-con flooring, concrete 
20 foundation. on Kostner Ave. and Tavlor 
2.05 St.. for Adams & Elting, 716 West Wash 
; 60 ington St. About $100,000 
» 


_ e Il., Chicago—G = Nimmons & Co 
$19,672 archts., 122 South Michigan Ave., receiy ing 
$19,472 bids for 5 story, 125 x 127 ft., rein.-con. and 

steel addition to factory, rein.-con. flooring 
$1.10 concrete foundation, for Sears, Roebuck & 


135 Co. Howard and Homan Aves About 


25° $225,000. Noted July 17 
20 00 
V2 50 Wis., Chilton—Until Sept. 11. by Alumi- 
2.09 rum Specialty Co, 17th and Wollmer Sst 
: ~ building 2 story, 60 x 200 ft. brick. rein - 
ai = con. and steel factory, rein.-con. flooring, 
2 +4 brick foundation, on Main St. About $60,- 
1.25 000. Private plans 
25 5 7 
ase _ Wis., Ft. Atkinson—Until Sept. 9. by 
$*2 <a e Mfg. Co. building 2 story 75 x 
—— 250 ft. brick, rein.-con. and steel f: 
me ; F stec actory 
eppreaches) $425,076 brick foundation. on Main St. About $2060,- 


im.ber ¢ “ rcachcs). 374: 447900. Private plans 








Colo., 


Denver—Until Sept. & by Hunt- 
ington Architect Co., : de 


archts., McPhee Bldg., 


A B © for 4 story, 75 x 150 ft., concrete steel 
ma saa doe sen factory, conerete foundation 
on 13th St. and Bway... for Thomas Smith 
1.60 2.09 2.60 Motor Co. 1135 Bway out $100,0 
“ = + So iy. About $100,000 
2 50 > => 4.00 Que., Montreal—Until Sept. 18, t toss 
400.00 315.00 500.00 & MacDonald, archts., 1 Be fonine ‘pi onan 
12,000.00 7,950.00 14,800.00 ing 3 story, 35 x 90 ft., concrete, steel and 
—— = we o nat - ee factory, concrete foundation ‘for 
32 mardon Shoe 33 Visitati 5 ; 
°.<8 > 6.00 seb den e Co., 533 Visitation St. About 
5.70 6.48 5.75 
4.00 4.18 3.80 Ont., Niagara Falls—Until Sept. 9, by 
1.00 1.02 2.00 C M. Borter, archt., 102 Main St build- 
6,600.00 7,010 00 3.80000 ing 2 story. 60 x 120 ft.. steel and brick 
$173,785 $197,692 $199,045 bottling plant, rein.-con. flooring, con rete 
$171,625 $190,244 $197,245 foundation, on Ferry St., for Spring Water 
3ottling C t $5 ; 
$1.00 $1.16 $1.35 ottling Co. About $5 5,000. 
6.00 6.82 6.00 — ° 
= re 575 PRICES AND CONTRACTS AWARDED 
4.00 4.18 3.80 (xIndicates award > ac 
4.00 2.18 2 d of contract) 
$10,960 $17,212 $17,094 *Mass., Boston—Boston Storage Ware- 
$10,560 $11,872 $11.844 house Co. Westland Ave., let contract 
building 8 story, 60 x 170 ft., rein.-con. and 
brick storage warehouse, concrete founda- 
Ore.. Portland—J. Simon, Sandy Blvd. tion, on Huntington St., to Evatt Constr. 
soon lets contract building 2 story, 100 x ©o., 161 Devonshire St. 
140 ft. rein.-con. factory, with 60 x 75 ft. 
wing, rein.-con. flooring, concrete founda- *Mass., Boston—Noyes Buick Co., 17 
tion. About $50,000. E. B. MacNaughton, Lawton St., let contract building 5 story, 
Concord Bldg. archt. 200 x 375 ft. rein.-con. storehouse, rein.- 


con. flooring, concrete foundation, ; 
é on Com- 
—— Ave., to F Ley Co 185 
evonshire St.; cost plus percentage ba sis 
Cooperage CO. Noted June 26. se 


St. Jonns—West 
DeYoung & 


Ore., 
prepared by 


having plans 


Roald, archts., 609 Svsvulding Bide., Port- ; 
land, for 1 story additions to plant, to in- odie f'n oe, Rudnick Co. will 
clude 50 ft. addition to 10 kilns, concrete gon garage, eodennn a " corte. = oe 
Z « ¢ - *on¢ 2 
and tile. About $90,000. foundation, on Commonwealth Ave. * aie 
$200,000. Work will be done by day labor. 

Cal., Los Angeles—Brownstein-Louis Co., *M _ 
Mass., Boston—Snider & ni 2 
716 wane Kae Lege St., cy eas Gibbs St.” Brookline, will oan toe $0 
2 acy. oe x 22 St eae aa oie oo 275 ft rein.-con. garage, rein.-con. floor- 
a _- gueroa Sts. rchitec o ing, concrete foundation, on St. Marvs Ave 
cted. About $175,000. Work will be done by 


day labor. 


me 


Ont., Toronto—Canadian Express Co., 55 #Maes. Chicopee — Torrington Co. 


Yo St., havin lans prepared by J. M. ) 
Ene evait.. “ay Ondale Ra. ~— 2 story, 60 hs ae F< gate. neing 4 

& a x tal <aren eed ad, onion 7, 50 x . brick and mill cuusuuc- 
x 350 ft., brick and steel ware house, rein. tien’ addition te factory, éencrete an ae 


con. flooring, on Front St. About $300,000. tion, to E. F. Carlson Co, 310 Main St.. 


Springfield. About $50,000. Noted Aug. 28 


*™Mass., Holyoke-—-Germania Mills, Race 
St., let contract building 4 story, 120 x 173 
brick and mill construction spinning mill. 


Ont., Toronto—Farmers’ Dairy Co., Wal- 
mer Rd., having plans prepared by James, 
Loudon & Her* zbers, enegrs., 36 Toronto St., 
dairy, rein.-con., ft. 


for 3 story, 55 x 105 ft. 
rein.-con. flooring, concrete foundation, on brick and concrete foundation, on Berk- 
shire and Race Sts., to Casper Ranger 


Christie St. About $60,000. 
Constr. Co., 20 Broad St. About $150,000. 


Providence—Z Zawatsky, 142 


Solman, Hanlons Pt., *R. I, 
building 1 story, 


Ont., Toronto—L. 


having plans prepared. by Denison & Doyle Ave., let contract 

Stephenson, archts. Confederation Life 50 x 100 ft. brick and concrete addition to 
Bldg., for 1 story, 89 x 150 ft. steel and service station and garage, rein.-con. floor- 
timber storage warehouse, rein.-con. floor- jing, concrete foundation, on Point and 


About $60,000. Eddy Sts., to E. Turgeon. 86 Weybosset St. 


About $25,000. Noted June 5. 


*xConn., East Berlin—Connecticut Metal 

& Chemical Co., Grove Hill St., New Brit- 

17, by E. ain, let contract building 1 story, brick and 

steel factory addition, concrete foundation, 

to J. H. Grozier Co., 756 Main St., Hartford. 
About $25,000. 


*Conn., New Haven—H. Puddicombe & 
Co., 87 Orange St., let contract building 1 
story, 44 x 88 ft., brick, steel and concrete 
warehouse, rein.-con. flooring, concrete 


ing, concrete foundation. 


BIDS DESIRED 


Pa., Mont Alto—Until Sept. 
Martin, comr. health, Harrisburg, building 
additions to heating plant, constructing 
new heating plant. laundry, and installing 
heating and plumbing systems for latter. 


0., Cleveland—Holam Mfg. Co., 4011 
Clark Ave., receiving bid@ building 2 story, 
80 x 116 ft., rein.-con., steel and brick fac- 
tory at 3809 Clark Ave. About $40,000. 
Private plans. 


foundation, on Henry and County 8ts., to 
Larkin-Carey Co., 
$28,000. 


166 Brewery St. About 


Noted Aug. 
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Industrial Works (Continued) 


*N. Y., Brooklyn—H. 
Johns PL, will build 1 
brick and steel garage, 
concrete foundation, on 
Myrtle Ave. About $30,000. 
done by day labor 


Hurrell, 844 St. 
story, 50 x 170 ft., 
rein.-con. flooring, 
Stanhope St. and 
Work will be 


*N. Y., Brooklyn—Kronenberg Auto 
Renting Co., 26 Bristol St., will build 1 
story, 60 x 100 ft., brick and steel garage, 
rein.-con. flooring, concrete foundation, at 
20-24 Bristol St. About $25,000. Work will 
be done by day labor. 


Brooklyn—Waterbury Co., 63 
New York City, let contract 
x 140 ft., brick addi- 
tion to factory, rein.-con. flooring. brick 
foundation, on Taaffe Pl. near Park Ave., 
to Jacob & Youngs, 116 West 32nd St., New 
York City. 


“*N. Y., 
Park Row, 
building 1 story, 25 


*N. Y., Brooklyn—J. W. Welz, 1582 Myr- 
tle Ave., will build 1 story. 100 x 250 ft. 
brick and steel garage, rein.-con. flooring, 
concrete foundation, on Troy Ave. and Car- 
roll St. About $75,000. Work will be 
done by day labor. 


*N. Y., Long Island City—S. Karpen & 
Bros., 68 West 34th St., New York City, let 
contract building 6 story, 135 x 489 ft. 
rein.-con, factory, rein.-con. flooring, con- 
crete foundation, on Jackson Ave _ between 
Hulst and Harold Aves., here, to Hegeman- 
Harris Co.. 33 West 42nd St., New York 
City. About $750,000. Noted Mar. 13. 


*N. Y., Long Island City—Van Brunt 
Iron Wks., 14th Ave., will build 300 x 310 
ft., rein.-con. and steel factory, rein.-con. 
flooring, concrete foundation, on Borden 
Ave. Marsh and Fox Sts. Work will be 
done by day labor. Noted Aug. 21. 


*N. Y., Minetto—Columbia Mills Co. let 
contract constructing two 4 story, 50 x 
100 ft. factories, to J. J. Turner Contg. Co., 
65 East Main St., Amsterdam. 


*N. Y., New York—H. and R. Constr. 
Co., 1473 Wilkins Ave, will alter 1 story, 75 
x 100 ft., brick and steel laundry, rein.-con. 
flooring. About 25,000. Work will be 
done by day labor. 


*¥N. Y.. New York—Magioni & Co., c/o 
Zipkes, Wolff & Kudroff, archts., 25 West 
42nd St., will build 2 story, 25 x 100 ft., 
brick and steel warehouse, rein.-con. floor- 
ing, concrete foundation, on 37th St., be- 
tween Sth and 9th Aves About $40,000. 
Work will be done by day labor under su- 
pervision of architects, 


Y., New York—J. M. B. Realty Co., 
30 East 42nd St., will build 1 story, 100 x 
200 ft. brick and steel garage, rein.-con. 
flooring, concrete foundation, on 158th St. 
and New York Central R.R. tracks. Avout 
$75,000. Work will be done by day labor. 


° 


Noted Aug. 7. 


*N. 


*Pa., Erie—Continental Rubber Co., 19th 
and Liberty Sts, let contract building 2 
story, 78 x 130 ft. power plant, brick and 
steel, to S. M. Stadler, Erie. About $75,- 
000. Noted July 31. 


*Pa., Phila.—Colonial Ice Cream Co., 1114 
Ritner St., let contract building 3. story, 
100 x 144 ft. rein.-con. factory, at 853 
North 4th St., to F. A. Havens & Co., 845 
North 19th St. 


Pittsburgh—C. D. Cooley, archt., 
Jones Law Bldg., let contracts building 3, 
3 and 6 story, 112 x 123 ft. steel and 
brick addition to bakery, rein.-con. floor- 
ing, concrete foundation, for Liberty Bak- 
ing Co.. 6018 Houston St., to foundation, 

L. Kreusler, 3301 Penn Ave., $35,000; 
structural steel, W. M. Kratzer Co., 3212 
Smallwood St., $60,000. 


*Pa., 


*™Md., Baltimore — Baltimore Tube Co.. 
Wicomico and Ostend Sts. let contract 
building 2 story, 77 x 146 ft., steel and 
brick factory, concrete foundation, to West 
Constr. Co., 907 Amer. Bldg. About $55,000. 


*Md., Baltimore—Bentalou Garage Co., 
Bentalou St. and Lafayette Ave., let con- 
tract building 1 story, 40 x 680 ft., brick 
garage, cement flooring, brick and concrete 
foundation, to A. Tufts, 1401 Lexington St. 
About $50,000. 
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*xW. Va., 
let contract 
house, to Austin 
Cleveland, O. 


*W. Va. 
bacco Warehouse Co., 
Ave., let contract building 1 story, 140 x 
424 ft. warehouse, concrete flooring and 
foundation, on 26th St. and Ist Ave., to 
F. P. Hines, Huntington. About $35,000; 
commission basis. 


*xW. Va., 
2nd Ave. and 
ing three 3 story, 
and 22 x 150 ft. 
P. Hines & Sons, Huntington. 
000; commission basis. 


Cedar Grove—Travis Glass Co. 
building 110 x 200 ft. ware- 
Co., 16112 Euclid Ave., 


Huntington—Huntington To- 
26th St. and Charles 


Huntington—Penn Table Co., 
2Zist St., let contract build- 
60 x 165 ft., 50 x 57 ft 
furniture factories, to F. 
About $40,- 


*N, 
West 
160 ft. 
Bldg. 


C,, Charlotte—Interstate Milling Co., 
10th St., let contract building 95 x 
warehouse, to J. A. Jones, Realty 
About $30,000. 


*0., Akron—Akron Baking Co., 178 
South Forge St., let contract building 2 
store, 69 x 132 ft. rein.-con. and steel 
addition, to Carmichael Constr. Co., 524 
Hamilton Bldg. About $75,000. Noted 
Aug. 21 


*0., Cleveland—W. M. Pattison Co., 777 
Rockwell Ave., let contract building 4 story, 
161 x 192 ft, rein.-con., steel and _ brick 
addition to factory, at 9205 Detroit Ave., 
to Hunkin Conkey Co., Century Bldg. About 
$100,000. Noted Aug. 21. 


*0., Springfield—Robbins & Myers Co., 
Lagonda Ave.. let contract erecting 4 story 
factory and office buildings, one 60 x 140 ft. 
and one 50 x 125 ft. rein-con. and brick, 
rein-con. flooring, concrete foundation, to 
Davis-Hurt Constr Co., lst and Webb Sts., 
Dayton. About $500,000. 


*0., Washington C. H.—Sunlight Cream- 
ery Co., c/o Cudahy Packing Co. 111 West 
Monroe St., Chicago, let contract building 
14 story. 60 x 235 ft. creamery, rein.-con. 
and brick, rein.-con. flooring, concrete foun- 
dation. here, to W. Adams Co. 209 La 
Salle St., Chicago. About $100,000. 


*Ind., East Chicago—G. B. Limbert & 
Co.. 570 Fulton St., let contract to F. G. 
Wall, 1105 Beacon St., East Chicago. build- 
ing 2 story, 50 x 80 ft.; also 1 and 2 story, 
90 x 170 ft., rein.-con., steel and brick, ma- 
chine shops, rein.-con. flooring, concrete 
foundation. About $80,000. 


*Il., Chicago—Broccolo’ Bros., 1010 
Taylor St., let masonry contract for 4 story, 
80 x 155 ft. rein.-con and brick factory, 
rein.-con. flooring, concrete foundation, at 
1238 Harrison St. to J. L. Stella, 911 
Bishop St. About $125,000. 


*Ill., Chicago—H. G. Fischer & Co., 2341 
Wabansia Ave., let contract building 3 
story, 60 x 110 ft. brick and mill construc- 
tion factory, es foundation, at 2339 
Wabansia Ave., R. L. Brockob, 5448 
Flournoy St. About $70,000. 


*Ill., East St. Louis—Zoder Mills Co. let 
contract building 4 story, 70 x 100 ft. brick, 
steel and concrete. mill. rein.-con. flooring, 
concrete foundation, on river front, to 
Brown Constr. Co., East St. Louis, $150,000. 


*Ill., Kincaid—O. Heineman Co., 1935 
Fairfield Ave., Chicago, let contract build- 
ing 1 story, 80 x 100 ft. mill construction 
mill, brick foundation, to Midland Eng. & 
Constr. Co., 332 South Michigan Ave., Chi- 
cago. About $60,000. 


*Wis., Barton—Stevens Mfg. Co. Ict con- 
tract building 2 story, 80 x 128 ft. brick, 
rein.-con. and steel factory, rein.-con. floor- 
ing, brick foundation, on Main St., to Hron 
& Wilkinson, West Bend. About $30,000. 


*Wis., Green Bay—Gazett Candy Co., 622 
Main St., let contract building 2 story, 30 
x 90 ft. brick addition to factory, to E. 
n Resel. 134 South Adams St. About 


*Wis., Milwaukee—Pabst Brewing Co., 
9th and Chestnut Sts., will remodel and 
convert 5 story, 65 x 230 ft. brick brewery 
into knitting mill About $100,000. Work 
will be done by day labor. 


*xWis., Sheboygan—Wald Mfg. Co., 18th 
St. and Martin Ave., let contract building 
3 story, 90 x 140 ft., brick, rein.-con. and 
steel factory, rein.-con. flooring, brick foun- 
dation, on Martin Ave. to W. Freitag, 
Blocki Court. About $25,000. Noted July 24. 


Vol. 83, 


*Wis., Two Rivers—Hamilton 
let contract building 2 story, 40 ; 
brick, rein.-con. and steel power } 
Main St., to W. W. Oeflein, 86 Mict 
Milwaukee. About $50,000. 


*Neb., Lincoln—Lincoln Hide & »; 
let contract building 3 story, 86 x 
brick and steel warehouse, rein.-c 
31415009, C. Olson, 1405 South 16th St 


*Neb., Omaha—E. 


or 
About 


L. Means, Orlesns, jo; 

contract building 5 story, 120 x j39 ft 

warehouse, on 11th and Dodge Sts jy, 

to J. L. Carnegie & Son, 189 West \ disor 

Cena, Ill, About $175,000. Noteg 
ar. 27. 


&kMo., St. Louis—H. J. Wise, engr 
Dispatch Bldg., let contract to W. Voepe| 
Co., 1113 Sidney St., building 2 story. ‘49 
x 252 ft. addition to laundry and 1 story 
boiler house, brick, concrete and stee!, rein. 
con. flooring, concrete foundation, for Sy 
perior Laundry Co., 1745 South 18th sg 
About $80,000. Noted Aug. 21. 


Post 


*&Tex., Vernon—Kell Milling Co. let con. 
tract building boiler house and power plant 
to Burrell Eng. Co., Seana? Bldg., Kan 
sas City, Mo. About $30,000 


*Wash., Seattle—S. A. Hull, 71 West 
Madison St., let contract building 4 story 
120 x 120 ft. warehouse, mill construction, 
on Western Ave. and University St. to A 
W. Quist Constr. Co., Hoge Bldg About 
$105,000. Noted July 24. 


*N. B., Fredericton—See ‘“Miscellancous.” 


*Que., Montreal—C. Dufort, 
St. Catherine St., E., let contract to D. G 
Loomis & Co., St. Patrick St., for 45 x 100 
ft, concrete and brick garage, rein.-con 
flooring, concrete foundation, for bram- 
son Auto Serv., Phillips Sq. About $51,500 
Noted March 20. 


Que., Montreal—Montreal  Abattoirs 
Ltd., 139 Mill St., let contract building 4 
story, 48 x 62 ft., steel and brick abattoir, 
rein.-con. flooring, concrete foundation, to 
Anglin Norcross Ltd., 65 Victoria St 
About $50,000. 


archt., 195 


*xQue., St. Johns—Belding, Paul, Corti- 
celli Co., Shearer St., Montreal, let contract 
building 4 story, 50 x 50 ft. thread factory, 
rein.-con., concrete foundation, on_ River 
St., to Anglin, Norcross, Ltd., 65 Victoria 
St., Montreal. About $52,000. 


Buildings 


PROPOSED WORK 


Boston—High School—Bd. Fduc. 
Jan. 1, building 39 
brick, concrete 
About 


Mass., 
receives bids about 
room school on Fenway St., 
and steel, concrete foundation. 
$650,000. Noted Aug. 21 


Mass., Chicopee—Office—Springfield Pro- 
vision Co., Plainfield St., soon receives bids 
building 3 story steel and concrete, rein.- 
con. flooring, concrete foundation. About 
$50,000. Private plans. 


R. 1. Bristol—-Theatre and Business— 
S. P. Colt, c/o Natl. India Rubber Co., hav- 
ing plans prepared by Clarke & Howe, 
archts., 1208 Turk Heads Bldg., Providence, 
for 4 Story, 60 x 120 ft. brick and marble 
About $85,000. 


N. Y., Brooklyn—Synagogue—Congrega- 
tion Tiefereth Israel, c/o Shampan & Sham- 
pan, archts., 50 Court St., having plans 
prepared for 2 story limestone and terra 
cotta, brick foundation, on 14th St. and 
7th Ave. About $250,000. J. Bull, pres. 


N. Y., Jamestown — Store — Peterson 
Bros., 100 East 2nd St., having plans pre- 
pared and soon receives bids building 5 
story, 52 x 90 ft. concrete and steel, rein.- 
con. flooring, concrete foundation. About 
$60,000. C. C. Peterson, Jamestown, archt 


N. Y., New York—Office—Buchman & 
Kahn, archts. and engrs., 56 West 45th St. 
preparing plans for 16 story brick, steel 
and stone, brick foundation, on 36th St. 
and 7th Ave. About $1,200,000. 
name withheld. 


Owner's 


N. Y¥., New York—School—Dept. Educ., 
500 he i Ave., having plans prepared by 
c. B Snyder, archt. and engr., Munici 
pal Bldg. for 5 story brick and ‘limestone 
addition, brick foundation, at 205 East 
109th St. About $200,000. 
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Buildings (Continued) 


New York—Theatre—Consolidated 
Enterprises, 2139 8th Ave., 
having plans preparcd by De Rosa & 
pereira, archts. and engrs., 110 West 40th 
st. for brick and steel, brick foundation, 
goo seating capacity) on 9th Ave. and 
45th St About $75,000. 


: y., New York—Theatre—B. S. Moss, 

3 west 42nd St. plans to build brick 
steel, brick foundation, on Dyckman 
About $200,000. De Rosa & Pereira, 
West 40th St. archts. and engrs. 


x. J.. Toms River—Jail—E. R. Yoden, 
». bldg. com, Ocean Co., rejected bids, 
having revised plans prepared alter- 
and building 2 and 2% story, 36 x 36 

°6 x $7 ft. rein.-con. addition to jail, 
here. About 750000. T. Stephen, Temple 
Bldg, Camden, archt. Noted July 37; 


Pa., Midland — Office — Crucible Steel 
Co. rejected bids building 5 story, 50 x 
180 ft. rein-con. and brick, rein.-con. floor- 
ing, on Railroad Lane and 7th St. Project 
indefinitely postponed. Noted July 31. 


Pa. Pittsburgh—FE. B. Lee, archt., 
Chamber of Commerce Bldg., soon lets con- 
tract constructing 4 story, 81 x 120 ft. 
steel and brick building, concrete founda- 
tion, on Centre and Francis Sts., for Y. 
M. Cc. A. About $100,000. (Contracts wi!l 
be awarded separate'y; no general con- 
tractor.) Noted May 29. 


Md., Baltimore—Store—Williams, Bel- 
mont & Co., 8-10 South Howard St., seek- 
ing site and plans to build department 
store. About $250,000. H. Stein, mgr. 


N. ¥.. 
Amus ment 


Md., Jessups — Correction House — 
Maryland State Bd. of Prison Con‘rol, 701 
Union Trust Bldg., Baltimore, plans to 
alter and build additions to House of Cor- 
rection, here, steel and _ brick, concrete 
foundation. Ahout $150,000. R. D. Case, 
secy Pietsch, 1210 Amer. Bldg., 
Baltimore, archt. 


W. Va., Charleston—City Hall, etc. —City 
voted $1000.000 bonds to build new city 
hall, central fire station and 3 sub-stations, 
also build sewers and pave various streets. 
E. Bruce, Charleston, engr. 


W. Va., Charleston—Mercantile—Abney 
Barnes & Co.. 812-18 Virginia St., having 
plans prepared by C. H. Higgins, archt., 
19 West 44th St., New York, for 7 story, 
100 x 150 ft. rein.-con., steel and brick, on 
Virginia and McFarland Sts. 


W. Va, Huntington—Store—Morrison Co., 
831-833 4th Ave, plans to construct 4 s‘ory, 
15 x 200 ft. fireproof store building. Cost 
between $60.000 and $80,000. F. B. Starch- 
er, pres. Architect not selected. 


Ga., Americus—School—School Bd. voted 


— bonds to build school in Thalean 
ist. 


Tenn., Dyersburg — Church — Methodist 
Episcopal congregation had plans prepared 
by Mahan & Broadwell, archts., Germania 
Bank Bldg., Memphis, for 14 story, 75 x 
200 ft., concrete and brick. About $150,000. 


_Ky., Ashland — Store—Field Furniture 
Co. soon lets contract building 6 story, 30 
x 145 ft., concrete and brick, on Main St. 
About $175 000. E. L. Packard, Hayden 
Bldg., Columbus, O., archt. Noted July 24. 


0., Canton—Store and Office—C. N. Vick- 
ury, 314 Market St., plans to build 12 story, 
o0 x 75 ft, steel and brick, brick foun- 
dation. Starrett_& Van Vleck, 8 West 40th 
St. New York City, archts. and engrs. 


_ 0. Cleveland—Bank—Citizens Savings & 
Trust Co, East 9th St. and Euclid Ave., 
having plans prepared by Graham, Ander- 
son Probst & White, engrs., Ry. Exch. 
Bldg., Chicago. for 11 story, 140 x 200 ft.. 


rein -con., > 
$8.000.000. steel and brick, here. About 


0., Cleveland—Chapel—Schauffler Train- 
ne School, 5111 Fowler Ave., plans to build 
story, 41 x 105 ft., rein.-con., steel and 


brick, on Bway. Ave. About $60,000. Archi- 
‘| not selected. 


_ DO» Cleveland—Commercial—F. A. Foyle. 
Schofield Bldg., plans to build 6 story, 88 
‘00 ft., rein.-con., steel and brick, on 
‘ast 13th St. and Chester Ave. About $50.- 

Architect not selected. 


0. Cleveland—Commercial—G. D. Koch & 
“Ss Co., 10300 Euclid Ave., having plans 
os ared by Serv. Constr. Co., archts., 
‘110 Euclid Ave., for 3 story, 90 x 200 ft., 
‘-con., steel and brick. at 10007 Euclid 
About $100,000. Noted May 29. 
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O., Cleveland—Commercial—cC. H. Snear- 
er Co., 72 Wymore St., having plans pre- 
pared by G. B. Post & Son, archts., 1109 
Schofield Bldg., for 4 story, 80 x 279 ft. 
rein.-con., steel and brick, at 10022 Euclid 
Ave. About $150,000. Noted July 24. 


0., Cleveland—Office—H. P. McIntosh, 
Euclid Ave., plans to build 3 story, 70 x 
135 ft., rein.-con., steel and brick addition. 
About $150,000. Architect not selected. 


Mich., Detroit — Clubhouse—Defteaptape 
Romane Society having revised plans pre- 
pared by P. J. Rosello, archt 406 Con- 
gress Bidg., for 2 story, 60 x 118 ft., brick 
and steel, on Farnsworth and Russell Sts. 
About $65,000. Noted July 17. 


=< 

Mich., Detroit—Hotel—J. J. Barlum, 319 
Lincoln Ave., had plans prepared by R. A. 
Bailey, archt., 47 Hendricks St., building 
8 story, 30 x 36 ft., rein.-con., brick and 
steel, concrete foundation, on Farmer and 
John R. Sts. About $90,000. 


Ill., Aledo — High School — City having 
plans prepared by Whitsitt & Schulzke. 
archts., 610 People’s Bank Bldg., Moline, 
for high school here. About $150,000. 


Wis.. Packwaukee — Hospital—Creamer 
Memorial Institute, 200-204 Grand Ave., 
Milwaukee, having plans prepared by 
Kaches & Pfaller, archts. and engrs., 634 
Merchants’ and Manufacturers’ Bank Bidg., 
Milwaukee, building 3 story, 80 x 100 ft., 
rein.-con. sanitarium and power plant, here. 
About $100,000. 


Wis.. €titver—Bank—Stitzer State Bank 
plans to build 2 story, brick, rein-con. and 
steel, brick foundation, on Main St. About 


$50,000 


Minn., Chisholm—Community and Recre- 
ation—J. Austin, mayor. receives bids about 
Sept. 20. building 2 story, 200 x 200 ft. 
brick, rein -con. and stone, rein.-con. floor- 
ing concrete foundation, on Main_ St. 
About $350000. <A. Puck, Torrey Bldg., 
Duluth, archt. and engr. 


Minn., Cloavet — Theatre — O. W. 
Erickson having plans prepared by Kelly & 
Shefchik, archts., Alworth Bldg., Duluth, 
building 1 story, 67 x 119 ft. brick, rein.- 
con. and steel. About $75,000. 


Minn., Deer Creek—High Schoo!l—Bd 
Fduc. having plans prepared by Foss & 
Foss, archts. St. Cloud, for 2 story, 70 x 
120 ft., brick and Kasota stone. About 
$61,000. 


Minn., Hopkins—Community—Town plans 
to build community house. About $60,- 
000. W. Hamilton, c/o Northrup, King *& 
Co., 15th Ave., N. E., interested C. S. Sedg- 
wick, Lumber Exch., Minneapolis, archt. 


Minn., Newport — Housing — Farmers 
Terminal Packing Co., 919 Commerce Bldg., 
St. Paul, having plans prepared by O 4 
Newstrom & Co., archts.. 917 Andrus Bldg.. 
Minneapolis, building twenty-five 1 and 14 
story, 20 x 22 ft. houses for workmen. 
About $2200 each. H. Edmunds, secy. 


Minn., Willmar — Business — Wi!lmar 
Tribune plans to build brick and concrete 
business block. About $70000. W. L. Al- 
ban, Endicott Bldg., St. Paul. archt. 


Ss. D., Clear Lake—Hotel—Clear Lake 
Bldg. Co. having plans prepared by U. L. 
Freed, archt., Watertown, for 3 story, 35 x 
90 ft., brick and stone. About $60,000. 


Wyo., Cheyenne—Hizh School—Bd. Educ. 
plans to build high school. About $150,000. 
A. S. Jessup, supt. Architect not selected. 


Wyo., Thermopolis—Theatre and Office— 
Bereleos & Brahos, soon receive bids for 3 
story, 60 x 140 ft. About $87,000. Link 
& — 317 Electric Bldg., Billings, Mont., 
archts. 


Mont., Great Falls—School—School Dist. 
receives bids in September building Roose- 
velt Grade School, on 2nd Ave., N., and 
26th St. About $250,000. Bird & Van Ty- 
lingen, 814 1st Natl Bank Bldg., archts. 


Mo., Independence—Community—Latter 
oer Saints congregation, c/o B. R. Mce- 
Guire, has acquired site and plans to build 
community center. About $70,000. Archi- 
tect not selected. 


Mo., St. Lonis—Church—C. Archibald, 
pastor, Goodfellow Methodist congregation, 
1800 Goodfellow Ave., soon receives bids 
building 90x 150 ft., stone and brick, con- 
crete foundation, on Goodfellow Ave. About 
a H. M. Gelding, Odd Fellows Bid., 
archt. 
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Mo., St. Louis—Hotel—LaBaume & Klein 
archts., Chemical Bldg., soon reed we 
altering and building brick, steel and rein.- 
con. addition to Planters Hotel, 4th and 
Pine Sis. About $200,000 

Mo., St. Louis—Music 
Scruggs, Vandevoort & Sth and 
Olive Sts, Plan to build 16 story :nusie 
hall and alier present store. About $50,000. 


Hall and 
Barney, 


Store— 


Mo., Webster Groves (St. Louis P 

St. Louis © jun 
Algonquin Golf Club had preliminary Sales 
prepared building concrete and brick club- 


house About 350,000 ite 
Sooner 350, . Architect not 


Se- 
Tex., Ennis—Church—Tabe 

» Er —Tabernacle B 

congregation Plans to build new 

Cost between $50,000 and $75,000. 


aptist 
church. 


Tex., Stephenville—Church—F rst Baptist 


congregation plan 
coneres plans to build church. About 


Okla., Duncan—Court Ho i 
, use and Jail— 
Comrs. Stephens Co. plan election to vote 


— bonds to build court house and 


Okla., Fairfax—City Hall—City election 


Sept. 16 to vote ‘ 
new city hall. on $50,000 bonds to build 


Okla.,, Pauls Valley — Hos arv 

spital—Garvin 
Co. election Sept. 16 to vote on $95,000 
bonds to build memorial hospital. 


Okla., Tulsa—Ho‘tel—Eastern capitalis 
of New York and Baltimore, had ee mat 
pared by Schumacher & Atkinson, archts. 
and engrs., 816 Mayo Blidg., for 10 story, 
75 x 140 ft., brick and rein.-con., on Main 


~ south of 4th St., here. About $1,000,- 


Okla., Tulsa—Temple—Tulsa Masons, c/o 
M. C. Hale, plan to build 3 story, 75 x 
pase tbe an tme ane Boston Sts. About 

F : rchitec 
Saeaiae and engineer not 


Colo., Denver—Church—Church Trustees 
of Fourth Christian Science Church oe 
receive bids for 97 x 140 ft., brick, steel 
and stone, rein-con. flooring, concrete 
foundation, on West Lake Pl. and Grove 
St. About $75,000. M. H. Hoyt, Colorado 


Natl. Bank Bldg., archt. 


Colo., Denver—Synagogue—Beth Hamed- 
rosh Hagodol Corp. having plans prepared 
by Montjoy, French & Frewen, archts., 
Chamber Commerce Bldg., for 2 story, 95 
x 120 ft., steel, brick and timber, rein -con. 
and maple flooring, concrete foundation, on 
16th Ave. and Kaylord St. About $100.000. 


Utah, Salt Lake City—School—School 
Bd. receives bids about Sept. 8, building 1 
story, 66 x 100 ft., brick addition to Frank- 
lin School. About $60,000. Scott & Welch, 
Dooley Bldg., archts. and engrs. 


Wash., Seattle—Hotel—M. Young, c/o 
Young & Young Real Estate Co., Lumber 
Exch. Bidg., having plans prepared by V. 
W. Voorhees, archt., Ejitel Bidg., for 3 
story, brick, concrete foundation, on Capi- 
tal Hill, 11th Ave. and Federal St. About 
$80,000. 


Wash., Yakima — Bank—Yakima Valley 
Bank having plans prepared by A. E. Doyle. 
archt., Worcester Bidg., Portland, Ore., for 
2 story terra cotta and marble, concrete 
foundation. About $85,000. 


Ore., Klamath Falls—Court House— 
Klamath Co. plans to remodel and build 2 
story brick or stone addition, in Hot Spring 
addition. About $175,000. Me Fs eide, 
Klamath Falls, archt. 


Cal., Los Angeles—Theatre—S. Grauman, 
c/o Grauman’s Theatre, 307 South Bway., 
acquired 154 x 204 ft. site on 6th and 
Hill Sts, and plans to build theatre with 
150 ft. tower, probably rein.-con. Architect 
and engineer not selected. 


Cal. San Francisco — Office — Fireman's 
Fund Insurance Co., 401 California St., 
ae prepared by L. P. Hobart, 
archt., Crocker Bidg., for 3 additional stor- 
ies to office building, on California and 
Sansome Sts. About $250,000. 


Ont., Hamilton—Office—Sun Life Assur- 
ance Co., Sun Life Bldg., Toronto, having 
plans prepared by Chadwick & Beckett. 
archts., 132 Church St., Toronto, for 
story, 40 x 100 ft., steel and brick, rein.- 
con. flooring, concrete fourdation, on St. 
James St. N. About $70,000. 
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Buildings (Continued) AMase.. Boston—Sales, ote J. Shapiro xLa., New Orleans—Theatre— com 
. will construct 2 story, 60 x 220 ft. rein.- Circuit, 1564 Bway., New York aa 
nats eee ree ond eae con. sales building and garage, rein.con. contract building 3 siory, 115 x . 
oo TF ape Wats St. o en flooring, concrete foundation, on Common- rein.-con., steel and brick, rein.-con. fio, 
ae. an man ae. _ its, Mc- wealth Ave. (pile driving) to, W. S. Rendle, ing, pile foundation, on University sg; °0" 
ennon Bidg., to prepare plans for 3 story, ast Boston. Balance of work will be Murch Bros Constr. Co., Ry. Exch. pi. 
concrete, stecl and brick, rein.-con. floor- @one by day labor St. Louis, Mo. About $750,000. x3 
ing, concrete foundation. About $150,000. : Jan. 23. ; om ‘Oled 
BIDS DESIRED *Mass., Boston—Sales—Snider & Rud- 
nick Co., 25 Gibbs St., Brookline, will build *Tenn., Memphis—Theatre—M 
Mass., Framingham — Dormitory—Until 4 story, 120 x 200 ft. rein.-con. and brick, 1492 Bway. New York City, let ot 
Sept. 16, by State Bd. Educ., Boston, build- rein.-con. flooring, concrete foundation, on building 100 x 100 ft. brick, 1 
ing 3 story brick, for State Normal School, Commonwealth Ave., here. Work will be Stone, brick | foundation, on Uni Ave 
here. C. Baker, 150 Devonshire St., Boston, done by day labor. here, to Fleischman Constr. Co., “th 
archt. Noted Jan. 23. Cie, —_ oe City. About § 0 
N Y a ae * Mass., Boston—School—Bd. Educ. let i se 9. 
. - , y jo Ds ary, : > aC j 9 , 5 > @ - 
Sept. 15, by Tooker & Marsh, archts. and ee euliding S mory, ©: x ft. ss pal *O., Cleveland—Bath House—c 
Ps . con, at Ss ercite toundation, in Wolcott Dist., to Mc . 3 ales Oh at ae on 
engrs 101 Park Ave., New York City : : ps : s : contract building 2 siory, 70 x 76 f 
grs., s -» INE ork ity, Gahey & O'Connor Co., 651 Columbia Rd. «¢ ie. steels OP gail sv? Tein. 
building brick, steel and stone, here, for About $95,300 con, tile, steel and brick, on East ¢3rd 
city. About $125,000. Noted Aug. 21. eS a9 and a Gaede 2. Natl Cor 
ireproofing Co., Citizens Bldg. Abou 
Pa, Bethlehem—School—Until Sept. 6 *R. 4, Providence — Office— Jackson, (000. : a ; 
by Bd. Educ. building 3 story, 180 x Robertson & Adams, archts., Turks Head 
240 ft., reia.-con, stone and brick, on South Bldg., let contract to C. I. Bigney Constr. *0., Cleveland—Theatre and Office—, 
Side. ‘About $300,000. V. T. Ritter, North C®., 898 Westminster St.. for 4 story, 58 M. Allen Co., engrs., 1900 Euclid Ay 
Amer. Bidg., Phila., archt. x 123 ig 63 x ats ft 7: brick, con- a to J. Gill & Sons Co., Citizens 
crete and steel, rein.-con. flooring. con- slcg.. for 10 story, 150 x 225 ft., rein -cn 
0., Columbus—Salesroom—See “Indus. crete foundation, on West Exchange St., for steel and brick, on East 14th St. and buctiq 
trial Works.” Genl. Fire Extinguisher Co. About $160,- Ave., here, for Allen Bros., Richmond s; 
000. Noted July 31 Toronto, Ont. About $275,000. Noted 
Wis., Shcboygan—Office—Until Sept. 6, Aug. 28. 
by Brust & Philipp, archis., Free Press *Conn., Hartford—School—Art Society 0. Glevelant—~T . = 
Bldg, Mi'waukee build ng 3 s ory. 60 x 145 of Hartford, 904 Main St., let contract x0., Cleveland—Theatre and Office—J. 
ft. brick, rein.-con. and st el, rein-con. building 1 story, 35 x 121 ft. brick and Laronge, 214 Williamson Bldg., let < 
flooring, brick foundation, on Michigan Ave, steel, concrete flooring and foundation, on ‘act building 10 story, 160 x 188 ft. rein. 
red Pete Co. vou Michigan Ave. Collins St., to Porteus-Walker Co., 13 For- Taek Be a teeta ee ae on East 
v0ut $55,000. Noted Aug. 28. est St. About $50,000. ot. ana ruc five, Paige Cur 
Co.. Guardian Bldg. About $3,000, 
, ; : ile ra *, Noted Aug. 14. . 
ian ee eene—Seheol—Until Set. an. ¥. Srockivn—Theire—A A . 
building 2 story, 40 x 110 ft brek. ren. Schwartz, 815 Flatbush Ave.. will build 1 x0, Cleveland—Theatre—W. S. Fer 
a aea* iaaal? cde Gommtation tn ‘tik story, 175 x 175 ft brick and steel, brick son Co., archts., 1900 Euclid Ave., let con 
No . vee “foundation, on Fulton St. and New York tract to Boldt Constr. Co., 6110 Euclid A\ 
. ong ~ out $500,000. Work will be done puilding 2 story, 60 x 140 ft., rein. -on 
. ees y day labor ¢ inle 705 im ie 
Minn., Hibbing—Recreation—Until Sept. °*” © ‘ steel and brick, at 10705 Miles Ave., for 
9, by W. J. Power, mayor, building 2 story Corlett Realty Co,, 12613 Miles Ave. About 
135 x 251 ft., rein.-con., brick aa steel, N. Y., 8. I., Dongan Hills—School—c, B. $85,000. Noted July 17. 
rein.-con. flooring, concrete foundation, on J. Suyder, supt school bldgs., Municipal 
Ist Ave. and Jackson St. About $359.000, Bldg., New York City, received bids Aug. *0., Columbus—Office—Gasco Realty Co.,, 
Halstead & Sullivan, Palladio Bldg. Duluth, 25 building P. S. No. 11, on Jefferson Ave., Chestnut and High Sts., let contract re- 
archis. and engrs. : between Garretson and Cromwell "Aves., modeling Gasco Bldg., to Frankenberg 
Richmond Boro., from J. MacArthur, $179,- Constr. Co., Columbus Savings and ‘Trust 
Minn., Montevideo—-Theatre and Otire— 424; W. McKenzie, $208,000. Noted Aug. 21. Bldg. About $75,000. 
Unt'l Sept. 20 (change of date). by F. D. y 
Lorene, secy. Home Bldg. Assn., Inc, bui’d- *¢N. Y.. New York—Hote'—%One Hundred *9., South Kuclid—School—Bd. Educ. let 
ing 3 story, 50 x 120 f:, concrete, brick Ton West 55*h St, Inc, 19 West 44th St., Contract building 1 story, 75 x 150 ft 
and terra cotta. About $65.000 'P. 0. let contract bui'ding 15 sory brick stone Tein.-con., steel and brick, to Kelly Dema- 
n16 N , i Cc A 2 t Blidg., Cleveland 
Moe. 616 New York Life Bldg. Minneapo- 2nd steel. brick foundation, at 110-120 West rest Oe 0 ee Ni rus le ‘- evelan 
lis, archt. Noted Aug. 14. Both St. to F. T. Ley, 19 West 44th St About $150,000. Noted Aug. if. 
Abou 0 
Kan., Holton—Court House—Until Sept. About $560,000. _*0, | Spring field—Office—See “Industrial 
§3. by Gomrs, Jaskson Co.. furnishing tabor *“N. Y.. New York—Ho‘e!—Starrett & Works. 
and material buliding court house. . ’. Van Vleck, archts and engrs., 8 West 40th ia 
Williamson & Co., 418 Central Dank Bldg., St. let contract 10 FT. Ley. 19 West 44th *il,, Moline — School — Whitsitt & 


Topeka, engrs. 


Kan.. Manhattan — Pnecinecring — Until 
Sept. 27. by J. A Kimball. state business 
manager, State House. Topeka. building 2 
wtory builtliing for Kansas Agricu™“ural 
College. About $190,000. Noted Aug. 14. 


8. D., Madison—Hospital—R. S. Westaby 
and others, reccivirng bids for 3 story, 49 x 
180 ft., rein.-con, tile and brick, tile floor- 
ing. About $89,000. P. O. Moe. New York 
Life Blde.,, Minneapolis, Minn., archt. 


Okla., Flk Cliv—High School—Until Sept. 
20, by Ba. Educ and Hawk & Parr, 
archts. Security Bldg., Oklahoma. building 
2 story, 60 x 195 ft. About $125,000. A. 
L. Richards, supt. Noted Apr. 3. 


Utah, Salt Lake City—High 
Until Sept. 15, by Bd. Educ., building 2 
story, 66 x 155 ft., rein.-con. and brick, 
to be known as West Junior High School. 


School— 


About $120,000. Scott & Welch, Dooley 
Bldg., engrs. and archts. 
B., Moncton—Office—Until Sept. 25, 


N, 
by C. B. Brown, ch. engr. Cav~adian Natl. 
Rys., Moncton, building 2 story, 42 x 110 
ft concrete and timber, tzoncrete founda- 
tion. About $62,000. 


Que., Cap de la Madeline—Church—Until 
Sent. 290, by A Candal, archt., 502 St. 
Catharine St., Montreal, building 50 x 80 
ft.. concrete, steel and brick, concrete foun- 
dation, on St. Famile St., for Parish Church 
congregation. About $60,000. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Vt.. Bennington—Nurses’ Home—Ben- 
nington Hospital let contract building 2 
story, brick, steel and stone, brick founda- 
tion, to C. M. Cruikshank, 103 Park Ave., 
New York City. About $100,000. 


*Mass., Athol—Church—Polish Church, 
Main St., let contract building 1 ory 
brick and stone, concrete foundation, to C. 
S. Hardy, 60 Northampton St. Springfield. 
About $50,000. 


St., for 15 story, 80 x 115 ft. brick, steel 
and stone, brick foundation, on 72nd St. 
and West End Ave. About $1.000 000. 
Owner's name withheld. Noted Aug. 21. 


¥N. Y., New York—Hotel—tThirty West 
\9th St., Incorporated, 120 Bway., will 
build 14 story 50 x 79 ft., brick. steel and 
stone, brick foundation, at 30 West 59th 
St. About $450,000. Work will be done by 
day labor. Noted Aug. 21. 

*N. Y. New York—Loft—E. A. Hoff- 
man, Inc, 122-124 5th Ave., will alter 10 


story brick ard steel. About $50,000. Work 
will be done by day labor. 


*N. Y., Now York—Theatre—B. F. Keith, 
1564 Bway.. let contract building 3 story, 
200 x 228 ft. brick stone and steel, brick 
foundation. on Fordham Rd. and Valentine 
Ave., to Fleischmann Constr. Co, 531 7th 
Ave. About $300,000. Noted Feb. 6. 


*N. J., Bloomfie'd—Office and Salesroom 
—Lehn & Fink, 120 Williams St., New York 
City, let contract building 2 story, brick, 
steel and stone, here, to C. R. Hedden, 
Prudential Bldg., Newark. 


*Pa., Hazelton—Schoo!—Bd. Educ. let 
feneral contract building 2 story, 60 x 300 
ft., steel and brick, rein.-con. foundation, 
rock foundation, on Church to H. Mailan- 
der, 167 Barney St., Wilkes-Barre, $258 635, 
heating and ventilating, to Lewis & Capron, 
910 South Michigan St., Chicago, Il, $34,- 
686. Noted Aug. 14. 


*Pa., Hazelwood—Church—Hazelwood 
Presbyterian congregation let contract 
building 1 story, 70 x 100 ft. on Glenwood 
and Johnston Sts., to H. Busse, Main and 
Wabash Sts. About $50,000. 


*Pa.. West Bethlehem—(Bethlehem P. 
O.)—School—Bd. Educ. let contract bulid- 
ing 2 story, 176 x 185 ft., rein.-con. and 
brick, to F. J. Groman & Son, Union St. 
between 8th and 9th Aves, Bethlehem, 
$328,137. Noted Aug. 14. 


Schulzke, archts., 610 People’s Bank Bldg. 
let contract to Central Eng. Co., 711 Put- 
nam Bldg., building 1 story, 100 x 12s ft 
brick, on 16th Ave. and 25th St.. for Ba 
Kduc. About $60,825. Noted July 17. 


x Wis., Kenosha—Grade 
Fdue. let contract building 2 story, 149 x 
180 ft brick and stone, concrete founda- 
tion, on West Side, to Madsen & Peterson 


School—Bad 





802 Plymouth Bldg., Minneapolis, Minn 
About $200,000. 

*Wis., Montford—School—Pd. Educ. let 
contract building 2 story, 75 x 104 ft 
brick, rein.-con. and tile, brick foundation, 
on Main St., to W. J. Neidner, Madison 


About $65,000. Noted June 5. 

*Minn., Bemidji—School—Bd. Educ let 
contract building 3 story, 38 x_58 ft, im 
Dist. No. 48, to Jackson & Winklesky, 
Bemidji. About $72,000. Noted July 3! 


*Minn., Minneapolis—School—B4d. Edue 
let contract building 3 story, 63 x 116 it. 
brick and concrete addition to Willard 
School, on Queen St. and 16th Ave., N,, to 
Madsen Constr. Co., Builders Exch., $54.- 
111. Noted Aug. 14. 


*Minn., Winona—Dormitory—State Bd 
Control, Capitol, St. Paul, let contract build- 
ing 3 story, 46 x 130 ft., at State Normal 


School, here. to H. W. Seidlitz, Winona. 
$93,500. Noted June 26. 
*Mont., Lewistown—High Shcool—Fer- 


gus Co. let general contract building county 
high school, to Gagnon Co., 291 North 21st 
St., Billings, $144,000, plumbing and_heat- 
ing, to E. J. Kane, 201 West Bway. 
$27,598. 


*Mo., St. Louis—Bank, Office and Club- 
house—W. R. Compton & Co., Merchants 
Laclede Bldg., let contract altering and 
constructing concrete, steel and brick ad- 
dition to present 10 story, 125 x 200 ft 
huilding, at 704 cust Ave. to W. M. 
Sutherland Bldg. Contg. Co., Syndicate 
Trust Bldg. About $250,000. 

















September 4, 1919 


Ma. St Lovis—Church—Oak Hill Pres- 
st. Louis—Church—Oak Hill (Pre S- 

Me n Congregation let contract build- 
pyterm tors 62 x 84 ft. stone and brick 
inf on, on Connecticut Ave. to T. C. 


Odd Fellows Bldg About $50,000 


Reeves, 
Mo. St. Louis — Exchange — South 
torn bell Telephone Co., Boatmen’s 

- ig. let contract constructing 1 story, 

_ 120 ft. brick, steel and concrete addi- 

6) x fo pres nt building, on 10th and Olive 

wr to Murch Brothers Constr Co., Ry 

Exch. Bldg. About $75,000 
st, Louis—Hospital—Bd. Pub. Serv 

‘ral contract building 4 story, 54 x 

brick and concrete, to M. C, Bar- 

Constr. Co. 4224 Bingham Ave., cost 

eon1.932; heating, to Peters-Eichler Heat- 

eGo. 1916 Pine St., $11,997; plumbing, 

“Tower Plumbing Co., 1305 Pine St., $56,- 

Noted July 31 








Mo., St. Louis—Mercantile—Baker In 
_ kMow Uo., Odd Fellows Bldg., will build 
Story 70 x 125 ft., brick and concrete. 
\pout $50,000. Work will be done by day 
labor 


*Mo., St. Louis—Office and Loft—G. D. 
Hal) Realty Co., 823 Chestnut St., let con- 
‘act building 5 story, 159 x 200 ft. brick 
steel and rein.-con., at 1409 Washington St., 

Murch Bros. Constr. Co., Ry. Exch. Bldg 
About $150,000. 





*Mo., St. Louis—Stores and Office- -Bell 
Realty Co., Wright Bldg., let contract build- 
ng 3 story. 90 x 175 ft. brick and concrete, 
rein.-con. flooring, rock foundation, on 
Natural Bridge Rd., to J. J. Conkling, Kan- 
sas City About $180,000. 


*Mo., St. Louis—Theatre and Office—Mis- 
souri Theatre Co., c/o Mercantile Trust 
Co. 8th and Locust Sts., let contract build- 
ing 2 story brick, steel and stone, to 
Fieischmann Constr. Co. 531 7th Ave, New 
York City. About $350,000. Noted July 24 





*O0kla.,, Oklahoma—Bank — Tradesmens 
State Bank let contract building 10 story, 
so x 140 ft. concrete, steel, stone and 
terra cotta, on Main St. and Bway. to 
Reinhart & Donovan, 721 Insurance Bldg. 
About $400,000. 


*xUtah, Salt Lake City—Hospital—Salt 
Lake Co. let contract building 3 story, 200 
x 200 ft. hospital on South State St., to T. 
J. Armstrong, 1343 McClelland St., $274,156. 


*Nev., Winnemucca—Court House—Bd. 
Supervs. Humboldt Co, let contract build- 
ing 2 story, rein.-con., granite and terra 
cotta, to H. S. Williams, Hearst Bldg., San 
Francisco, $134,821. Noted Aug. 28. 


*CaL, San Francisco—Loft—See ‘“Mis- 
ellaneous.” 


*x*Que., Montreal — Theatre, etc. — D 
Peogantes, 303 Esplanades Ave., let  con- 
tract building 50 x 84 ft., steel and brick, 
rein.-con. flooring, concrete foundation, on 
Notre Dame St., to T. Atsalinos, 105 Dor- 
chester St. W. About $60,000. 


Federal Government Work 


PROPOSED WORK 


Mass., Boston—Dredging and Retaining 
Wall—Light House Supt., Boston, rejected 
bids received Aug. 1, dredging and build- 
ing retaining wall at Chelsea Depot. Noted 
July 10, 

Md., Annapolis—Paving—Spec. 4028— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C. plans, heve. About $25,000. 


D. C., Wash.—Buildings—Constr. Div., 
War Dept., recommended following con- 
struction at Army Camps: 

\dditional buildings, Camp Holabird. 
Mad About $313,000. 

Purchase of real estate and new build- 
ings, Camp Knox, Ky., $1,200,000 and $650,- 
000 respectively. 

Purchase of real estate, Watervliet Ar- 
Senal. N. Y¥., $300,000. 

Me uona buildings, Chanute Field, Il, 


pp oonat Artillery School, Camp Eustis, Va., 
\dditional buildings for Engineer School, 
‘mp Humphreys, Va., $20,400. 


» C.. Wash—Quay Wall Extension—- 

ec. 4015—Bureau Yards & Docks, Navy 
'., plans to build at Navy Yard. 

Va, Salem—Post Offim—Treas. Dept. 
ash.. D. C., rejected bids received Aug. 

'! building post office, here, Noted July 17 


c 


j 
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Wis. Milwaukee -—— Revetment Repairs— 

S Engr tice, Milwaukee, rejected bids 
received June 30, repairing pier, super 
structure, etc. Noted June 12 


Wyo., Wind River—l)am—Federal Cov- 
ernment appropriated $50,000 to build con- 
crete diversion dam across Big Wind River 
at intake of ditch No. 2, Old Wyeming Cen- 
tral Irrigation Project W. P. Webber, 
engr. 


Tex., Galveston — Jetty Repairs—U. S$ 
Engr. Office, Galveston, rejected bids re- 
ceived June 18, repairing north jetty, Gal- 
veston Harbor. Noted May 29 


Cal, San Diego—Hospital—Bureau Yards 
& Docks, Navy Dept., Wash., D. C., plans 
to construct naval hospital buildings, at 
Balboa Park, here About $1,000,000 





P. R., San Juan—Dredging and Filling-— 
U. S. Engr. Office, San Juan, rejected bids 
received July 28, dredging San Juan Swamp 
and filling adjacent swamp lands with ma- 
terial dredged Noted July 3 


BIDS DESIRED 


N. H., Portsmouth—Turbo Generajor— 
Spec. 4017-—Until Sept. 17, by Bureau Yards 
& Docks, Navy Dept., Wash., D. C., in- 
stalling 1000 kw. turbo generator, here 
Noted Aug. 14 


R, L., Newport—Dredging—Until Sept. 18, 
by U. S. Engr. Office, Newport, dredging 
entrance channel to Great Salt Pond, Block 
Island, 


R. LL, Newpost—Structural Steel—Spec. 
4023—Until Sept. 19, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., furnishing 
structuraj’ steel for Torvedo Repair Shop, 
here. About $10,000. Noted Aug. 21. 


N. Va Tompkinsville—tip-rap—Unitil 
Sept. 8, by Lighthouse Supt., Tompkinaville, 
furnishing and placing 1500 tons* rip-rap 
to protect Littl Gull "sland Light Sta., 
Long Island Sound 


N. Sie Tompkinsville—Rip-rap—Until 
Sept. 9, by Lighthouse Supt., furnishing 
and placing 2300 tons rip-rap, to protect 
Colchester Reef Light Sta. on Lake Chamn- 
lain, near Winooski, Vt 


Pa., Lock Haven—Post Office—Until Oct. 
10, by Treas, Dept, Wash., D. C., building, 
here. J. A. Wetmore, superv. archt. 


dD. C., Wash. — Damp-Proofing — Until 
Sept. 9, by Treas. Dept... damp-proofing 
Northwest Storeroom in Sub-Basement of 
new Treasury Annex, 


Ss. ©., Charleston—Dock—Until Sept. 30, 
by Constr. Quartermaster, Charleston, 
building dock at Ft. Sumter 


Ss. C€, Charleston—Turbo Alternator — 
Spec. 4011—Until Sept. 17. by Burgau Yards 
& Doeks. Navy Dept., Wash., * C.:. im 
stalling 2500 kw. turbo aiternator in Cen- 
tral Power Plant, here. About $50,000. 
Noted July 31. 


Tenn, Memphis — Levee Work — Until 
Sept. 11, by Mississippi River Comn., Ist 
and 2nd Dists., Custom House, building 2.- 
270.000 cu.yd. earth work in Upper St. 
Francis, Lower St. Francis and White 
River Levee Dists. 


0., Cleveland — Rubble Mound Break- 
water—Until Sept: 30, by U. S. Engr. Office, 
Cleveland, building rubble mound exténsion 
of west breakwater, Lorain Harbor; ad- 
vertised in this issue. 


0., Cleveland — Rubble Mound Break- 
water—Until Sept. 30, by U. S. Ener. Office, 
Cleveland, building rubble mound extension 
of wet breakwater, Ashtabula Harbor, ad- 
vertised in this issue. 


Hawaii, Pearl Harbor—Hospital—Spec. 
3931—lU'ntil Sept. 30, by Pureau Yards & 
Docks. Wash., D. C., by Local Navy Yard, 
and by Navy Yard, Mare Island, Cal, build- 
ing, here. About $300,000; $40 deposit re- 
quired for plans and spec. Noted July 10 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Me., Portland—Dredging—U. S. Ener. 
Office, Portland, let contract dredging 
Georces River and Tenants Marbor, to Bos- 
ton Dredging Co, 172 Condor St., East 
Boston, Mass., $30,000. Noted May 


*Mass., Boston—Wharf—Light House 
Supt., Boston, let contract removing old 
wharf and building new wharf, at Chelsea 
Depot. to Aberthaw Constr. Co., 27 School 
St.. $12,495 Noted July 10. 
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*N. Y¥., Buffalo—Dredging—U. S. Engr 
Office, 504 Federal Bldg., let contract dredg 
ing in harbor at Ogdensburg, to W Ee 
Dailey, Ogdensburg, $64.515. Noted July 17 


*¥N. Y.. Buffato—Rubbk Mound Pro 
tection, ete..-U. S. Engr. Office, 549 Feder: 
Bldg., let contract building rubole mcount 
protection and sand _ fill protection on 
Presque Isle Peninsula, Erie Heavbor. Pa., 
to Great Lakes Dredging & Deck Co., Wil 
liamson Bldg., $214,320 Novea July 10 


*wN. Y.. New York--icemoving Wreck 
U. S. Engr. Office, 39 Whitehall St., let con- 
tract removing wreck of steamship Port 
Philip in main entrance to New York Har 
bor, to Atlantic Ship Salvage Corp 61 
Bway., $5000 Noted June 26 


wN. 4...) Lakehurst—Mechanical Equip 
ment—Bureau Yards & Docks, Navy J-ept 
Wash., D. C., fet contract furnishing me 
chanical equipment for dirigible hangar to 


Lord Constr. Co., 105 West 40th S$ New 
York City, $317,247 Noted Aug. J! 
*Pa., Phila.—Woat and Storage Build 
ing—Spec. 4012-—Bureau Yards & Docks 
Navy Dept Wash., D. C., let contract, 
building here, to H. Foulkrod Cc 1406 


CommonWealth Bldg., $284,078, (154 days) 
Noted Aug. 28 


*Pa., Phila.—Cranes -S": . 4013—Bu 
reau Vards & Docks, Nevy Dept... Wash 
D c., let contract mstalling overhead 
cranes in boat and general siorage build 
ing, here, to Niles, Ber Pond Co., 111 
Bway., New York C'.s, $25,500. Noted 


Aug. 28. 


Pa., Phila.—Repairing Dike—U. S. Engr 
Otffce, Phila., received bids Aug. 19, repair- 
ing dike at Artificial Is'and, Delaware 
River, (1) riprap stone per ton; (2) rubble 
masonry per cu.yd. of masonry; (3) deduc- 
tion per cu.yd. for rubble masonry for old 
stone recovered and used in work, from 
Piel Constr. Co., 2546 Edmorson Ave 
Baltimore, (1) $17.20. (2) 355.93; D. L 
Taylor & Co. 409 Finance Bldg., (1) $5.92 
(2) $34.69, (3) $4.10. Noted July 24, 


*bD. C., Wash,—Canal Wall—Dist. Comrs 
Dist. Bidg., let contract rebuilding portion 
of canal wall west of Aqueduct Bridge, to 
Hyde & Baxter, Wash Noted Aug. 28. 


D. C., Wash.—Fuel Oil—A. L. Flint, gen 
purch. agt. for Panama Canal, Wash., re- 
ceived bids furnishing fuel oil for 
period of Sept. 1, 1919, to June 30, 1920. 
(1) 300.000 bbls. domestic production fuel 
oil; (la) 300000 bbls. foreign production ; 
(2) 700000 domestic production fuel oil 
(2a) 700.000 bbls. foreign production, from 
Mexican Petroleum Co.. 120 Broad St., New 
York City, (la) $337,000, (2a) $931 900 
(40 days); West India Oil Co.. 26 Broad- 
way. New York City, (la) $336.000, (2a) 
$903.000. (30-45 days); Union Oil Co. of 
California, Compton Ave. Los Angeles, (2) 
$1,260,000, (60 days). Noted Aug. 14. 


¥D. €.. Wash.—Grading—Dist. Comrs., 
Dist. Bldg., let contract grading and im- 
proving streets, roads and avenues, to Con- 
tinental Contg. Co., 66 Knickerbocker Blde., 
Baltimore, Md., and to Corson & Gruman, 
Wash. Noted July 24. 





*¥Va.. Norfolk—Roofing—Spec. 5005—Bu- 
reau Yards & Docks, Navy Dept., Wash 
D. C.. let contract roofing emerg-ncy hos- 
pital buildings, here, to J. B. Davies, 12% 
South Bromley Ave., Scranton, Pa., $24 
706. Noted Aug. 28. 


*W. Va., South Charleston—Stee!l Sash 
Spec. 3914—Bureau Yards & Docks, Navy 
Dept., Wash., D. C, let contract installing 
steel sash in various buildines, to Detroit 
Steel Products Co., 2250 East Grand Bivd 
Detroit, Mich, $124,929. Noted Aug. 7 


*Fla., Jacksonville—Coal—U. S$. Ener 
Office, Jacksonville, let contract furnishing 
coal, to Warrior Black Creek Coal Co., 
Amer. Trust Bldg.. Birmingham, Ala., $15.- 
140. Noted June 26. 


*Fla., Jacksorville—Jetty—U. S. Ener 
Office, Jacksonville, let contract building 
jetty at entrance to St. John's River, to 
R G. Ross, 204 East Bay St., $36,000 
Noted June 26 


*Ala., Florence—Air Compressors—U,. 38. 
Ener. Office, Florence, let contract furnish- 
ing air compressors, to Worthington Pump 
& Machinery Corp., 115 Bway., New York 
City, $24.300. Noted May 29. 


*xLa., New Orleans — Bulkhead—vU. 8. 
Ener. Office. Custom House, let contract 
building bulkhead at Southwest Pass. to 
L. F. Alexander. Andubon Bldg., $507.21% 
Noted May 29 
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Federal Government (Continued) 


*x0., Cincinnati—Stone—U. S. Engr. Of- 
fice, Custom House, let contract furnishing 
stone at Dam No. 39, Ohio River, to West- 
ern Rivers Co., Point Pleasant, W. Va., 
$36,800. Noted July 3 


*Mich., Detroit—Pier—Supt. of Light- 
houses, Detroit, let contract building rein.- 
con. pier, at Little Rapids Cut, tu vs. Kb 
Doherty Sons & Co., Saulte Ste. Marie, 
$4775 
*x™Mich., Saulte Marie—Dredging— 
U. S. Engr. Office, Detroit. let contract 
dredging Grosse Point Channel, Lake St. 
Clair, to Great Lakes Dredge & Dock Co., 
104 South Michigan Ave, Chicago, Ill, 
$231.250. Noted Aug. 14. 


*xIll., Chicago—Crib—U. S. 
Federal Bidg., let contract 
crete caisson breakwater and_ lighthouse 
crib at Indiana Harbor, to Great Lakes 
Dredging & Drydock Co., 104 South Michi- 
gan Ave., $105,857. Noted July 10, 


Mo., Fayette—Post Office—Treas. Dept., 
Wash., D. C, received only bid building 
here, from W. D. Lovell, 1415 South Enst 
8th St., Minneapolis, Minn., $61,847. Noted 
June 24 


*Cal., Mare 
tural Shop—Spec. 


Ste. 


Engr. Office, 
building con- 


Satnnd—-Completing Struc- 
3719—Bureau Yards & 
Docks, Navy Dept., Wash., D. C:, let con- 
tract completing 300 x 600 ft. structural 
shop, here, to Clinton Constr. Co., 140 
Townsend St., San, Francisco, $491,000. 


Noted Aug. 28. 


Miscellaneous 


PROPOSED WORK 


Lumber—Brooklyn, N. Y.—E. Riegel- 
mann, boro. pres, rejected bids received 
Aug. 20, furnishing and delivering 105,400 
ft lumber. Work will be readvertised. 
Noted Aug. 14. 


Pier and Bulkheads—Perth Amboy, N. J. 
—Ci'y having plans prepared by Lockwood- 
Green, ergrs, 101 Park Ave., New York 
City, bui'ding rein.-con. and steel piers and 
bulkheads. About $100,000 


Pier—Canton, Md. (Baltimore P. O.)— 
Canton Co Commerce and Water Sts., 
Baltimore, plans to build 1700 ft., rein.- 
con. pier. 270 ft. wide. concrete piling and 
earth approach and fill. Plans also in- 
clude railroad tracks down center and sides 
of pier and dredg‘ng of 35 ft. channe's on 
both sides connecting with Patapsco River 
Channel. About $750,000. W. B. Brooks, 
pres. 


Parks and Playgrounds—Dayton. 0.— 
City plans election soon to vote on $283,000 
bonds to purchase and improve various 
parks and playgrounds O. E. Ejichelber- 
ger, city ener. 


Seawal!—Detroit, Mich.—Dept. Parks and 
Blvds.. 822 Farwell Bldg., soon lets con- 
tract furnishing labor and material, build- 
ing rein.-con. seawall on west end Belle 
Isle. About $30,000. 


Bard *tand—St. Louis, Mo—L. R. Bowen, 
City Hall, soon lets contract building brick, 
timber and slate band stand, tile, slate 
shingle or asbestos roofing, in Soulard 
Park. About $15,000, 


Transmission Lines. Dam, Ete.—Albu- 
querque, N. M.—See “Industrial Works.” 


Dock—Portland, Ore.—M. Barde & Son, 
Inc., 240 Front St., plan to remove old dock 
at foot of Main St. and build 62 x 124 ft. 
Modern structure. About $20,000. 


Retaining Wall, Ete.—Portland, Ore.— 
Meade Estate plans to build retaining wall 
of solid concrete, rebuild superstructure of 
deck recently damaged by fire, occupied by 
Lilly Seed Co., near Hawthorne Bridge, and 
install sprinkler system, About $50,000. 
F. W. Strong, Portland. and E. B. Mac- 
Naughton, 464 Boulevard, representatives. 


BIDS DESIRED 
Garbage Incinerator—Syracuse, N. Y¥.— 
Until Sept. 8 by Bd. Contr. & Supply, 
building garbage incinerating plant on 
Hiawatha St. Former bids rejected. Noted 
Aug. 14. 


Drainage Equipment — Peoria, m. — 
Supervs. of an established Drainage Dis- 
trict in eastern Missouri desire to get in 
touch with contractors who have equipment 
suitable for ditch cleanout work Address 
Elliott & Harmen Fng Co., 144 Fredonia 
Ave., Peoria; advertised in this issue. 
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Breakwater—White Point, N. 8.—Until 
Sept. 17, by Dept. Pub. Wks., Ottawa, Ont. ; 
building extension to breakwater here, crib 
work with stone fill, 50 ft. long. 30 ft. wide, 
involving 10,000 ft. timber. About $11,000. 
KE. Lafleur, c/o Dept. Pub, Wks., engr. 


Breakwater—Little Brook, N. 8.—Until 
Sept. 25, by Dept. Pub. Wks., Ottawa, Ont., 
repairing breakwater here, crib work and 
stone fill, 123 ft. long, 12 ft. wide. About 
$12,000. KE. Lafleur, c/o Dept. Pub. Wks., 
engr. 


Wharf—Depot Harbor, Ont.—Until Sept. 
12, by Dept. Pub. Wks.. Ottawa, Ont., re- 
newing wharf here, crib work and stone 
fill, concrete on face and part of top, 525 
fi. long, 80 ft. wide. Work involves 1700 
cu.yd. mass concrete. About $34,000. E 
Laceur, c/o Dept, Pub. Wks., engr. 


Wharf-—La Pas, Man.—Until Sept. 11, by 
Dept. Pub. Wks., Ottawa, Ont., building 
wharf here, 180 ft. long, 24 ft. wide, in- 
volving 4500 lin.ft. wood piling and 3000 
ft. B. M. sheet wood piling. About $19,000. 
E Lafleur, c/o Dept. Pub. Wks., engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Miscellaneous Supplies—Boston, Mass.— 
City received bids furnishing ten 16 in. 
« curves, one hundred 6 in. sleeves, two 
undred 12 in. sleeves, one hundred 6 in. 
gate tops and bottoms, one hundred 8 in. 
gdte tops and bottoms, two hundred 12 in. 
gate tops and bottoms, eleven 16 in. gate 
tops, twenty-one 16 in. valves, 150 hydrant 
barrels, 250 hydrant pots, fifty 12 x 6 in- 
3 way 2 bell branches, two 16 x 16 in.- 
32 way 2 bel) branches, fifty 12 x 6 in.-3 
Way 2 bell branches, ten 16 x 6 in.-3 way 
2 bell branches, twenty-five 6 in caps, 
twenty 6-4 reducers, fifty 8-6 reducers, 
twenty 12-10 reducers, twenty 4 in. off- 
sets, fifty 6 in. offsets, 500 sidewalk tops, 
all No. 1 castings, total weigh:, 200 ton, 
from Davis Fdry. Co., Waltham. @$0.05 
per lb.; Davis & Farnum, Waltham, $0 525 
ber ~ Central Fdry. Co., Roxbury, 0.535 
per Ib. 


*Subway Station—Boston, Mass.—Bos- 
ton Elevated Ry., 101 Milk St., let contract 
building rein.-con. subway station with 350 
ft. platform, to H. Nawn Constr. Co, 82 
Savin St., Roxbury. About $400,000, cost 
plus percentage basis. 


*Asphalt—Brooklyn, N. Y.—E. Riegel- 
mann, boro. pres.. let contracts furnishing 
and delivering 160,000 gal. refined asphalt 
in liquid form and 60 ton of 2000 Ib. each 
in package, to Warner Quinlan Co., 79 
Wall St., New York City, $9277; 3500 bbl. 
Portland cement, to D. A. Glober. $10,815; 
100 ton limestone, to New York Trap Rock 
Co., 17 Battery Pl, New York City, $8950; 
400 cuyd. paving gravel, to C. A. Myers, 
Stagg St., $1263; 100 ton paving pitch, to 
T. B. Bre‘t Co, 17 Battery Pl.. $2000; 4000 
cu.yd. asphalt sand, to J. J. Quinn, Graves- 
end Ave., $7600; 1200 cu.yd. binder stone, 
to G. Tompkins, $2728; regulating and 
grading Vermont Ave, to C. A. Myers, 
Stagg St., $2206. Noted Aug. 14. 


*Tracks—Brooklyn, N. Y.—J. H. De- 
laney, comr. transit constr., 49 Lafayette 
St.. New York City, let contract furnish- 
ing and installing tracks for portion of 
Culver Rapid Transit R R. extending over 
and along Shell Rd. and West 6th St. from 
point near Ave. X to Sheepshead Bay Rd.. 
to Slattery Eng. & Constr. Co., 7 East 42nd 
St.. New York City, $58,829. Noted Aug. 28. 


Heating and Ventilating—New York, N. 
Y.—Bd. Educ. received bids Aug. 29, in- 
stalling heating and ventilating apparatus, 
from E. Ruetzler Co., 404 East 49th St., 
$115,712; Gillis & Goeghagen, 537 West 
Bway., $118,706; D. J. Rice, 405 Lexing- 
ton Ave., $122,267; installing temperature 
regulating apparatus in P. S. 57, Bronx, 
from Natl. Regulator Co., 145 East 34th 
St., $5800; Johnson Serv. Co., 123 East 
2ith St. $6349; Powers Regulator Co., 
Park Ave. and 40th St., $7588. 

Column Foundations, Ete.—Phila., Pa. 
—Dept. City Transit, Chestnut St, re- 
ceived bids building 47 concrete column 
foi idations for Frankford Elevated Ry., in 
Frcent St. .ear Arch St. and in Frankford 
Ave. between Dyre and Bridge Sts.. Contr. 
No. 504, (a 10 cuyd. excav., (b) 10 cu.yd. 
concrete masonry, (c) 100 lin ft. rolled steel 
channels, (da) 100 tb. miscellaneous steel 
work, (e) 100 Ib. iron casting, (f) 10 cu. 
yd. brick masonry, (g) 10 cu.yd. rubble 
stone masonry, (h) 1000 ft. B.M. yellow 
pine lumber, ete.. from Brown King Constr 
Co.. Commercial Trust Bldg... (a) $350 por 
cu.yd., (b) $12, (c) $.50, (d) $.06, (e) $.06 
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(f) $20, (eg) $9, Ch) $80, 
309, Mundy Paving & 
Alden St., (a) $3, (b) $15, 
fe) $10. (f) $30, (g) $10, «© 

coat, | $32,000. E. H. Vs Ramee tal 
(a) $3. (b) $15, (ce) $1, (a) gu (2Ce,S 
(f) $20, (g) $15, (Ch) $100, tors ot ae 
700; for station platforms "aah 
above foundations, at York 

Sts. and Girard Ave.. (a) 10.00 

tural steel, (b) 10,000 Ib. stee) 

rods, (c) 10,000 Ib. miscella: 

ings, (d) 100 Ib. sheet copper 

1000 Ib, galvanized, wrought i; 

Pipe, (f) 100 sq.ft. glazed stec; 

(z) 100 sq.ft. galvanized wire n 

(h) 100 Ib. square drawn Steel 

10 cu yd. class B concrete (j) 1 

yellow pine lumber, Contr.” No 

W. Steele & Sons Co., 16th and 

(a) $.15, (b) $.09, (ce) $.15. (a) 

$.50. (f) $1, (> $1. Ch) $.50 

250, total cost, $132,731; F’ 
North Broad St., (a) $.10, 
$10, (ad) $.50, (e) $.10, (f) 
(h) $.10, (i) $15. (J) $100, 
Noted Aug. 14. 


+ Creosoted Wood Blocks—Ba!t 
—Bd. Awards let contract furnishing 1 
600 creosoted wood blocks, to Hudson Co. 
ment & Supply Co, Westwood and Whit- 
more Aves., $63 per 1000. Noted Aug. 14 


&Piers—Seattle. Wash.—Genl. Petro, 
Corp., White Bldg., let contract nua 
one 30 x 150 ft. and one 30 x 600 ft load. 
ing piers, creosoted piling, extending into 
Elliott Bay, to J. A. McEachern Co Bell 
St. Dock. About $60,000. This is a portion 
of oiling station to be built: four 55,000 
gal., five 10,000 gal. and one 37,000 gal 
steel tanks will be erected later. j 


*Bulkheads, Piling, ete.—San F i 
Cal.—Paynes Boat Wks., 133 eowana a 
let contract constructing bulkheads, piling 
grading, ete.. for 4 story, brick loft build: 
ing, on Main and Howard Sts., tu Healy. 
Tibbitts Constr. Co., 9 Main St., %°9.917 


*Dam—Fredericton, N. B.—Nashw: 
Pulp & Paper Co., St. John, let aon 
building concrete dam on Nashwaak River 
about 4 mi. from here, to Ambursen Hy. 
draulic Constr. Co., 10 Cathcart St.. Mont- 
real, Que., about $47,800. Plans are also 
being prepared for pulp mill on this site 


tot: COSt $95 


4 a st 
tr 10, 


(b) 5 
$.50, $.50 
total $113,500 


&Valves, Pipes, ete.—St. John. N. B— 
City let contract to Drummond-McCall (o., 
28 Victoria Sq., Montreal, Que., for twenty- 
five 16 in. Jenkins gate valves at $1.45 each, 
522 corp. taps at $1.02 each, 522 curb taps, 
at $2.02 each and 522 curb boxes at $234 
each; to Phoenix Fdry. & Locomotive Wks, 
Phoenixville Penn., 25 tons special cast 
ings at $0.07 per lb.; to Vroom & Arnold, 
St. John, 640 tons 16 in. 210 tons 12 in., 16 
tons 10 in., 49 tons 8 in. and 13 tons 6 in. 
c. i. pipe at $65.50 per ton; to J. Robert- 
son Co Ltd., St. John, 16.650 Ib. § in. lead 
Pipe at $0.11} per Ib. and 11,200 Ib. leadite 
at $0.153 per Ib. 
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Sept. 15 Lincoln, Neb. 1.00.0... Sept ii Sept. 20 Adrain, Mich. ©... 2020.00. 1 Cleveland, O.. ... Sept 
Sent 18 Richmond, Utah ......... Sept.11 Sept. 20 Arvada, Colo. ........... ‘i, Oct. 1 Valves, Gates, etc.—Den- sails 
Sen : St. Biuno, Q Sig ae ea Bent. 11 Pty H+ Ceana, Heb. Sebel Mae wise 11 MUTE Sc sciec x Kew Aug. 21 
Sept.15 Union,’ N. J. Berea khssS seme 1! Sept. 20 Rochester, Minn. |... 2.1: ii Oct. 1 Electric Lighting ow 
Sept 15 Crookston, Minn. ..... “* ‘Sept. 11 Sept. 20 Salt Lake City, Utah..... at er Seetume--tine ha : 
Sept. 15 Tuscumbia, Ala. ......... Sept.11 Sept. 22 Holton, Kan, . 4 Mare Isfund, Cal. ug. 28 
Sept 18 gg ype 2 11 Sent. 22 San Francisco. Cal. . ‘11 Oct. 2 Equipment—Denver, Colo... Sept 11 
Sept.16 Mi souls, Mo. .... .11 Sept. 22 ‘Eldorado, MM no kek ate , Oct. 3 Post Office—Midland, Mich.S 
= pt. MMI acces ee ‘ - Go Seen oe Sept.11 Oct 3 tack ene a ich. Sept. 11 
Sept 16 Waseca, Minn. ... it Set a4 Goes Men... --- Sept. 31 Ye ee 
Sept. 16 Massachusetts a4 Sent. 25 aun does, 5 Beier eek 11 Adv Sept ae ae 
Sept. 16 Maryland. 3 Geet as Monsen, W. Bo... Hj Oct 4 Dredging — Wilmington, 
Sept. 16 Lewuem we. Sept. 29 Ankeny, Ia. ............. 1 OM oe aeons ncrecce eh: Sept. 11 
pt.16 Lewisburg, W. Va. .......Aug. 28 Sept 30 Salt Lake City Weenies i AGy. Sept. tt. 
Sent. 16 Gaae Aue 38. Sept. 30 Biwabik, Minn. .......... 11 Oct: §& Post Office—St. Johnsburg, 
Sept. r Griffin, Ga. .. -.......-Aug. 28 Oct. 1 8t. Paui, Minn. .... 28 A Se Aug. 28 
Spt 18 New Mexico ....°.......Aug. 28 et. 1 Virginia, Minn. eae Oct. 6 Levee Work — ‘St. Louis,” 
Sept 18 ¢ ison eee ha eehaas © same a Oct. 1 Wichita, Kan. ...... t it on aan, ecm. wane 
Sapt.16 G teteeeee . ct. 1 Fulton, Mo. ...... . y 
Sept. 17 Reet ms BAiveSn cen eee Sept.11 Oct. Mt. Pleasant, ote : : oe Building—Marianna, Ark..Sept. 11 
a ee Sept. ¢ Nov. 29 Winner. S. D............. se ct. Dredging—Detroit. Mich. ‘Sept. 11 


Adv. Sept. 11, 18, 25 and Oct 2 
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Bids 
Close 


See Eng. 
News-Record 


oct. 10 


Dredge—New York, N. Y..Aug. 28 
Adv 

10 Post 
P 


Aug. 28 
Office—Lock Haven, 
Skewes e006 ods habe ees Sept 
Post Office—Pratt, Kan... Sept 
Power Plant Improvem nts 
Spec. 3956—Pearl «lar 
bor, Hawali — 
Post Office and Court House 
—~Honolulu, H. T.........Aug 


MISCELLANEOUS 


Pier—New York, N. Y....Sept 
Levee—Alexandria, La .Aug 
Breakwater—Petit Rocher, 

is Gt Kon . i eile . Aug 
Wharf—Meteghan, N. S...Aug 
Breakwater—Quaco, N. B.Aug 
regener — Whitepoint, 


Oct. 


Oct 1 
Oct, 22 


Sept. 
Nov 


Sept. 
Sept. 
Sept 


Sept 
Sept 
Sept 
: ° + ° Sept 
Sept Heating, Ventilating, ete.— 
Union, N ; . Sept 
Retaining 
Pointe, Mich a cere 
Wharf—Naramata, C..Aug 
Flood Gates—Pine Bluff 
ME. ose Sept 
Land and River Borings— 
New York, N. Y 
Turbines, etc —Saskatoon, 
Sask ; 0 « ey 
Adv. July 24. 


Sept 


Sept 
Sept 


Sept . 
Sept 
Sept 


Where name of official !s not given, 
inquiries should be addressed to City 
Clerk, County Clerk of corresponding 
official. 


Waterworks 
PROPOSED WORK 


N. J., Bayonne—City soon receives bids 
building 48 in. steel water pipe line from 
Gate House of East Jersey Water Co., 
North Arlington, to here. About $1,125,000 

Md., Baltimore—City retained N. S. Hill, 
Jr, engr., c/o Hill & Ferguson, 112 East 
19th St.. New York City, to make survey 
of water supply situation, and to embody 
in report recommendations to be carried 
out that will insure the city an adequate 
supply of water for years to come. 

N. C., Spring Hope—City receives bids 
about Sept. 15, improving waterworks, sew- 
ers, streets and sidewalks. About $85,000 
J. H. Wells, Rocky Mount, engr 

Fla., Ft. Meyers—City voted $45,000 
bonds to extend water mains and sewerage 
system Property owners will appropriate 
like amount 

Ky., Carrollton—City election Nov. 4 to 
vote on $25,000 bonds to build waterworks 
and electric light systems. J. E. Guiiwa, 
mayor. 

O., Greenville—Town plans to build water 
system and light plant. Bonds for $45,000 
voted for project. 

0., Hamilton—City plans to extend water 
system, involving several c. Lt or rein.-con. 
Water mains and numerous laterals. About 
$150,000. W. Weaver, city engr. 

Mich., Oakwood (Navarre P. O.)—H. L. 
Russell, engr., 505 Moffat Bldg., Detroit, 
soon lets contract trenching and laying 
3000 ft. 12 in. vitr. pipe and 8 brick man- 
holes, in Liberty Park Subdivision. About 
$13,000, 

Wis., Brillion—See “Sewers.” 
Neb., MceCook—City Council 
contract extending waterworks 

About $15,000. 

S. D., Spearfish—City election Sept. 16 
to vote on $50,000 bonds to install water- 
works system. 

Tex., El Paso—City election Oct. 4 to 
vote on $200,000 bonds to improve water- 
works system. J. N. Gladding, city engr. 

Tex.,, Frankston—City” voted $10,000 
bonds to improve waterworks system 

Okla., Collinsville—City voted $40,000 
bonds to build water filtration plant. En- 
gineer not selected, 

Okla., Henryetta—City plans. election 
soon to vote on $75,000 bonds to extend 
water mains and build reservoir. Engi- 
neer not selected. 

Okla., Nowata—City retained Burns & 
McDonald, engrs., Interstate Bldg., Kansas 
City. Mo., to prepare plans for improve- 
ments to waterworks and _ electric-light 
plant. 

Okla., Ponca City—City 
bonds to build waterworks system. 
neer not selected 


soon lets 
system. 


voted $150,000 
Engi- 


Nev., Winnemucea—Winnemucca Water 
& Light Co. plans to enlarge present system 
and relay feeder lines, About $25,000. 


Ariz., Globe—City plans election to vote 
on $250,000 bonds to remodel present water 
pumping station and replace present water 
mains with «bh. pipe Johnson & Benham, 
Firestone Bldg., Kansas City, Mo., engrs. 


Wash., Walla Walla—Commercial Club 
and City Comrs. investigating and having 
surveys made extending water system into 
Wenaha Forest and establishing intake sev- 
eral miles beyond present site. About 
$10,000, EF. Wills, city clk. 


Cal, Los Angeles—Municipal Impvt. Dist. 
No. 10 voted $100,000 bonds as districts 
share of cost to build pipe line about 25 
mi. long, to carry water from Los Angeles 
Aqueduct in San Fernando Valley to Saw- 
telle Dist., also build reservoir, distribut- 
ing system for domestic and irrigation pur- 
poses, etc. About $700,000. J. P. Vroman, 
645 South Olive St., secy. bd. pub. serv 
comn, W. Mulholland, 645 South Olive St., 
ener. 


Cal, 


Cal, Porterville—South Tule Independent 
Ditch Co. plans to build distributing sys- 
tem, cost $300,000; also dam to impound 
waters of South Tule River, cost between 
$30,000 and $50,000. H. H. Holly, Visalia, 
ener. 


Norwalk—See “Buildings.” 


Ont., New Toronto—Town plans to build 
4100 ft. 16 in. c.i. Water mains in 6th St. 
from pumphouse to reservoir. About $31,- 
v00 James, Loudon & Hertzberg, 36 To- 
ronto St., Toronto, engrs 


BIDS DESIRED 


R. L, North Scituate—Until Sept 17, by 
Water Supply Ed., Providence, building 
outlet works at Moswansicut Pond, 9 mi. 
west of Providence near proposed Scituate 
reservoir, involving 1100 cu.yd. exeav., 1000 
cu.yd, embankment and 120 cu.yd. concrete, 
B. T. Potter, chn. 


Conn,, East Hartford (Hartford P, O.)-— 
Until Oct. 2, by Fire Dist., at office of Dist 
Comrs., Wells Hall, Main St., building ex- 
tensions to waterworks system, including 2 
concrete covered reservoirs, low dam, 16 in 
c.i. pipe line, 6.6 mi. long with all connec- 
tions and appurtenances. F. A. Harwood, 
elk. ; advertised in this issue. 


N. Y., Marey—Until Sept. 24, by State 
Hospital Comn., Capitol, Albany, builasng 
concrete dam, gate house, reservoir and ap- 
Se for Marcy Division of Utica 
tate Hospital, here. E. S. Elwood, secy. ; 


advertised in this issue. 


Md., Brunswick—Until Sept. 17, by Mayor 
and City Council, furnishing and laying 
3600 ft. 8 in. wood stave pipe and building 
circular concrete-lined storage reservoir, 
3,000,000 gal. capacity. About $30,000. 
Norton, Bird & Whitman, 616 Munsey Bldg., 
Baltimore, engrs. Noted Aug. 14. 


Ky., Winchester—Until Sept. 19. by city, 
building waterworks system. S. B. Tracy, 
clk 


Mich,, Detroit—Until Sept. 30, by Bd 
Water Comrs., 232 Jefferson Ave., building 
foundation and sub-structure of low lift 
pumping station. B. F. Guiney, pres.; ad- 
vertised in this issue. 


Neb., Chadron—Until Sept. 22, by City 
Clerk, laying new supply mains and replac- 
ing some old mains, also building 750,000 
gal. concrete lined reservoir. Work involves 
27,000 ft. 14 in. pipe, wood, c.i., steel or 
rein.-con. About $145,000. G. T. Prince, 
532 Bee Bldg., Omaha, ener. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Boston—City let contract build- 
ing pipe delivery line, to G. H. Byrne, 16u 
Devonshire St., $31,750. Work involves 300 
ft. 12 in. ci. pipe for land construction nd 
3400 ft. 12 in. submerged flexible pipe. 


*Cal., Harper—Newport Mesa Irrigation 
Dist. let contract building circular concrete 
reservoir, 150 ft. diameter, 14 ft. deep, to 
J. L. Ackland, 818 South Kingsley, Los 
Angeles, $13,975. Contract subject to ap- 
proval of W. J. McClure, state engr. 


*Cal., Wilmington—Union Oj! Co., Union 
Oil Bldg., Los Angeles, let contract building 
60,000 bbl. circular earth and concrete res- 
ervoir, 340 ft. diameter, 15 ft. deep, at re- 
finery, here, to Bent Bros., Central Bldg.. 
Los Angeles, $11,700. Owner will furnish 
cement and do excavating and backfilling. 


ee, 


Sewers 
PROPOSED WORK 
Mass., Chicopee—City plans to 


ft. 12 in. vitr. sewer pipe in M. 
Caroline Sts. About $11,500. 


Pa., New Castle—See “Streets 4 Roads’ 


Md., St. Michaels—Bd. Comrs. had Dp 
prepared for sewage disposal plant a 
35,000. H. C. Lieb, pres. L. J. Houst 
r., Fredericksburg, Vi, engr. a 

W. Va., Martinsburg—City r 
building sewers, mains, laterals 
disposal plant. 
Noted Mar. 13. 

N. C., Spring Hope—See “Waterworks 

Fla., Ft. Meyers—See “Waterworks’ 

0., Middletown—City will soon sel) go) 
000 bonds to build sanitary and storm sey 
ers involving 8-24 in. vitr. or concrete pj, 
M. Weber, city engr. sie 

O., Springfleld—City soon lets contr 
furnishing and laying 8-24 in. vit; bi 
sewers in Rubsam, Yellow Springs an) 
Grant Sts. About $18,000. WE. Lucas 
city engr. Noted July 17. aa 

Ind., Franklin—City having Plans pr 
pared by C. Brossman, engr., 1503 Mer 
chants Bank Bldg., Indianapolis, for sey 
age disposal plant. Pa 

Mich., Grosse Point Farms (Detroit P 0 
—Village soon lets contract furnishing ma 
terials and building storm sewers and 4; 
purtenances in various streets, involviy, 
8435 ft. 24-36 in. rein.-con. or 10-36 in 
piping. R. H. Erley, Village Hall, Keri, 
Rd., ener. 

Wis., Brillion—City having plans pre 
pared building sewage disposal plant, als 
excavating and laying 4 mi. 10-12 in. vity 
pipe sewers and water mains in Main s: 
Cost between $20,000 and $40,000. J. Don 
hue, York Bldg., Sheboygan, engr 

Ia., Boone—City soon lets contract fo; 
10,345 lin.ft. sanitary sewers. O. Hile, clk 

Ia., Sioux City—City receives bids abou 
Sept. 20, building 76 blocks 8-10 in. sani 
= sewers. About $25,000. P. J. Wells, 
ce . 

Neb., ‘Franklin—City receives bids in 
spring installing sanitary sewers in vari- 
ous streets. About $50,000. Grant, Fulton 
& Letton, 505 Bankers Life Bldg., Lincoln 
eners. 

Neb, MeCook—City Council svon lets 
contract building sewerage system in Dist 
No, 2. About $14,500, 

Neb,, Ord—City plans to install 12-45 in 
storm and sanitary sewers in various 
streets. About $80,000. Rohrbough Eng 
Co., 929 City Natl Bank Bldg. Omaha 
enegrs. 

Mont., Billings—City receives bids 
about 30 days building 32,000 ft. 8 m 
sewer laterals in Yellowstone and Suburba: 
Homes additions. E. M. Sneckenberger 
city engr. Noted Mar. 27. 

Tex., El Paso—City election Oct. 4, to 
vote on $100,000 bonds to install sewage 
disposal plant. J. N. Gladding, city engr 


Ore., Portland—City soon lets contract 
building 8 in. vitr. or cement pipe, man- 
holes, catchbasins, sewer service branches 
ete., in Grand Ave., from Alberta to Wy- 
gant Sts. About $10,000. Work to lb 
completed in 60 days. O. Laurgaard, city 


lay 22 
low ang 


Jected bids 
; 4 and Sewag, 
Work will be readvertis., 


ener. 

Cal., Glendale—City having surveys and 
estimate prepared by Olmsted & Gillelen 
engrs, 1112 Hollingsworth Bldg. Les 
Angeles, for sewerage system and sewags 
disposal plant. About $400,000. J. ¢ 
Sherer, clk. z 

Cal., Oakland—See “Streets and Roads 


Ont., London—City receives bids about 
Sept. 15, building 8, 10, 12 and 18 in. tile 
sewerage system in Knollwood Park Dist 
About $88,000. H. A. Brazier, City He!! 
engr. 

Ont., Ottawa—Bd. Control soon receives 
bids building 15 and 18 in, tile pipe vitr 
sewer in Emmett St. from Lewis to Lisgar 
Sts., cost, $18,100; also 9 in. tile pipe vitr 
sewer in Julian Ave. from Wellington to 
Byron Sts. $2300. A. F. McCallum, Cit) 
Hall, engr. 


BIDS DESIRED 


N. Y., Scarsdale—Until Sept. 17. by ¥! 
lage, building 1600 lin.ft. 8 in. sewer pipe 
in Tompkins Rd., to include manohiles ah 
700 cuyd. rock excav. J. R. Ross, clk 
advertised in this issue. 

W. Va., Morgantown—Until Sept. 15. by 
J. M. Cregg, clk. Monongalia Co., grading 
furnishing and placing tile drains in 1.6m 
Dellslow-Greer Rd. from Hagedorn s 
to Lime Kiln Run. 








» No. yy 
Eee 


> lay 9 


Low ang 


‘ Roads ' 
had plans 
nt. Abou: 
Housto; 


ected bids 
id sewag, 
tdvertisey 


Works 
rks.’ 
Sel] $2 
orm sey 
Tete pip, 


contrac 
VIEL. ping 
‘NBS and 
Ee. Lucas 


ans pre 
03 Mey 


for sey 


dit P.O 
hing ma 
and al 
InVOlVing 






ins pre 
ant, als 
in. vitr 
Main St 
J. Don 


ract for 
file, clk 
is about 
in. sani 


Wells, 


bids {n 
in vari- 

Fulton 
Lincoln 


on lets 
in Dist 


2-48 in 
Various 
h Eng 
Omaha 


bids 

8S om 
burba: 
berger 


4, to 
fe Wage 
engr. 
yntract 

man- 
inches 
o Wy- 
to b 
d, city 


‘s and 
iNelen 

Los 
ewage 
s.: & 


oads.” 
about 
n, tile 
Dist 
Hal! 


ceives 
vitr 
Jsgar 
. vitr 
mn to 
City 


yp Vi 
pip 
‘and 


elk. : 


, by 
ding 


) Tl 
Mi! 








ey ee ee EE eEOooooVW 


September 11, 1919 


ENGINEERING NEWS-RECORD 203 


a a ea ey ee eg ee EE EE EEEEEEeeeeeeeeeoeoeoeoeeeee 


sewers (Continued) 


Ala., Tuscumbia — See “Streets and 


loads’ . 
ies Beloit—Until Sept. 19, by Dept. 
Pub. Wks. relaying 546 ft. 8 in: sewers 
and 290 ft. 6 in. house drains im Portland 
‘ve from 10th to Hackett Sts., Sewer Dist. 
“cr” 
Wis., Beloit—Until Sept 19, by Dept. Pub. 
Wks., installing 4189 ft. 8 in. sewers and 
12 manholes in Gerald Ave. from Park 
to Union Aves., Partridge Ave. from 
Strong to White Aves., Strong Ave. from 
prairie to Ashley Aves., Ashley Ave. from 
Strong to White Aves., Park Ave. from 
Henry to Bayliss Aves., Bayliss Ave. from 
Park Ave. to point west of Church Ave. 
sewer Dist. “B,” 660 ft. 8 in. sewers and 
} manhole in Middle St. from 4th to 5th 
Sts and Roosevelt Ave. from 3d to 4th 
Sts, Sewer Dist. “ me 

Neb., Broken Bow—Until Sept. 23, by F. 
M. Skillman, city clk. building sewage dis- 
posal plant, also sanitary sewers and lat- 
erals) Work involves 46,719 ft. 8-15 in. 
vitr. pipe and 240 ft. 8-16 in. c.i, pipe, 
also two 150 gal. per minute septic tanks. 
About $150,000. Grant, Fulton & Letton, 
505 Bankers’ Life Bldg., Lincoln, engrs. 
Neb., Wilbur—Until Sept. 22, by W. Bo- 
hacek, city clk., installing 32,151 ft. main 
and lateral sanitary sewers in various 
streets, involving 23,481 ft. 8 in., 4966 ft. 10 
in. and 3704 ft. 12 in. vitr. pipe. Abou 
$43,000 Grant, Fulton & Letton, 505 
Bankers Life Bldg., Lincoln, engrs. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
“Streets and 


* Mass., Boston — See 
Roads.” 
xConn., Stamford—City let contract 


building brick and rein.-con. sewage dis- 
posal plant, rein.-con. flooring, concrete 
foundation, to include Imhoff tanks, sludge 
drying beds, storage basin and _ screen 
chamber and laboratory building, to F. 
Palmer, 181 Sound View Ave. About $225,- 
000. Noted Aug. 

*N. C., Goldsboro— City let contract 
building 9 mi. sewers, to Sullivan, Long & 
Haggerty, Birmingham, Ala. About $100,- 
000 


0., Bexley—L. S. Higgins, clk., received 
bids Sept. 5, laying 6000 ft. 36-60 in. main 
sewers with branches running in northerly 
direction, and 3200 ft. 15 in. and 4800 ft. 18 
in. sanitary sewers in same trench with 
main sewers, from Sheets Constr. Co., 
$195,000, and Ames Constr. Co., $225,000, 
both contractors of Columbus. Noted Aug. 
28. 


*0., Toledo—D. H. Goodwillie, serv. dir., 
let contract building Sewer No. 1363, in- 
velving 4752 ft. 8 in. vitr. pipe, 16 man- 
holes, ete, to Gessner Co., 616 Nicholas 
Bidg., $9241. Noted Aug. 14. 


Mich., Detroit—Dept. Pub. Wks. re- 
ceived bids building lateral sewers (a) No. 
3145, (b) No. 3146, (c) No. 3147, (d) No. 
3148, (e) No. 3149, (f) No. 3151, (g) No. 
3163, (h) No. 3172, (i) No. 3174, (j)_No. 
3178, from Western Constr. Co., 1208 Ford 
Bldg., (a) $956, (b) $8391, (c) $10,809, (da) 
$8976 (e) $19,891, (f) $8948, (h) $13,657; 
Detroit Contg. Co., 827 Ford Bldg., (a) 
$10,367, (b) $7990, (c) $10,990, (ad) $8468, 
(e) $10,966, (f) $8120, (h) $13,850, (i) 
$9900, (j) $11,222; Lennane & Mcllivenna, 
Book Bldg., (a) $8950, (b) $8250, (c) $10,- 
800, (da) fars0, (e) $10,950, (f) $8750; N. 
Mancinci, 256 Hague Ave., (g) $4391, (j) 
$11,900; Walker-Teetaert Co., 530 North 
Dame St., Grosse Pointe, (g) $5017, (3) 
$11,976; Liberty Constr. Co., Penobscot 
Bldg., ch) $13,439, di) $8400. Noted Aug. 


_ Mich., Detroit—City received bids build- 
ing 5372 ft. brick or concrete sanitary 
sewer in Newport Ave., from J. A. Mercier, 
-16 Hammond Bldg., $75,208; Jeynes & Af- 
feld, 1208 Ford Bldg., $86,987; G. B. Hoag 
Constr. Co., Commercial Bank Bldg., Cleve- 
land, $94,018. 


_*Mich., Port Huron—City let contracts to 

“. Mugovero, Port Huron, furnishing labor 
ind material building complete lateral 
‘wers in alleys No. 11 and 12, cost $2375; 
‘ater St., from 14th to Bridge Sts , $6346 ; 
velson St. from 14th to 16th Sts., $3588 ; 
‘arleton St. from 14th to Schoolcraft St., 
$16,649, involving 9732 ft. 8-15 in. vitr. 
pipe; to J. Kaumeier, Port Huron, Ban- 
croft St. from 12th to 16th St., $9532 and 
Minnie St, from 12th to 16th St., $8123, in- 
volving 4152 ft. 8-15 in. vitr. pipe. 


, *Mich, Royal Oak—Town let contract 
Sullding 4000 ft. 12-24 in. vitr. pipe sewers 
Ss aa en Mile Rd., Lincolnshire Land Co.’s 
Su ‘division, involving earth trenching and 

' brick manholes, to Thorp & King, Royal 
Oak. About $15,000. 


*Wis., Kenosha—City let contract install- 
ing sewers in Corcoran Drive and Fairview 
Ave., to C, Johnson, 812 Grover St. About 
$75,000. 


*Wis., Port Washington—City let con- 
tract excavating and laying 10-12 in. vitr. 
pipe sewers, in Main St., to A. McGrane, 
Port Washington, $10,890. 


*Wis., Sheboygan—City let contract ex- 
cavating and laying 10 in. vitr. pipe sewers 
in 16th and Georgia Aves., to C. Honold 
Co., 821 Pennsylvania Ave., $10,150. 


*Neb., Alliance — See “Streets and 
Roads.” 


*&Neb., Lincoln—City let contract build- 
ing lateral sewers in various streets to G. 
L. Viasnik, Lincoln. About $36,900. 


*Neb., Spalding—City let contract build- 
ing 12,802 ft. 8 in. and 3830 ft. 10 in. vitr. 
sewer pipe in various streets, involving 
11,000 cu.yd. excav., to Katz Constr, Co., 
Ss Brandeis Theatre Bldg., Omaha, $22,- 

*Neb., Wayne—City let contract install- 
ing storm sewers in various strets, to Katz 
Constr. Co., 400 Brandeis Theatre Bldeg., 
Omaha, $33,200. Work involves 7246 ft. 12- 
60 in. rein.-con. and segmental block pipe, 
60,000 Ibs. c.i. and 7000 cu.yd. earth trench- 
ing. 

*Ore., Bend—See “Streets and Roads.” 


*Cal., Los Angeles—Bd. Pub Wks. let 
contract building concrete sewage pumping 
pit in Manchester Ave., to J. F. Blee, 501 
Stimson Bldg., $12,000. Noted Aug. 28. 


*Cal., Los Angeles—City let contract 
building cement pipe sewers in Homer St., 
et al, to W. Gosling, 3853 Montclair St., 
$24,888. Noted Aug. 21. ‘ 


*Cal., Oakland—City let contract build- 
ing sewer in Kingsland Ave., to Hutchinson 
Co., 444 17th St., $10,198. Work involves 
1252 ft. 18-21 in. pipe, ete. 

*Cal., Santa Barbara—See “Streets and 
Roads.” 

*Ont., Newmarket—City let contract sup- 
piying and laying 2875 ft. 8-18 in. vitr. 
sewers and 25 concrete manholes, to Mac- 
Namara Bros., Saulte Ste Marie. About 
$20,000. Noted Mar. 27. 


Bridges 
PROPOSED WORK 


Pa., Pittsburgh—Dept. Pub. Wks. soon 
receives bids for repairs and reconstruction 
of floor system of Penn Ave. Bridge over 
Pennsylvania R.R. tracks, $12,500, general 
structural repairs to Millvale Ave. Bridge 
over Pennsylvania R.R. tracks, $1650, re- 
pairs to concrete floor of 28th St. Bridge 
over Pensylvania R.R. tracks, $1650, re- 
construction of roadway floor on Wilmot 
St. Bridge over Cunliffe Hollow, $13,000, 
reconstruction of steps of Highland Ave. 
Bridge, $500; total cost, $33,650. N. S. 
Sprague, city ener. 

Ill,, Burton—Town soon lets contract 
building Coles Bridge, steel on rein.-con. 
abutments, 90 ft. span on center line of 
roadway, 16 ft. wide, involving 137 cu.yd. 
concrete, 7360 lb. reinforcing steel, cost 
$8670; also two 45 ft. spans on center of 
roadway, 16 ft. wide, 321 cu.yd. concrete, 
36,860 lb. reinforcing steel, etc., $7750. 


Minn., Blue Earth—Comrs. Faribault Co. 
rejected bids received Sept. 2, building 
Bridge No. 3130, 60 ft deck girder, 22 ft. 
roadway, No. 3131, 230 ft. span, 20 ft. 
roadway, No. 3132, 18 ft. slab span, 24 ft. 
roadway. About $11,500. R. J. Short, Blue 
Earth, engr Noted Aug. 21. 

Okla., Pryor—Mayes Co. voted $200,000 
bonds to build 6 bridges. Engineer not 
selected. 


Utah, Fillmore—See “‘Streets and Roads.” 
Cal, Lompoc—See “Streets and Roads.” 


Ont., Finch—J. G. Cameron, engr., Finch, 
soon lets contract building. 2 concrete cul- 
verts with 10 ft. span and necessary ap- 
proaches for Dundas, Stormont and Glen- 
garry counties. About $10,000. 


BIDS DESIRED 


New Jersey—Until Sept. 29, by State 
Highway Comn., Broad St. Bank Blidg., 
Trenton, building Bridge No. 46, 10 ft. 
span, 30 ft. wide, at Sta. 45+85, Route 3, 
Hamilton-Ancora Sect. ; No. 172, 10 ft. span, 
30 ft. wide, at Sta. 121440, Route 3, Ham- 
monton-Ancora Sect.; No. 174, 15 ft. span, 
30 ft. wide, at Sta. 174463, Route No. 3. 
Ancora-Atco Sect.; No. 46, 13 ft. span, 30 
ft. wide, at Sta. 415+80, Route No. 3, An- 
ecora-Atco Sect., all rein.-con. in Camden 
Co., A. L. Grover, ch. clk.; advertised in 
this issue. Noted Sept. 4. 


Pa., Harrisburg—Until Sept. 23, by T. W. 
Templeton, supt. bd, comrs. pub. 
and buildings, Capitol, furnishing la 


ounds 
r and 


material for constructing bridge over Wa- 


paseening Creek, on Pennsylvania State 
Highway, Route No. 15. L. W. Mitchell 
secy. 

N. C., Lexington—Until Sept. 24, by 


Comrs. Davidson Co., building 4 additional 
beam bridges. N. S. Mullican, Lexington, 
ener. 

Minn., Duluth—Until Sept. 22, by W. H 
Borgen, aud. St. Louis Co., building 30 
rein.-con, and steel bridges. About $200,000 
R. W. Acton, co. engr. Noted Aug. 14 

Neb., Central City—Until Sept. 17, by H 
V. Nelson, clk., Hamilton Co. (Aurora) 
building bridge, here, 800 ft. long, 24 ft 
wide, to have sixteen 50 ft. rein.-con. arch 
spans. Work involves 2500 cu.yd. rein- 
con., 17,500 lin.ft. wooden piling and 40,000 
cu.yd. earth approach and fill. About $125 
000. G. E. Johnson, c/o State Highway 
Dept., Lincoln, engr. 

Mo., St. Louis—Until Sept. 15, by C. E 
Smith, city engr., building 200 ft. rein- 
con. and steel bridge over Missouri Pacific 
R.R. tracks, on Southwest Ave About 
$40,000. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*R, 1L., Barrington—State Bd. Pub. Rds. 
State House, Providence, let contract build- 
ing state bridges Nos. 72, 106, 108 and 122, 
known as Coventry Center Bridge, Cov 
entry, Oak Valley and Branch River Bridge 
Burrillville and Nyatt Bridges to R. Stod 
dard, Chelsea, $28,669. Noted Aug. 14 

*Pa., Washington—Controllers Washing 
ton and Westmoreland Counties let con 
tract building repairs and replacements to 
inter county bridge over Monongahela 
River, connecting Donora and Webster, to 
Farris Eng. Co., Empire Bldg., Pittsburgh 
Noted Aug. 21. 

O., Toledo—See “Streets and Roads.” 

*0., Willoughby—Bd. Comrs. Lake Co 
let contract building rein.-con. viaduct over 
Chagrin River and Valley, here, to King 
Bridge Co., East 69th St., Cleveland, $242,- 
237; approaches, to Walsh Constr. Co., 
Citizens Bldg., Cleveland, $17,090. Noted 
Aug. 7. 

*Michigan—State Highway Dept., Lan- 
sing, let contract building 316 ft. steel 
bridge, 34 ft. wide, with two 86 ft. fixed 
spans and 1 bascule span, involving 1960 
cu.yd. concrete, 259 tons steel, ete, to A 
B. Morrison, South Military St., Port Huron 
About 160,000. 

*xWis., West Bend—Parsons & Orbert. 
engrs., 627 M. & M. Bank Bldg., Milwaukee, 
let contract for city to J. Schneider Constr 
Co., Main St., Menasha, building rein.-con 
bridge over Milwaukee River on Division 
St. About $17,800. Noted Aug. 28 


*Minn., Minneapolis—Comrs. Hennepin 
Co. received bids building (a) 800 ft. rein.- 
con. and steel bridge on Lyndale Ave., hav- 
ing 100 ft. draw span, 24 ft. wide, (b) 840 
ft. bridge over Minnesota River on Cedar 
Ave. to have 5 spans rein.-con. flooring, 20 ft 
wide, from W. S. Hewett, Metropolitan 
Bank Bldg., (a) $193,878. (b) $116,998; 
Illinois Steel Bridge Co., Gilfillan Blk., St 
Paul, (a) $219,947, (b) $114,940; Minne- 
apolis Steel & Mchy. Co., Minnehaha Ave., 
(h) $115,973. Noted Aug. 14. 

Cal., Carlsbad—Bd. Supervs. San Diego 
Co. (San Diego) received bids building 
rein.-con. girder bridge over Aqua Hedionda 
Creek near here, from De Waard Bros., 207 
Granger Bldg., 19,496; B. B. Boyd, $20,160; 
Wright & Doran, San Diego, $20,522. 

*B, C., Pritchard—Dept. Pub. Wks., Vic- 
toria, let contract building 132 ft. timber 
bridge over Thompson River, 16 ft. wide, 
with 1000 ft. approach, involving 1600 lin.ft 
wooden piling, to W. Greenlees, 407 Cordova 
St.. W., Vancouver. About $30,000. Noted 
Aug. 7. 


Reinforced Concrete 


PROPOSED WORK 


Pa., McKeesport—See “Buildings.” 
Il, Chicago—See “Buildings.” 
Ont., Finch—See “Bridges.” 
PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
Minn., Minneapolis—See “Bridges.” 


Streets and Roads 


PROPOSED WORK 


. Conn,, Hamden—Town plans to pave 
State St., Dixwell and Whitney Aves. as- 
phalt and concrete. About $100,000. G. ™M 
Warner, Highwood, 1st selectman. 
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Streets and Roads (Continued) 


N. 4., Mays Landing—Bd. Freeholders 
Atlantic Co. soon lets contract building sec- 
tion White Horse Pike, Galloway Twp., 
involving 115,846 sq.yd. 1 course concrete 
paneneest. A. H. Nelson, co. engr. Noted 
Apr. 17. 

Pa., Emsworth (Pittsburgh P. O.)—Boro. 
ejected bids grading, paving and curbing 
wocust St. Project will be readvertised in 
spring. Noted Sept. 4. 

Pa., New Castle—City Council plans to 


Ohio—State Highway Comn., Columbus, 
plans to build following Federal Aid roads: 
3.76 mi. Dennison-Cadiz Rd. and 2.27 mi. 
Kast Liverpool-Bellaire Rd., concrete, Har- 
rison Co., cost $50,000 and $45,000 respec- 
tively; 2.02 mi. Woodburn Rd. and 2.02 
mi. Hicksville Rd., concrete, Pauling Co., 
$20,200 each; 3.39 mi. Ohio River Rd., 
peeinews macadam, Lawrence Co., $60,- 
00. 


Ohio—State Highway Comn., Columbus, 
soon receives bids grading, building bridges 
and culverts and paving 5 mi. Youngstown- 
sell $100,000 bonds to repave streets and Conneaut Rd., monolithic brick, Ashtabula 
build sewers. C. H. Milholland, city engr. Co. About $155,601. 


Pa., Scranton—City Council plans to 0., Hamilton—City soon receives bids 
grade, pave and curb Columbia St. from Paving 4200 ft. Sherman, Progress and 
Boulevar! to Washington Aves., Ist and Webster Sts., 30-40 ft. wide, involving 14,- 
znd wards, Grandview St. from Boulevard 90 sq.yd. asphalt, concrete or brick block. 
to Wyoming Aves., Ist ward, sheet asphalt About $70,000. W. Weaver, city engr. 


and stone blocks on concrete base, $29,561 Michigan—State Highway Dept., Lans- 
and $16,724 respectively. W. Schunk, city ing, poem lets contract aoine draining 
ener and surfacing 7.459 mi. State Trunk Line 
W. Va., Charleston—Kanawha Co. having Rd. No. 22-2, Leelanau Co., involving 70,019 
plans prepared grading, draining and sur- sq.yd. gravel, 212.8 cu.yd. concrete, and év. 
facing 2.6 mi. Elk River Rd., involving 774 cu.yd. earth excav.; also 3.759 mi. State 
61,000 cu.yd. excav. and 24,000 sq.yd. ce- Trunk Line Rd. No. 17-2-B, Jackson Co., in- 
ment concrete surfacing. About $138,500. volving 24,064 cu.yd. earth excav. 
F. G. Burdette, Charleston, engr 
W. Va., Grantsville—Calhoun Co. plans 
to grade 44 mi. Arnoldsburg-Spencer Rd. 
b. W. Shock, Dodrill, engr. 


W. Va., Lewisburg—Greenbrier Co. hav- 
ing plans prepared by F. K. Rader, engr., 
Lewisburg, grading 7.86 mi. and surfacing 
2 mi. Midland Trail Rd., involving 32,000 
cu.yd, excav., and 18,000 sq.yd. penetration 
macadam. About $66,500 

W. Va., Marlinton—Pocahontas Co. soon 
receives bids paving 5.87 mi. Edray-Mar- 
linton-Huntersville Rd. bituminous maca- 
dam. About $84,370. H. Kramer, Barlow, 
engr Noted May 22 

W. Va., Morgantown—Monongalia Co. 
Union Dist. voted $150,000 bonds to build 
134 mi. roads. L. M. Cox, Morgantown, 
engr. Noted Aug. 14 

W. Va., Moundsville—Marshall Co. 
receives bids paving 4 mi. 
vitr. brick About $23,700. 
co. engr 


W. Va., Parkersburg—City passed ordi- 
nance to pave Depot, Beaver, 18th, Park, 
Oak, 16th, 17th and 18th Sts., 23 ft. wide, 
concrete. Noted May 22 


W. Va., Romney—Hampshire Co. having 
plans prepared by H. D. Munroe, engr., 
Romney, grading, draining and surfacing 
s.5 mi. Northwestern Turnpike, between 
Romney and Augusta, involving 32,000 cu. 
yd, excav. and 60,000 sq.yd. gravel surfac- 
ing. About $57,500. 

W. Va., Weston—Lewis Co. plans to 
grade and pave 24 mi. Pole Creek Rd., vitr. 
brick. About $108,390. W. K. Spaur. 
Weston, engr. 


N. C., Andrews—City plans to pave vari 
ous streets, probably asphalt. About 
$40,000. 


N. C., 


Michigan—State Highway Dept., Lansing, 
soon lets contract shaping, surfacing and 
draining 1.764 mi. State Trunk Line Rad.. 
No. 47-6, Saginaw Co\, involving 16,562 sq.yd. 
waterbound macadam or stone gravel and 
5528 cu.yd. earth excav.; 2.829 mi. State 
Trunk Line Rd. No. 47-7, Saginaw Co., 
39,829 sq.yd. bituminous concrete and 18,747 
cu.yd, earth excav.; 2.538 mi. State Trunk 
Line Rd. No. 46-1, Montcalm Co., 23,828 
sq.yd. gravel, 202.8 cu.yd. concrete and 
11,380 cu.yd. earth excav.; 2.536 mi. State 
Trunk Line Rd. No. 63-1, Lake Co., 23,803 
sq.yd. gravel and 3428 cu.yd. earth excav. 

Mich., Detroit—Dept. Pub. Wks., soon 
lets contract paving with asphaltic concrete 
on 6 in. concrete foundation, Berea or 
Medina curbstone Blaine Ave. from Lin- 
wood Ave. to Dexter Blvd., Martindale Ave 
from Grand River to Colfax Aves. and 
Newberry Ave. from Junction to Calvary 
Aves., 26 ft. wide, involving 11,298 cu.yd. 
excav., 11,881 lin.ft. curbstone, 17,939 sq.yd. 
paving, 356 cu.yd. concrete, 657 lin.ft. re- 
taining stone; also paving with 1 course 
concrete, alleys No, 1068-1088 inclusive, in- 
volving 7911 cu.yd. excav., 27,438 sq.yd. 1 
course concrete, 24,058 lin.ft. retaining 
plank, 335 lin.ft. retaining stone, 15 cu.yd. 
concrete and 25 lin.ft. curbstone. 


Mich., Detroit—Dept. Pub. Wks. soon lets 
contract paving Bellevue, Hart and Sheri- 
dan Aves. from Kercheval to Mack Aves., 
involving 36,000 sq.yd. asphalt. C. W Hub- 
bell, city engr. 


Mich., Port Huron—St. Clair Co. Rd. 
Comn, soon lets contract grading, shaping, 
draining and surfacing, 90 mi Kimball Rd., 
16 ft. wide. About $12,000. D. D. Wor- 
cester, Port Huron, engr. 


Ill., East St. Louis—Street Comn. soon 
receives bids surfacing St. Louis Ave. from 
10th to 20th Sts., 30 ft. wide, cost $75,340; 
also paving St. Louis Ave. from 10th St. to 
Collinsville Ave., 30 ft. wide, both asphalt, 
$54,000. 


Ill., Edwardsville—Madison Co. having 


soon 
Narrows Rd. 
R. C. Yoho, 


Charlotte—Mecklenburg Co. 


N. re- 
jected bids hard surfacing 6 mi. Chartottel 


Monroe Rd. About $150,000. W. 8S. 
Raleigh, engr. Noted Aug. 28. 


N. C., Jackson—Comrs. Northampton Co. | 
plan to grade and surface roads in Gaston 
Twp. Cost between $75,000 and $100,000. 
Engineer not selected. 


N. C., Lumberton—Comrs. Robeson Co. 
plan to build and improve various roads. 
About $1,000,000. Engineer not selected. 


N. C., Spring Hope—See ‘‘Waterworks.” 


N. C., Yanceville—Yancey Co. plans to 
grade and surface roads. About $300,000. 
W. 38. Fallis, Raleigh, engr. 


Fla., Ft. Meyers—City voted $50,000 
bonds to pave various streets. Property 
owners will appropriate like amount. 


La., New Orleans—City plans to pave 
and install subsurface drains on 451 ft 
Canal St. from Louisville & Nashville Ry. 
depot to river, 37 ft. wide, wood block on 

in. concrete base, $37,000; repave 3490 
ft. St. Charles St. from Canal St. to Lee 
Circle, 40 ft. wide, wood block, asphalt, 
bituminous concrete or bitulithic pavement 
on 6 in. concrete base, involving 11,623 ft 
vitr. brick gutter, 2000 cu.yd. concrete, 90 
sq.yd. small granite block, 200 lin.ft. con- 
crete curb, 70 lin.ft. concrete circular curb, 
ete. $84,600. T. L. Willis, city engr. 


Ohio—State Highway Comn., Columbus, 
plans to grade, build bridges and culverts 
and pave .4 mi. Sect. “C.” also grade and 
pave .48 mi. Sect. “D-1" of Bryan-Napo- 
leon Rd., waterbound macadam, Henry Co., 
cost $57,940 and $27,123 respectively ; grade 
and pave .10 mi. Sect. “P” Logan-New Lex- 
in on Rd., monolithic brick, Perry Co., 

13 


Fallis, 


Scenic Highway Trail through county, to 
connect with Alton Twp. and Calhoun Co., 
50 ft. wide. About $1,000,000. Work being 
backed by Alton Rd. Trade and A. A. 
Schultze, chn. Calhoun Co. bd. comrs. 


Wisconsin—State Highway Comn., 601- 
602 Wilner Bidg., Green Bay, soon lets 
contract improving 1.17 mi. Lake Shore 
Rd., Manitowoc Co., Federal Aid Project 
No. 2, involving 9624 cu.yd. earth excav., 
162 cu.yd. Class A concrete and 12,430 sq.yd 
concrete surfacing, etc. 


Wisconsin—State Highway Comn., Madi- 
son, soon lets contract improving 3.53 mi. 
County Line Rd., Dodge and Jefferson 
Counties, Federal Aid Project No. 72, 3.47 
mi. Dunbarton-Darlington Rd., Lafayette 
Co., Federal Aid Project No. 86. Noted 
July 17 and Aug. 7. 


Wisconsin — State Highway Comn., 
Stephenson Bldg., Milwaukee, soon lets con- 
tract improving .93 mi. Sheridan Rd., Ra- 
cine Co., Federal Aid Project No. 39, in- 
volving 2258 cu.yd. earth and 4556 cu.yd. 
or excav., 17 cu.yd. Class A concrete, 
etc. 


Wis., Grand Rapids—Wo0d Co. voted $1,- 
500,000 bonds to improve roads. 


Wis., Jefferson—Jefferson Co. voted $2,- 
ie bonds to improve roads, Noted 
une 19. 


Wis., Manitowoc—City plans to grade 
and pave 3 mi. North 8th St., also Main St. 
from Calumet Rd. to city limits, 18-20 ft. 


plans prepared building 20 mi. Mississippi‘ 


wide. Work involves concrete 
gutters and 18,500 sq.yd. 2 cours 
About $40,000. Engineer not s 


Wis., Sheboygan—City having , 
pared grading and paving 1 mi. « 
Ave., 20 ft. wide, 2 course rein.-co., 
brick. Cost between $12,000 anu 
Cc. U. Boley, city engr. 


Wis., West Bend—Washington Co, y,;, 
$2,000,000 bonds to improve road: P 


Minn., Austin—City Council author te 
$35,000 bond issue to improve streets 
Lee, clk. : 


Minn., Bemidji—Comrs. Beltran: 
jected bids received Aug. 
graveling 30 mi. Federal Aid Project \, 
57, 24 ft. wide. About $180,0u0" §°} 
Snyder, Bemidji, engr. Noted Aug. 7 

Minn., Duluth—J. A. Farrell, city comr 
rejected bids received Aug. 8, paving §4:) 
Ave., E. from London Rd. to Glendale 
About $33,595. Noted Aug. 7. a 


Minn., Duluth—R. W. Acton, engr 
Louis Co. receives bids about Noy 3 
straightening road, cutting down grade an; 
hard surfacing with concrete 8 mi. highway 
from Duluth eastern limits to Knife Rive: 
and town line 18 ft. wide. About $245.09, 


Minn., Little Falls—Morrison & Co. yore 
$200,000 bonds to build roads. B. Y. \.. 
Nairy, co. aud. is 


Neb., Broken Bow—City having plans 
prepared paving 140 blocks, 24-87 ft. wid, 
About $800,000. Grant, Fulton & Letto; 
505 Bankers Life Bidg., Lincoln, engrs 


Neb., Hastings—City election Sept. 18, ; 
vote on $50,000 bonds to pave varioys 
streets. 


Neb., Neligh—City plans to pave 3 blocks 
30-60 ft. wide, involving 29,156 sq.yd. 2 in 
asphaltic concrete or 5 in. rein.-con. pave 
ment and 13,312 lin.ft. curbing. About $106 
370. Rohrbough Eng. Co., 929 City Nat! 
Bank Bldg., Omaha, engrs. 


Mont., Billings—City plans to pave 
Broadwater, 7th and Miles Sts., 16 ft. wide 
About $26,777. E. M. Sneckenberger, 27 
Grand Ave., engr. 


Mont., Billings—City plans to pave 98,40 
eure. various streets on southwest side. E 
J. Strasburger, 614 Daly Bank Bldg., Buti 
engr. 

Mont., Whitefish—City plans to curb and 
build 5 ft. cement sidewalks on various 
streets. About $20,000. W. K. Triplet 
Whitefish, engr. 


Mo., Glendale (St. Louis P. 0.)—J. ¢ 
Doyle, city clk., soon lets contract grading 
laying crane. inlets and other appur 
tenances at Sappington Rd. from Elliot 
south to Big Bend Rd. to exceed 
$10,000. Noted July 31. 

Mo., Kirkwood—E. O. Harper, city clk 
soon receives bids paving Washington Ave 
from Van Buren St. to western city limits 
Abuait $50,000. 


Mo.,, St. Genevieve—R. Abernathy, engr 
St. Genevieve, soon receives bids improving 
north and south sections of highway be- 
tween St. Genevieve and St. Louis, also 
east and west sections between St. Gene- 
vieve and Farmington. About $325,000 


Tex., Bellville—Austin Co. election Oct 
7, to vote on $1,500,000 bonds to build 
roads. 

Tex., Boerne—Kendall Co. plans to sur- 
face 5.788 mi. Highway No. 9 from here to 
Bexar Co. line, 16 ft. wide, gravel, } in 
bituminous surface treatment, trap rock 
coal tar and asphalt. Work involves ° 
acres clearing and grubbing. About $4).- 
930. <A. C. Poncoast, Boerne, engr. 


Tex., Centerville—Leon Co. plans to 
gravel surface and drain 30.74 mi. Highway 
No, 32 from Freestone Co. line to Madison 
Co. line, 16-24 ft. wide. About $420.85) 
Bryant & Huffman, 211-217 Littlefield Bldg 
Austin, engrs. 

Tex., Denton—City soon lets contract 
improving various streets, involving 64,°6 
sq.yd. paving, 33,850 lin.ft. concrete curb- 
ing, 27,000 cu.yd. earth excav and _ 10,9! 
lin.ft. 12-42 in. storm sewers. Koch & 
Fowler, 606 Sumpter Bldg., Dallas, consu' 
engrs. 

Tex., El Paso—City election Oct. 4, t? 
vote on $100,000 bonds to pave and repair 
streets. J. N. Gladding, city engr. 

Tex., Gonzales—Gonzales Co. plans to 

ade, gravel surface and build concrete 

ips, trestle, abutments, etc., on 5.9 mi 
Highway No. 29 from here to Dewitt Co 
line, 24 ft. wide. About $43,000. Wilder & 
O’Neal, Chronicle Bldg., Houston, engrs 
Noted Aug. 21 : 

Tex., Meridian—W. A. York, judge 
Bosque Co., soon lets contract gravel sur- 
facing and bui'ding rein.-con. drainage 
structures on 61.42 mi. Meridian Highwa) 
from McClennan to Hill Co, lines, 16 ft 
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wide, involving 48.96 mi. machine grading, 
08847 mi. searifying, 2745 cu.yd. ditching. 
13.972 sq.yd. unclassified earth excav., 1244 
sq.yd. concrete pavement, etc. About $235,- 
noo. C. H. Van Eman, Walnut Springs, 
ener. Noted May 29. 

Tex., Seguin—Guadalupe Co. soon lets 
contract gravel surfacing with bituminous 
curface treatment and building rein.-con. 
drainage structures on 3.256 mi. Highway 
No. 2 from Comal Co. line to Bexar Co. line, 
i¢ ft. wide, involving 15,892 lin.ft. grading 
and scarifying. About $27,720. Former 
bids rejected. Hess & Skinner, Southwest- 
ern Life Bldg., Dallas, engrs. Noted Aug. 
9 
21 

ex., Sulphur Springs—Hopkins Co. elec- 
oun Sept. 37. to vote on $2,000,000 bonds 
to build lateral roads. State Highways 
Nos. 1, 11 and 19. 

Tex., Vernon—City voted $15,000 bonds 
to pave various streets. Noted Mar. 27. 


Okla,, Newkirk—Comrs. Kay Co. plan to 
pave, grade, build culverts, etc. on 
various roads. About $1,500,000. Federal 
Government will appropriate toward cost. 


Okla., Tupelo—Coal Co. voted $50,000 
bonds to hardsurface roads in Bryan Twp. 


New Mexico—State Highway Comn., 
Santa Fe, having surveys made and will 
receive bids about Sept. 20 building 21 mi. 
Federal Aid Road Project No. 29, 16 ft. 
wide, Eddy Co. About $90,000. L. A. Gil- 
lett, state highway engr. 


Idaho, Wallace—Clarkia Highway Dist., 
Shoshone Co., voted $175,000 bonds to im- 
prove oa O. Avery, pres. Engineer not 
selected. 


Utah, Fillmore—Millard Co. election Sept. 
23, to vote on $310,000 bonds to hardsur- 
face roads and build bridges and culverts. 
Cc. H. Day, co. clk 


Utah, Provo—City plans to pave 3560 
ft. 5th West St., from Center to 5th North 
Sts. 20 ft. wide. About $40,000. C. A. 
Swan, city engr. 


Utah, Salt Lake City—City plans to im- 
prove 7th St., W., from 9th St.. S., to 4th 
St.. W., involving 16,800 lin.ft. curbing an4 
guttering; pave 1500 ft., Michigan Ave. 
from 13th to 15th Sts., E., 40 ft. wide, plain 
concrete on concrete base and bituminous 
topping: 4998 ft. 1st St, W., from Skult 
Temple to Wall St., and Wall St. from 1st 
St.. W., to 2nd St., W., 30-40 ft. wide, 7 in. 
conerete or 2 in. topping on 6 in. concrete 
ase. 


Wash., Aberdeen—City rejected bids re- 
ceived replacing east end trestle with 
permanent highway, 3200 ft. long, 24 ft. 
wide, including 440 ft. concrete viaduct, 
23,000 cu.yd. filling, 5000 sq.yd. prep, etc., 
involving 650 cu.yd. concrete and 50,000 Ib. 
steel. About $72,000. Work will be read- 
vertised. Noted Aug. 14. 

Wash., Everett—City Council plans to 
pave Baker and Friday Aves., concrete or 
asphaltic concrete. Cost to exceed $10,000. 


Wash., Port Angeles—City Council plans 
to clear, grub, drain, grade and oil Cherry, 
Oak and Valley Sts., also alleys from 8th 
St. to Boulevard, and from Lincoln St. to 
Valley Gulch Ridge. Cost to exceed $10,000. 


Ore., Oregon City—See ‘Miscellaneous 
Works.” 


Cal., Fresno—Bd. Supervs. Fresno Co. 
applied to U. S. Bureau of Good Rds. for 
funds to grade, gravel, ofl and drain roads 
as follows: $30,000 for Trimmer Sprin 
Rd., $80,000 for Tool House Rad. $60,000 
for Sand Creek Rd., $30,000 for Millwood 
and Sand Creek cutoff and $100,000 for 
Auberry-Huntington Lake Rd. =m” me 
Rarnwell, elk. 


Cal., Lompoe—Fourth Supervisional Dist. 
election soon, to vote on $400,000 bonds to 
Pave surface and build bridges on portion 
of road from here to Lom Jct., total 
length, 28 mi. Total cost, $500,000. Santa 
ae Co. will contribute $106,000 toward 


Cal, Oakland—City soon lets contract 
improving East 10th St. from Fruitvale 
Ave to High St., involving 146,948 sq.ft. 
tee curbing, gutter and paving, 235 
in ft. 6 in. sewer pipe, 5465 lin.ft. concrete 
1a pine 16,303 sq.ft. concrete gutter and 
jolie sq.yd. oil macadam, cost $27,000; 
ee t. between ist and 7th Sts., in- 
be ving 73,458 sq.ft. grading. curbing, gut- 
syne and paving, 414 lin.ft. granite and 
brick aa ee curbing, ooee ft. 
nn 8q.yd. alt, - 
00. M. Campbell, city — ’ 

Cal, Oakland—City soon lets contract 


srading, paving, curbi and tterin 
30 ft. ath Ave. from st 14th St. to 


‘Tuntington tract, involving 5749 sq.yd. oil 


macadam, 3098 lin.ft. concrete curbing and 
9268 sq.ft. concrete guttering. About $11,- 
000. M. Campbell, City Hall, ener. 


Cal, Ventura—Ventura Co. voted $500,- 
000 bonds for concrete paving, grading and 
building concrete culverts, ete. on 35 mi. 
highways. Noted July 17. 


Ont., Orillia—Town having plans pre- 
pared by James, Loudon & Hertzberg, 
engrs., 36 Toronto St., Toronto, paving 
Matchedash St., 28 and 34 ft. wide. Work 
involves 6500 sq.yd. bitulithic pavement 
on 5 in. concrete base and 3700 lin.ft. con- 
crete curbing. About $33,000. 

Ont., Toronto—City Council passed by- 
law for extension of Duplex Ave. and open- 
ing of Cleveland St., $119,212; building as- 
phalt pavement on Danforth Ave., widen- 
ing Morton Rd., also Kingston Rd., from 
Balsam to Silver Birch Aves., and con- 
struction of sewer on Queen St., from Pape 
to Leslie Sts., $84,559. R. C. Harris, City 
Hall, engr. 


BIDS DESIRED 


Massachusetts—Until Sept. 16, by State 
Highway Comn., Boston, for 3100 ft. road, 
18-24 ft. wide, Sudbury Twp., 17,600 ft. 
road, 18-24 ft. wide, Cummington Twp., 
both bituminous macadam, 5209 ft. road, 
18-24 ft. wide, concrete. Lanesborough Twp. 
A. W. Dean, state highway engr. 

N. Y., Ithaca—Until Sept. 15, at office of 
Comptroller of Cornell University, grading, 
curbing, paving and draining Tower Rd., 
Agricultural Campus. C. E. Curtis, supt. 
bldgs. and grounds. 


N. Y¥., Phoenix—Until Sept. 16, by Bd. 
Trustees, for 6000 sq.yd. concrete or as- 
phaltic concrete pavement, 3350 sq.yd. 
asphaltic concrete resurfacing, 2650 lin.ft. 
curbing and guttering. G. W. Hackett, 
Fulton, engr.; advertised in this issue. 

N. Y¥., &. LL, St. George—t'ntil Sept. 19, 
by C. D. Van Name, pres. Richmond _ Boro., 
repaving with sheet asphalt and 2nd hand 
napped granite blocks on concrete founda- 
tion, roadway of Manor Rd. between Rich- 
mond Turnpike and Willow Brook Rd. 


N. J., North Bergen—tlUntil Sept. 25, by 
town, improving Grant Ave., bituminous 
pavement About $25,000. P. Daly, 31st 
St., engr. Noted Apr. 17. 

N. J., Union—Until Sept. 15, by town, 
improving Main St., bituminous. About 
$10,000. E. Bautz, clk. 


Pennsylvania—Until Sot. 30, by State 
Highway Dept., Harrisburg, rebuilding 
roads in Armstrong, Bucks, Cambria, Cen- 
tre, Chester, Clinton, Delaware, Crawford, 
Erie, Fayette, Greene, Lancaster and West- 
moreland Counties. L. S. Sadler, state 
highway comr. ; advertised in this issue. 


Pa,, Duquesne—Until Sept. 15, by City 
Clerk, grading, paving and curbing sections 
of Viola Ave., South 6th St .and Poplar Al- 
ley, vitr. brick on slag foundation. Former 
fon feees. R. B. Dell, city engr. Noted 

ug. b 


Pa., Monessen—Boro. receiving bids grad- 
ing, paving and curbing East Donner, On- 
tario, South 4th, Chestnut, 10th, South 14th 
and Beatrice Sts., McMahon, Maple, Sum- 
mit, Elsie, Dunlap and Lillian Aves. Work 
involves 23,300 sq.yd. vitr. brick on con- 
crete base, 1100 ft. rough curb stone, 11,308 
lin.ft. stone curbing, 2120 ft. reset and 
1304 ft. radius stone curbing and 17,876 
cu.yd. earth excav. 


Pa., Phila.—tU'ntil Sept. 23, by city, grad- 
ing and paving various streets, wood block, 
vitr. block asphalt, etc. About $750,000. 


Md., Salisbury—Until Sept. 23, by Comrs. 
Wicomico Co., building state-aid roads as 
follows: 1.03 mi. Salisbury-Snow Hill Rd., 
15 ft. wide, involving 9064 sq.yd. 6 in. con- 
crete. Contr. No. 412; 107 mi. Salisbury- 
Nanticoke Rd., 15 ft. wide, 9418 sq.yd. 6 
in. concrete. H. M. Clark, co. engr. 


W. Va., Keyser—Until Sept. 23, by Comrs. 
Mineral Co. grading, draining and surfacing 
12 mi. Cumberland-Romney Rd., 16 ft. 
wide, involving 50,000 cu.yd. excav. About 
$71,000. S. C. Lea, Keyser, engr. 


W. Va., Madison—Until Oct. 2, by Comrs. 
Boone Co., grading and draining 5 mi. Dan- 
ville-Peytona Rd., 20-26 ft. wide, involv- 
ing 60,000 cu.yd. excav. About $66,000. 
S. E. Bradley, Madison, engr. 


Ga., Athens—Until Sept. 23, by Comrs. 
Clarke Co., building 3.7 mi. concrete or 
bituminous roads. . Wright, clk.; adver- 
tised in this issue. Noted July 17. 


Ala., Tuscumbia—Until Sept. 15, at office 
of O. B. Clark, mayor, for 22,353 sq.yd. 
macadam paving, 13,317 lin.ft. concrete 
curb and gutter, 3157 lin.ft. concrete curb, 
8650 cu.yd. — 18,997 sq.ft. concrete 
walks, 11,914 sq.yd. concrete, asphalt, as- 


phaltic concrete, bituminous macadam or 


brick paving, 31 inlets. 2870 ft. 8-24 in 
vitr. sewer. J. KE. Ferguson, Tuscumbia 
ergr. 


Tennessee—Until Sept. 18, by Dept. High 
ways, Nashville, building 13.7 mi. State 
Highway No. 4, between Clinch and Powell 
Rivers, Union and Claiborne Counties 
Work involves 86,340 cu.yd. common, 47,350 
cu.yd. solid rock and 4530 cu.yd. borrow 
excav., 21,448 cu.yd. broken stone base and 
shoulders, 7145 cu.yd. macadam surface 
course, 1303 cu.yd. concrete, 89,939 Ib. de 
formed steel bars, furnishing and installing 
1987 lin.ft. and cleaning and relaying $35 
ft. culvert pipe, 130 cu.yd. rip-rap, ete. W. 
P. Moore, ch. engr. 


0., Lakewood—Until Sept. 15, by city, 


paving Clifton Bivd., involving 72.000 sq.yd 
wood block, sheet asphalt, bituminous con 
crete or bitulithic, cost $48,000 ;also resur 


facing Grace St., 7350 sq.yd. asphalt. KE. A 
Fisher, city engr. 

Michigan—Until Sept. 16, F. F. Rogers, 
state highway comr., Lansing, grading. 
shaping, draining and surfacing with 1 
course concrete (Class F) 2.115 mi. Assess 
ment Dist. Rd. No. 359, 18 ft. wide, Ber- 
rien and Cass Counties. 


Mich., Muskegon—Until Sept. 15, by C 
H. Tellman, 103 Pine St., grading, shaping 
and paving 1500 ft. Arthur St. from Ionia 
to Irwin Sts, and 5000 ft. 5th St. from 
Houston to Laketon Aves., 30 ft. wide, in- 
volving 22,000 sq.yd. 6 in. concrete 


Minois—Until Sept. 17, by State Highway 
Comn., Springfield, improving roads in fol 
lowing counties: 

Whiteside Co., 2900 ft. Sect. I-15d, Lin- 
coln Highway, 16 ft. wide, involving 5156 
sq.yd. pavement, 1561 cu.yd. excav., 340 Ib 
steel, 1790 bbl. cement, 16 cu.yd. Class A 
concrete, cost $13,269; 10,938 ft. seee 20, 
16 ft. wide, 19,439 sq.yd. pavement, 11,619 
cu.yd. excav., 6694 bbl. cement, 16 cu.yd 
Class A concrete, $50,656; 

Peoria Co., 8416 ft. Sect. L, Peoria- 
Springfield Highway, 20 ft. wide; 

Bureau-La Salle Counties, 11,385 ft. Sect 
T. Morris-Henry Highway, 16 ft. wide, 20,- 
240 sq.yd. pavement, 14,846 cu.yd. excav.. 
8030 Ib. steel, 7100 bbl. cement, 96 cu.yd 
Class A concrete, $49,524; Madison Co., 
32,424 ft. Sect. X, Springfield-East St 
Louis Highway, 18 ft. wide, 65,214 sq.yd 
pavement, 23,346 cu.yd. excav., 1130 Ib 
Steel, 22,460 bbl. cement, 47 cu.yd. Class A 
concrete, $130,340; 11,394 ft. Sect. T, Natl 
Highway, 30 ft. wide, 12,660 sq.yd. pave- 
ment, 25,876 cu.yd. excav., 1850 Ib. steel, 
31 bbl. cement, 20 cu.yd. Class A concrete, 
$54,350; alternate bids will be received for 
Portland cement concrete, 3 in. and 4 in 
monolithic brick, bituminous concrete with 
or without binder course, (Spec. C1, C2. 
C3 or CT); cement will be furnished on all 
sections by Dept. of Pub. Wks. and Bldgs., 
or by county; also in Franklin Co., 2801 ft 
Sect. G, Route 5, 10 ft. wide, 3664 sq.yd 
concrete, 1340 cu.yd. excav., 930 bbl. ce 
ment, $9015; Mason Co., 3490 ft. Sect. B, 
Route 1, 16 ft. wide, 6044 sq.yd. concrete, 
829 cu.yd, excav., 2074 bbl. cement, $12,790: 
except as noted, cement will be furnished by 
Dept. Pub. Wks. & Bldgs. C. Older, ch 
highway ener. 

Wis., Manitowoc — Until Sept. 16. by 
Manitowoc Co., grading, paving, buildine 
bridges and culverts on 3.2 mi. Lake Shore 
Rd., Federal Aid Project No. 2, 18 ft. wide. 
involving 14,430 sq.yd. concrete, 9624 cu.yd 
dry earth excav., and 6809 lin.ft. piles, etc 
About $40,000. <A. R. Hirst, 324 North 
Pinckney Ave., Madison, engr. 


Wis., Manitowoe—Until Sept. 24, by Bd 
Pub. Wks., furnishing labor and materials, 
improving South 21st St. from Hamilton to 
Madison Sts. and South 24th St. from Wash- 
ington to Marshall Sts. A. H. Zander, clk 


Minn., Aitkin—Until Sept. 27, by A. E 
Arndt, town clk., grading and graveling 5.6 
mi. road, 24 ft. wide, Range 22, Dick Twp 
About $33,000 Former bids rejected. .F. J 
O'Hara, Aitkin, engr. 


Minn., Crookston—Until Sept. 15, by H 
J. Welte, aud. Polk Co., building 10 mi. 
Federal Aid Project No. 94-4, Job No. 
1910, 24 ft. wide, involving 78,106 cu.vd 
excav., 81,862 cu.yd. hauling, 11,888 cu.yd 
gravel surfacing, culverts, ete., cost $75,- 
600; 12 mi. Federal Aid Project No. 80,- 
Job No. 1904, 24 ft. wide, 87,993 cu.yd. 
excav., 33,431 cu.yd. hauling, 14,229 cu.yd 
gravel surfacing, culverts, etc., $80,000; 11 
mi. Federal Aid Project Job No. 1913, 18 
ft. wide, 14,316 sq.yd. paving and 14,320 
lin.ft. tile drain, $330,000. E. H. Harding, 
Crookston, engr. 

Minn., Waseca—Until Sept. 16, by J. 
Madigan, city clk., for 13,800 sq.yd. con- 
crete paving. About $190,000. J. W. 
Hruska, Waseca, engr. 
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Neb., Beaver City—Until Sept. 23, by M. 
Disbrow, clk. Furnas Co., grading, paving 
and building culverts on 4.6 mi. Oxford- 
Bartley Rd., 24 ft. wide in Furnas and Red 
Willow Counties, involving 500 sq.yd. eun- 
crete, 270 lin.ft. 18 and 24 in. concrete 
pipe, 110 cu.yd. concrete and 36,722 cu.yd. 
excav. About $20,000. G. E. Johnson, c/uv 
State Highway Dept., Lincoln, engr. 

Neb., Elwood—Until Sept. 24, by J. M. 
Miles, clk. Gosper Co., grading and building 
culverts on 7 mi. Elwood-Smithfield Rd., 24 
ft. wide, involving 944 lin.ft. 18-60 in. cul- 
verts, 75 cu.yd. concrete, 62,594 cu.yd. 
excav., ete. About $37,000. G. E. John- 
son, c/o State Highway Dept., Lincoln, engr. 

Neb., Kimball—Until Sept. 25, by D. T. 
Heyman, clk. Kimball Co., grading, paving 
and building culverts on 26.7 mi. Kimball- 
Herrisburg Rd., 24 ft. wide, involving 510 
sq.yd. concrete, 143,645 cu.yd. earth excav., 
1654 ft. 18-36 in. concrete pipe and 270 
cu.yd. concrete, etc. About $85,000. G. E. 
Johnson, c/o State Highway Dept., Lin- 
coln, engr. 

Neb., Lexington—Until Sept. 24, by N. 
France, clk. Dawson Co., grading and 
building culverts on 27.5 mi. Overton-Cozad 
Rd., 24 ft. wide, involving 168,219 cu.yd. 
earth excav., 2269 lin.ft. 18-36 in. concrete 
pipes, 243 cu.yd. concrete, etc. About 
$85,000. E. E. Johnson, c/o State Highway 
Dept., Lincoln, engr. 


Neb., Lincoln—Until Sept. 15, by T. H. 
Berg, city clk., paving 2600 ft. 33rd St., 30 
ft. wide, involving 8300 sq.yd. asphahic 
concrete on 5 in. concrete base, 300 sq.yd. 
concrete, 300 lin.ft. concrete curbing, 5000 
lin.ft. concrete gutter and curb and 1027 
cu.yd, earth excav. About $27,500. G. W. 
Bates, city engr. 

Neb., Loup City—Until Sept. 26, by T. B. 
Polski, clk. Sherman Co., grading, paving 
and building culverts on 12 mi. Rockville- 
Loup City Rd., 24 ft. wide, involving 3040 
sq.yd. concrete, 85,024 cu.yd. excav., 304 
lin.ft 18 and 24 in. concrete pipe, and 1390 
cu.yd. concrete. About $50,000. G. E. John- 
son, c/o State Highway Dept., Lincoln, 
ener. 


Neb., Peru—Until Sept. 23, by R. W. 
Kelly, city clk., grading and paving 4700 
ft. 5th St.. 24 ft. wide. About $54,000. State 
will appropriate toward cost. No bids re- 
ceived Aug. 27. G. E. Johnson, c/o State 
Highway Dept., Lincoln, engr. Noted Aug. 7. 


N. D., Grafton—Until Sept. 16, by Audi- 
tor Walsh Co. improving Dist. No. 1, in- 
volving 6850 sq.vd. street paving and gut- 
tering, 3743 lin.ft. concrete curbing, 1333 
sq.yd. concrete alley paving, 3 combination 
manholes, 10 storm water inlets, with 80 in. 
vitr. pipe catch basins. About $100,000. 
Cc. L. Pillsburg, 805 Metropolitan Life 
Bldg., Minneapolis, Minn., engr. 


Mo., Independence—Until Sept. 30, by 
Jackson Co., grading and surfacing with 
bituminous macadam 3.1 mi. Lone Jack 
East Rd., from Lone Jack to Jackson-John- 
son Co. line, 16 ft. wide, including earth 
shoulders, ditches, culverts, ete. o. C. 
Sheley, co. highway engr.; advertised in 
this issue. 


Mo., Lancaster—Until Oct. 
paving and curbing Main St., involving 
14,000 sq.yd. vitr. brick, 7500 lin.ft. con- 
crete curbing and 3500 cu.yd. earth excav. 
Grist & Wiegner, Lancaster, engrs. 


Mo., St. Louis—Until Sept. 23, by 
Pub. Serv., paving 2000 ft. Compton Ave. 
from Park to Chouteau Aves., 30 ft. wide, 
vitr brick, cost $32,050; 1500 ft. Whittier 
St. from Labadie to Ashland Aves., 50 ft. 
wide, vitr. brick, asphalt or bituminous con- 
crete, $16,400; 3000 ft. Morganford Rd. 
from Chippewa St. to Fyler Ave., 30 ft. 
wide, vitr. brick and asphalt, $65,050; sur- 
facing 2500 ft. Taylor Ave. from Bway. to 
West Florissant Ave., 50 ft. wide, asphalt, 
concrete or bituminous concrete, $47,700; 
6500 ft. Page Bivd., from Vandeventer to 
Taylor Aves., 60 ft., asphalt, $65,000; also 
rebuilding and resurfacing 3000 ft. Page 
Blivd., from Kings Highway to Union Blvd., 
60 ft. wide, asphalt, $41,400; rebuilding 3000 
ft. alleys, 30 ft. wide, vitr. brick, $15,500; 
2400 ft. Page Blvd. from Taylor to Walton 
Aves., 60 ft. wide, asphalt or bituhinous 
concrete, $33,100 and 2000 ft. Page Blvd., 
from Walton Ave. to Kings Highway, 60 
ft. wide, asphalt, $28,850. C. E. Smith, 
city ener. 

Mo., St, Louis—Until Sept. 16, by Bd. 
Pub. Serv., paving and curbing 800 ft. Sac- 
ramento Ave., from Shreve to Marcus Aves., 
50 ft. wide, involving bitulithic pavement 
and 1600 lin.ft. concrete curbing, cost $10.- 
000; building and paving 4000 ft. alleys 
from Nebraska to Pennsylvania, Eads and 
Henrietta Aves., and Arsenal, Odell, Mack- 
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lind and Sublette Aves., 30 ft. wide, vitr. 
brick, $15,040. CC. E. Smith, city engr. 

Tex., Falfurrias—Until Sept. 20, by S. 
A. Brooks, judge Brooks Co., excavating, 
grading, sub-grading, caliche surfacing, ex- 
cavating and building concrete culverts on 
10.75 mi. State Highway No. 12 from Enci- 
nal south to county line, 24 ft. wide. About 
$31,701. H. S. Bedell, Falfurrias, engr. 
Noted Sept. 4. 

Tex., Rockwall—Until Sept. 17, by F. B. 
Vance, clk. Rockwall Co., paving, grading 
and draining 13.36 mi. roads involving 137,- 
865 sq.yd. monolithic brick or concrete, 74,- 
000 cu.yd. earth excav., 1396 ft. concrete 
pipe and 1274 ft. viaduct across east fork 
of Trinity River, etc. J. Montgomery, Rock- 
wall, engr. 


Tex., San Antonio—Until Sept. 18, by R. 
Davis, judge Bexar Co., resurfacing 7459 
ft. Encine, Mayflower, Kennedy, Cambridge, 
Dual, Estes, Patterson and Argyle Aves., 14 
ft. wide, involving 10,000 lin.ft. concrete 
curbing and 11,603 sq.yd. bituminous top- 
ping; 28,423 ft. Bulverde Rd., North Loop 
and Mary D Aves., 16 ft. wide, 50,530 sq.yd. 
bituminous topping. C. E. Hoff, co. engr. 

Utah, Richmond—Until Sept. 15, by Town 
Council, building 8000 sq.ft. sidewalks, 5 
in thick. T. H. Humpheries, Logan, city 
engr. 

Que., St. Bruno—Until Sept. 15, by F. 
Huet, secy.-treas., constructing gravel road 
to be known as Chemin des Vingt Rd., 12,- 
363 ft. long. 

Ont., Brampton—Until Sept. 18, by city, 
for 11,000 sq.yd. bitulithic or asphaltic con- 
crete pavement, 24-32 ft. wide. About $60,- 
000. W. Treadgold, Brampton, engr. 


Ont., Hawkesbury—Until Sept. 18, by 
Town Council, paving various streets, 28- 
34 ft. wide, involving 22,000 sq.yd. asphaltic 
concrete on concrete base and 13,000 lin.ft. 
concrete curbing and guttering. About 
$85,000. V. E. A. Belanger, L’Original, 
engr. Noted June 26. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Boston—City let contract paving 
West Roxbury Parkway, 24 ft. wide, Rox- 
bury, involving 18,000 sq.yd. waterbound 
macadam, 510 lin.ft. concrete curbing, 300 
sq.yd. sidewalk, 19.000 cu.yd. earth excav., 
1820 ft. 6-12 in. vitr. pipe, to Rowe Constr. 
Co., 45 Milk St., $40,201; Charles River 
Reservation, 24 ft. wide, Newton, 7000 sq. 
yd. waterbound macadam, 2000 sq.yd. 
macadam sidewalk, 23,000 cu.yd. earth 
excav., 680 ft. 10-12 in. vitr. pipe, to A. G. 
Tomasello, 69 Gibson St., Roxbury, $40,904. 


*Mass., Boston—City let contract paving 
Lucerne St., 40 ft. wide, to Bermudez Co.. 
246 1st St., $11,357. Work involves 2420 


sq.yd. asphalt on 6 in. concrete base and — 


1115 cu.yd. earth excav. 


*Mass., Chicopee—City let contract pav- 
ing Front St., vitr. brick, also Montgomery 
and East Main Sts., asphalt and concrete, 
to Adams & Ruxton Constr. Co., 33 Lyman 
St., Springfield, $90,000; East St., National 
asphalt, to Franklin Contg. Co., Warwick 
Ave., New Haven, Conn., $15,500. Noted 
June 19 and 26. 


*x Connecticut — State 
Hartford, let contract 
Beach Rd., East Haven Twp., to Ww. 
Blakeslee & Sons, 58 Waverly St., New 
Haven, $26,792; Branchfield Rd. Ridge- 
field Twp., to J. P. McGuire, 5 Fairview 
St.. New Britain, $78,640, both concrete; 
Silver Lane Rd., East Hartford Twp., trap 
macadam, to T. Kearney, 84 Alcove St., 
Meriden, $15,142; 4378 ft. Coventry Rd., 
Bolton Twp., to J. H. Grozier Co., 721 Main 
St., Hartford, $24,414; state highway, Fair- 
field Twp., to F. P. Hastings, 1200 Wood 
Ave., Bridgeport, $20,000, both bituminous 
macadam. Noted Aug. 28. 


*Conn., Milford—City let contract build- 
ing 5000 ft. asphalt roadway on Broad St., 
to C. W. Blakeslee & Sons, 58 Waverly St., 
New Haven. About $32,000. 


*N. Y., Brooklyn—E. Riegelmann, boro. 
pres., let contract to Sicilian Asphalt Pav- 
ing Co., 41 Park Row, New York City, regu- 
lating and repaving Atlantic Ave, from 
Washington to Classon Aves., $40,547, At- 
lantic Ave. from Classon to Bedford Aves., 
$41,582, Bedford Ave., $10.220, Sprague 
Alley, $832; to Scott & Kurth, 411 Sackett 

. Classon Ave., $131,145; to Grimm 
Constr. Co., 460 Herold Ave., East 18th St., 
$3633, Vermont Ave., $4611; Uvalde As- 
phalt epee, Co., 1 Bway., New York City, 
East 18th St. from Ave. O to Ave. P., 
$12,650; to Consolidated Asphalt Paving 
Co., 52 9th St., 83rd St., $11,614, 83rd St. 
from 19th to 20th Aves., $11,952. Noted 
Aug. 14. 
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N. Y., Brooklyn—E. Riegelma) 
pres., received bids Sept. 3, regu! 
grading, (a) Cleveland St., from ° 
Rd. to Hegeman Ave., (b) curbing 
ing sidewalks on Cleveland St. f; 
Lots Rd. to Hegeman Ave., (c) \\ 
St. from Ave. S to Ave. T, (a) rm 
curbing and paving with permane: 
on 6 in. concrete foundation roa: 
Colonial Rd., from 76th to 77th 
regulating and paving with perma; 
phalt on 6 in. concrete foundatio 
nial Rd. from 85th to 86th Sts.. 
St. from 19th to 20th Aves., (gz) r 
grading, curbing, laying sidewalks » 
ing with permanent asphalt and (; 
granite on 6 in. concrete foundat 
tion of roadway west of railroad tra. 
New Utrecht Ave. from Ovington 
Ridge Aves., (h) regulating, grading 
ing and laying s‘dewalks on West |] 
from Ave. R to Ave S, (i) 20th Ave. { 
82nd to 83rd Sts., (j) regulating and , 
ing with permanent asphalt on 6 
crete foundation, roadway of 66th St! 
19th to 20th Aves., from 
C. A. Myers, foot of Stagg St., (a) $5989 
(b) $3377 ; ; 
J. Jennings, (a) $7612, (b 8685. ¢ 
$6395, (h) $4488; oe 
F. Catapano, 256 Essex St., (a) $778: 
Grimm Constr. Co., (b) $3447, (c) $7176 
Consolidated Asphalt Paving Co., 52 41) 
St., (d) $6089, (e) $7186, (g) $4603. (i) 
$6567, (j) $12,205; 
Sicilian Asphalt Paving Co., 41 Park 
Row, New York City, (d) $6271, (e) $7336 
(gz) $5054, (i) $6604, (j) $12,450; 
Uvalde Asphalt Paving Co., 1 Bway., New 
York City, (d) $6317, (e) $7336, (2) $4755 
(i) $6664, (j) $12,584; 
L. Mangieri, 190 31st St., (c) $5242. (f 
$1480, (h) $4483; 
C. Gallagher, (f) $1403, (h) $4047. Noted 
Aug. 28. 


*N. Y., New York—F. L. Dowling, pros 
Manhattan Boro., let contract regulating 
and repaving with granite blocks on cor 
crete base intersection of Bway. to M. | 
Sachs., $3101; with sheet asphalt on con 
crete base, roadway of Bway., from Morris 
to Vesey Sts., to Sicilian Asphalt Paving 
Co., 41 Park Row, $54,413; 28th St., to 
Cleveland Trinidad Paving Co., Flushing 
Ave., Brooklyn, $27,071; 110th St. to Uvalde 
Asphalt Paving Co., 1 Bway., $35,404 
Lenox Ave., to J. L. Brusstar, Harlem 
River and 150th St., $47,799; Lexington 
Ave., sheet asphalt and wood block, to As- 
phalt Constr. Co., 2197 Madison Ave., $230 
618. Noted Sept. 4. 


*N. Y., S. I, St. George—C. D. Van 
Name, pres. Richmond Boro., let contract 
to J. E. Donovan, Port Richmond, repaving 
Richmond Terrace from Western Ave. to 
Elizabethport Ferry, $6300, Wadsworth 
Ave., $3750; to C. Vanderbilt, 24 Elizabeth 
St., West New Brighton, Richmond Terrac« 
from Treadwell Ave. to Harbor Rd., $47.- 
493; to Johnson Sons, Port Richmond 
Castleton Ave., $3800, Bay St., $2825, Lin 
denwood Rd., $1170; to Leedecke & Sachs 
Brook St., $11,680. Noted Sept. 4. 


_N. J., Carlstadt—Town received lowest 
bid building Hoboken Rd. from Van Roden 
Constr. Co., $34,750. 


_N. d., Jersey City—City received lowest 
bid for repairs to asphalt streets, her 
from Crescent Constr. Co., 150 Nassau St 
New York City, 125% of engineer's esti- 
ane. Cost to exceed $10,009. Noted Aug 
Pennsylvania—State Highway  Dept.. 
Harrisburg, received lowest bids buildme 
roads in counties as follows: 

Adams Co., 23,246 ft. rein.-con. and Hill- 
side vitr. brick, Butler Twp., from G. Mer- 
dinger, Wilbut Trust Bldg., South Bethle- 
hem, $179,156; 7857 ft. bituminous surface 
course on concrete foundation and Hillside 
vitr. brick or rein.-con., Gettysburg Boro 
from W. P. McDonald Constr. Co., Phila 
$109,769, P. F. Connelly, Koppel, $114.53: 
Warren Bros. Co., 142 Berkeley St., Boston 
Mass., $114,339. 

Butler Co., 16,579 ft. rein.-con., Slipper) 
Rock Twp., from N. J. Boyer, Butler, $134.- 
700, T. H. Gill Co., 2nd Mutual Bldg.. Bing- 
hamton, N. Y., $139,442, D. W. Challis, 42° 
Centennial St., Sewickley, $144,817. 

Centre Co., 12,355 ft. bituminous sur- 
faced course on concrete foundation or 
rein.-con., from Warren Bros. Co. 142 
Berkeley St., Boston, Mass., $121,796 

Chester Co., 10,509 ft. bituminous surfac 
course (penetration method) on _ telford 
foundation, East and West Marlboro TW?.. 
from E. M. Humphrey, Hackensack, N. J. 

67,363, B. Foster Co., 20th and Venango 

ts. Phila., $71,175, Dunleavy Bros 
Coatesville, $75,381; 21,619 ft. bituminous 
surface course (penetration method) on 'é: 
ford foundation, Franklin and New_L0o- 
don Twps., from Clifford Eng. Co., Farm 
ingdale, N. J., $203,832. 
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Clarion Co., 10,507 ft. rein.-con., Clarion 
Twp., from L, H. Hileman Constr. Co., Ist 
Natl. Bldg., New Kensington, $164,888. 

Crawford Co, 18,619 ft. rein.-con. and 
Hillside vitr. brick or two-course rein-con. 
and Hillside vitr. brick, Vernon Twp., from 
J. H. De Carpentier & Sons, Youngstown, 
O., $212,198, P. F. Connolly, Koppel, $222,- 
010, M. Dolan, Jamestown, N. Y., $240,060. 

Erie Co., 21,300 ft. rein.-con., Girard Twp. 
and Platea Boro., from H. Shenk Co., 12th 
and Sassafras Sts., Erie, $183,780; 10,600 
ft. rein.-con., Mill Creek Twp., from_ H. 
Shenk Co., 12th and Sassafras Sts., Erie, 
$93,561; 7900 ft. bituminous surface course 
and Hillside vitr. brick on concrete founda- 
tion or rein.-con. and Hillside vitr. brick, 
from P. F. Connolly, Koppel, $72,611, E. 
M. Love & Son, Corry, $73,761. 

Indiana Co., 3812 ft. rein.-con., Blairs- 
ville Boro., from M, Bennett & Sons, Indi- 
ana, $54,139, Waring & Lewis, Hillside, 
$54,795, McCrady Bros., Braddock, $64,839. 

McKean Co., 31,268 ft. rein.-con. or vitr. 

brick, Bradford Twp. and Lewis Run Boro., 
from Adams Evans Co., New York City, 
277,329. 
, Mifflin Co., 24,049 ft. bituminous surface 
course on concrete foundation and Hillside 
vitr. brick or rein.-con., Armagh Twp., from 
Bennett & Randall, Lebanon, $252,711, A. 
McMullen Co., Finance Bldg., Phila., $262,- 
468, Winston & Co., 240 Fair St., Kingston, 
N. Y., $266,442. 

Northampton and Carbon Counties, 16,- 
129 ft. rein.-con., Lehigh and Lower Towa- 
mensing Twps., ‘Bowmanstown Boro, from 
J. F. Shanley, Jr., Commercial Trust. Bldg., 
Phila., $197,590, G. Merdinger, Wilbut Trust 
Bldg., South Bethlehem, $216,014. 

Potter Co., 7915 ft. bituminous surface 
course on concrete foundation or rein.-con., 
Roulette ., from Coles-Englehart Co., 
Ebensburg, $84,356; 5020 ft. bituminous 
surface course on concrete foundation or 
rein.-con., Roulette Twp., from Horn & Dev- 
ling, Main St., Galeton, $47,522, Tyne & 
Willey, Binghamton, N. Y., $51,904. 

Snyder Co., 32,320 ft. bituminous surface 
course on concrete foundation or rein.-con., 
Union and Chapman Twps., from A. Mc- 
Mullen, Finance Bide. Phila., $316,292, 
R. C. Fiss, Shamokin Dam, $346,566, Win- 
ston & Co., 240 Fair St., Kingston, N. Y., 
$366,311. 

Susquehanna Co., 6191 ft. rein.-con. and 
vitr. brick, Forest City Boro, from Holt 
Lumber Co., Belmont St., Carbondale, $59,- 
462, J. Booth, 17 Salem Ave., Carbondale, 
$71,264. : 

Tioga Co., 24,113 ft. bituminous surface 
course on concrete foundation or rein.-con., 
Lawrence Twp. and Lawrenceville Boro., 
from Adams Evans Co., New York City, 
$191,287, J. C. Bradley & Co., Wellsboro, 
$192,685, T. H. Gill Co., 2nd Mutual Bldg., 
Binghamton, N. Y., $192,697. 

Warren oy oe ft. .. SheMeld 
Twp., from Ridelsperger avage, ° 
$60°690, F. GC. Chiodo, Sheffield, $66,891, 
Anundson Bros., Sheffield, $74,006. Noted 
Aug. 14. 

*Pa,., Beaver Falls—City Council let con- 
tract paving 14th St. between Ist and 7th 
Aves., halt on concrete base, stone curb- 
ing, to Columbus Asphalt & Paving Co.. 
Citizens Bank Bidg., Columbus, O., $34,875. 


*W. Va., Berkeley Springs—Morgan Co. 
let contract to Sims & Terrington, 326 Com- 
mercial Trust Bldg., Phila., building 2 mi. 
Berkeley Springs-Hancock Rd., involving 
9000 cu.yd. excav. at $1.47 per sq.yd. and 
14,000 sq.yd. 6-8 in. cement concrete pave- 
ment, $2.47 Ee sq.yd. Total cost, $47,810. 
Noted Aug. 21. 

*W. Va., Huntington—City let contract 
grading, curbing, guttering and pores por- 
tions 3rd_and 4th Sts., also 12th Ave., ue- 
tween 38rd and 4th Sts., W., Carlisle brick 
block on gravel base, to Duncan & Grif- 
feth, Huntington, $17,960. 

*W. Va., Princeton—Mercer Co. let con- 
tract ing and draining 3.5 mi. road 
from Simmons Twp. to McDowell County 
line, 18 ft. wide, involving 27,000 cu.yd. 
excav., ete., to T. Towles & Co., Princeton, 
$25,663. Noted Aug. 21. 

*¥N. C., Asheville—City let contract for 
10,000 yd. asphaltic concrete pavement on 
4-in. concrete base, to Asheville Paving Co., 
Asheville, at $2.68 ; 10,000 yd. concrete pav- 
ing to E. T. Belote, Asheville, $2.43. 


*N. C., Oxford—Comrs. Granville Co. 
let contract surfacing, widening, improv- 
ing and relocating 5.5 mi. various roads, 20 
ft. wide, involving 6200 cu.yd. excav., 2500 
cu.yd. top soil, clearing, ao and lay- 
ing culverts, etc, to T. F. Blair, Oxford. 
About $10,000. 


*Al Birmingham—Ci let contract to 
Dunn ‘Gonetr, Co., Chamber of Commerce 


Bldg., for paving, curbing and guttering 


10th Ave. from Eleventh Pl. to 2ist St.. 
S., 30 and 36 ft. wide, involving 15,580 sq. 
yd. asphalt on 5 in. concrete base, and 1188 
sq.yd. brick gutter, $47,814; to H. N. Bow- 
dry, Empire Bldg., paving, curbing and gut- 
tering Pike Rd., ee 3300 sq.yd. as- 
phalt on 5 in. concrete base and 350 ft 
combined curb and gutter, $10,306. 

Louisiana—State Highway Dept., Maison 
Blanche Bidg., New Orleans, received only 
bid paving 11.79 mi. Vinton-Orange High- 
way, Calcasieu Parish, from W. S. Bonner, 
New Orleans, $243,472. Noted Aug. 21. 

*xOhio—State Highway Comn., Columbus, 
let contract grading, building bridges and 
culverts and paving 16.7 mi. Akron-Cleve- 
land Rd., rein.-con., Summit Co., to Bates 
& Rogers Constr. Co., 241 Engineers’ Bldg., 
Cleveland, $826,754. 

0., Toledo—D. H. Goodwillie, serv. dir., 
received bids extending Summit St. by 
building 750 ft. timber revetment, 150 ft. 
rein.-con. viaduct, 400 ft. retaining wall and 
2 bascule bridges, involving 90,000 cu.yd. 
earth excav., 5000 cu.yd. mass and rein.- 
con. and 70 tons reinforcing steel, from M. 
Rabbit & Sons, 115 Nasby Bldg., $496,530; 
J. C. Carland, 340 Spitzer Bldg., $591,985; 
Great Lakes Dredge & Dock Co., William- 
om Bldg., Cleveland, $857,000. Noted Aug. 


*&Michigan—State Highway Dept., Lan- 
sing, let contracts shaping, surfaceing and 
draining 1 mi. State Trunk Line Rd. No. 
10-1, Iosco Co., involving 1169 cu.yd. con- 
crete and 4624 sq.yd. gravel, to Banhagel 
Constr. Co., Ionia, cost plus percentage 
basis; 3.11 mi. State Trunk Line Rd. 
No. 26-2, Houghton Co., involving 27,368 
6q.yd. 3 in. bituminous macadam to Bd. 
Houghton Co. Rd. Comrs., Dee Bldg., 
Houghton, $21,610; 3.094 mi. State Trunk 
Line Rd. No. 28-5, Ontonagon Co., involv- 
ing 25,411 sq.yd. waterbound macadam, to 
J. C. Blomgren, Norway, $33,960. 

*Mich., Detroit—Dept. Pub. Wks. let con- 
tracts to R. J. Powelson & Co., 1577 Iri- 
quois Ave., paving Alley No. 1058, cost 
$4929, No. 1062, $1440, No. 1059, $1012; 
Lennane & Mcllvenna, Book Bldg., No. 
1060, $2634, No. 1063, $3582, No. 1066, 
$2504; Talbot Co., 400 Penobscot Bldg., No. 
1061, $5421; Otis Cement Constr. Co., 806 
Hammond Bldg., No. 1064, $3118; E. Mere- 
dith Co., 145 Harper Ave., No. 1065, $2717, 
No. 1067, $5190; all one course concrete. 
Noted Aug. 21. 

Mich., Detroit—Dept. Pub. Wks. received 
bids from (1) W. B. Brady Constr. Co., 
1972 Grand River Ave., (2) Detroit As- 
phalt Paving Co., 20 McGraw Bldg., (3) 
Cleveland Trinidad Paving Co., 2940 Wood- 
ward Ave. paving Epworth Blvd. from 
Tireman to Dailey Aves., (1) $58,759, (2) 
$58,913, (3) $60,501; Epworth Blvd. from 
Warren to Tireman Aves., (1) $52,395, (2) 
$50,016, (3) 52,866. Noted Aug. 21. 


Mich., Detroit—Dept. Pub. Wks. received 
bids paving (1) Apple St. from St. John 
St. to Michigan Ave., (2) Central Ave. from 
McGraw to Radcliffe Aves., (3) Eastlawn 
Ave. from Kercheval to point 900 ft. north 
of Charlevoix Ave., (4) Fulton Ave. from 
Springfield Ave. to point 150 ft. west Wilkie 
Ave., (5) Helen Ave. from Strong Ave. to 
point 232 ft. south Miller Ave., (6) Helen 
Ave. from Harper to Strong Aves., (7) 
Homer Ave. from Springwell to Lawndale 
Aves., (8) Hazlett Ave. from Milford to 
Tireman Aves,, (9) Marquette Ave. from 
16th St. to Lawton Ave., (10) Parkdale Ter- 
race from McGraw to Warren Aves., (11) 
Radcliffe Ave. from Central to Lonyo Aves., 
(12) Springwells Ave. from Malta to Michi- 
gan Aves., from Detroit Asphalt Paving 
Co., 20 McGraw Bldg., (1) $8583. (2) $28.- 
195, (3) $36,927, (4) $18,617, (5) $23,646, 
(6) $8245. (7) $21,569, (8) $18.631, (9) 
$24,923. (10) $7712, (11) $23,463, (12) $20.- 
362; Cleveland Trinidad Paving Co., 2940 
Woodward Ave., (1) $8937. (2) $29,300, 
(3) $35275, (4) $19,185, (5) $24,483, (6) 
$8473, (7) $22,337, (8) $19,157, (9) $25,- 
556, (10) $7975, (11) $24,346, (12) $20.946; 
W. B. Brady Constr. Co. 1972 Grand River 
Ave., (1) $8835, (2) $28,973. ( $ 


35,512. 
(6) $8522, (7) 
$22.308, (8) $ (10) 





4,632 
9.928: ($) $25,116, 
$7814, (11) $24,122, (12) $12,067; all as- 
phaltic concrete on 6 in. base, with Berea 
or Medina curbstone. Noted Sept. 4 

*Iil., Decatur—City let contract paving 
North Taylor Ave., brick, and Prairie Ave. 
from Water St. west to Pine St., creosoted 
wood blocks, to File & Alexander. 315 Mil- 
liken Bldg. Cost $8430 and $66,980 re- 
spectively. 

*Wis., Port Washington—City let con- 
tract grading, curbing, guttering and pav- 
ing 1.8 mi. ain St.. 20 ft. wide, to W. 
Larg, Port oe $11,790. Work 
Sevelves 10,500 sq.yd. 4 eourse rein.-con. 
2500 lin.ft. sidewalk, etc. 

*xWis., Wansau—Marathon Co. let con- 
tract paving Schofield and Rothschild Rds., 


to Garvey-Weinberg Constr. Co, 812 Co! 
lege St., Appleton. About $12,000. 
Minn., Minneapolis — Comrs Hennepin 


Co, received bids grading and graveling 14 
mi. approaches to Cedar Ave. Bridge, 24 ft 
wide, from Nelson & Frederick, Temp! 
Court, $42,373; Foley Bros., Gilfillan Bidg 
St. Paul, $44,792; S. J. Groves & Sons, Ka- 
sota Bldg., $48,671. Noted Aug. 14 

*&Kan., Atchison—City let contract paving 
and curbing 10 blocks North 4th St. from 
Main to Degan Sts., 25 ft. wide, brick, to A 
Schmeling, 603 North llth St., $1.28 per 
6q.yd. 

*&Neb., Alliance—City let contract paving 
and installing storm sewers in Box Butte 
and Laramie Aves., Ist, 2nd, 3rd and 4th 
Sts., 40-72 ft. wide, to Sprague & Nicely. 
Beatrice, $190,163. Noted Aug. 7. 

*&Neb., Alliance—City let contract paving 
with brick and building storm sewers in 
15 blocks of streets in Dist. No. 2, 26 ft 
wide, to Sprague & Nisley, Beatrice. About 
$85,000. 

*Neb., Beaver City—Furnace Co. let con- 
tract paving and building culverts on 19.4 
mi. Beaver City, Arapahoe Rd., 24 ft. wide 
to Western Bridge & Constr. Co., 648 Bee 
Bldg., Omaha, $22.278. Grading will be 
done by county forces, cost $57,160 


*Neb., Fairmont—City let contract pay 
ing 3500 ft. Lincoln St. and Fairmont Ave. 
26-52 ft. wide, to Abel Constr. Co., 318 Ter 
minal Bldg., Lincoln, $74,191. Noted Aug. 7 


*Neb., Fairmont—City let contract pav- 
ing main streets, Dist. No. 1, asphaltic 
concrete, to Abel Constr. Co., 318-19 Termi 
nal Bldg., Lincoln. About $65,000. 


*Neb., Hastings—Adams Co. let contract 
grading 27.3 mi. Red Cloud-Ayr. Rd. and 
11.3 mi. Hastings-Ayr Rd., to Cook-O'’Brien 
Constr. Co., Kansas City, Mo., $20,052 and 
$39,376 respectively; culverts for same, to 
D. Quinton, Kearney, $8513 and $15,275 re- 
spectively. Noted July 21 

*Neb., McCook—Red Willow Co. let con- 
tract grading 17.1 mi. McCook-Bartley Rd., 
24 ft. wide, to R. Condon, Omaha, $62,181 cul- 
verts for same, to Central Bridge & Constr. 
Co., Wahoo, $34,492. Noted July 31 


*&Neb., Red Cloud—City let contract to 
Watts Constr. Co., Grand Island, $144,768, 
paving Cedar, Webster, Seward and Wal- 
nut Sts., 3rd, 4th, 5th, 6th, 7th and 9th 
Aves., 26-54 ft. wide. involving 49,000 aq. 
yd. asphaltic concrete on 5 in. concrete base, 
27,000 lin.ft. concrete curbing and gutter- 
ing and 150 cu.yd. excav. Noted Aug. 7 


*Neb., Red Cloud—City let contract pav- 
ing 4 blocks Dists. Nos. 2 and 3, involving 
40,338 sq.yd. asphaltic concrete, 27,427 sq 
yd. concrete, concrete curbing and gutter- 
ing to Watts Constr. Co., Concordia, Kan., 
$2.65 per yd. paving, and $1 per linft. for 
curbing and guttering. 


*Neb., Stockville—Frontier Co. let con- 
tract grading 12.1 mi. Curtis-Stockville Rd., 
24 ft. wide, to Adamson & Walsn, tuiler 
ton, $32,531; culverts, to Nebraska & Iowa 
Steel Tank Co., 1300 Willis Ave. Omaha, 
$2473. Noted Aug. 14. 


* Montana—State Highway Comn., Helena. 
let contracts to State Highway Constr. Co 
Helena, gravel surfacing 4,25 mi. Yellow- 
stone Trail, Park Co., $23,743; 4 mi. Red 
Trail, from Dawson Co. line east, Wibaux 
Co., $21,608; 4.5 mi. Red Trail, Wibauar 
Twp., Wibaux Co., $22,020. Noted June 12 


*Mont., Cut Bank—City let contract build- 
ing roads involving 2400 cu.yd. excav., 7271 
lin.ft. concrete curb and 54,200 sq.ft. ce- 
ment sidewalk, to Two Miracle Constr. Co. 
437 Ford Bldg., Great Falls, $32,488. 


*Mo., Rockport—City let contract paving 
Dists. 1, 2, 3 and 4, involving 21,800 sq.yd 
vertical fibre brick, 40,232 sq.yd. 6 in. con- 
crete, 2030 ft. 10-30 in. drainage pipe, 7 
manholes and 12 catch basins, to Lynch & 
McDonald, Moberly, $255,632. 


*Mo., St. Louis—Bd. Pub. Serv. let con- 
tract paving and rebuilding Neosho St. from 
Macklind St. east to city limits, to Granite 
Bituminous Paving Co., Ry. Exch. Bldg.. 
$21,940. Noted June 26. 

*&Texas—State Highway Comn., Austin, let 
contract to Womack Constr. Co., Houston, 

avel surfacing and draining on 2.998 mi 
Fichway No. 7, Federal Aid Project No. 
90, 16 and 24 ft. wide, $14,181; 5.405 mi 
Highway No. 7, State Aid Project No. 88. 
16 and 24 ft. wide, $23,763; 10.84 mi. High- 
way No. 30, 16 and 24 ft. wide, $30,719; 
20.661 mi. Highway No. 30, from Runnels 
Co. line northward, 16 and 24 ft. wide, $60,- 
117. Noted Aug. 21. 


*Tex., Dallas—City let contracts to Texas 
Bitulithic Co. Praetorian Bldg. paving 
curbing and guttering Carroll Ave. from 
Parry to East Side Aves. 30 ft. wide, in- 
volving 7159 sq.yd. asphalt on 5 in. con- 
crete base, 4053 lin.ft. curb and gutter. 
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2332 cu.yd. earth excav., $26,303; Crockett 
St. from Bryan to San Jacinto Aves., 25 ft. 
wide, 1815 sq.yd. asphalt, on 5 in. concrete 
base, 572 lin.ft. concrete curb and 753 cu. 
yd. earth excav., $6788, Jackson St., from 
Houston St. to Bway., 50 ft. wide, 752 sq. 
yd. asphalt, on 5 in. concrete base, 140 lin. 
ft. concrete curb and gutter and 217 cu.yd. 
earth excav., $2596; to Uvalde Paving Co., 
Interurban Bldg., Ann St., from Santa Fe 
to Stonewall Aves., 26 ft. wide, 6687 sq.yd. 
asphalt, 4480 lin.ft. curb and gutter, and 
1100 cu.yd. earth excav., $24,578. Noted 
March 6. 


*Tex., Montague—Montague Co. let con- 
tract gravel surfacing and building rein.- 
con. bridges and culverts on 9.84 mi. Meri- 
dian Highway, from Bowie to Wise Co. 
lines, 16 ft. wide, to Harris & Powell, Tyler, 
$50,990. Noted Aug. 7 


Tex., Seguin—Comrs. Guadalupe Co. re- 
ceived bids improving 14.58 mi. Highway 
No. 3 from here to Gonzales Co. line, 24 ft. 
wide, (a) grading, scarifying, hauling, plac- 
ing, gravel surfacing, (b) building rein.- 
con. drainage structures (exclusive of 3 
bridges already contracted for), from W. 
T. Montgomery, Alamo Bank Bldg., San An- 
tonio, (a) $39,475 (road work only, ex- 
cluding concrete), J. F. Hamer, Stop 6, Int,. 
Ft. Worth, (a) $52,734, (bid incomplete) ; 
McCall-Moore Co., 308-309 Amicable Bldg., 
Waco, (b) $16,053, J. W. Goodrum, Seguin, 
(b) $16,240, W. E. Dozier, Dam Bivd., 
Austin, (b) $18,500. Noted Sept. 4. 

Utah—State Highway Corn., Salt Lake 
City, received bids paving 2.21 mi. various 
streets, 18-20 ft. wide, in. concrete, in 
Farmington Twp., from Lynch Constr. Co. 
McIntyre Bldg., $76,231; Christianson, 
Jacobs & Gardiner, Salt Lake City, $76,834. 


*Utah—State Highway Comn., Salt Lake 
City let contract to F. E. Phelps, Salt Lake 
City, paving 3.66 mi. state road from Og- 
den to Hot Springs, 18 ft. wide, 7 in. con- 
crete, $100,413; 2.26 mi. road from Roy to 
south limits of Ogden, 18 ft. wide, $60,325. 
Noted July 10. 

*Utah, Brigham—City let contract fur- 
‘ishing materials and paving various 
treets, to Gibbons & Reed, Kearns Bldg., 
Salt Lake City, $151,065. 

*Utah, Salt Lake City—City let con- 
tract paving 7843 ft. 7th St. E. between 
fth and 13th Sts. S., 66 ft. wide, 2 in. 
asphalt topping on 4 in. concrete base, to 
J. W. Mellen, Auditorium Bldg., $140,578. 


Utah, Salt Lake City—Comrs. Salt Lake 
Co. received bids building and graveling 
3.12 mi. road through Lambs Canyon on 
Alpine Scenic Highway, 16-24 ft. wide, from 
PD. B. Brinton, Salt Lake City, $16,713; 
Pickering Bros. Salt Lake City, $26,879. 


*Utah, Spanish Fork—City let contract 
paving Main and various other streets, to 
Wattis-Samuels Co., Newhouse Bldg., Salt 
Lake City, $153,014. 

* Arizona—State Highway Comn., Phoe- 
nix, and Federal Government let contract 
building Tempe-Mesa Highway, Federal 
Aid Project No. 8, to McElrath & Shumway, 
$204,009. Noted May 8. 


*Wash., Winlock—City Council let con- 
tract hardsurfacing 1.5 mi. roads, concrete, 
to Ford & White, Seattle, $24,712. 


*Ore., Bend—City Council let contract 
clearing, grubbing, grading, cindering, build- 
ing sidewalk and curbs and laying sewer 
pipes in Dists. Nos. 10, 11, 12, 13, 14. to 
J. Rock, Bend, $30,957. Work involves 
7690 lin.ft. cement curbing, 24,430 lin-ft. 
cement sidewalk, 9504 cu.yd. earth and 
1590 cu.yd. rock excav., 360 ft. 12 in. vitr. 
tile sewer pipe. 


California—State Highway Comn., Forum 
Bldg., Sacramento, recetved bids building 
Sect. A, Route 16, Div. 1, Federal Aid 
Project No. 20, Lake Co., from Erickson & 
Petterson, Monadnock Bldg.. San Francis- 
co, $116,101, W. J. Schmidt, Berkeley, $123.,- 
721, A. . Fairbanks, Willits, $123,905; 
Sect. A, Route 2, Div. 7, Federal Aid 
Project No. 23, Los Angeles Co., Bryant & 
Austin, Ine., 1540 Compton St., Los Ane 
xeles, $48,178, G. R. Curtis, 2440 East 26th 
St.. $51,785, Fairchild-Gilmore-Wilton Co., 
610 South Main St., Los Angeles, $54,711; 
Sect. A, Route 2, Div. 5, Federal Aid Proj- 
ect No. 25, Santa Barbara Co., F. C. McIn- 
tire, Farmers & Merchants Bank Bldg., 
Stockton, $38,116, J. L. Connor, 405 West 
28th St, Los Angeles, $39,437. Noted 
Aug. 14. 


*Cal., Hanford—City let contract im- 
proving 1} mi. various streets, 50 ft. wide, 
to Blanchard, Crocker & Howell, 593 Mar- 
ket St., San Francisco, $109,303. Work in- 
volves 4 in. bituminous base and 1% in. 
bitulithie surface, concrete curbs and gut- 
ters. Noted Aug. 7. 


ENGINEERING NEWS-RECORD 


*Cal., Holtville—City let contract for 
497,000 sq.ft. concrete paving and 5000 lin. 
ft. cement curbing, to G. R. Daley, McNeece 
Bldg., San Diego. About $175,000. 


*Cal., Los Angeles—Bd. Supervs. Los 
Angeles Co. let contract improving 14.19 
mi. Sierra Madre Rd., near Lancaster, 18 
ft. wide, to White & Gaskill, 356 Hermosa 
Ave., Long Beach, $218,000. Work in- 
volves 17,223 cu.yd. excav., 74,923 lin.ft. 
shaping roadbed, 21,460 tons oil macadam, 
23,500 tons oil macadam (hauling and plac- 
ing only), 1850 tons disintegrated granite 
(hauling and placing only) and 3500 bbls. 
oil, etc. Noted Aug. 28. 

*xCal., Santa Barbara—City let contract 
paving Figueroa Sts et al, to Fairchild, 
Gilmore-Wilton Co., 1 acific Electric Bldg., 
Los Angeles, $22,485. Work involves 71,265 
sq.ft. 4 in. concrete paving with 13 in. 
Warrenite surface, $0.224 per sq.ft., 2192 
lin.ft. combined cement curb and gutter, 
$1.35, 152 lin.ft. cement curb, $0.50, 4031 
sq.ft. cement gutter, $0.24, sewer and 2 
manholes, $465. Noted July 31. 

*Ont., Islington—F. Barber, engr., 40 
Jarvis St., Toronto, let contract to E. G. 
Law, 136 Hillsdale Ave. E., building 23 
mi. Queen St., from Lake Shore Rd. to Kip- 
ling Ave., 20 ft. wide, waterbound macadam, 
for city. About $22,000. Noted May 29. 


*Ont., Ottawa—City let contract paving 
Murray St. from Cumberland St. to King 
Edward Ave. and St. Patrick’s St. from Sus- 
sex to McKinzie Aves., asphait, to Ottawa 
Constr. Co., Elgin, $6753 and $3468 re- 
spectively ; Booth St., from Somerset St. to 
Grand Trunk Ry. tracks, to O’Learys, Ltd., 
Elgin St., $36,622. Noted Aug. 28. 

*Ont., Owen Sound—Town Council let 
contract for 8000 ft. paving, 28-36 ft. wide, 
to Warren Bituminous Co., McKinnon Bldg., 
Toronto, $180,000. Work involves 350,000 
sq.yd. bitulithic asphalt on 5 in. concrete 
base and 15,000 lin.ft. concrete curbing 
Noted July 10. 

*Ont., Toronto—W. A. McLean, deputy 
minister highways, let contracts grading 
and building ae roads with maca- 
dam: Sect. 1, 15.93 mi. from easterly limit 
of London to westerly limit of town of 
Ingersoll, to Frid Constr. Co., 61 Adelaide, 
E., cost $82,000; Sect. 2, 15.62 mi. from 
easterly limit of Brantford to village of 
Lancaster, to D. O. Johnston, Brantford, 
$81,000; Sect. 5, 7.72 mi. from westerly 
limit of Kingston to westerly limit of King- 
ston Twp., to J. G. urphy, 28 Dominion 
St., $43,500; Sect. 6, 10.46 mi. from easter- 
ly limit of Brockville to westerly limit of 
town of Prescott, to Brockville Constr. Co., 
Brockville, $55,600. Noted Aug. 14. 


*B. C., Victoria—Dept. Pub. Wks. let 
contract building 24 mi. Rd. No. 3, Lulu 
Island, Richmond Co., 16 ft. wide, 2 in. 
asphaltic concrete on macadam base, to 
M. P. Cotton Co., Ltd., False Creek Yards, 
$20,000 and Harrison & Lamond, Pacific 
Bldg., $20,000. Noted Aug. 21. 


Railways 
PROPOSED WORK 


Tilinois—H. A. Balden, ch. engr., South- 
ern Traction Co., 26th St. and Trendley 
Ave., East St. Louis, soon receives bids 
laying track and sepeiring road bed from 
eastern terminal of e Bridge over Miss- 
issippi River from St. Louis to mines at 
Belleville. Cost, including rolling stock 
cars and tracks to coal mines, $2,400,000. 


Mo., Wellsville—See “Excavation and 
Dredging.” 


Excavation and Dredging 
PROPOSED WORK 


Mont., Deer Lodge—Irrigation—Cooper’s 
Lake Irrigation Dist., Powell Co., plans to 
build system to reclaim 11,610 acres. Cost 
to exceed $10,000. A. V. Mahon, c/o State 
Highway Dept., Helena, engr. 

Mo., Wellsville—Excavation—W. K. Wal- 
ker, engr., c/o Laclede Christy Clay 
Products Co., Ry. Exch. Bldg., St. Louis, 
soon receives bids for 46,000 cu.yd. earth 
excav., also building 23 mi. spur track, here. 


BIDS DESIRED 


Ta., Wapello—Drainage—Until Sept. 16, 
by Bd. Supervs. Muscatine and Louisa 
Counties, furnishing material. labor, tools 
and appliances and constructing complete as 
a part drainage system of Muscatine-Louisa 
D. D. No. 13, (1) steam driven pumping 
plant, (2) motor driven pumping plant, to 
operate on electric current, (3) oil engine 
pumping plant, (4) combination plant with 
present plant (5) engineer’s residence. C. 
H. Young, ch. engr. 

Minn., Hastings—Excavation—State Bd. 
Control, St. Paul, receiving bids excavating 
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tunnel about 600 lin.ft. long, at Ss: hae 
lum for Insane, here. About $90.00) ¢ ; 
Pillsbury Co., Metropolitan Life [3\\, 
neapolis, engrs. Noted Aug. 28. 

Minn. Waseca—Ditch—Until Sep: 
Auditor Waseca Co., building Mai; 
of Ditch No. 15. Work involves 45 
6-40 in. tile. About $74,627. «G 
Waseca, engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) ““ 


*N. Y., New York—Dredging—M 
burt, comr. docks, Pier A, Battery P|} 
contract dredging 115,000 cu.yd. ‘at yj 
and south sides Pier 59, south side of Pier 
64, north and south sides Pier at Woe 
52nd St., north and south sides West 54) 
St Pier, south side West 58th St pi, 
North River, 29,000 cu.yd. east side Pier 14 
north side Piers 50, 51,52, East 4th St. and 
bulkhead foot East 14th St., East River 
Manhattan Boro., Contr. 1625, to } E 
Noted Sept 


nort} 


qunes, 17 Battery Pl. $67,975. 


*0., Kenton—Excavation—Upper Scioto 
Drainage & Conservancy Dist. reconsidered 
bids received Aug. 6, and let contract im 
proving channel and building levees 
Scioto River through here, to F. ¢ 
gan, Lemcke Bldg., Indianapolis, 
About $400,000. Noted Aug. 14. 

Wis., Manitowoc — Dredging — City re- 
ceived bids dredging 50,000-55,000 cuya 
Manitowoc River from Upper Soo Line 
Bridge to Lower Soo Line Bridge, from M: 
Mullen & Pitz, 915 Commercial St., $.31 per 
cu.yd., Grieling Bros., 124 North Adams St 
Green Bay, $.32, Great Lakes Dredge Co. 
— = Water St., Milwaukee, $.34. Noted 

as. 7. 


*Neb., Bloomfield—Ditch—City let con- 
tract dredging 6800 lin.ft. ditch, involving 
70,000 cu.yd. excav., to S. O. Briggs Co. 
44 Natl. Bank Bldg., Omaha. About $23.- 


Industrial Works 
PROPOSED WORK 


Mass., Holyoke—D. H. Barowsky, 78 Ap- 
pleton St., plans to build 4 story ware- 
house on South St. About $50,000. Archi- 
tect not selected. 


Mass., Holyoke—Germania Mills, 
St.. plans to build new factories. 
$500,000. Architect not selected. 


Mass., Millbury—J. F. Frazier plans to 
build 2 story, 64 x 78 ft. brick and rein.- 
con. garage, concrete foundation, on South 
Main St. About $25,000. J. P. Kingston 
& Son, 518 Main St., Worcester, archts. 


Mass., Northboro— Framingham Force 
Co., Framingham, plans to build forge shop, 
al About $30,000. Architect not se- 
ected. 


Mass., Thorndike—Leary & Walker. 
engers., New Bedford, soon receive bids 
building 6 story, 75 x 163 ft., brick and 
concrete addition to factory, concrete foun- 
dation, for Thorndike Co. About $175,000 


Mass., Worcester—Arvidson Baking Co. 
75 Ward St., having plans prepared by Me- 
Cormick & Co., archts., 41 Park Row, New 
York City, for 2 story, 93 x 115 ft. bakery, 
brick and timber. concrete foundation, on 
Arwick Ave. About $75,000. 


Mass., Worcester—C. R. Hoyle, archt 
and engr., 390 Main St., soon lets contract 
building 2 story, 150 x 200 ft. rein.-con., 
brick and steel garage, concrete foundation, 
on Mechanic St., for B. L. Handelman, 
+ tere St. About $100,000. Noted July 


along 
Mor- 
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Race 
About 


R. L., Providence—Jenks & Ballou, enegrs., 
1035 Grosvenor Bldg., soon let contract 
building 2 story, 40 x 160 ft., brick, con- 
crete, tile and steel warehouse, rein.-con 
flooring, concrete foundation, on Canal St. 
for What-Cheer-Beef Co., 356 Canal St 
About $30,000. Noted Aug. 7. 


R. 1I., Providence—P. J. Naugle, Wood 
St., having plans prepared by W. G. Rich- 
ards, arch., 17 Exchange St., for 1 story. 
brick and steel garage and service station. 
rein.-con. flooring, concrete foundation, on 
Sprague, Fuller and Westfield Sts. About 
$25,000. 

R. IL., Providence—W. R. Walker & Son. 
archts., 17 Custom House St., soon let con- 
tract building 2 story, 154 x 210 ft., brick 
and rein.-con garage and factory, rein.-con 
flooring, concrete foundation, on_Summ:r 
and Conduit Sts., for Fulford Mfg. ©o 
About $60,000. Noted May 8. 


Conn,, Bridgeport — Fletcher-Thompson. 
Inc., engrs., 1089 Broad St., receive bis 
about Sept. 20, building 7 story, 100 = 14’ 
ft. brick and rein.-con. cold storage and i 
making plant, rein.-con. flooring, concrete 


; 
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Industrial Works (Continued) 


foundation, on Seaview Ave.,. for People’s 
Ice & Cold Storage Co., 1335 Seaview Ave. 
About $350,000. Noted Mav 22. 
Conn,, Bridgeport—Moloney & Krokstedt, 
arehts., 925 Main St., soon receive bids build- 
1 story, 50 x 110 ft. brick and concrete 
carage and showroom, rein.-con. flooring, 
eonerete foundation, on Stratford Ave. and 
‘th St. for D. J. Byrnes, 845 Connecticut 
Ave. About $25,000. 


Conn., Danbury — Danbury Industrial 
Corp. Odd Fellows Bldg., plans to build 
factory. About $100,000. Architect not 
selected. Keystone Instant Food Co., Inc., 
lessee, 

Conn., East Norwalk (South Norwalk P. 
0.) —Crofut & Knapp, Water St., South Nor- 
walk, having plans prepared by Fletcher- 
Thompson, Inc., engrs., 1089 Broad St., 
Bridgeport, for two factories, one 5 story, 
60 x 300 ft., and other 3 story, 210 x 300 ft., 
also building 1 story, 60 x 150 ft. power 
plant. rein.-con., rein.-con. flooring, con- 
crete foundation, on Van Zandt Ave., here. 
About $500,000. Noted Aug. 28.) 


Conn., Hartford—B. A. Sellew, archt., 
756 Main St., rejected bids received Aug. 
15, building 1 story, 90 x 100 ft. garage 
with 30 x 30 ft. ell and 2 story, 40 x 60 ft. 
office and showroom, brick and terra_ cotta, 
conerete flooring and foundation, on Wash- 
ington St., for Hartford Buick Co., 51 Elm 
St. About $50,000. Project postponed until 
next spring. Noted Aug. 7. 


Conn., New Haven—S. Sessa, 380 Crown 
St.. soon receives bids building 1 story, 65 
x 135 ft. brick and steel garage, rein.-con. 
flooring, concrete foundation, on George 
and Park Sts. About $28,000. Private 
plans. 


Conn., South Manchester—G. E. Keith 
Furniture Co., 829 Main St., having plans 
prepared by A. E. Fiske, archt., 67 Bige- 
low St., for 3 story, 47 x 190 ft. furniture 
and business building with storehouse in 
rear, brick, rein.-con. flooring, concrete 
foundation, on Main and Bissell Sts. About 
$65,000. Noted May 15. 


Conn., Thamesville (Norwich P. 0.)— 
Cudworth & Thompson, archts., Thayer 
Bldg., Norwich, soon receive bids building 
3 story, 40 x 80 ft. rein.-con. addition to 
plant, rein.-con. flooring, concrete founda- 
ee Norwich Woolen Co. About 
9 


Conn., Waterbury—F. A. Webster, archt., 
51 West Main St., soon receives bids build- 
ing 1 story, 50 x 50 ft. shop, 2 story, 50 
x 120 ft. foundry, and 1 story, 100 x 100 
ft. storage plant, all brick, rein.-con. floor- 
ing, concrete foundation, on Railroad Hill, 
= Manufacturers Fdry. Co. About $ov,- 
an 





Conn,, Winnipauk (Norwalk P. 0O.)— 
Monks & Johnson, engrs., 78 Devonshire 
St., Boston, Mass., receive bids about Sept. 
15, building 6 story, 80 x 130 ft. addition to 
factory, near State Rd., brick and rein.- 
con., rein.-con. flooring, concrete founda- 
tion, for Norwalk Tire & Rubber Co. About 
$100,000. Noted Aug. 28. 


N. Y., Brooklyn—Kahan & Feldman, 25 
Madison Ave.. New York City, had plans 
prepared by Buchman & Kahn, archts. and 
engrs., 56 West 45th St.. New York City. 
for 5 story, 80 x 295 ft., rein.-con. and steel 
factory, rein.-con. flooring, concrete founda- 
tion, on Suydam St. between Wykoff and 
Irving Aves., here. 


N. ¥., Long Island City—Lehigh Silk 
Hosiery Co., 220-5th Ave., New York City, 
soon lets contract building 7 story, rein.- 
con. and steel factory, rein.-con. flooring, 
concrete foundation, here. About $1,900,- 
00. Ballinger & Perrott, 47 West 34th St., 
New York City, archts. and engrs. 


__N. Y., New York—S. and C. Hyman, 2069- 
th Ave., soon receives bids altering 4 story 
brick and steel factory, on Grand and 
Goerck Sts. About $25,000. S. Rosenblum, 
1 Chambers St, archt. and engr. 


N. ¥., Rochester—General Ry. Signal Co., 
Lincoln Park, plans to build 43 x 120 x 240 
ft. addition to foundry and 66 x 240 ft. 


rein.-con. loading platform. About $115,- 


N. ¥., Walton—J. Kayser Co., 32nd St. 
and Madison Ave., New York City, had 
plans prepared by W. Higginson, archt. and 
engr., 18 East 41st St., New York City, for 
factory here, 1 story, rein.-con. and steel, 
rein.-con. flooring, concrete foundation. 
\bout $100,000. 


Pa., Phila.—H. Ketcham, 239 Harvey St., 
having lans gessared by H. Weldon, 
archt., Ner Bidg., for 1 and 3 story, 100 
x 150 ft, 30 x 36 ft. and 16 x 40 ft. 
garage, office and lumber shed, fireproof 
construction. 


Md., Baltimore—Columbia Graphophone 
Co., 16 South Howard St., negotiating for 
site and plans to build large manufacturing 
plant. 


W. Va., Huntington—Huntington Brick 
Tile Co. having plans prepared by T. M 
Davidson, archt. and engr., Huntington, for 
1 story, 100 x 150 ft. main building, 80 x 
100 ft. dry kiln, also 16 oval top kilns 50 
ft in diameter, rein.-con., steel and brick. 
About $150,000. 


, 


W. Va., Huntington—Huntington Tum- 
bler Co., Madison Ave., having Plau. ».- 
pared by A. F. Dickey, archt., Huntington, 
for factory on 15th St., W., 1 story, 82 x 
272 ft., with 50 x 70 ft. wing, concrete, 
steel and brick. About $100,000. 


0., Cleveland—Hubbell & Benes. archts 
and enegrs., 4500 Euclid Ave., preparing 
plans and soon receive bids building 6 story, 
40 x 198 ft., rein.-con., steel and brick ad- 
dition, on East 6th St. and Superior Ave., 
for Cleveland Plain Dealer Co., Plain Deal- 
er Bldg. About $250,000. Noted Aug. 28. 


0., Columbus—G. Sherman, Bexley, plans 
to raze present structure and build 2 story, 
50 x 200 ft., fireproof garage and sales- 
room, on East Broad St.,_ here. About 
$125,000. CC. L. Inscho, Brunson Bldg., 
archt. 


0., Greenville—See ‘Waterworks.” 


Ind., Indianapolis—J. D. Adams Co., 217 
South Belmont Ave., having plans prepared 
by Bass, Knowlton & Graham. archts., 801 
Hume-Mansur Bldg., Indianapolis, for 1 
story, 162 x 175 ft. concrete and steel stor- 
age house, at 317 Belmont ‘Ave. About 
$60,000. 


Ind., Indianapolis—A. F. Bartel, 911 
North East St., Richmond, having plans 
prepared by Trowbridge & Ackerman, 
archts., 19 West 44th St.. New York City, 
for 3 story brick and steel factory, rein.- 
con. flooring, concrete foundation. About 
$50,000. P. J Piatti, 47 West 34th St.. New 
York City, engr. 

Mich., Bay City—C. R. Wilson Body Co., 
26th and Farragut Sts., having revised 
plans prepared by A. E. Munger, archt., 420 
Shearer Blk., for 1 story, 100 x 316 ft., 
steel and brick factory, rein.-con. flooring, 
concrete foundation. Plans also include ten 
50 x 150 ft., brick and hollow tile dry kilns. 


Mich,, Detroit—Detroit Edison Co., David 
Whitney Bldg., preparing plans for 2 story, 
25 x 113 ft., rein.-con. and brick sub station, 
rein.-con. flooring, concrete foundation, on 
Conners Creek Rd. near Six-Mile Rd. About 
$40,000. 


Mich., Detroit—Detroit Twist Drill Co., 
Fort St. and 14th Ave., soon lets contract 
building 3 story, 45 x 87 ft. rein.-con. 
factory, rein.-con. flooring, concrete foun- 
dation. Smith, Hinchman & Grylls, 710 
Washington Arcade, archts. 


Mich., Detroit—Garfield Cartage Co., 
Harper Ave., having plans prepared by A. 
G. Schutt, engr., 1333 Book Bldg., for 1 
story, 30 x 70 ft., rein.-con. and steel 
garage, rein.-con. flooring, concrete foun- 
dation. 


Mich., -Detroit—Michigan Machine Co.. 
16th and Porter Sts., having plans prepared 
by Brown & Preston, archts., 406 Empire 
Bldg., for 3 story, 107 x 158 ft., rein.-con., 
steel and brick factory, rein.-con. flooring, 
concrete foundation. About $150,000. 


Mich., Detroit—Mills-Fox Baking Co., 4th 
and Merrick Aves., having plans prepared 
by Brown & Preston, archts., 4096 Empire 
Bldg, for 2 story, 65 x 100 ft. bakery, 
rein.-con. flooring, cost $30,000, 1 story, 70 
x 120 ft. storage building, $25,000 and 1 
story, 65 x 140 ft. garage, $40,000, all steel 
and brick, concrete foundation. 


Mich., Detroit—Monarch Fdry. Co., Green- 
wood Ave. and Grand Trunk: Ry., having 
plans prepared by H. M. Lane Co., engrs., 
Owen Bldg, for 1 story. 190 x 200 ft. steel 
and concrete foundry, rein.-con. flooring, 
concrete foundation on Herrick St. and Ver- 
noe Ave. 


Mich., Hamtramek—Raseman & Freier, 
archts., 1302 Penobscot Bldg., Detroit, pre- 
paring plans for 4 story, 100 x 200 ft., 
rein.- con. steel and brick factory, rein.-con. 
flooring, concrete foundation here. About 
$200,000. Owner’s name withheld. 


Mich., Saginaw—Cooper & Beckbissinger, 
archts., 114 South Jefferson St., preparing 
plans for 4 story, 100 x 120 ft., rein.-con. 
steel and brick factory, concrete founda- 
tion. Owner's name withheld. 


Il., Chicago—L. G. Hallberg & Co., 
archts., 116 South Michigan Ave., soon re- 
ceives bids building 2 story, 250 x 400 ft., 
rein.-con. and brick factory, rein.-con. floor- 
ing, concrete foundation, on Ohio St. and 
Spaulding Ave., for Wilson-Jones Loose 
Leaf Co., 3021 Carroll Ave. About $400,000. 
Noted Aug. 21. 


Hl., Hardin—l. A. Robinson, engr., Syn 
dicate Trust Bldg., St. Louis, soon receives 
bids building oi! stations and other appur- 
tenances also installing tanks and fillers 
for Standard Oi! Co. of Indiana, Syndicate 
Trust Bldg, St. Louis. About $36,000 


I., Quinecy—F. H. Clark, Natl. Oil & Re 
fining Co., et al, plan to build oil refinery 
About $100,000 


__Wis., Appleton—Outagamie Co. Equity 
Exch. having preliminary plans prepared 
for warehouse. About $50,000 


Wis., Galesville—Pea Canning Co. plans 
to construct plant, to include 2 story, 60 
x 80 ft., 1 story, 80 x 120 ft. and 1 story 
40 x 44 ft. buildings. About $50,000, W 
Bennett, Batavian Bank Bldg., La Crosse 


amcht 


Wis., Green Bay—Brown Co. Equity Milk 
Exch. having plans prepared by C. H. Wil 
liams, archt., 814 North Jefferson St, 
building 2 story, 60 x 120 ft., rein.-con. fac 
tory. About $35,000 


Wis., Kiel—Kiel Furniture Co. plans to 
build 2 story, 40 x 160 ft. brick, tile and 
steel factory, brick foundation, on Main 
St. About $25,000 Architect and engi 
neer not selected 

Wis., Lake Mills—F. S. koberts having 
plans prepared by J. R. & E. J. Law 
archts., 620 Gay Bldg., Madison, building 
2 and 3 story, 84 x 144 ft., brick and rein 
con. factory, rein.-con. flooring, brick foun 
dation, on Main St About $40,000 

Wis., Madison—State Bd. Control havins 
plans prepared by A. Peabody, archt., Cap- 
itol Bldg., for 1 story 20 x 150 ft., brick 
and concrete engineering shop. Awuur 949.- 
000. 


Wis., Milwaukee—Wallace & Smith, 70 
West Water St.. having plans prepared by 
Rosman & Wierdsman, archts., 424 Jeffer 
son St., remodeling 5 story, brick and mill 
construction factory, at 70 West Water St 
About $60,000. 

Wis,, Oshkosh—Bull Dog Tractor Co 
having preliminary plans prepared build- 
ing 200 x 200 ft. factory. About $750,000 
A. H. Gruenwald, 24 Washington St., mgr 


Wis., Waupaca—Steward Tractor Co., 906 
lst Natl. Bank Bldg.. Milwaukee plans to 
build 1 story, 80 x 125 ft. rein.-con. and 
brick factory. About $60,000 A Steward, 
mer. Private plans 

Ia., Storm Lake—City voted $100,000 
bonds to build electric light plant 


Minn., Minneapolis—Eagle Fdry Co., 
26th St., S. E., having plans prepared by 
H. L. Asleson, engr., 3055-15th Ave., S., for 
1 story, 65 x 1209 ft., brick and steel foun- 
dry. About 50,000 


Minn., Virginia—Barrett Bros. having 
plans prepared by A. W. Kerr & Co. 
archts., Virginia, for 2 story, 73 x 120 ft., 
ceeetes and brick warehouse. About $65,- 
0 


Mo., St. Joseph—Roberts Cone Co., 709 
North 3d St., having plans prepared by R 
Meier, archt., 2526 Jule St., for 5 story, 80 
x 140 ft., rein.-con., steel and brick factory, 
rein.-con. flooring. rock and concrete foun- 
dation. About $130,000. Noted June 17 


Mo., St. Louis—Duco Adding Machine Co.. 
1990 Morgan St., plans to build new factory 
About $100,000 Architect not selected 
Address R. L. Cruzon, c/o owner. 


Mo., St. Louis—St. Louis Brass Mfg. Co., 
Washington and Jefferson Aves., had plans 
prepared for 6 story, 175 x 300 ft. brick, 
steel and concrete plant. About $500,000 
Address E. S. Guth, pres. Architect not 
selected. 


Tex., Ft. Worth—Crystal Ice Co. 391 
East Magnolia Ave., plans to build 1 story 
storage house. About $40,000. 


Tex., Ft. Worth—W. B. Fishburn, Stop 
Virginia, plans to build 1 story, 50 x 100 
ft. garage. About $25,000. 


Tex., Houston—J. J. Bonner, Goggan 
Bldg., plans to build brick garage and fil- 
ling station on San Jacinto St. and McKin- 
ney Ave. About $30,000. 


Tex., San Antonio—Fisk Co., 204 Ave. C, 
plans to build 2 story, 150 x 150 ft., rein.- 
con. factory. About $190,000. G. A. C. 
Halff, 505 Travis Club, pres. 


Okla., McAlester—Oklahoma Storage Co. 
plans to build 3 story warehouse, to be 
capable of housing 5000 bales cotton. 
About $50,000. Architect and engineer not 
selected. 


Okla., Ponca City—City voted $50,000 
bonds to build electric light plant. En- 
gineer not selected. 


Okla., Sapulpa—Southern Ice & Utilities 
Co. plans to build a 2 story, 50 x 150 ft. 
cold storage plant on Main St. About $25,- 
000. Architect and engineer not selected. 
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Industrial Works (Continued) 


Ariz., Phoenix—Arizona Egyptian Cotton 
Co., 5th and Lincoln Sts., plans to build 
cotton seed oil refinery to have daily capac- 
ity of 10,000 gal. J. B. Atha, mgr. 


Wash., Seattle — Pacific States Motor 
Truck Co., Securities Bldg., plans to build 
2 story, 120 x 180 ft. factory, bricn and 
mill construction, rein.-con. flooring, on 3ra 
and Wall Sts. About $45,000. Stephen @& 
Stephen, New York BIk., archts. 


Ore., Enterprise—Eastern Oregon Lum- 
ber Co. plans to rebuild 1 story sawmill 
recently destroyed by fire, 125,000 ft. daily 
capacity. Private plans. About $50,000. 
Address J. Ricker, saw filer. 


Cal., Oakland—H. Jones & Co., Australia, 
having plans prepared by W. J. Miller, 
archt., 417 Market St., San Francisco, for 
1 story, 250 x 450 ft. factory, 1 story, 50 
x 250 ft. welfare building and 1 story, 50 
x 100 ft. administration building, on 11th 
St. and 29th Ave. About $300,000. 


Cal., San Francisco—Simmons Co., 198 
Bay St., soon lets contract building 3 story, 
brick factory on Bay and Stockton Sts. 


Cal., Torrance—Western Glass Products 
Co., 707 Hibernian Bidg., Los Angeles, pur- 
chased 10 acre site, here, and plans to con- 
struct factory to consist of group of build- 
ings. A. LaCourse, Collingswood, N. J., 
archt. and engr. 


N. 8., Halifax—A. W. Robb, secy. Her- 
ald Newspaper, soon lets contract buid- 
ing 40 x 60 ft. concrete warehouse. About 
$28,000. 


Que., Montreal — Bovril Co. Ltd. 27 
St. Peter St., plans to build 4 story, 75 x 
150 ft., concrete, steel and brick factory, 
rein.-con. flooring, concrete foundation, on 
Van Horne St. About $155,000. Architect 
not selected. 


Ont., Brockville — Consolidated Iron & 
Steel Corp., Ltd., 20 King St., E., Toronto, 
plans to build iron smelter. About $8,000,- 
000. Engineer not selected. 


Ont., Hamilton—W. J. Westaway, cner., 
73 James St., N., soon receives bids build- 
ing 5 story, 80 x 200 ft., rein.-con, fac- 
tory, here, rein.-con. flooring, concrete foun- 
dation, for Perritts & Spencer, Bury, Eng- 
land. About $600,000. 


Ont., London—See “Miscellaneous.” 


Ont., Oshawa—Pedlar People, Ltd., Sim- 
coe St. S., preparing plans for 3 or 4 story, 
concrete, steel and brick factory, rein.-con. 
flooring, concrete foundation. About $500,- 
000. 

Ont., Renfrew—Renfrew Refrigerator Co., 
Elizabeth St., soon receives bids building 
extension to present factory. About $60,000. 


Ont., Toronto—Canadian General Elec- 
tric Co., King and Simcoe Sts., soon receives 
bids building 6 story, 50 x 200 ft., steel and 
brick storehouse and office building, con. 
erete foundation, on King St., W. About 
$200,000. 


Ont , Toronto—L. Solman, King St. W., 
purchased site on King and Simcoe Sts. 
and plans to buid 5 story, 50 x 100 ft. 
manufacturing flats and showroom, prob- 
ably steel and brick, concrete foundation. 
About $75,000. Engineer not selected. 


Ont., Walkerville—Fisher Body Co., Edna 
St., having plans prepared by Smith, Hinch- 
man & Grylls, archts., Washington Arcade, 
Detroit, Mich., for factory, probably 3 story, 
steel or rein.-con., rein.-con. flooring, con- 
crete foundation. About $350,000. 


Hawaii, Honolulu—Hawaiian Fertilizer 
Co. having structural plans prepared by T. 
Ronneberg, engr., Crocker Bldg., San Fran- 
cisco, Cal., for 3 story, 60 x 130 ft., rein.- 
con. factory and 1 story, 130 x 180 ft. rein.- 
con. warehouse, here. Dickey & Wood, Hon- 
olulu, archt. 


BIDS DESIRED 


N. ¥., New York—Until Sept. 13, by Bal- 
linger & Perrott, archts. and engrs , 47 West 
34th St., for 6 story. 375 x 382 x 316 x 390 
ft. rein.-con. and steel factory, rein.-con. 
flooring, concrete foundation, on 141st St. 
and Walton Ave., for Port Morris Holdin 
Co., care of Winters & Co., 137th St. an 
Southern Blvd. About $500,000. Noted 
Aug. 14. 

N. Y., New York—Until Sept. 22 (change 
of date), by Buchman & Kahn, archts. and 
engrs., 56 West 45th St., building 6 story, 
75 x 200 ft., brick and steel ety addi- 
tion, rein.-con. flooring, concrete founda- 
tion, on Ave. D between 13th and 14th 
Sts, for Eagle Pencil Co., 703 East 13th 
St. Noted Aug. 28. 


N. Y¥., New York—Until Sept 20, by R. 
G. Corey, archt. and engr., 39 Cortlandt St., 
building 6 story, 75 x 150 ft., brick and 
steel factory, rein.-con. flooring, concrete 
foundation, for C. Corey Co., 290 Hudson 
St. About $200,000. Noted Aug. 28. 

0., Cleveland—Christian, Schwartzenberg 
& Gaede, engrs., 1900 Euclid Ave., receiving 
bids building 3 story, 100 x 180 ft., rein.- 
con., steel and brick warehouse, for Brown 
Fence & Wire Co., 6532 Juniata Ave. About 
$125,000. Noted Aug. 21. 


0., Cleveland—Christian, Schwartzenberg 
& Gaede, engrs., 1900 Euclid Ave., receiv- 
ing bids building superstructure for 5 story, 
100 x 150 ft., rein.-con., steel and brick 
factory, on East 30th St. and Superior Ave., 
for Schwartz, Forney & Hexter Co., West 
6th St. and Lakeside Ave. About $250,000. 
Noted Aug. 14. 


0., Cleveland—Christian, Schwartzenberg 
& Gaede, engrs., 1900 Euclid Ave., receiv- 
ing bids re 2 story, 57 x 64 ft., rein.- 
con., steel and brick addition to bakery at 
3335 Carnegie Ave., for Martin Baking Co.. 
3419 Carnegie Ave. About $50,000. Noted 
Aug. 21, 

Ind., Valparaiso—T. L. Condran Co., 
engr., 53 West Jackson St., Chicago, re- 
ceiving bids building 3 story, 65 x 260 ft. 
rein.-con. and brick factory, rein.-con. floor- 
ing, for McGill Mfg. Co. About $150,000. 


Mich, Detroit—H. S. Angell, archt., Pree 
Press Bldg., receiving bids building 3 story, 
26 x 100 ft, brick, stone and steel factory, 
concrete foundation, for Michigan Cut 
Flower Exch., Randolph St. and Gratiot 
Ave. About $40,000. 

Mich., Detroit—H. H. 
Bank Bldg., receiving bids for 2 story, 
60 x 75 ft., rein.-con. and steel bakery, 
rein.-con. flooring, concrete foundation, on 
4th and Labrosse Sts. for Detroit Baking 
Co., 4th St. and Michigan Ave. About 
$30,000. 

Mich., Jackson—W. W. Bradfield, engr., 
and H. L. Mead, archt., Grand Rapids, re- 
ceiving bids building 5 story, 133 x 265 ft., 
rein.-con, steel and brick factory, wood 
flooring, concrete foundation, for Michigan 
Seating Co., East Washington St. 

TilL., Chicago—Westerlin & Campbell Co., 
26 North Clinton St., receiving bids for 1 
and 2 story, 50 x 125 ft. and 75 x 125 ft., 
brick and concrete factory, concrete foun- 
dation, on Seminary and Cornelia Aves. 
About $50,000. L. Lehle, 38 South Dear- 
born St., archt. 


Minn,, Duluth—Until Sept. 15, by R. A. 
Ostrom, mgr. Duluth Showcase Co., 2800 
West Superior St., building 3 story, 75 x 
280 ft., concrete, brick and steel factory, 
rein.-con, flooring, concrete foundation, on 
49th Ave., W. About $75,900. <A. Puck, 
Tarrey Bldg. archt. and engr. Noted 
July 24 

Minn., Minneapolis—Northwestern Cata- 
logue Co., 800 Phoenix Bldg., receiving bids 
for 4 story, 100 x 100 ft., rein.-con. and 
brick warehouse. About $100,000. Long, 
Lamoreaux & Long, 1028 Andrus Bldg., 
archts. and engrs. Noted Aug. 7. 


Okla., Tishomingo—Until Sept. 18, by C. 
H. Holland, town clk., building electric 
lighting plant and distribution system, to in- 
clude power house, two 75 kv.-a. generators 
direct connected to semi-Diesel ofl engines, 
switchboards, 15,000 Ib. copper wire, 400 
poles, line material, etc. Johnson & Ben- 
ham, Firestone Bldg., Kansas City, Mo., 
engrs. 


Colo., Denver—Until Sept. 15, by W. H. 
J. Edbrooke, archt., Tabor Opera House, 
building 4 story, 50 x 125 ft. rein.-con., 
steel and brick publishing house, rein.-con. 
flooring, concrete foundation, for Denver 
Post Printing & yoy Co., 1544 Cham- 
pa St. About $150,000. oted Aug. 21. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Vt., Burlingteon—Catamount Mfg. Co. 
let contract constructing 2 story brick and 
concrete mill building, concrete foundation, 
to F. T. Ley & Co., Inc., 499 Main St., 
Springfield, Mass. About $50,000. 


*Mass., Dalton—H. O. Bates & Son let 
contract building 1 story, 68 x 125 ft., brick 
and steel age, rein.-con. flooring, con- 
crete foundation, on Main St., to H J. 
Bridgeman, Nortn St., Pittsfield. About 
$25,000. Private pians. 


*Mass., Fall River—New Engiana Oll 
Refinery Co., Boston, tet contract building 
oil refinery, storehouse, office, wharf and 
filling station, here, brick, rein.-con. and 
steel, rein.-con. flooring, concrete founda- 
tion, to Aberthaw mstr. Co., School St. 
Boston. About $300,000. 


Lane, engr., Dime 


*Mass., Framingham—Dennison Mfg. « 5 
let contract building 4 story, 75 x 200 ¢ 
concrete factory, rein.-con. flooring, on 
Howard St., to Aberthaw Constr. Co., Schoo} 
St., Boston. About $300,000. 


*Mass., Holyoke—Fair Alpaca Co., Jac! 
son St., let contract altering drying roo: 
rein.-con. and brick, to S. M. Green Co., 2) 
Bridge St., Springfield. About $25,000 


*Mass., Lowell—Standard Oil (Co. 
Congress St., let contract building 1 story 
garage and 1 story warehouse, both rejn - 
con., rein.-con flooring, concrete foundation, 
on Main and Canada Sts., to H. D. Best 
949 Bway., New Work City. About $10),- 
000, Noted Feb. 27. 


*Mass., Springfield—Duckworth Chain & 
Mfg. Co., 41 Mill St., let contract building 
1 story, 92 x 146 ft. brick and concret; 
addition to factory, rein.-con. flooring, con- 
crete foundation, on Pecousic Ave., to EK 
F. Carlson & Co., 310 Main St. About 
$35,000. 


*Mass., Springfield — Winchester Sq 
Realty Co., Winchester Sq., let contract 
building 1 story, 54 x 143 ft., brick and 
concrete garage with 42 x 121 ft. ell, rein.- 
con, flooring, concrete foundation, on Ma- 
son St., to L. S. Wood, 19 Stockbridge St. 
About $35,000. Noted Sept. 4. : 


*Mass., Worcester — Walden-Worcester, 
Ine., 72 Commercial St., let contract build- 
ing 4 story, 60 x 333 ft., rein.-con. and brick 
factory, rein.-con. flooring, concrete foun- 
dation, on Shrewsbury St., to W. F. Kearns 
Co., 240 Albany St., Cambridgeport. About 
$250,000. Noted June 26, 


*Mass., Worcester — Worcester Paper 
Box Co., 68 High St., will build 4 story, 19 
x 110 ft., brick, steel and rein.-con. fac- 
tory, rein.-con. flooring, brick and concrete 
foundation, on Houchin Ave. About 80,000. 
Work will be done by day labor. 

*R. LL, Auburn (Providence P. O.)—Gen! 
Fire Extinguisher Co., West Exchange St., 
Providence, let contract building 1 story, 
55 x 120 ft., brick service station, rein.-con 
flooring, concrete foundation, to C. I. Big- 
ney Constr. Co., 898 Westminster St., Provi- 
dence. About $25,000. 

*R. I, Providence—J. Lockhart, Hope 
and 4th Sts., will build 1 story, 50 x 150 
ft. and 50 x 50 ft. brick and concrete garage 
and salesroom, rein.-con. flooring, concrete 
foundation. About $30,000. Private plans. 
— be done by day labor. Noted 
June 12. 


*R. L, Westerly—Bilderbeck & Langdon, 
engrs., Barrows Bldg., New London, Conu.. 
let contract to R. A. Sherman & Sons Co., 
137 Main St., for 1 story, 130 x 300 ft. brick 
and mill construction factory and 1 story, 
30 x 40 ft. brick and concrete power house, 
rein.-con. flooring, concrete foundation, for 
New England Silk Co. About °$150,000 
Noted July 31. 

*R. L., Woonsocket—French Worsted Co.. 
Hamlet Ave., let contract building 1 and 
2 story, 50 x 200 ft. brick and mill con 
struction addition to wool sorting plant, 
concrete foundation, to Eastern Constr. Co 
Winter St. About $50,000. Noted Aug. 21. 

*Conn., Bridgeport — Connecticut Mills 
Co., 1188 Main St., let contract building 2 
story, 53 x 80 ft. brick and mill construc- 
tion factory, concrete foundation, on North 
Washington and Housatonic Aves., to L. H. 
Cocozza, 1188 Main St. About $25,000. 


%Conn., Bridgeport—Locke Steel Belt Co.. 
1085 Connecticut Ave., let contract build- 
ing 1 story, 70 x 150 ft, concrete ware- 
house, rein.-con. flooring, concrete founda- 
tion, to J. F. Bradley & Son, 85 Gem Ave. 
About $30,000. 

xConn., Danbury—Doran Bros., River 
St., let contract building 1 story, 90 x 200 
ft., brick and steel machine shop, rein.-con 
flooring, concrete foundation, on South St.. 
to L. F. Sweeney, 26 Montgomery St. About 
$55,000. Private plans. 

*xConn., Glenvrook—C. H. Phillips Chemi- 
cal Co. let contract building 3 story rein.- 
con. and brick storage plant, rein.-con 
flooring, concrete foundation, to Thompson 
& Binger Co., 280 Madison Ave., New York 
City. About $50,000. 

*xConn., New Haven—Atlantic tenuis 
Co., 508 Turks Head Bldg., Providence, 
contract building gas service station, 1 
story, 26 x 26 ft., tile and concrete, rein.- 
con. flooring, concrete foundation, on Dix- 
well Ave. and Goffe St., to Metzger & Fish- 
er Co., Otis Bldg., Phila. About $25,000. 


xConn., New Haven—New England Iron 
Wks., Inc., 96 Commerce St., let contract 
bullies 1 story, 62 x 150 ft. factory and 
25 x 35 ft. office. brick, steel and concrete. 


rein.-con. flooring, concrete foundation, on 


Dixwell Ave., to J. H. Hogan, 138 Daven- 
port Ave. About $40,000. Noted Aug. 14. 
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Industrial Works (Continued) 


*Conn,, New Haven—P. Sellers, engr., 
07 Orange St., let contract to A. N. Sasso, 
is5 Chureh St., building 2 story, 60 x 94 
ft. brick and steel factory, rein.-con. floor- 
ing. conerete foundation, on Kensington 
<.. for J. G. Missirian, 102 Kensington St. 
‘About $30,000. Noted July 3. 


*Conn,, West Haven (New Haven P. O.) 
—_Connecticut Fat Rendering & Fertilizer 
Co., Front Ave., let contract altering and 
remodeling plant, brick, steel and concrete, 
rein.-con. flooring, to Westcott & Mapes, 
Inc, 207 Orange St., New Haven. About 
$25,000. 

*N. Y., Brooklyn—H. A. Beggett, Patch- 
ocue. let contract altering 4 story, 50 x 100 
ft. brick and steel warehouse and_stn6é 
building, on Fulton St. and Elm Pl, t 
Leddy-Moore, 105 West 40th St, New York 
City. About $50,000. 

*N. Y., Brooklyn—H. Fein, 626 Essex 
St., will build 1 story, 75 x 175 ft., brick 
and steel garage, rein.-con. flooring, con- 
crete foundation, on Hillside and Jamaica 
Aves. About $35,000. Work will be done 
by day labor. 

*N. ¥., Brooklyn—C. Hutwelker, 655 5th 
Ave., let contract building 5 story, 63 x 
100 ft. brick and steel packing house, rein.- 
con. flooring, concrete foundation, on Hall 
St. and Flushing Ave., to Lustbader Consir. 
Co., 108 Park Ave., New York City. About 
$100,000. Noted June 12. 


*N. Y., Brooklyn—Rockwood & Co., 88 
Washington Ave., will build 7 story, 50 x 
100 ft. rein.-con. and steel garage, rein.- 
con. flooring, concrete foundation, on Wav- 
erly and Park Aves. About $100,000. 
Work will be done by day_labor. 


*N. Y¥., Long Island City—White Co., 
Park Ave. and 57th St.. New York City, 
let contract building 200 x 400 ft. rein-con. 
service station, to Amer Concrete Steel Co., 
27 Clinton St., Newark, N. J. About $400,- 
000. Noted Jan. 9 


*N. Y., New York—Butterick Publishing 
Co., Spring and MacDougal Sts., will build 
19 story, 116 x 273 ft. brick, steel and rein - 
con. publishing house, rein.-con. flooring, 
concrete foundation, at 223-253 Spring St. 
About $1,300,000. Work will be done by 
day labor under supervision of Ballinger & 
Perrott, archts. and engrs., 1328 Bway. 
Noted Sept. 4. 


*N. ¥., New York—C and P Realty Co., 
2167 Belmont Ave., will build 1 story, 102 x 
186 ft. brick and steel garage, rein.-con. 
flooring, concrete foundation, on Southern 
Blvd. and Freeman St. About $35,000. 
Work will be done by day labor. 


*N. Y., New York—R. S. Howard Piano 
Co., 485 East 133rd St., let contract build- 
ing 3 story rein.-con. and steel factory, 
rein.-con. flooring, concrete foundation, to 
Ettinger Constr. Co., 44 Court St., Brook- 
lyn. About $100,000. 


*N. Y., New York—S. Katz, 1411 Grand 
Concourse, will build 2 story, 75 x 100 ft., 
rein.-con., brick and steel garage, rein.-con. 
flooring, concrete foundation, on 47th St. 
and Ist Ave. About $35,000. Work will 
be done by day labor. Noted Sept. 4. 


*N. Y., New York—M. Welte & Sons, 
Inc., 667 5th Ave., let contract building 4 
story, 90 x 156 ft. brick and _ steel factory, 
rein.-con. flooring, concrete foundation, on 
138rd St. and Lincoln Ave., to W. T. Mur- 
phy, 41 Union Sq. About $70,000. 


*N. Y., Yonkers—Tidewater Oil Co., i1 
Bway., New York City, let contract  uild- 
ing 3 story rein.-con. and steel distributing 
plant, rein.-con, flooring, concrete founda- 
tion, to H. D. Best, 949 Bway., New York 
City. About $75,000. 


- *N. J., Camden—Warren Webster Co., 21 
South 12th St., Phila., let contract building 
- story, 56 x 123 ft., brick factory, here, 
Pha Wilson & Co., 1125 Brown St., 
x RN. 5 Jersey City—Arlington Co., 285 
Newark Ave., let contract for masonry, iron 
and carpentry work for new plant on Sip 
ave and Hudson Blvd. to W. R. Whyte 
o, 86 Oakland Ave., $57,632. 


a XN. J., Newark—Atlantic Smelting & Re- 
ene is Yaar e sete eee building 
lant, Linde r ; . 
About ‘$100 ace. oot of 4th Ave 


a tN J, Newark—Prest-O-Lite Co., 786 
F elinghuysen Ave., let contract for con- 
ones brick and steel plant, consisting of 8 
buildings ranging in size from 30 x 40 ft. 
© 60 x 400 ft., to J. Mitchell, Inc., 76 Mont- 
Somery St., Jersey City. 


*Pa., Hanover—Sheffard & Myers let 
ee building 2 story, 60 x 210 ft. con- 
¢ andatiog ae" storage jrarehouse, concrete 
About $80000 ostetter, Hanover. 





*Pa., Harrisburg—Moorehead Knitting 
Co., Inc., 11th and Walnut Sts., will build 
4 story, 50 x 150 ft. and 1 story, 60 x 150 
ft. knitting mill, on North Cameron St. 
——- $125,000. Work will be done by day 
abor. 


*Pa., Mifflnburg—A. P. Villa & Bro., 
Inc., 95 Madison Ave., New York City, let 
contract building 1 and 2 story, 50 x 151 
ft. and 45 x 50 ft. factory, slow burning 
construction, here, to lL. O. Fetter, Sunbury. 
Noted Aug. 7 

*Pa., Phila.—Atlantic Motor Truck Co., 
1211 Chestnut St. let contract building 4 
story, 15 x 130 ft., brick garage and show- 
room on 24th and Brown Sts. to J. E. 
Dare, 17th and Chestnut Sts., Harrisburg. 

*Pa., Philaa—Hale & Kilburn Corp., 18th 
and Lehigh Sts., let contract building 5 
story, 196 x 260 ft., brick, steel and con- 
crete factory on 16th and Glenwood Sts., to 
= Baton, 1713 Sansom St. About $100,- 

*Pa., Turbotville—A. P. Villa & Bros., 
95 Madison Ave., New York City, let con- 
tract building 1 story, 50 x 168 ft. and 50 
x 70 ft. factory here, slow burning con- 
struction, to H. A. Moore Co., Bourse Bidg., 
Phila. Noted Aug. 7. 

*Md., Baltimore—L. 3B. Rothschild, 
archt., 1225 Sansom St., Phila., let Cuntract 
to West Constr. Co., 907 Amer. Bldg., for 
service and sales building, 3 story, 40 x 
160 ft., steel, stone and brick, rein.-con. 
flooring, concrete foundation, on North Ave. 
and Oak St., for Reinhardt Motor Car Co., 
128 West North Ave. About $60,000. Noted 
July 24. 

*Md,, Cumberland — Kelly Springfield 
Tire Co., Cook St., Akron, O., let contract 
building rein.-con. plant, concrete founda- 
tion, here, to Hunkin-Conkey Co., New Cen- 
tury Bldg., Cleveland. About $2,000,000. 
Noted Feb. 20. 

*Md., Curtis Bay (Baltimore P. 0O.)— 
U. S. Industrial Alcohol Co. let contract 
building 1 and 2 story, rein.-con. addition 
to plant, rein.-con. flooring, concrete foun- 
dation, to G. A. Fuller Co., 410 Amer. Bidg., 
Baltimore. A@out $300,000. 

*W. Va., Huntington—Liggett & Myers, 
27th St. and Emmons Ave., let contract for 
2 story, 80 x 210 ft, rein.-con. and steel 
factory, rein.-con. flooring, on Ist Ave. and 
27th St., to Austin Co., Huntington. About 
$70,000. 


*N. C., Hillsboro—Belle Vue Mfg. Co. let 
contract building 1 story, 100 x _ 300 ft., 
brick factory, to I. G. Lawrence, Durham. 
About $100,000. 


*La., New Orleans—Dixie Brewing Co., 
2401 Tulane St., let contract building 2 
seory, 60 x 110 ft. brewery, to G. E. and 
E. E. Reimann & Co., Lopez and Bandin 
Sts. About $65,000. 


*0., Cleveland—Colburn Machine Tool 
Co., 1041 Ivanhoe Rd., let contract build- 
ing 1 story, 192 x 238 ft., rein.-con., steel 
and brick factory, to Hunkin-Conkey Co., 
Century Bldg. About $100,000. Noted 
Aug. 28. 


*0., Cleveland—Fulton Fdry. & Machine 
Co., 1209 Marquette Rd., let contract build- 
ing 1 story, 100 x 111 ft., rein.-con., steel 
and brick addition to foundry, on East 75th 
St. and Morgan Rd., to Bolton & Pratt 


Co., Columbia Bldg. About $70,000. Noted 
Aug. 28. 
*0., Cleveland—J. M. Miller, archt., 


Guardian Blidg., let contract to Minnick & 
Gibbons Co., 5309 Prospect Ave., building 
2 story, 65 x 100 ft., rein.-con., steel and 
brick factory, on Prospect Ave., for Auto 
Equipment Co., Blackstone Bldg. About 
$60,000. Noted Aug. 28. 


*0., Cleveland—Pompeian Mfg. Co., 2104 
Superior Ave., let contract building 6 story, 
75 x 150 ft., rein.-con., steel and brick fac- 
tory and office, on East 24th St. and Wayne 
Ave., to W. Dunbar Co., 8201 Cedar Ave. 
About $250,000. Noted Aug. 28. 


*0., Cleveland—Republic Stove Co., 1761 
East 39th St., let contract building 3 story, 
60 x 112 ft., rein.-con., steel and brick 
factory, to H. K. Ferguson Co., 6523 Eu- 
clid Ave. About $50,000. Noted Aug. 28. 


*0., Cleveland—G. A. Schibble, archt. 
and engr., Cleveland Heights, let contract 
to Bolton & Pratt Co., Columbia Bldg., for 
6 story, 150 x 200 ft., rein.-con., steel and 
brick factory, on Ontario St. and Fountain 
Court, for M. A. Bradley, Marion Bldg. 
About $100,000. Noted Aug. 28. Pe 


*0., Dayton—Hubbell & Williamson, 926 
Reibold Bldg., let contract building 2 story, 
40 x 125 ft, rein.-con. and brick garage 
and salesroom, rein.-con. flooring, concrete 
foundation, at 109 South Perry St., to 
$0000 Bldg. Co., Chapel Rd. About 


*0., Dayton—Master Tire & Rubber Co 
706 Schwind Bldg., let contract building 6 
story, 60 x 200 ft, steel and brick factory 
brick foundation, on Leo and Daller Sts. 
to J. Lowes, Schwind Bldg. About $85,000 
Noted June 26. 

*Mich., Manistique—R. G. Brown, Metro- 
politan Life Bldg., Minneapolis, Minn., let 
contract building several paper mills, here 
rein.-con. and steel, rein.-con. flooring, con- 
crete foundation, to Siems, Helmers & 
Schaffer, foot of Market St., St. Paul, Minn 
About $250,000. 


*Mich., Pontiace—Genl. Motors Truck Co 
let contract building 3 story, 80 x 300 ft 
rein.-con., steel and brick warehouse, rein 
con. flooring, concrete foundation, to W. E 
Wood & Co., Ford Bldg., Detroit About 
$100,000, 


will, Chicago—Allbright-Nell Co., 522% 
South Western Ave., let contract buildin: 
1 story, 140 x 200 ft., rein.-con. and brick 
addition to factory, concrete foundation, a! 
5319 South Western Ave., to E. L. Archi 
bald Co., 111 West Washington St. About 
$75,000. 


will... Chicago—A. B. Coffin, archt., 39 
West Adams St., let contract to C. W. Sec 
ord, 437 West 117th St., building 4 story, 
90 x 115 ft., rein.-con. and brick factory, 
rein.-con. flooring, concrete foundation, at 
4625 West Van Buren St., for Belden Mfg 
Co., 2300 South Western Ave. About $100, 
000. Noted June 5. 


wll, Decatur—Comet Automobile Co 
156 South Water St., let contract building 
1 story, 47 x 72 ft. power house and 100 ft 
smoke stack, to L. N. Cope & Son, 116 
Merchant St. About $25,000. Noted 
Feb. 20. 


xl, East Woodriver (Woodriver P. 0.) 
—International Shoe Co., 15th and Wash- 
ington Aves., St. Louis, let contract build 
ing 4 story, 130 x 600 ft. tannery, here. 
brick, steel and concrete, rein.-con. floor- 
ing, rock foundation, to J. Black Masonry 
& Contg. Co., Wright Bldg., St. Louis 
About $800,000. 


*Wis., Eau Clair—Stacy Fruit Co., 317 
Eau Claire St., let general contract build- 
ing 2 story, 60 x 125 ft. warehouse and re- 
frigerating plant, to Hoeppner & Bartlett 
Co., 414 Grand Ave., E. Total cost, $75,000. 


*Wis., La Crosse—Matthews Mfg. Co. 
Citizens Bldg., Cleveland, O., let contract 
building 1 story, 190 x 330 ft. brick and 
stone factory, concrete foundation, on South 
West Ave., here, to E. Wallace, La Crosse. 
About $50,000. 


*Wis., Milwaukee—Mansfield Ice Cream 
Co., 504 4th St., let general contract build- 
ing 4 story, 59 x 150 ft. plant, to Dahl- 
man Constr. Co., 221 Grand Ave. Total 
cost, $100,000. 


*Wis., Milwaukee—Milwaukee Paper Box 
Co., 490 Florida St., let general contract 
building 5 story, 120 x 146 ft., rein.-con., 
brick and steel factory, rein.-con. flooring, 
concrete foundation, on South Pierce St. 
and Muskegon Ave., to Dahlman Constr 
Co., Majestic Bldg. Total cost, $225,000. 
Noted May 30. 


* Wis., Racine—Ajax Rubber Co., Shattley 
Bldg., let contract building 4 story, 74 x 
110 ft. factory on Asylum Ave., to Nelson 
& Co., Robinson Bldg. About $100,000. 


*xWis., Sparta—Valecia Milk Co., 235-237 
Washington Bldg., will build 2 story, 48 x 
100 ft., brick, rein.-con. and steel con- 
densory, rein.-con. flooring, concrete foun- 
dation. About $75,000. Work will be done 
by day labor. 


*Minn., Minneapolis—Berman Bros., 227 
North 1st St., let contract building 4 story, 
84 x 105 ft. warehouse, on 9th Ave. and 
3d St., to Pike & Cook, 415 South 5th St. 
About $82,000. Noted Aug. 21. 


*Minn., Minneauolis—U. 8S. Cereal Co., 
316 Corn Exch., let contract building 6 
story, 64 x 108 ft. flour mill, to C. W. 
Lundquist & Co., 15th Ave. N. E. About 
$500,000. Noted June 26. 


*Neb., Omaha—Hayden Bros., 16th and 
Dodge Sts., let general contract building 3 
story, 22 x 133 ft. addition to warehouse, 
on 10th St. between Douglas and Dodge 
Sts, to M. P. Deverell, 435 Ry. Exch. 
Bldg. About $420,000. 


*Mo., St. Louis—Alligator Oi) Clothing 
Co., 1118 South Grand Ave., let contract 
to Murch Bros. Constr. Co., Ry. Exchange 
Bldg., building 2 story, 60 x 80 ft., rein.- 
con. and brick factory, rein.-con. flooring, 
rock foundation, on Gravois Rd., also 2 
story, 40 x 80 ft., rein.-con. and_ brick 
factory, rein.-con. flooring, rock foundation, 
oe and Gravois Rds. Cost, $100,- 

each. 


Mo., St, Louis—Champion Shoe Machine 
Co., 3741 Forest Park Bivd., let contract 
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building 1 story addition to factory, at 
3717 Forest Park Bivd., to J. Lawton, Jr., 
Overland, About $30,000, 


*Mo., St, Louis—J. Flammang, 7250 Mary- 
land Ave., let contract building 2 story, 
65 x 100 ft. brick and concrete factory, 
rein.-con. flooring, to Murch Bros. Constr. 
Co., Ry. Exch. Bldg. About $100,000. 


*™Mo., St, Louis—Liberty System Corp., 
2310 Locust St., let contract building 2 
story, 65 x 450 ft. brick factory, to L. S 
Callen, Clayton. About $145,000. 


*Mo., St. Louis—St. Louis Basket & Box 
Co., Penrose and Buschmann Aves., let con- 
tract building 2 story, 92 x 235 ft., concrete, 
brick and steel factory, to Fruin-Colon 
Constr. Co., Merchants-Laclede Bldg. About 
$350,000. 


*Mo., St. Louis—Sara Investment Co., 
2611 Washington Ave., let contract building 
5 story, concrete and brick factory, at 2625 
Washington Ave., to J. Black Contg. Co., 
Wright Bldg. About $50,000. 


*Tex., Ft. Worth—Chevrolet Motor Car 
Co., 1115 Throckmorten St., let contract 
building addition to plant, to Butcher, 
Sweeney & Friedman, 2903 West 8th St. 
About $500,000. 


Tex., Ft. Worth—Ok-In Producing & hie- 
fining Co., Moore Bldg., will build brick 
and steel refinery. Work will be done by 
day labor under supervision of J. ». puair, 
ch. engr., and J. T. Thompson, supt. of con- 
struction. 


*Tex., Houston—Houston Lighting & 
Power Co., Capitol Ave. and San Jacinto 
St., let contract building extension to boiler 
house, to Horton & Horton, McKinney and 
Velasco Sts. About $75,000. 


*Ore., Portland—Honeyman Hardware 
Co., 9th and Hoyt Sts., let contract build- 
ing 1 story, 100 x 100 ft. and 2 story, 100 
x 100 ft. addition to hardware houses, 
brick, to F. H. Miles, 420 Failing Bldg. 
About $100,000. Noted Sept. 4. 

*Ore., Portland—Oregon Casket Co., 191 
North 5th St., let contract to Dinwiddle 
Constr. Co., Yeon Bldg., building 2 story 
factory, brick and concrete, covering 2 blocks 
on 21st and Raleigh Sts., to include 4 dry 
kilns, boiler house and shed. First unit to 
cost $175,000, ultimate cost, $359,000. 


*Cal., Torrance — Southern California 
Edison Co., Edison Bldg., Los Angeles, let 
contract building 3 story, 54 x 142 ft., rein.- 
con. electrical sub-station, to K. R, Brad- 
a. 1925 East 16th St., Los Angeles, $60,- 


* Que., Montreal—Dominion Oil Cloth Co., 
1192 St. Catherine St., let contract build- 
ing 5 story, 42 x 100 ft., concrete, steel and 
brick warehouse, concrete foundation, on 
Parthenias St., to Church, Riess & Co., 10 
Cathcart St. About $85,000. 

*Ont., Brantford—Slingshby Mfg. Co., 
Ltd., 270 Mill St., let contract building 3 
story. 60 x 100 ft. and 4 story, 50 x 80 ft., 
rein.-con,. and brick woolen mill and dye- 
house, rein.-con. flooring, concrete founda- 
tion, to P. H. Secord & Son, 133 Nelson St. 
About $200,000. 


*Ont., London—Canadian Oil Co., Ltd., 
2 Strachan Ave., Toronto, let contract build- 
ing 3 story, 40 x 200 ft., brick and timber 
warehouse and stables, concrete foundation, 
to R. G. Wilson & Son, 193 College St., 
Toronto. About $60,000. Noted July 3. 


*Ont , Toronto—Dale Furniture Co., 308 
Yonge St., let contract building 3 story, 
50 x 100 ft., rein-con. and brick warehouse, 
rein.-con. flooring, concrete foundation, to 
T #§. Essery, Confederation Life Bldg. 
About $60,000. 


Buildings 
PROPOSED WORK 


Vt., Brattleboro—Theatre and Business— 
J. B. Manley, 28 High St., plans to build 3 
story, 90 x 200 ft., on Main and High Sts. 
About $150,000. Architect not selected. 


R. 1. Olmeyville (Providence P. O.)— 
Settlement—Polish Natl. Bidg. Assn. plans 
to build brick settlement house on Choffee 
and Appleton Sts. About $50,000. Archi- 
tect not selected. 

R. L, Providence—Bank—Citizens Sav- 
ings Bank, 846 Westminster St., plans to 
build bank on Westminster and Cranston 
Sts. About $150,000. Clarke & Howe, 1208 
Turks Head Bidg., archts. 

Mass., Amherst — Memorial — Massachu- 
setts Agricultural College having plans pre- 
pared by J. Ritchie, archt., 8 Beacon St., 
Boston, for 2 story, 60 x 100 ft. memorial 
building on campus here. About $150,000. 
Noted July 31. 

Mass., Brookline—Hotel—D. Fineberg, 
Boston. having plans prepared by Desmond 


& Lord, archts., 15 Beacon St., Boston, for 
8 story brick, rein.-con. flooring, concrete 
foundation, on Beacon St., here 


Mass., Easthampton — Memorial — Town 
plans to erect victory building to include 
bowling alleys, billiards, basketball floor, 
gymnasium, reading and clubroms. About 
$100,000, Architect not selected. 


Mass., Longmeadow (Springfield P. 0.)— 
Church—St. Mary's congregation plans to 
build church on Longmeadow St. About 
$50,000. Architect not selected. 


Mass., Springfield — Home — Salvation 
Army plans to build new home, About $60,- 
000. Architect not selected. Address W. S. 
MacHoldt, 48 Bliss St. 


*Mass., Springfield—Hospital—Hampden 
Hospital, 700 State St., plans to construct 
hospital ward building on State St. About 
$100,000. Architect not selected. 


Conn., Ansonia — Armory — State pur- 
chased site on State St., here, and plans to 
build armory. About $150,000. Architect 
not selected. 


Conn., Bridgeport—Church and School— 
First German-English Evangelical Lutheran 
Zion congregation, Grand St., having plans 
prepared by F. H. Beckwith, archt., Post 
Oftice Arcade, for altering and building ad- 
dition to church and school, on Grand an 
Catherine Sts. About $50,000. 


Conn., Bridgeport — Club — University 
Club, 232 Golden Hill St., plans to build 
clubhouse on Holden Hill St. About $100,- 
000. Architect not se ected. 


Conn., Bristol—Club House—B. P. O. 
Elks, 126 South St., having plans prepared 
by KEK. H. Waterbury, archt., 60 Main St., 
Torrington, for 2 story brick and concrete 
addition, to include lodge room, social hall, 
bowling alleys and billiard room, About 
$50,000, 

Conn., Milford — Dormitory—Rosenbaum 
School, Gulf St., plans to build brick dor- 
mitory on Gulf St. and New Haven Ave. 
About $75,000. Architect not selected. 


Conn., New Britain—Church—C. C. Pal- 
mer, archt., 272 Main St., receives bids 
about Sept. 20, building 1 story, 70 x 120 
ft. brick and steel, rein.-con. flooring, con- 
crete foundation, on Franklin Sq., for 
Swedish Bethany congregation, Main and 
Walnut Sts. About $75,000. Noted June 19. 


Conn., New Haven—Theatre—S. Landow 
& Co., 47 Commerce St., plans to build 55 x 
60 x 150 ft. L shaped theatre, on Broad- 
way and Yerk St. About $200,000. Archi- 
tect not selected. 


Conn., New Haven—Y. M. C. A., 152 Tem- 
ple St., having plans prepared by Murphy 
& Dana, archts., 311 Madison Ave., New 
York City, for 1 story brick. steel and 
concrete building on Chapel and Howe S&Sts., 
to include toilets, showers, lockers, gym- 
nasium, etc. About $150,000. Noted May 29. 


Conn., South Manchester—Business and 
Theatre—W. Rubinow, 997 Main St., plans 
to erect business and theatre building, on 
Main St. About $150,000. Architect not 
selected. 


Conn., Storrs (Eagleville P. O.)—Dormi- 
tory—State Bd. Control, Hartford, plans 
to build temporary frame dormitory at Con- 
necticut Agricultural College, here, to bv 
used until permanent ones can be erect- 
ed. About $50,000. Architect not selected. 


Conn., Waterbury—Armory—State Legis- 
lature, Capitol, Hartford, plans to_ build 
armory on Field St., here. About $400,000. 
Address L. F. Burpee, State Capitol, Hart- 
ford. Architect not selected. Noted Apr. 24. 


Waterbury—Bank and Office— 
Morris Plan Co., 68 Center St., having plans 
prepared by F. A. Webster, archt., 51 West 
Main St., for $8 story brick and_ concrete, 
rein.-con. flooring, concrete foundation, on 
Grand St. About $50,000. 


Conn., Waterbury—Hospital—St. Mary’s 
Hospital, Franklin St., had plans prepareu 
by L. A. Walsh, archt., 51 Leavenworth St.. 
for 2 story brick and steel addition, rein.- 
con. flooring, concrete foundation. on Cole 
St. About $60,000. Noted Feb. 27. 


N. Y¥., Brooklyn—Memorial—yY. M. C. 
Assn., New York City, soon receives bids 
building 4 story, 50 x 80 ft. brick, steel 
and stone, brick foundation, at Erie Basin 
here. About $55,000. J. F. Jackson, 47 
West 34th St, New York City, archt. \ 
J. Piatti, 47 West 34th St., New York City, 


ener. 


N. Y., Brooklyn—Store and Office— 
Schulte Realty Co., 386 Bway., New York 
City, soon lets contract constructing 2 story, 
brick and steel, brick foundation, on Fulton, 
Pearl, Willougby and Adams Sts. About 
$70,000. F. P. Platt & Bros., 1123 Bway., 
New York City, archts. and engrs. 


Conn., 


N. Y., Brooklyn — Theatre — M. OeV 
Enterprise, 1492 Bway., New York ():; 
plans to build brick, steel and stone, |, 
foundation, on Bway. and Gates Ave. }\e;, 
About $300,000. T. W. Lamb, 644 8th \\ 
New York City, archt. 


_N. Y¥., New York—Dormitories—k. p 
Kohn, archt. and engr., 56 West 45th s 
soon lets contract altering two 3. story 
50 x 75 ft., and building two 3 story, 27 
56 ft. and 41 x 152 ft. additions, brick apt 
steel, brick foundation, for United Odd 
Fellows Home, Havemeyer Ave. ae 
$125,000. 


_N. ¥. New York—Sales and Offices—} 
Collins, 9 East 57th St., having plans pro. 
pared by Renwick, Aspinwall R Tucker 
archts. and engrs., 8 West 40th St., altering 
5 story brick and steel building, on Park 
Ave. and 57th St. About $50,000. 


N. ¥., New York—School—Bd. Educ... 509 
Park Ave., having plans prepared by (. R 
J. Snyder, archt. and engt., 

Ren 


Muncipal Bldg, 
brick and steel, 
201-207 Hester Sst 


for 5 story, 59 x 112 
brick foundation, at 
About $375,000. 


- ¥.. New York—Theatre and Office— 
M. Loew Enterprise, 1492 Bway., having 
plans prepared by T. W. Lamb, archt.. 644 
8th Ave,, for 16 story, 60 x 120 x 180 ft, 
brick, steel and stone, concrete foundation, 
on Bway. and 45th St. About $1,000,000. 
N. Y., Syracuse—Stores and Offices—S. F 
Hancock, Onondaga Co. Saving Bank Bldg. 
peas to build 3 or _4 story, 66 x 148 ft, 
rick and steel, on South Salina St. About 
$60,000. W. A. Schuyler, 647 South War- 
ren St., agt. 


N, J., Hoboken—High School—City hay- 
ing plans prepared for 4 story, on Hudson 
and 10th Sts. About $250,000. J. Lewis 
clk. bd. educ. 

N. J. Trenton—Club House—Knights of 
Columbus, 221 North Warren St., plans to 
build club house. About $150,000. J. J 
Cleary. 519 West State St.. chn. J. 0 
Hunt, 114 North Montgomery St., archt. 


Pa., Chester—C. W. Brazer, archt., Crozer 
Bldg., soon receives bids constructing 34 
story, 60 x 60 ft.. brick, stone and terra 
cotta building on 9th and Welsh St. for 
Knights of Columbus, care of archt. About 
$65,000. 

Pa., Chester—Theatre and Stores—Nixon 
& Nirdlinger, 16th and Walnut Sts, 
Phila., having plans prepared by H. C. Hod- 
gens, archt., 130 South 15th St., Phila. 
building 1 story, 150 x 180 ft., brick, here 
About $100,000. 


Pa., Easton—Church and Sunday Schoo! 
~—Second Methodist congregation having 
plans prepared by G. E. Savage, archt. 
‘Witherspoon Bldg., Phila., for 2 story. 69 x 
115 ft., granite. Cost to exceed $50,000 


Pa., McKeesport—Y. M. C. A. having 
plans prepared by Jallade & Lindsey, 
archts., 37 Liberty St., New York City, con- 
structing 4 story, 112 x 170 ft., rein.-con 
building, rein.-con, flooring, concrete foun- 
dation, on Sinclair and Ringold Sts. About 
$300,000. 


Pa., Phila.—Hospital—St. Lukes 1.6 
pital, Wingohocking and Broad Sts., having 
plans prepared by C. A. Zeigler, arcnt., 11s 
Chestnut St., for 5 story, 40 x 90 ft., brick 
and stone addition. Cost to exceed $50,(00 


Pa., Phila, — Theatre — Felt Bros., 14! 
South 52nd St., having sketches prepared 
by H. C. Hodgens, archt., 130 South 15th 
St., for 1 story, brick, on Market and 52nd 
Sts. Cost to exceed $50,000. 


Pa,, Williamsport—Bd. Dirs. Y. M. C. A 
plans to construct. 4 story, 170 x 200 ft 
steel, rein.-con. and brick building on West 
4th, Elmira and Neece Sts. About $100,000 
J. B. Graham, pres. Architect not selected. 


Md., Baltimore — Bank — Natl. Exch 
Bank, Baltimore and Liberty Sts., having 
plans prepared by J. E. Spery, archt., 409 
Calvert Bldg., remodeling and building 2 
story, 40 x 80 x 80 ft., tile and marble addi- 
tion. About $100,000. 


Md., Baltimore — Store — Bernheimer 
Bros., 302-6 West Fayette St., plans to 
build 12 story, 40 x 70 ft., concrete and 
brick addition, concrete foundation. About 
$75,000. Architect to be announced later 


Md., Curtis Bay (Baltimore P. 0.)—Bank 
—Industrial Bank of Baltimore, Munse’ 
Bldg., Baltimore, and othe lan to build 
bank opposite Curtis Ba otel, here. 
About $50,000. J. H. Preston, bres. 


W. Va., Romney—Dormitory—State Bd. 
Control, Charleston, having plans pre- 

red by J. R. Warne, archt., Masonic 
ple Bldg. Charleston, for 2 story. brick 
dormitory, at State School for Deaf an 
Blind, here. About $75,000. 
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Buildings (Continued) 


0., Chillicothe—Office—T. E. Franklin 
plans to build 3 story, 45 x 62 ft., fireproof. 
About $55,000. Cc. L. Inschho, : Brunson 
Bldg., Columbus, archt. 


0., Cleveland—Chapel — Schauffler Mis- 
sionary Training School, 5111 Fowler Ave., 
having plans prepared by C. W. Hopkinson, 
archt., 900 Rose Bldg., for 1 story, 41 x 105 
ft, rein.-con., steel and brick, on Bway. 
Ave. About $60,000. Noted Sept. 4. 


0., Cleveland—Hospital—St. Luke’s Hos- 
pital, 6606 Carneigie Ave., plans to build 6 
story, 160 x 200 ft, rein.-con., steel and 
brick, on Baldwin and Fairmount Rds. 
About $800,000. Architect not selected. 


0., Cleveland—Office—C. W. Hopkinson, 
archt., 900 Rose Bldg., preparing plans and 
soon receives bids building 3 story, 70 x 
135 ft., rein.-con., steel_and brick addition, 
for H. P. MelIntosh, Euclid Ave. About 
$150,000. Noted Sept. 4. 


0., Columbus—Salesroom—See ‘“Indus- 
trial Works.” 


0., Dayton—Theatre—J. Siefert plans 
to extend and remodel Majestic Theatre, 
2 story, on South Jefferson St. About 
$60,000. Architect not selected. 


0., Fairfield—School—City plans election 
in November to vote on $100,000 bonds to 
build 3 story, rein.-con. and brick, concrete 
foundation. 


Mich., Bay City—High School—Bd. Educ. 
having plans prepared by Pratt, Bickel & 
Campbell, archts., 514 Crapo Blk., and Per- 
kins, Fellows & Hamilton, 814 Tower Court, 
Chicago, archts., for 3 story, rein.-con., 
steel, brick and stone, rein.-con. flooring, 
concrete foundation, on Columbus Ave. 
About $1,000,000. 


“Mich., Grand Rapids—Hospital—Grand 
Rapids Tuberculosis Hospital having plans 
prepared by Robinson & Campbell, archts., 
Grand Rapids, for hospital group, consist- 
ing of 4 story, 50 x 170 ft. main builiing 
and 2 story, 50 x 100 ft. home for nurses, 
rein.-con., steel and brick, concrete foun- 
dation. About $400,000. 


Mich., Oakwood—(Oxford P. O.)—School 
—Bd. Educ. rejected bids received Aug. 15, 
building 2 story, rein.-con., brick and steel. 
Work will be readvertised. About $230,000. 
Van Leyen, Schilling & Keough, Union 
Trust Bldg., Detroit, archts. Noted Aug. 7. 


Tl., Alton—Courthouse, ete.—Bd. Pub. 
Sery. soon receives bids for brick and con- 
crete courthouse and city hall _ building. 
About $588,000. Architect not selected. 


Il, Alton—Theatre and Hotel—Dickens 
Hotel & Bldg. Corp. plans to build 14 story 
brick, concrete and steel, rein.-con. floor- 
ing, rock foundation, on Main and High 
Sts. About $200,000. H. B. Wangelin, 
pres. Architect not selected. 


lll, Chieago—Theatre—Balaban & Katz, 
3535 West 12th St., having preliminary 
plans prepared by C. W. and G. L. Rapp, 
archts., 190 North State St., for 2 story, 
160 x 170 ft., rein.-con, and steel, rein.-con. 
flooring, concrete foundation, on State and 
Lake Sts. About $1,500,000. 


_ ill, East St. Louis—Memorial—Soldiers, 
Sailors and Marines Memorial Assn. having 
Plans prepared for memorial building. 
About $100,000. Address L. Browning, secy. 


Wis., Ashland — Bank— Ashland Natl. 
Bank plans to remodel 3 story, 50 x 140 ft., 
brick and stone. About $60,000. 


Wis., Fond du Lae—Club and Stores— 
Loyal Order of Moose having plans prepared 
by BF. Mehner, archt., 6 East Division 
St., for 3 story, 80 x 102 ft., brick and stone. 
About $50,000. Noted June 12. 


Wis., Lancaster—School—Bd. Educ. plans 
to build 2 story school. About $175,000. 
Architect not selected. 


Wis., Manitowoe—Hospital—City plans 
to build 3 or 5 story, 60 x 180 ft., brick, 
rein.-con., tile and steel, brick foundation. 
About $60,000. Architect not selected. 


Wis., _Milwaukee—Hotei—J. G. La Vies, 
archt., 714 Merrill Bidg., preparing pians 
for 4 story, 80 x 150 ft., brick and con- 


nig About $200,000. Owner's name with- 


_Wis., Milwaukee — Office—Standard Oil 
o, Brumder Bldg., having plans prepared 
y A. D, Koch, archt., 1045 Wells Bide., 
ullding 4 story, 75 x 150 ft. steel and 
brick. About $300,000, 


_.Wis., Milwaukee — School, Dormito: 
Big Sisters Home, c/o J. G. La Vies, archt., 
i4 Merrill Bldg., having plans prepared for 


3 story, 50 x 100 ft., rein.-con. and brick. 
\bout” $80,000. 


Wis., Shawano—Hospital—Shawano Hos- 
pital having sketches made by E. M. Koben, 
archt. Citizens’ Bank Bidg., for 2 and 3 
story, 80 x 153 ft., rein.-con., brick and tile. 
About $100,000, 


Wis., Sheboygan—Store and Office—A. 
Imig, North 8th St., plans to build 3 story, 
60 x 90 ft., brick, rein.-con. and steel, brick 
foundation. Cost between $50,000 and $60,- 
000. Architect not selected. 


Wis., Union Grove — Institution—State 
Bd. Control, Capitol Bldg., Madison, having 
preliminary plans prepared by A. Peabody, 
Capitol Bldg., Madison, constructing brick 
and concrete institution buildings, here. 
About $644,000. M. J. Tappins, secy. 


Wis., Waupun—Hospital-—State bu.  en- 
trol, Capitol Bldg., Madison, having plans 
prepared by A. Peabody, state archt., for 
addition to state hospital, here. About $100,- 
000. M. J. Toppins, secy. 


Wis., Waupun—Prison—State Bd. Con- 
trol, Madison, having plans prepared by A. 
Peabody, archt., Capitol Bldg., Madison, 
remodelling and building 2 story, brick and 
concrete addition to prison here. About 
$80,000. M. J. Toppins, secy. 


Ia., Marshaltown—City Hall—City elec- 
tion Sept. 15, to vote on $50,000 bonds to 
_— new city hall. O. A. Rosengren, city 
c 





Minn,, Nopeming —Infirmary—A. L. 
Laird, secy. St. Louis Co. Tuberculosis 
Comn., rejected bids building 4 story, 45 x 
350 ft., rein.-con., brick and steel, rein.-con. 
flooring, concrete foundation. About $240,- 
000. Holstead & Sullivan, Palladio Bldg., 
Duluth, archts. and engrs. Noted July 24. 


Minn., Thief River Falls—Bank and 
Stores—-First and Peoples State Bank re- 
jected bids received Aug. 23, building 2 
ay bank and 1 story store, rein.con. and 
brick. About $52,000. Sund & Dunham, 
Esssex Bldg., Minneapolis, archts. Work 
indefimitely postponed. Noted Aug. 14. 


Kan., Eldorado—Memorial—City c/o L. 
E. Foley, city clk., rejected bids building 2 
story, 75 x 135 ft. rein.-con., steel and 
brick, rein.-con. flooring, rock foundation. 
About $100,000. G. P. Washburn & Sons, 
Ottawa, archts. Noted Aug. 7. 


Kan., Haven—School—Bd. Educ. having 
plans prepared by Mann & Gerow, archts., 
Hutchinson, building 2 story, concrete, steel 
and brick, rock foundation. About $60,000. 
Noted Aug. 21. 


Kan., Norwich—School—Bd. Educ. hav- 
ing plans prepared by Mann & Gerow, 
archts., Hutchinson, for 2 story, rein.-con. 
steel and brick, concrete foundation. About 
$60,000. 


Kan., Ottawa—Auditorium—City rejected 
bids building 2 story, 75 x 130 ft. rein.-con., 
steel and rick, rein-con, flooring, rock 
and concrete foundation. About $90,000. 
G. P. Washburn & Sons, Ottawa, archts. 
Noted Aug. 7. 


Neb., Omaha—Stores and Office—G. W. 
Smith, Warrenton Park, Glen Cove, Me., 
plans to build 10 story, 66 x 132 ft., rein.- 
con. and pressed briek, on 10th and Harney 
Sts., here. About $250,000. H. M. Christie, 
1320 Farnam St. local representative. 
Architect and engineer not selected. 


S. D., Rapid City—Court House—Penn- 
ington Co. plans election soon to vote on 
$1,000,000 bonds to build court house. 


Mo., St. Louis—Assembly Hall and Audi- 
torium—Assembly Hall Co. having plans 
prepared building 2 story, brick, concrete 
and timber, to include stores and cafe, on 
Market St. About $200,000. Address R. 
D. Barrett, c/o Water License Division, 
City Hall, or W. H. King, c/o company. 


Mo., St. Louis—Cathedral—W. B. Ittner, 
archt , Bd. Educ. Bldg., soon receives bids 
building 80 x 200 ft., rein.-con., stone, terra 
cotta, steel and brick, marble flooring, rock 
foundation, on Lindell Blvd., for Scottish 
Rite Assn., LaSalle Bldg. About $1,500,000. 
Noted July 10. 


Mo., St. Louis—Hotel—C, H. Mills, 
archts., Chemical Bldg., soon receives bids 
building 12 story, 300 x 350 ft. brick, con- 
crete and steel, marble and tile flooring, 
rock foundation on 18th and Locust Sts., 
for C. F. Levy, 4721 Westminstey ‘PL 
About $1,000,000. 


Mo., St. Louis—Mercantile and Store— 
Olive Realty Co., 4166 Olive St. en to 
build 2 story. About $50,000. rchitect 
not selected. 


Mo,., St. Louis—School—St. Louis Anti- 
Tuberculosis Society, 9500 South Bway., has 
acquired site and plans to build school. 
About $50,000. Architect not selected. 
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Mo., St. Leuis—School—J. J. Glennon, 
archbishop of St. Louis, plans to build 
parochial school on Belt and Maffitt Aves 
About $50,000. J. S. Lee, 915 Olive St. 
engr. 


Tex., Dallas—High School—-School Bd 
plans to build high school. About $100,000 


Tex., Dallas—Theatre—S. A. Lynch plans 
to build theatre on Elm and Akard sts 
About $500,000. 


Tex., Kl Paso—Library, Schools, ete— 
City election Oct. 4 to vote on $895,000 
bonds ; $220,000 to be used to build schools, 
and $25,000 for library, etc. J. N. Glad- 
ding, city engr. Noted Aug. 14. 


Tex., Junction City—Bank and Office— 
Junction State Bank having plans prepared 
by Adams & Adams, archts., Gibbs Bldg., 
San Antonio, building 2 story, 68 x 110 ft 
W. P. Riley, pres. 


Tex., Ranger—Business—Neal & Hodges 
pis to build 3 story, on Main St. About 
5,000, 


Okla., Muskogee — High School — City 
plans election to vote on $230,000 bonds to 
build high school, on Main St. Architect 
and engineer not selected. 


Okla., Muskogee—Temple——-Masonic Assn. 
plans to build masonic temple on Main St. 
About $200,000. Architect and engineer not 
selected. 


Okla., Oklahoma — Hospital — Salvation 
Army plans to build 3 story, 80 x 130 ft., 
maternity hospital. About $75,000. Archi- 
tect and engineer not selected. 


Okla., Poteau—High School—City plans 
election to vote on $61,000 bonds to build 
high school. Architect and engineer not 
selected. 


Okla., Tulsa—Armory—City has launched 
campaign to raise $150,000 to build 1 story, 
armory on Cincinnati St. between 4th and 
5th Sts. for National Guard. Fr W 
Bryant, Central Natl. Bank, chn. of com 


Utah, Fillmore— Court House—Millard 
Co. election Sept. 23 to vote on $50,000 
bonds to build court house. 


Utah, Salt Lake City—Hospital—Mormon 
Church having plans prepared by Cannon 
& Fetzer, archts. and engrs., Templeton 
Bidg., for 6 story, 45 x 120 ft. hospital on 
8th Ave. About $200,000. 


Ariz., Chandler — High School—School 
Trustees soon receive bids building 2 story, 
brick, concrete foundation, to include 
administration, commercial, science and 
domestic science departments. About $125,- 
000. Allison & Allison, Hibernian Bldg., 
Los Angeles, Cal., archts. Noted May 1. 


Wash., Seattle— Hotel— Bowman Co., 
Biltmore Hotel, Madison Ave. and 43d St., 
New York City, plans to build steel, brick 
and stone, brick foundation, here. About 
$6,000,000. Warren & Wetmore, 16 East 
47th St., New York City, archts. and engrs. 


Wash., Seattle—Store—J. S. Graham & 
Co., 2nd and Spring Sts., having plans pre- 
pared by A. E. Doyle, Worcester Bidg., Port- 
land, and A. Merriam, Seattle, archts., for 
4 story, concrete, steel and terra cotta, con- 
erete foundation. About $250,000. Noted 
May 29. 


Wash., Seattle—Theatre—H. W. Bruen, 
c/o Majestic Theatre, 2044 Market St. 
plans to build 1 story, 60 x 103 ft. steel 
and brick, rein.-con. flouring, on University 
Ave. About $55,000. E. W. Houghton, 
Library Exch. Bldg., archt. 


Wash., Tacoma—Theatre—R. R. Pratsch, 
5830 South Lawrence St., having plans pre- 
pared by Lindberg & Mahon, archts., Provi- 
dent Bidg., for 1 story, concrete and brick, 
concrete foundation. About $50,000. 


Ore., Portland—Home—Waverly Baby 
Home plans to build 2 story brick home, to 
include dormitory, glass inclosed sun 
porches, pavilion, reinforced record vault, 
detention wards, etc. About $70,000. F. 
S. Akin, Bway. Bldg., secy, Private plans. 


Ore., Portland—Tospitam-Emanuel Hps- 
ital, Commercial Ave., Po gr to buil ew 

or 4 story brick hospital on Commercial 
Ave. between Graham and 
brick and concrete foundati 
000,000. A. M. Green, 20 
supt. Architect not selecte 


Cal., Long Beach—City Hall—City voted 
$400,000 bonds to build city hall. Architect 
not selected. 


Cal., Long Beach—<Austin & Mayberry, 
archts., 468 Pacific Electric Bidg., Los An- 
geles, receives bids about November con- 
structing 3 story, 90 x 150 ft. brick build- 
ing, concrete foundation on American Ave., 
here, for Y. M. C. A, About $150,000. 
Noted June 13. 


tanton Sts, 
About $1,- 
Graham S&t., 
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Buildings (Continued) 


Cal., Long Beach—Schools—City plans 
election to vote on $150,000 bonds to build 
addition to high school and $340,000 bonds 
to build two 10 room grade schools and 8 
room additions to 2 grade schools, ete. 
G. W. Scott, secy. Architect not selected. 


Cal., Norwalk—Hospital—State Bd. Con- 
trol, Sacramento, having plans prepared for 
improvements at State Hospital, here, as 
follows: cottages for patients, $150,000, 
officers’ quarters and dining room, $45,000, 
steel water tower and tank, $20,000. W. F. 
McClure, state engr. Noted May 8. 


Cal., Oakland — Memorial — A. Davie, 
mayor, appointed War Memorial Com., and 
plans to build memorial building near Lake 
Merritt, for soldiers and sailors. Cost be- 
tween $300,000 and $350,000. 


Cal., Oakland—Welfare and 
tion—See “Industrial Works.” 

Cal., Richmond—Bank—Mechanics Bank 
of Richmond plans to build 1 story, 45 x 80 
ft. About $60,000. A. Downer, pres. 


Cal., Santa Kosa—Bank and Store— 
Santa Rosa Savings Bank having plans 
prepared by Reed & Corlett, archts., Bank 
of Savings Bldg., Oakand, for 1 story rein.- 
con. and terra cotta. About $75,000. 


Cal., Ventura—School—State Bd. Con- 
trol, Sacramento, having plans prepared for 
improvements to California School for Girls, 
here, as follows: cottages, $110,000, farm 
buildings, $5000 and ground improvements, 
$5000. W. F. McClure, state engr. Noted 
May 8. 

Cal, Whittier—School—State Bd. Con- 
trol, Sacramento, having plans prepared 
for improvements to State School for Boys, 
here, as follows: buildings, $64,000, repairs 
and equipment, $28,500. W. F. McClure, 
State engr. Noted May 8 

Que., Montreal — Theatre — Phillips Sa. 
Theatre Co., Ltd., plans to build 50 x 105 
ft., rein.-con. and brick, rein.-con. flooring, 
concrete foundation, on Phillips Sq. About 
$300,000. Architect not selected. 


Ont., Oshawa—School—Bd. Educ. hav- 
ing plans prepared by S. B. Coon & Son, 
archts., 36 Toronto St., Toronto, for 2 story. 
steel and brick addition, concrete founda- 
tion. About $60,000. 


Ont., Toronto —- Office — See ‘Industrial 
Works.” 


Ont., Toronte—Office—Imperial Bank of 
Canada, 32 Wellington St., E., having plans 
prepared by Darling & Pearson, archts , 2 
Leader Lane, for 28 story, 40 x 110 ft., 
steel and brick, tile flooring, rock and con- 
crete foundation, on King and Yonge Sts. 
About $2,000,000. Noted June 19. 


Ont., Toronto — Restaurant—Fairweath- 
ers, Ltd., Yonge St., having plans prepared 
by Denison & Stephenson, archts. and 
eners., Confederation Life Bldg., altering 
present 3 story, 80 x 150 ft. store building 
and converting same into restaurant. About 
$150,000. 


Ont., Toronto—Show 
trial Works”. 


Ont., Toronto—Theatre and Office—J. 
and J. Allen plan to build 7 story, brick 
and limestone, brick foundation. About 
$1,000,000. CC. H. Crane, Toronto, archt. 
and ener. 


Ont., Windsor—Bank and Office—Impe- 
rial Bank of Canada, 32 Wellington St. E., 
Toronto, having plans perpared by C. 8. 
Cobb, archt., 71 Bay St., Toronto, building 
3 story, 50 x 80 ft., concrete, steel and brick, 
rein.-con. flooring, concrete foundation, 
here. About $75,000. Noted May 1. 


Sask., Moose Jaw—Hospital—City Coun- 
cil having plans prepared for 4 story, 80 x 
162 ft., concrete, steel and brick, concrete 
foundation, on Main St. About $110,000. 


Alta., Cardston—Hospital—Town voted 
$75,000 by-law to build memorial hospital, 
4 story, 75 x 100 ft., steel and brick, con- 
crete foundation, on King St. Architect 
not selected. 


Administra- 


Room—See “Indus- 


BIDS DESIRED 


N. Y., Brooklyn—Hospital—Until Sept. 
25, by Cohn Bros., archts. and engrs., 361 
Stone Ave., building 2 story, 50 x 60 ft. 
brick, steel and stone, brick foundation, on 
Howard and Dumont Aves., for Maternity 
Hospital Society, 1666 Pitkin Ave. About 
$65,000. Noted May 8 


Pa., New Brighton—School—Bd. Educ. 
receiving bids building 2 story, 82 x 98 ft. 
and 3 story, 91 x 135 ft., rein.-con., steel 
and brick high school, rein.-con. -flooring, 
brick, rock or concrete foundation, On 
Pierce and East 4th Sts., to include gym- 
nasium and auditorium. W. G._ Eckles, 
Lawrence Savings & Trust Bldg., New Cas- 
tle, archt. 
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Pa., Norristown — Hospital—Until Sept. 
17, by H. G. McMurtrie, archt., 1012 Wal- 
nut St., Phila. building 3 story, 45 x 60 
ft brick annex to State Hospital for In- 
sane, here. 

Pa, Phila.—Bank—W. C. Furber, archt., 
418 Walnut St., receiving bids building 6 
story, 16 x 80 x 33 x 100 ft. addition to 
bank for Central Trust Co., 4th and Market 
Sts. steel, stone and terra cotta. About 
$50,000. Noted Aug. 14. 

Pa., Phila,—Stations—Until Sept. 16, by 
Dept. City Transit, 1211 Chestnut St., 
building stations of brick, steel and rein.- 
con. for Frankfort Elevated Railway at 
southeast corner of Kensington Ave. and 
Tioga St., and at northwest corner of Tioga 
and K Sts., including removal of existing 
building at northwest corner of Tioga and 
K Sts., Contr. No. 556; building brick, steel 
and rein.-con. at southeast corner Kensing- 
ton Ave. and Huntingden St. and at corner 
of Kensington Ave. and B St., including re- 
moval of existing buildings, Contr. No, 558. 
G. T. Atkinson, asst. dir. 

Mich., Adrian—School—Until Sept. 20, by 
P. Dederichs, archt., 501 Chamber of Com- 
merce Bldg., for 3 story, 69 x 136 ft. brick, 
stone and frame, concrete foundation, for 
St. Josephs Academy. 


Mich., St. Louis—School—Until Sept. 15, 
by M. E. Hull, secy. bd. educ., building 2 
story, 80 x 107 ft. brick, stone and steel 
addition, concrete foundation. About $50,- 
000. Cowles & Mutscheller, Chase Bldg., 
Saginaw, archts. Noted Aug. 28. 


Tll,, Rochelle—Temple—E. F. Roberts, 
archt., 105 North Clark St., Chicago, receiv- 
ing bids for 2 story, 45 x 90 ft. brick and 
timber, concrete foundation, for Rochelle 
Masonic Temple Assn., c/o architects. 
About $50,000. 

Wis., Timothy—School—Until 
by Joint Dist. No. 5, building 2 story, 60 
x 125 ft., rein.-con. and brick, rein.-con. 
flooring, brick foundation, on Main St. 
About $50,000. W. J. Raeuber, Teitgen 
Bldg., 8th and Jay Sts., Manitowoc, archt. 

Ia., Mt. Pleasant—High School—Until 
Oct. 1, by C. Van Russell, secy. bd. educ., 
for remodeling Y. M. C. A. building into 
high school, brick and terra cotta. About 
$80,000. G. L. Lockhart, 391 Endicott 
Bldg., St. Paul, Minn., archt. 

Minn,, Biwabik—High School—Until Sept. 
30, by L. R. Christensen, secy. bd. educ., 
building 2 story, 100 x 100 ft., rein.-con., 
brick and steel addition, rein.-con. flooring, 
concrete foundation, on Main St. About 
$100,000. C. C. Nystram, Palladio Bldg., 
Duluth, archt. and engr. 

Minn., Bronson—School—Sund & Dun- 
ham, archts., Essex Bldg., Minneapolis, re- 
ceiving bids for 2 story, 57 x 80 ft., rein.- 
con. and brick, for Bd. Educ. About $50,000. 


Minn., Owatonna—Grade School—Bd. 
Educ., receiving bids for 2 story, 38 x 94 
ft., rein.-con. and steel. About $60,000. 
Jacobson & Tustison, Auditorium Bldg., 
Minneapolis, archts. 


Minn., Rochester—Clinic—Until Sept. 20, 
by A. C. Fawcett, building 5 story, 46 x 142 
ft., dental clinic, rein.-con. and brick. About 
$300,000. F. M. Mann, Metropolitan Life 
Bldg., Minneapolis, archt. Noted July 24. 


Kan., Eldorado—High School—Until 
Sept. . by School Bd., building 2 story, 
100 x 170 ft. rein.-con., steel and brick, 
rein.-con. flooring. rock and concrete foun- 
dation. About $175,000. W. H. Simon, El- 
dorado, archt. 

Neb., Omaha—Hospital—Until Sept. 20 
(change of date), by J. Latenser & Sons, 
archts., 632 Bee Bldg., building 6 story, 106 
x 120 ft., rein.-con., brick and terra cotta 
trimmings, on 26th St. and Dewey Ave., for 
E. C. Henry, c/o Lister Hospital, 14th St. 
and Capitol Ave. About $300,000. Noted 
July 10. 

8. D., Winner—School—Until Nov. 23, by 
Cc. H. Virning, pastor, Immaculate Concep- 
tion congregation, building 2 story, 60 x 60 
ft. brick and stone. About $51,000. G. 
Isenhuth, Sauer Blk., Huron, archt. 


Mont., Butte—Metallurgical—Until Sept. 
20, by State Bd. of Examiners, Helena, con- 
structing 2 story, 75 x 125 ft. building. 
About $200,000. F. Hamill, 409 Lewisohn 
Bldg., archt. 


Mo., Fulton—Dormitory—Until Oct. 1, 
by M. F. Pell, associated archt., Fulton, 
building 3 story. brick, for W. Wood Col- 
lege. About $75.000. Holmes & Flinn, 5 
Dearborn St., Chicago, Ill., archts. 


Mo., St. Louis—Mercantile—Until Sept. 
15, by P. J. Bradshaw, archt., International 
Life Bldg., building 7 story, 90 x 150 brick 
and concrete, rock foundation, for Black- 
well-Wielandy Stationery Co., 16th and 
Locust Sts. About $350,000. 


Sept. 15, 


Colo., Arvada—High School—t' 
20, by H. W. J. Edbrooke, are} 
Opera Blidg., Denver, building 2 gs: 
125 ft., rein.-con., steel and brick, ; 
flooring, concrete foundation. Abo.: 
000. Noted Aug. 14. 


Utah, Salt Lake City—Scho 
Sept. 15, by Bd. Educ. building ad 
Irving School. About $60,000 
Rutherford, Vermont Bldg., ar 
ener. 

Utah, Salt Lake City—Schoo 
Sept. 20, by Bd. Educ. building ad m te 
Hamilton School, cost $60,000, and add 3 
tion to Jackson School, $80,000. Ware 
Treganza, Utah Saving & Trust Bldg 
engrs. and archts. 


Utah, Salt Lake City—Schoo|—r»; 
Sept. 20, by Bd. Educ., building Gra 
School. About $80,000. Pope & RB 
New House Bldg, archts. and eng: 


Utah, Salt Lake City—Schoo! 
Sept. 30. by Bd. Educ... building 
Junior High School, 2 story, 66 x 2 
with 35 x 75 ft. wing, rein.-con. and bric\ 
cost $175,000, also Jordan Junior Hig} 
School, on Ontario and 6th Sts. w 
story. 66 x 135 ft., rein.-con. and_ brit 
$100,000, Scott & Welch, Dooley Bldg 
engrs. and archts 


Cal., San Francisco—Civic Centre—t'nt)) 
Sept. 22, by W. F. McClure, state ener. 
Forum Bldg., Sacramento, for (a) com. 
plete granite work and setting of san 
(b) complete concrete work, brick work 
and ornamental terra cotta and rough car- 
pentry work, (c) complete excav. work. (4) 
furnishing all materials and labor and do 
ing work required for complete fabricatior 
and delivery and erection of structural! stee 
and iron work for Civic Centre building 
Separate bids will be received on each sec- 
tion. About $1,000,000. Noted Aug, 21 


Ont., Toronto—Anatomy—Until Sept. » 
by Darling & Pearson, archts, 2 Leader 
Lane, for 2 story, 80 x 150 ft., concret: 
steel, brick and stone, tile flooring, concreté 
foundation, at Queens Park, for University 
of Toronto. About $200,000. 


Ont., Toronto—School—Until Sept. 17, by 
W. C. Wilkinson, 155 College St., building 
2 story, concrete, steel and brick additior 
to school on Raleigh Ave., concrete founda- 
tion, for Bd. Educ. About $80,000. Pag 
& Warrington, 199 Yonge St., archts 


Ont., Toronto—Store—Until Sept. 22. by 
W. Steele & Sons, archts. and engrs., Ryrie 
Bldg., building 7 story, 60 x 215 ft., rein- 
con., steel and brick, rein.-con. and tile 
flooring, concrete foundation, on Yonge St 
for Adams Furniture Co., 26 Queen St. E 
About $250,000. Noted July 17. 


Man., Selkirk—College—Until Sept. 24, by 
Secretary Bd. School Trustees, building 3 
story, 50 x 70 ft., steel and brick, concrete 
foundation, on Church St. About $62,(0 
Architect not selected. 


Sask., Yorkton—Hospital 
by Mayor, building 3 story, 
brick, concrete foundation, on 
About $60,000. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Mass., Boston — Office — Henderson & 
Ross, 148 State St., let contract building 
11 story, rein.-con. and steel, rein.-con. ani 
limestone flooring, concrete foundation, a! 
Post Office Sq., to J. J. Prindeville, Fram- 
ingham. About $750,000. 

*Mass., Boston—Office—E. L. Snider, 1% 
Tremont St., will build 6 story, 100 x 15% 
ft., rein.-con. and brick, office and garage 
rein.-con. flooring giles and concrete foun- 
dation, on Chardon St. About $200,000 
Work will be done by day labor. 


*Mass., Fall River—Office—See 
trial Works.” 

Mass., Worcester — Hospital — City | re 
ceived bids Aug. 30, building 2 story, 33 * 
149 ft.. brick, concrete foundation, on Bel- 
mont St., from J. J. Roberts, 4 Wall St 
$106,348: G. W. Carr Co, 518 Main St 
$110.670; LL. Rocheford & Son, 44 Front St 
$112,000. Noted Aug. 14. 

*Conn., Groton—School—Town let cur 
tract building 1 story, 65 x 100 ft._ brick 
school, wood flooring, concrete foundatio" 
to H. Wales Lines Co, 134 State St.. Mer 
den. About $50,000. Noted July 2! 


*Conn., Hartford — Church—F. W_ Par 
sons, archt., 1133 Bway., New York Cuy 
let contract to R. F. Jones, 36 Pear! 5! 
building 2 story brick church, concre' 
foundation, on Albany Ave., to includ: aud’: 
torium, gymnasium, bowling alleys, sw'™ 
ming pool, ete., for North Methodi=! eas. 
gregation, Albany Ave. and Woodl« d$ 
About $65,000. Noted June 19. 
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Buildings (Continued) 


«Conn, Hartford—Hotel—N., Carabillo, 5 
wawards St. will build 5 story, 120 x 130 
* brick, concrete and steel, pein.-con. 
eoncrete foundation, to include res- 
‘aurant. dance hall, etc. on Jewell Ct. 
About $225,000, Work will be done by day 
iabor. Noted Aug. 14. 


‘onn., Litehfield — Church—Rossiter & 
utter archta., 15 West 38th St., New York 
city, let contract to H. Wales Lines Co., 
134 State St. Meriden, for 1 story stone 
ind terra cotta, concrete foundation, on 
Main St. for St. Michael’s Protestant 
Episcopal congregation. About $100,000. 
Noted Aug. 21. 


%Conn., Manchester—Business—House & 
Hale, 955 Main St., let contract building 2 
story, 34 x 108 ft. brick and steel addi- 
‘ion. conerete foundation, on Main St., to 
Ellison Constr. Co., 60 Prospect St., Hart- 
ford, About $50,000. 


‘onn., New Haven—Business—W. L. 
ion 840 Elm St., let contract building 3 
story, 30 x 134 ft. brick and_ steel, con- 
crete. foundation, on Church St. to «.> 
Bussey-Kusterer Co., 116 Church St. About 
$50,000. 


xConn,, South Manchester—Business—C. 
K. House & Sons, 955 Main St., let contract 
building 2 story, 34 x 108 ft., brick and steel 
addition, rein.-con, flooring, concrete foun- 
dation, on Main St., to Ellison Constr. Co., 
46 Wellington Ave. Hartford. About $50.- 
Us 


*N. Y., Brooklyn—Bank—Greater New 
York Savings Bank, 5th Ave. and 12th St, 
let contract building 2 story, 60 x 100 ft. 
brick, steel and stone, brick foundation, on 
sth Ave. and 9th St., to Caye Constr. Co., 
299 Bway., New York City. Noted Aug. 21. 


*N. Y., Brooklyn—Exchange—New York 
Telephone Co., 15 Dey St., New York City, 
let contract building 4 story, 60 x 120 ft., 
brick and limestone, brick foundation, on 
Liberty Ave. and Milford Pl, to Gillies- 
Campbell, 101 Park Ave., New York City. 
About $200,000, 


*N. Y., Brooklyn—Store—See “Industrial 
Works.” 


*N. Y., Brooklyn—Theatre—Avondale 
Bldg. Corp.. c/o Shampan & Shampan, 
archts. 50 Court St., will build 90 x 210 
ft. brick and steel, brick foundation, (2500 
seating capacity), on Kings Highway, 
Coney Island Ave. and East 12th St. About 
$250,000. Work will be done by day labor. 
Noted June 5. 


*N. Y., Corona — Theatre — Sheer’s 
Amusement Co. will build 1 story brick and 
terra cotta, brick foundation, on Conti- 
nental and Queens Blvds. About $100,000. 
Work will be done by day labor. 


*N. Y., 8S. L, Dongan Hills—School—c. B. 
J. Snyder, supt. school bldgs., Municipal 
Bldg, New York City, let contract to J. 
MacArthur, 120 Bway., New York City, 
building P. S. No. 11, on Jefferson Ave., 
between Garretson and Cromwell Aves., 
Richmond Boro., for Bd. Educ., $179,424. 
Noted Sept. 4. 


*N. Y., New Rochelle—Studio—D. W. 
yiffith, 1476 Bway., New York City, will 
build 1 story, 150 x 200 ft., rein.-con. and 
steel, rein.-con. flooring, concrete founda- 
tion, here. About $500,000. Work will be 
done by day labor under supervision of 
R B. Smith, archt. and engr., 50 East 42nd 
St., New York City. 


*N. Y., New York—Office—Lords Court 
Bldg. Co, Exch. Pl and William St., let 
contract altering 19 story brick and steel, to 
agg nitenack, 231 West 18th St. About 

( 


*N. Y., New York—Stores—Gaines & 
Roberts, Morris Ave. and Fordham Rd., 
will build 1 story, 85 x 95 ft, and 45 x 95 
ft. brick, brick foundation. About $50,000. 
Work will be done by day labor. 


*N. Y., New York—Store and Loft—A. 
Levingson, archt. and engr., 405 Lexing- 
ton Ave., let contract to Smith & Stone 
Contg. Co., 25 West 42nd St, for 3 story, 
60 x 100 ft, brick and steel, brick founda- 
tion, at 42-46 West 33rd St., for St. Regis 


flooring, 


Lunch Co., ai’? architect. About $80,000. . 


Noted July 31. 


_&N. J., Convent—Club—Morris Co. Golf 
Club let contract building 3 story, brick, 
steel and stone, brick foundation, to Hege- 
man-Harris Co. 33 West 42nd St, New 
York City. About $75,000. 


_¥*N. J, Newark—Ex New York 
‘«l-phone Co., 15 Dey St., New York City, 
contract building 3 story, 100 x 200 ft., 


on South Orange and Morris Aves., to Union 
Bldg. Co., Union Bldg About $100,000. 


*N. J.. New Brunswick—Theatre—Hyjel 
Co., 40 Paterson St., let contract building 2 
story, 150 x 150 ft., brick, limestone and 
terra cotta, brick foundation, to Fleisch- 
mann Constr. Co., 531 7th Ave., New York 
City. About $250,000. 


*Pa., New Bosteon—School—Bd. Educ. 
let contract building 2 story, 60 x 94 ft., 
brick, to A. Dreslin, Summit Hill. About 
$50,000. 


*Pa., Williamsport—Schools—Bd. Educ. 
let contract building Curtin School, 3 story, 
100 x 120 ft., concrete, brick, steel and 
stone, at Brandon Park, to Shamokin Lum- 
ber & Contg. Co., Shamokin, $189,271; 3 
story, 100 x 120 ft., concrete, brick, steel 
and stone, on Wayne Ave. and Newberry 
St., to H. Mailander, Wilkes-Barre, $188,- 
385; plumbing for both buildings, to H. W. 
Wood & Co., 1358 Main St., Buffalo, N. Y., 
$19,452; electrical work, to Kearney Bros., 
39 North Main St., Pittston, $13,710; heat- 
ing system, to E. Keeler, 238 West St., 
Williamsport, $49,534. Noted Aug. 21. 


*W. Va., Bluefield—School—RBeaver Pond 
School Dist. let contract building West End 
School, on Highland Ave., 2 story, brick, 
to W. T. Owens, Bluefield, $75,379. 


*N. C., Nashville—Court House—Nash 
Co, let contract remodeling 2 story, brick, 
on Washington St., to H. Weldon Bldg. Co., 
Weldon, $196,885. Noted July 31. 


*Fla., Jacksonville—School—Bd Educ. 
let contract building school, to O. P. Wood- 
cock, 403 Main St. About $62,000. 


0., Canton—School—Bd. Educ. received 
bids building 3 story brick addition to Mc- 
Kinley School, from R. H. Evans & Co., 8 
fast Long St., Columbus, $946,000; J. Gill 


& Sons Co., Citizens Bldg. Cleveland, 
$965,000. 
*0., Cleveland—Commercial—E. Mc- 


George, archt., 1900 Euclid Ave., let con- 
tract to J. H. Chaney Co., Hippodrome 
Annex, building 2 story, 83 x 183 ft., rein.- 
con., steel and brick, at 1900 Prospect Ave., 


for Kennedy Co., 1900 Euclid Ave. About 
$85,000. Noted Aug. 21. 
“Tndustrial 


0., Cleveland — Office — See 
Works.” - 


*0., Cleveland—Sales—W. S. Ferguson 
Co., archts., 1900 Euclid Bldg., let contract 
to E. Paulsen Co., Erie Bldg., for 2 story, 
107 x 222 ft., rein.-con., steel and brick, 
on East 30th St. and Chester Ave., for H. 


T. Neighbors, 1900 Euclid Bldg. About 
$75,000. Noted Aug. 21. 
*0., Pittsburg—School—Bd. Educ. let 


contract building 3 story, 100 x 130 ft., 
rein.-con and brick, concrete foundation, 
Monroe Twp., near here, to Knowlton & 
Knowlton, Greenville, $115,000. 


*0., West Park—High School—Bd. Educ. 
let contract building 2 story, 90 x 90 ft., 
rein.-con., steel and brick addition, on Lo- 
rain Rd., to C. Peterson, Engineer’s Bldg., 
Cleveland. About $50,000. Noted July 17. 


*O., West Park—School—Bd. Educ. let 
contract building 2 story, 26 x 48 ft., con- 
crete, steel and brick, on Settlement Rd., to 
Cc. Peterson, Engineer’s Bldg., Cleveland. 
About $50,000. Noted July 17. 


*Mich., Detroit—Hotel—Vinton Co., Vin- 
ton Bidg., let masonry contract building 3 
story, 35 x 200 ft. brick, stone and steel, on 
Jiguetts Ave., to Lennane Bros., Union 

rust Bldg., et gee to H. M. Martens 
Co., 221 Moffatt Bldg. About $100,000. 
Noted Aug. 28. 


Mich,, Detroit—Schools—Bd, Educ., 50 
Bway., received bids ponane (a) Nichols 
School, (b) Ellis School, (c) Condon School, 
(1) masonry, (2) carpentry, (3) heating, ven- 
tilating and plumbing, from Corrick Bros., 
507 Owen Bldg., (al) $94,486, (cl) $126,375, 
Culbertson & Kelley, Book Bldg., (al) $96,- 
520, A. J. Smith Constr. Co., Campau Bldg., 
(al) $97,500, (b1) $58,000, (cl) $124,900, 
W. H. Mueller, Fo Big (b1) $58,400; 
H. M. Martens Co., 221 Mogat Bidg., (a2) 
$18,356, (b2) $14,730, (c2) $23,774, Harcus 
& Co., 774 Russell St., (a2) $19,257, (b2) 
$12,679, (c2) $24,329, E. Thiede, 287 Ber- 
lin St, (a2) $19,378, (b2) $13,353; M. B. 
O’Connor, Penobscot pees (a3) $42,025, 
(c3) $48,996, R. L. Spitz % Heating Co., 
408 Vinton Bldg. (a3) $51,777, A. W. 
Schultz Co., 815 Gratiot Ave, (a3) $54,605, 
(b3) $36.927, (c3) $58,608. 


*Mich., Flint—Recreation—Gen. Motors 
Corp., 435 Woodward Ave., Detroit, let con- 
tract building 7 story, 214 x 280 ft. brick, 
steel and rein.-con., rein.-con. flooring, con- 
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crete foundation, including dormitory, swim- 
ming pool, ete., to Thompson-Starrett Co., 
Lincoln Bldg., Detroit. About $2,300,000. 


*Nll., Quiney—School—Bd. Educ. let con- 
tract building Irving School, to Lange Bros., 
Quincy, $143,395. Noted Mar. 6. 


*Wis., Beloit—Auditorium and Restau- 
rant—Fairbanks-Morse Co. will build 2 
story, 60 x 100 ft., brick and steel. About 
$75,000. Work will be done by day labor 


*xWis., Lai  Crosse—Hospital—W. A 
Henke, Newbury Bidg., let contract build- 
ing 4 story, brick, stone and tile addition 
rein.-con, flooring, concrete foundation, on 
17th and Main Sts., to F. Schwalbe & Son, 
La Crosse. About $50,000. 


*&Wis., Sheboy gan—Office—Brust & Philipp, 

archts., Free Press Bldg., Milwaukee, let 
contract to Amer. Contg. Co., 198 Milwau- 
kee St., Milwaukee, building 2 and 3 story, 
60 x 145 ft., brick, rein.-con. and _ steel, 
rein.-con, flooring, brick foundation, on 
Michigan Ave., for Volrath Co., West Michi- 
gan Ave. About $72,500. Noted Sept. 4. 


*Minn., Crookston—Dining Hall — State 
Bd. Control, Capitol, St. Paul, let contract 
building 3 story, 50 x 150 ft., at State 
Experimental Farm, here, to Carlsted Bros., 
— Exch., Minneapolis, $88,000. Noted 

uly 3. 


*&Kan., Wichita—School—RBd. Educ. let 
contract building 3 story, 103 x 182 ft., rein.- 
con., steel and brick, rein.-con. flooring, con- 
crete foundation, known as Mark yain 
School, to H. J. Ellis Constr. Co., 927 North 
St. Francis Ave., $159,984. Noted Aug. 28. 


*Mont., Lewistown—Grade School—Schoo! 
Dist. No. 1 let contract building 2 story 
school, to J. Aven, Lewistown. About $52,- 
500. Noted Aug. 14. 


*Mo., St. Joseph — Infirmary — Comrs. 
Buchanan Co. let contract building 2 story, 
42 x 230 ft., 40 x 133 ft. and 55 x 86 ft., 
rein.-con., steel and brick addition, rein.- 
con. flooring, rock and concrete foundation, 
to Lehr Constr. Co., 1712 Frederick Ave., 
$168,495. 


*Mo., St. Louis—Church—St. James 
Methodist Episcopal Church, St. Ferdinand 
and Pendelton Aves., let contract building 
2 story church, to T. H. Ratz, 4333 Taft 
Ave. About $50,000 


*Mo., St. Louis—Church—West Methodist 
congregation let contract building 80 x 150 
ft., rock, brick and stone, to Reardon Con- 
str. Co., 8th and Chestnut Sts. About 
$60,000. 


*Mo., St. Louis—Home—Jewish Orthodox 
Old Folks Home let contract building 2 
story, 36 x 153 ft. steel, brick and concrete, 
to E. P. Porter, 2407 North Bway. About 
$50,000. 


*Mo., St. Louis—Hotel—Machmeho In- 
vestment Co., 402 Odd Fellows Bldg., let 
contract building 6 story, 97 x 120 ft., brick 
and terra cotta, rock foundation, at 5507 
McPherson Ave., to McCarthy Constr, Co., 
Odd Fellows Bldg. About $200,000, 


*Mo., St. Louis — Mercantile — Whittier 
Oliver Investment Co., Title Guarantee 
Bldg., let contract building 2 story, 75 x 
154 ft., brick and concrete, to H. W. Her- 
wick Bldg. Co., Title Guarantee Bidg. 
About $50,000. 


*Mo,, St. Louis—Mercantile—F. C. Woer- 
mann, 5893 Nina PL, let contract building 
2 story, 133 x_ 135 ft. to Woermann Constr. 
Co., Century Bldg. About $50,000. 


*Mo., St. Louis—Theatre—Hamilton Bldg. 
Co., 110 West 45th St., New York City, let 
contract building 129 x 310 ft. steel, rein.- 
con, and brick, on Grand and Lucas Aves., 
here, to Fleischmann Constr. Co., 110 West 
45th St., New York City. About $1,000,000. 


*Tex., Dallas—Schools—School Bd. let 
= contract constructing buildings at 

ryan High School, to G. W. Hewitt, 332 
North Ervay St., $52,597. 


*&Tex., Houston—High School—City let 
contract building Central High School, to 
Amer. Constr. Co., 411 Gulf Bldg. About 
$360,800. Noted June 23. 


*Okla., Alva—Gymnasium—State_ Bd. 
Affairs, Oklahoma, let contract building 2 
story, x 160 ft. rein.-con. and brick, 
rein.-con. flooring, at North Western State 
Normal School, Main St., here, to Kriepke 
& Schaffer, El Reno, About $50,000. 


*Colo., Denver—Home and Service—Sal- 
vation Army, 503 Mercantile Bldg., let con- 
tract building 3 story, on Curtis St. be- 
tween 18th and 19th Sts., to C. S. Lambie, 
Tramway Bldg. About $85,000. Noted 
Dee. 19, 
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Buildings (Continued) 


Utah, Panguiteh—Hotel—L. B. Church 
received bids building 3 story, 58 x 75 ft. 
hotel, from J. KE. Snyder, Provo, $49,600; 
J. F. Halliday, Salt Lake City, $49,870; 
Campbell Bldg. Co., 71 South Main St., Salt 
Lake City, $55,430. Noted July 10. 


*Ariz., Miami—School—School Trustees 
let contract building concrete and _ brick 
school, to J. J. Garfield, Miami,. $79,841. 


wx Ariz., Tucson—Theatre, etc—Congress 
Realty Co. let general contract building 2 
story, 110 x 185 ft., rein.-con. and brick 
theatre, store and apartment, to Edwards 
& Wildey, 515 Black Bldg., Los Angeles, 
$140,000. 


*Cal., San Franciseco—Office—G. E. Bil- 
lings, c/o W. H. Ratcliff, archt., Ist Natl. 
Bank Bldg., Berkeley, let contract building 
3 story, 90 x 100 ft., brick, on California 
St., to W. Sorenson, 3219 Ellis St., Berkeley. 
About $60,000. 


wx Ont., Capreol—Welfare—Canadian Natl. 
Rys., 27 Wellington St. E., Toronto, will 
construct 3 story, 72 x 120 ft., steel and 
brick buildings, concrete foundations, here, 
to include swimming pool, dormitories, etc. 
About $75,000. Work will be done by day 


labor. 

*Ont., Hamilton—School—Bd. Educ. let 
contract building 2 story, concrete, brick 
and steel, concrete foundation, to a 
Cooper, Cylde Bldg., $98,775. 

*xOnt., Kemptville—Agricultural College 


—Provincial Government, Toronto, let con- 
tract building 3 story, 60 x 120 ft., brick, 
wood and concrete flooring, here, to J. H. 
Holbrook, 19 Monkland Ave., Ottawa. About 
$125,000. 


*xOnt., Ottawa—Theatre—T, W. Lamb, 
archt., 644 8th Ave., New York City, let 
contract to Bate, McMahon Co, Ltd., Cen- 
tral Chambers, constructing 2 story, 100 x 
175 ft., steel, brick and stone, brick founda- 





tion, here, for M. Loew, 1492 Bway., New 
York City. About $300,000. Noted July 31. 

*Ont., Sandwich — School Separate 
School Bd. let contract building 2 story, 
concrete, steel and brick, concrete founda- 
tion, to JV. Gray Constr. Co., Confed- 
eration Life Bldg., Toronto. About $55,- 
000. 

*Ont., Toronto—Theatre—Loew Syndi- 





cate, 1492 Bway., New York City, let con- 
tract building 2 story, 140 x 225 ft., brick, 
steel and concrete, concrete foundation, on 
Yonge St., here, to P. H. Secord & Son, 133 
Nelson St., Brantford. About $300,000. 
Cost plus 10 per cent. Noted Apr. 10. 


*Ont., Toronto—Theatre—Pantages The- 
atres, Ltd., Adelaide St., let contract build- 
ing 2 story, rein.-con., steel and brick, rein.- 
con. flooring, concrete foundation, on Victoria 
St., to Jackson, Lewis & Sons, Bell Tele- 
phone Bldg. About $500,000. 


* Hawaii, Honolulu—Office—T. H. Davies 
& Co. let contract building 4 story, rein.- 
con, and terra cotta on Bishop and Queen 
Sts., to Pacific Constr. Co., Honolulu. About 
$500,000. This is first of group of 7 build- 
ings to be erected. L. C. Mullgardt, Chroni- 
cle Bldg., San Francisco, archt. 


Federal Government Work 
PROPOSED WORK 


Mass., Hingham—Dredging—Spec. 4031— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., plans to dredge, here. 

D. C., Wash,—Storage Plant—Spec. 4035— 
Bureau Yards & Docks, Navy Dept., Wash., 
PD ¢., plans to complete storage plant for 
fuel oil, here. About $12,000. 


D. C., Wash.—Wharf Repairs—Spec. 4029 


—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., soon lets contract repairing 
Militia Wharf, here. About $2700. 


W. Va., South Charleston—Motors and 
Controller—Spec. 4032—Bureau Yards & 
Docks, Navy Dept., Wash, D. C., plans to 
install four cranes, here. 


Ss. C., Charleston — Quay Wall — Spec. 
3773—Bureau Yards & Docks, Navy Dept., 
Wash., D. C. rejected bids received Aug 
20, building quay wall at Navy Yard, here 
Noted Aug. 28. 


Ky., Louisville—Lock and Abutment— 
U. S. Ener. Office, Louisville, received no 
bids Aug. 27, building lock and abutment 
for Dam No. 45, Ohio River, at Addison. 
Noted July 31. 


m., Great Lakes—Groins—Spec. 4004— 
Bureau Yards & Docks, Navy Dept., Wasn.. 
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I>. C., rejected bids received Aug. 20, build- 
ing groins for shore protection, here. Noted 
Aug. 21. 


La., Carroll—Post 
Wash., D. C., 
here. J. 
Aug. 14. 


Office—Treas. dept., 
received no bids building, 
A. Wetmore, superv. archt. Noted 


Cal., San Diego—Road Work—Spec. 4030 
-——-Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans to build asphalt mac- 
adam roads, here. About $4000. 


Cal,, San Diego—Tank—Spec. 4033—Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C., plans to complete fuel oil tank, here. 
About $1800. 


Cal, San Diego— Water Supply and 
Sewerage System and Fuel Oil Storage 
Reservoir—Spec. 4007—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., postponed 
building at Marine Corps, here, indefinitely. 
Noted Aug. 21. 


P. L, Camp Stotsenourg—Air Service 
Hangars—W. A. Donaldson, Constr. Quar- 
termaster, Manila, soon receives bids build- 
ing 6 large hangars for small planes, 5 
small hangars with cement floors to serve 
as machine shop, motor repair shop and 
power house, oil storage and reclamation, 2 
large hangars with cement floors to serve 
as repair and car supply, 1 motor test 
building and 1 headquarters building ana 
installing gas tank. About $115,000. 


P. L, Manila—Aerial Defense Station— 
W. A. Donaldson, Constr. Quartermaster, 
Manila, soon receives bids building aerial 
defense station, here, including hangars, 
machine and engine repair shop, supply 
storehouse, barracks, administration build- 
ing, guard house, etc. 








BIDS DESIRED 
Mass., Boston—Officers’ Quarters, Pavili- 


on, ete.—Until Sept. 30, by T-eas. Dept., 
Wash. D. C., building medical officers’, 
nurses’ and pharmacists’ and attendants’ 
quarters, tuberculosis pavilion and ap- 
proaches, pavements, etc., at U. S. Marine 
Hospital, here. A. Wetmore, superv. 
archt. 

Mass., Watertown — Storehouse — Until 
Sept. 22, by Constr. engr., U. S. Army, c/o 


Arsenal, building 2 story, 100 x 455 ft. 


brick storehouse. 


N. Y., Rockaway—Heating System and 
Building—Spec. 4021—Until Sept. 17, by 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., installing heating system and con- 
structing building for hangar No. 2, here. 
About $7000; $10 deposit required for plans 
and spec. Noted Aug. 14. 


N. Y., Tompkinsville—Rip Rap—Until 
Sept. 19, by Lighthouse Supt., 3rd Light- 


house Dist., Tompkinsville, furnishing rip 
rap for East River Light Sta. 

Pa., Pittsburgh—Lock and Dam—Until 
Oct. 3. by U. S. Engr. Office, Pittsbuign, 
building lock and dam No. 4, Allegheny 
River, near Natrona; advertised in this 
issue 

Del., Reedy Island—Boat House—Until 
Sept. 24, by Treas. Dept., Wash., D. C., 
building boat house at Quarantine Sta., 
here. . A. Wetmore, superv. archt.; ad- 
vertised in this issue. 

Del., Wilmington—Dredging—Until Oct. 


4, by U. S. Engr. Office, Old Federal Bldg., 
dredging Copper River, N. J., and Chester 
River, Pa.; advertised in this issue. 


Md., Annapolis — Boilers 
Plant—Spec. 4025—Until Sept. 17, by Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C., installing 3 boilers and building 
power plant at Naval Academy, here. 
About $45,000; $10 deposit required for 
plans and spec. Noted Aug. 28. 


Md., Annapolis—Laundry—Spec. 4006— 
Until Sept. 24, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., building addi- 
tion to laundry, here. About $50,000; $10 
deposit required for plans and spec. Noted 
July 24. 

Md., Baltimore—Dredging—Until Sept. 
29, by U. S. Engr. Office, Baltimore, dredg- 
ing channel in Patapsco River from Fort 
McHenry Channel toward Ferry Bar; ad- 
vertised in this issue. 


D. C., Tacoma Park—Heating System— 
Until Sept. 22; by Constr, Quartermaster, 
Ward 62, Walter Reed Hospital, redistribut- 
ing present heating line and installing new 
heating lines. 


D. C., Wash.—Grading—Until Sept. 19, 


and Power 


by Dist. Comrs., Dist. Bldg., grading cer- 
tain streets, here, involving 24,000 cu.yd 
excay. 


Vol. 83, > 


Ala., Florence—Floating Pa; 
Engr. Office, Florence, wants 
boats with hull about 30 x 70 x 3 ; 
45 to 65 ft., equipped with 3 drum 
engines 8 x 10 in. or larger and 
swinging engines, on lease for 
months ; advertised in this issue 


Mich., Detroit—Dredging—wU nj) 
by U. S. Engr. Office, Detroit, dr. 
St. Clair River, Port Huron; ady, 
this issue. 


Mich., Midland—Post 
3, by Treas. Dept., Wash., D. Cc 
post office, here. J. A. Wetmor: 
archt. Noted May 15. 


Kan., Pratt—Post Office—Unti! 
by Treas. Dept., Wash., D. C., buildi 
office, here. J. 


Mo., St. Louis—Levee Work—tU'nti) « 
6, by Mississippi River Comn., 1311] In: 
national Life Bldg., constructing 
cu.yd. earthwork by hydraulic metiod 


Drury D. D., Ill. ; advertised in this issu, 


“zm 


Mo., St. Louis—Levee Work—t'11\! ( 
6, by Mississippi River, Comn., 13) | 
ternational Bldg., constructing 150.00 
yd. earth work by hydraulic met}od 


Muscatine-Louisa Island Levee |)is 
Noted July 3; advertfsed in this issu: 


Ark., Marianna—Building—Unti| Oc: 
by treas. dept., Wash., D. CG. furnis! 


labor and material for public building. her 


J, A. Wetmore, superv. archt. 


Colo,, Denver—Equipment—Until Oct 
by U. S. Recl. SerVice, Denver, furm 
ing balance needle valves, high pressi 


emergency gates and sluice gates for no 
tunnel of Pathfinder Dam. North 
Project, Neb.-Wyo. 


Wash., Puget Sound — Building — s; 
4009—Until Sept. 24, by Bureau Yards 
Docks, Navy Dept., Wash., D ; 
structing extension to Building No 
here. 
for plans and spec. 


Noted Aug. 21 


Hawaii, Pearl Harbor—Power Plant | 
provements—Spec. 3956—Until Oct. 22 


Office—U) On 


ll 


A. Wetmore, superv. arejy 


6 


ir 


sh 
ure 


rth 
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ded 


« 
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About $50,000; $10 deposit required 


t 


Bureal Yards & Docks, Navy Dept, Wash 


D. C., tmproving power plant, here. About 
$130,000; $10 deposit required for plans 
and spec. Noted Apr. 10. 
PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
*N. Y., Buffalo—Dredging—U. S. Ener 
Office, 540 Federal Bldg., let contract 
dredging, here, to Great Lakes Dredge «& 
Dock Co., Morgan Bldg., $153,260. Noteu 
July 31. 
*N. Y:., New York—Dredging—lU. S8 
Engr. Office 39 Whitehall St., let contract 


dredging in Shrewsbury River, N. J., 


to 


Amer. Pipe & Constr. Co., 112 North Broad 


St., Phila., Pa., $54,107. 
¥N. Y., 


Noted 
Wall—U 


Aug. 7 


New York — Sea 


s 


engr. Office 39 Whitehall St., let contract 
repairing and enlarging seawall at Sand) 


Hook Reservation, N. J., to J. A. Howla 
Sea Bright, N. J., $495,600. 


N. Y., Stapleton—Boiler 
Dept., Wash., D. C., 
4, building temporary boiler plant, 
from Austin Hea Corporation, 121 W 
42nd St.. New York City, $4375 
Aug. 21. 


N. J., Lakehurst—Hangar—Spec. 4)! 


Plant—Tre 


nd 


Noted July 3! 


as 


received only bid Sep! 
hers 


Noted 


1 


Bureau Yards & Docks, Navy Dept., Wash 
D. C., received bids Sept. 8, for steel work 


for dirigible hangar, (1) work complet: 
from 

McClintic Marshall Co., 715 Munses 
Building, Wash., D. C., (1) $2,422,178 (30 
days); (2) $1,328,693, (360 days); (:) 
$1,128,480, (210 days); (4) $5.60; (5) add 
$15, deduct $10; (6) add $1.25, dedur, 
$.85; (7) add $60, deduct $25; (8) jade 
$30, deduct $15; (9) add $1.80, deduct $* 

Irwin & Leighton, 126 North 12th St 
Phila., Pa., (1) $2,433,000. (270 days); ©) 
$1,283,000, (210 days); (4) add $.065 de- 
duct $.0375; (5) add $17.50, deduci $i; 
(6) add $2.50, deduct $1; (7) add $60 de- 
duct $26: (8) add $22, deduct $8.50; ( 
add $2, deduct $.85. 

G. F. Pawling & Co., 1432 South Penn. 
Sq., Phila., Pa., (1) $2,548,500, (360 days) 
(2) $1.298,500, (360 days); (3) $1,250,000 
(210 days); (4) add $.066, deduct * "»). 
steel; add $.13, deduct $.07, miscellan . 
steel: (5) add $19, deduct $11; (8) AC 
$1.75. deduct $.30; (7) add $65, dedu = 


(8) add $31, deduct $19; (9) add $2.40 
80. 


duct 
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rnment (Continued) 





Federal Go 








warren Moore & Co., Colonial Trust 
— yhila., Pa.,. (2) $1,495,396, (time as 
gy (5) add_ $20, deduct’ $12; (6) 
¢) deduct $1; (7) add $53, deduct $15 ; 





¢ ,. deduct $10; (9) add $2, de- 







4) add - 
¢ 50 
Ny vent Constr. Corp., 506 5th Ave., New 
city, (1) $2,872,000, (270 days); (2) 
York ay, (210 days); (5) add $27, de- 
a1: (6) add $2.25, deduct $.70; (7) 
ut xy deduct $30; (8) add $35, deduct 





(9) add $2.60, deduct $1. 
t & McCord, 101 Park Ave., New York 
(9) $1,526,370, (360 days); (5) add 
sjuct $7.50; (6) add $4, deduct $50; 
“4 $60, deduct $20; (8) add $30, de- 
+38; (9) add $2, deduct $.50. 
Co., 327 South La Salle 
Iil., (2) $1,641,863, (360 
$14; (6) $1.25; (7) add $32, 
- (8) add $75, deduct $30; (9) 
1 $2 deduct $1. 
1 W. Cooper Co.. Fidelity Bldg., Buffalo, 
vy (1) $2,833,000, (330 days); (2) $1,- 
f (4) $.0625; (5) $11.55; (6) $.70; 
(8) $18; (9) add $1.15, deduct 















7) $36; 





‘leman Bros., 1 Marginal St., Chelsea, 
Yass. (2) 1.600.000, (350 days) (5) $15; 
) $120: (7) $2; (8) $2.50; (9) $2.25. 

, C. Moses Constr. Co., 916 New York 
ive, Wash., D. c., (2) $1,531,962, (120 
‘sve after completion of steel work); (5) 
>. (G) $1.11; (7) add $50.72, deduct 
(2) add $28.45, deduct $18; (9) add 
31.82, deduct $.65. 

1 Gill & Sons, 1302 Citizens Bldg., Cleve- 
and O.. (2) $1,437,000, (time as_ speci- 















eed); (4) add $.10, deduct $05; (5) add 
on deduct $8; (6) add $2.50, deduct 
<0: (7) add $100, deduct $10; (8) add 





sh, deduct $5; (9) add $3, deduct $.50. 


Rethlehem Steel Bridge Corp., Bethlehem, 
(2) $1,032,000, (210 days); (4) $.05. 







ner. Rridge Co., Wilkins Bldg., Wash., 






(3) $1,840,000 (210 days); (4) 
875. Noted Aug. 21. 
Contract awarded, (2 to Irwin & 





eighton:; (3) Bethlehem Steel Co. 


*Pa., Fort Mifflin—Fire Protection Sys- 
wm—Spec. 3779—Bureau Yards & Docks, 
‘avy Dept., Wash., D. C., let contract build- 
ne fire protection extension, here, to E. C. 
Fish, Real Estate Trust Bldg., Phila., $9900 
120 days). Noted Aug. 


*Pa., Phila.— Elevator Shafts—Local 
Navy Yard let contract building elevator 
shafts for ways Nos. 2 and 3, to Strang & 
Mitchell, Real Estate Trust Bldg., $5700 

\ days). Noted June 5. 


D. C., Wash —Road Work—Zone Supply 
ificer received bid resurfacing upper and 
wer driveways through U. S. National 
























Cemetery, Gettysburg, Pa., from A. C. 

mith, 212 Keyser Bldg., Baltimore, $69,- 
(45 days). 

*Va,, Norfolk—Dredging—U. S. Enger. 





Office, Custom House, let contract dredging 
n 40 ft. channel, to F. B. Jones, 1002 Bank 
of Commerce Bldg., $526,555. Noted July 






1 





La, New Orleans — Equipment — Spec. 
‘SS2- Bureau Yards & Docks, Navy Dept., 








Wash. D. C., received bids Sept. 3, fur- 
nishing mechanical and electrical equip- 
ment for power plant, here, (1) work com- 
plete, from Carroll Blectric Co., 714 12th 







St. N. W.. Wash., D. C., (1) $153,260 (180 
days), (2) $141.600, (3) $970, (4) $5500, 
(5) $2100; W. G. Cornell Co., 923 12th St., 
N. W., Wash., D. C., (1) $154,880, (2) $10.- 






49, (3) $1324, (4) $5100, (5) $3750; Shev- 
in Engr. Co., 110 West 34th St., New York 

City, (1) $162,900 (180 days), (2) $150,- 
At <a $1425, (4) $5558, (5) $4875. Noted 
ig. 28 









_ Minn., Montevideo—Post Office—Treas. 
dept. Wash, D. C,, received only bid 
uilding post office, here, from W. D. Lovell. 
1415 South East 8th St., Minneapolis, $64.- 
a0 Noted Aug. 14. 


,wAriz., Leupp—Bridge—C. Sells, Comr. 
an Affairs, let contract building 300 ft 
rt bridge, 18 ft. roadway, over Little 
Oorado River, to Allied Contractors, Inc., 
+e ae Bldg., Omaha, Neb., $36,000. 


MV oe 











highway 













Miscellaneous 
PROPOSED WORK 
Swimming Pool, ete.—Woodmont, Conn. 


oo 1 radley, Center St., Meriden, soon 
‘t building rein.-con. swimming 
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pool, seawall and bathhouse at summer 
home on Hawley Ave., here. About $25,- 
O00 R. Williams, 185 Church St. New 
Haven, archt. Noted Aug. 21 
Wall—Weehawken, N. J..—bBd Free- 
holders Hudson Co., Jersey City, soon lets 


contract for repairs to wall of Hudson Co 


Bivd. opposite Hudson PL, here. About 
$10,000, 
Paving Mixers—Phila., Pa.—L. T. Ward 


Co., 619 Filbert St., plans to purchase sec- 
ond-hand “Koehring’ paving mixers in 
good workable condition 


Storage Tank—Lake City, la.—City voted 
$55,000 bonds and plans to build rein.-con. 
storage tank, with 200,000 gal. capacity. 

. H. Mayne Eng. Co., 235 Merriam BIk., 
Council Bluffs, engrs. 


Park—Belton, Tex.—City issued $25,000 


bonds to build park. 


Seawalls and Breakwaters—Galveston, 
Tex.—City and Galveston Co. election Nov. 
4, to vote on $5,000,000 bonds to build sea- 
walls and breakwaters 


Levee—Kaufman, Tex.—Levee Dist. No 
6, Kaufman and Rockwall Counties, plans 
to build 64,700 ft. levee on east fork of 
Trinity River, 19 ft. high, to reclaim 11,900 
acres rich overflow lands. About $544,000. 
Plans submitted to State Recl. Dept. for ap- 
proval. B. F. Williams, Rosser, engr. 


Pier—Canyon City, Ore.—Grant Co. soon 
lets contract building concrete piers for 
bridge over Canyon Creek and grading 2 
mi. Canyon Creek-R. Danby 


Rd County 
will issue $35,000 bonds to cover cost of 
project. 


Harbor Improvement—Portland, Ore.— 
Port of Portland, Pub. Dock Comn. and*In- 


dustrial Survey Com. plan to survey Port- 
land Harbor, Columbia Slough and Swan 
Island, for extensive harbor development 
and improvement. About $20,000. R. G. 
Dieck, consult. engr. 

Dam—Porterville, Cal. — See ‘“‘Watere 
works.” 

BIDS DESIRED 


Land and River Borings—New York, N. 
Y.—Until Sept. 23, by G. R. Dyer, chn. 
New York State Bridge and Tunnel Comn. 
and W. H. Noyes, chn. New Jersey Inter- 
state Bridge and Tunnel Comn., 115 Bway., 
for land and river borings from vicinity 
of Canal and Varick Sts. to vicinity of 
Grove and 12th Sts., Jersey City, involving 
2200 ft. casing and 320 ft. core in land 
sections and 1800 ft. casing and 180 ft core 
in river sections. 


Pier, ete.—New York, N. Y¥.—Until Sept. 
15, by M. Hurlburt, comr. docks, Pier “A,” 
Battery Pl., North River, furnishing all 
labor and materials for building pier and 
approach at foot of Dyckman St., North 
River, and depositing riprap thereat. 


Tunnel—Jersey City, N. J.—Until Sept. 
23, by New Jersey Interstate Bridge & Tun- 
nel Comn., Room 1110-15 Bway., New York 
City, for land and river borings from 
vicinity of Varick and Canal Sts... New 
York City, along line of proposed vehicular 
tunnel under Hudson River to vicinity of 
Grove and 12th Sts., here. 


Heating, Ventilating, ete.—Union Hill, N. 
J.—Until Sept. 18, by Bd. ;/Educ., for heat- 
ing, ventilating, plumbing, electrical work 
and vacuum cleaning for school on Ist St. 
and Hudson Ave. Cost to exceed $25,000 


Paving Materials—Monessen, Pa.—PBoro. 
receiving bids for 328.000 brick paving 
blocks, 1100 bbls. Portland cement, 1550 


tons sand, 1900 tons gravel and 935 ft. Bea- 
ver Valley curbstone. A. W. Johns, boro. 
ener. 


Retaining Wall—Grosse Pointe, Mich.— 
Until Sept. 18, by M. L. Brown & Son, 
engrs., 821 Chamber of Commerce Blidg., 
Detroit, building retaining wall consisting 
of 250 ft. 6 in. rein.-con. wall and 8060 ft. 
wood sheeting and piling wall, involving 
$000 vd. dipper, dredge work About $30,- 
000. Noted Aug. 14. 


Ash Tower, ete.—Sheboygan, Wis.—E. A. 
Juul, ener., 905 North 8th St., receiving bids 
furnishing and building ash tower and 
steam steel ash chute system for Amer. 
Leather Co., 1102 Wisconsin Ave. Cost be- 
tween $11,600 and $12,000. 


Flood Gates—Pine Bluff, Ark. — Until 
Sept. 22, by J. B. Quinn, secy. Farelly Lake 
Levee Dist., at Hotel Pines, building con- 
crete flood gates through levee at Little 
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Bayou Mote, and Big Bayou Mote. Jeffer 
son Co., and Broggins Branch and Bay 
Bayou, Arkansas Co. Ayres & Miller, Ran 
dolph Bldg.. Memphis, Tenn., engrs ; ad 


vertised in this issue 
PRICES AND 


(* Indicates 


CONTRACTS AWARDED 


award of contract) 


*Coal Trestle — Easthampton, Mass. — 
Hampton Co., Hampton Mills, let contract 
building concrete and steel coal trestle, to 
F T. Ley & Co., Inc., 499 Main St., Spring 
fleld About $15,000 Noted Aug. 28 

* Wharf—Fall River, Mass.—See “Indus- 


trial Works.” 


: * Foundation—Providence, R. 1.—Kendall 
Taylor & Co., engrs. and archts., 93 Federal 
St.. Boston. let contract to E. F. Mine 
Bldg. Co., 82 Foster St.. Worcester. Mass 
building foundation for Story, 78 x 143 
ft. brick, steel and rein.-con. hospital, rein 
con flooring, concrete foundation, for 
Rhode Island Hospital, Eddy St About 
$150,000, Noted Aug. 28 . 


*Heating and Ventilaitng—New York, 
N. Y¥.—C. B. J. Snyder, supt. school bldgs., 
Municipal Bldg., let contract to E. Reutz- 
ler Co, 404 East 49th St, for installing 
heating and ventilating apparatus in P. S 


No. 57, Crotona and Belmont Aves., for 
Bd. Educ. Cost $115.712 


_ &Piee—Newark, N. J.—Corn Products Re 
fining Co., 17 Battery Pl., New York City, 
let general contract building 40 x 900 ft 
pier, to Leonard Constr. Co., 6 Church St.. 


New York City; for piling, ete, to Linde 

& Griffith Co. foot of 4th Av ) 

S00 ban Ave. About 
* Water Machinery—Trenton, N. J.—A 


Bugbee, supt. city comn., let contract fur- 
nishing 25,000,000 and 20,000,000 gal. elec- 
trical driven centrifugal pump, generator. 
motor, etc., for city pumping station, to H 
F. Stahl, 275 Bellevue Ave., $108,941. Noted 
Aug. 21. 


*Incinerator—Monessen, Pa.—Boro. }et 
contract building 2 story, 38 x 42 ft. stee: 
and brick garbage incinerating plant, con- 
crete foundation, in Boyd Hollow, to Morse- 
Boulger Destruction Co., 39 Cortlandt St., 
New York City, $19,388. Noted July 24. 


*Column Foundations, ete.—Phila., Pa. 
—Dept. City Transit, Chestnut St, let con- 
tracts building concrete column foundations 
for Frankford Elevated Ry., in Front St., 
near Arch St., and in Frankford Ave., be- 
tween Dyre and Bridge Sts., to Brown King 
Constr. Co., Commercial Trust Bldg., $26,- 
455; building platforms and _ connecting 
passages of stations on Front St. at York 
and Dauphin Sts. and Girard Ave., to F. J 
Boas, 201 North Broad St., $118,010. Noted 
Sept. 4. 


&Tracks—Phila., Pa.—Dept. City Tran 
sit, 1211 Chestnut St., let conbeust con 
structing tracks of Frankford Elevated Ry., 
on elevated railway, in Front St., Ken- 
sington Ave. and Frankford Ave. from Cal- 
lowhill to Harrison Sts., to Snare & Triest, 
Penn Bldg., $462,010. Noted Aug. 28. 


*Incinerator—Winston-Salem, N. €.— 
City let contract building incinerator, to 
Southern Mach. & Equipment Co., 1114 


People’s Natl Bank Bldg., Lynchb » wa 
About $60,000. " f =" 

wxUnderpinning, ete.—Detroit, Mich.—M 
W. Sales & Co., 96 East Jefferson Ave., let 
contract to J. F. Dayton, 300 Holden Bldg 
under-pinning sidewalls and columns of 100 
x 140 ft., steel frame building on West Bal- 
timore Ave. Work consists of excavation 
to depth of 20 ft. below present foundations 
and placing mass concrete foundations. <A 
G. Schutt, 1333 Book Bldg., engr 

*xCoal Screenings—St. 


Louis, Mo.—City 


let contract furnishing 70,000 tons coal 
screenings, for city waterworks, tu 
Boehmer Coal Co., Wright Bldg., $2.82 per 
ton. Total cost, $159,600. 


x Levee—Bay City, Tex.—Matagorda Co. 
Levee Dist. No. 1 let contract building 550.- 
000 cu.yd. levee work, to J. Hardy, Bay 
City, $121,391. 


* Wharf—Beaumont, Tex.—City let con- 


tract building pile and timber platform 
wharf, to ‘W. Moore, Texas City. About 
$250,000. 

* Heating Pipes—Ottawa, Ont.—Do- 


minion Government let contract installing 
heating pipes in Wellington St. heating 
tunnel, to W. G. Edge, Cambridge St 
$18,121. 
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OFFICIAL PROPOSALS 


Qbeesecececrestesseeese, 


Bids: Sept. 12. 
Canal Improvements 
STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF 


PUBLIC WORKS 
Albany, N. Y. 
Sealed proposals will be received by the 


undersigned at his office in the Capitol at 
Albany, N. Y., until twelwe o'clock noon 
ot Friday, September 12th, 1919, at which 


place and hour they will be publicly opened 
and read, for improving the New York 
State canals pursuant to the provisions of 
Chapter 147 of the Laws of 1903, and 
amendatory and supplementary laws, and 
Chapter 735 of the Laws of 1917 and 
Chapter 634 of the Laws of 1919, as follows: 
SCHENECTADY—SCOTIA BRIDGE 
ABUTMENTS AND APPROACHES 

This contract will provide for construct- 
ing the abutments and approaches of a re- 
inforced bridge, to extend from 
the junction of State Street and Wash- 
ington Avenue in the city of Schenectady, 
across the Barge Canal terminal channel, 
Van Slyck Island, the Barge Canal main 
channel, Hog Island and the Scotia chan- 
nel, to a point about three hundred feet 
north of the junction of Schonowee Ave- 
nue and Mohawk Avenue in the village of 
Scotia. 

The construction of all roadway pave- 
ments, concrete sidewalks and curbs sup- 
ported on new fill, track work, trolley wires 
feeders, lamps and wiring, 
other incidental work, will not form a 
part of this contract; also, a gap will be 
left in the Scotia approach to provide for 
the maintenance of traffic for electric cars, 
vehicles and pedestrians. 

Contract plans, sheets 1 to 7 inclusive. 

All work must be completed before the 
expiration of fifteen months after the date 
of signing the contract. 

Plans may be seen and detailed specifi- 
cations, engineer’s estimate of quantities, 
proposal blanks, forms of contract and 
bonds required, and other information for 
proposers, may be had at the office of the 
Superintendent of Public Works at Al- 
bany, N. Y., at the office of the Assistant 
Superintendent of Public Works for the 
Kastern Division, Wedgeway building, 
Schenectady, N. Y,, at the office of the 
Assistant Superintendent of Public Works 
for the Middle Division at Syracuse, N. Y., 
at the office of the Assistant Superintendent 
of Public Works for the Western Division 
at Rochester, N. Y., and at the canal office, 
Spaulding’s exchange, Buffalo, N. Y. 

Copies of detailed plans or drawings may 


concrete 


and 


be obtained from the State Eengineer and 
Surveyor at Albany, N. Y., upon payment 


to him of the cost of producing them 

Monthly estimates will be paid of ninety 
per centum (90 per cent.) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank in good credit 
within the state and payable at sight to 
the Superintendent of Public Works for five 
per centum (5 per cent.) of the amount of 
the proposal. 

The person whose proposal shall be ac- 


cepted will be required to execute a con- | 


drains and | 






The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on public 
work outside his own city. 


Official Proposals reaching our office in 
first mail Wednesday morning (9 o'clock) 
can usually be published in the issue out 
the next day. Special price for Official 
Proposals, $3.60 an inch. 





tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 

| the Superintendent of Public Works 

The deposits of bidders other than the 
one to whom the award of contract shall be 
made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
| formance of the contract shall be in st@h 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent.) 
of the estimated cost of the work aceord 
ing to the contract price, and an additional 
bond; known as the labor bond, in the siim 
of ten per centum (10 per cent.) of the 
amount 





quired as security that the contractor will 
pay in full at least once in each month 


specified to be done in the eontract. 
| In the event that more than one surety 
| company is offered as surety on said bonds 
| co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, N. 
| ¥., and must be endorsed on the envelope 
| with the name of the construction for which 
| the proposal is made. 
| Award, if made, will be made to the per- 
|}son or persons whose proposal shall be 
lowest in cost to the State for doing the 
work, and which shall comply with all pro- 
visions required to render it formal. Before 
| any award shall be made the lowest bidder 
will be required to satisfy the Superin- 
tendent of Public Works of his ability to 
provide suitable equipment and materials 
for the proper performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
| tract in the regular manner if, in the judg- 
' ment of the undersigned, the interests of 
| the state will be enhanced thereby. 

EDWARD S. WALSH, 
Superintendent of Public Works. 


of the estimated cost of the work | 
according to the contract price, will be re- | 


SEARCHLIGHT SECTION 


all laborers employed by him upon the work | 
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Bids: Sept. 


Bridge Construction 
Norrj 


Wh, Pa 

Sealed proposals for the construction o 
a reinforced concrete bridge of tey (10) 
arch spans, and nine (9) reinforced con- 
crete girder spans with retained fi ap 
proaches, over the Schuylkil! River, tl 
Schuylkill Canal and the tracks of the 


Philadelphia & Reading Railway Compan 
between Conshohocken and West 
hocken, Montgomery County, Penns, 
vania, will be received by the Controller of 
Montgomery County, at the Court Stead 
in Norristown, Montgomery County, Pep». 
Sylvania, until 10 o’clock A. M,, Septem 
ber 22nd, 1919, when said proposals, ae. 
companied by the required certified checks 


Consho- 





and guarantees, will be publicly opened 
by the County Commissioners, ar }j 
o'clock A. M., in their office in the Coun 


House, Norristown, 
Pennsylvania. 

Copies of the plans and specifications, iy. 
cluding the form of proposal, may be see 
and obtained by contractors at 
of the County Commissioners, 
Pa., and B. H. Davis, Engineer, 17 Bat 
tery Place, New York, N. Y., upon mak- 
ing a deposit of Fifty ($50) Dollars, whic 
sum will refunded upon the return, j 
good condition, of the plans and srpecifica- 
tions, before date bids are received. 

All details in reference to requirements 
of bidders are eontained in form of pro- 
posal. 

All regular proposals accompanied by the 


Montgomery Count 


the offices 


Norristown 


be 


required certified checks and guarantees 
received at 10 A. M., will be publicly 
opened and bids tabulated at 11 A M 


September 22nd, 1919, by the County Com 
missioners in their office, Norristown, Mont- 
gomery County, Pennsylvania. The right 
is reserved to rejéct any or all bids or 
parts thereof not deemed to be to the aé- 
vantage of the County. 





WM. D. HEEBNER, 
Controller 
Bids: Sept. 23 
Road Construction 
Keyser, Ww. Va 


Sealed proposals will be received by th 
County Clerk of Mineral County at Keyser 
West Virginia, until 2 o’clock p. m. on the 
23rd day of Sept., 1919 for the construction 
of the following road: 

Ridgely-Alaska Road, 12 mi 
Gravel Surface Roadway. 

Plans, specifications and 
quantities may be examined at the County 
Engineer's office, Keyser, West Virginia 
the Division Engineer’s office at Keys? 


16 ft 


estimate of 


West Virginia, and at the office of the 
State Road Commission at Charlestot 
West Virginia. 

Proposals will be reeelved only up 


State Standard forms, which can be o> 
tained from the undersigned, or from th 
Division Engineer’s office at Keyser, Wet 
Virginia. 

All proposals must be accompanied by # 
certified check or draft equa! to at least 
5% of the total amount bid. 

The right is reserved to reject any a 
all bids. 

A. A. JORDAN, County Crt 
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CONSTRUCTION NEWS 


OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS, BUILDERS 
MANUFACTURERS OF ENGINEERING AND BUILDING SUPPLIES 
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Waterworks (Continued) *Kan,, Lawrence—Haskell Institute let various streets. E. M. Sneckent. ‘it 
5. Ou QeteniiedCuy pine todas contract building 40,000 gal. steel tank and engr. =“ 
addition to waterworks plant. About $50,- Ten itunes, Ian etaee apatnan Piast -<e. Mont., Judith Gap—Until Se; 2, by 
000. W. B. Bandy, Greensboro, engr. or Town Council, building 1 mi. 6 0. “pip 
win. 6. A tl See “S - *Mo., Marysville—City let contract sewer and sewage disposal plan Ab ve 
vo Re SOREN OO ew ers. building 2 reservoirs, rein.-con. coagulatory $20,000. Gerharz-Jacqueth Co aie 
Mich., Caro—Caro Water Co. plans to plant, rein.-con. storage plant, two 600 g. Natl. Bank Bildg., Great Fal! —— 
build pumping plant and rein.-con. storage p. m. motor driven pumps, and one 7000 Noted Aug. 7. — 
reservoir. About $25,000. Private plans. g. p. m. low service pump, to Randall Ont., London—Until Sept. 22 
Mich., Marysville—Wills-Lee Co. plans to Constr. Co, Kansas City, $35,500. Noted faker, city clk. laying 11,360 fi . °°} 
lay pipe line from here to Port Huron city AU. 21. vitr. sewers. About $30,000. H. A rasioe 


limits to connect with Port Huron water 
mains, one line to connect at 24th and Moak 
Sts., Port Huron, and other at Military 
and Ravenswood Sts., Port Huron, to sup- 
ply water for construction purposes at plant 


here. Work involves 25,000 ft. 10-12 in. ci. 
pipe. W. H. Watkins, Marysville, engr. 
Mich., Port Huron-—City having plans 


prepared for rein.-con. intake well with 
gate valves to provide for pure water sup- 
ply, while intake pipe is being repaired or 


cleaned. About $10,000. Ee. R. Whit- 
more, city engr. 

Kan., Girard—City plans to improve 
waterworks system. About $44,000. W. B. 


Rollins & Co., 209 Ry. Exch. 
City, Mo., engrs. 

Neb., Lincoln—T. H. Berg, city clk., soon 
lets contract laying water mains and fire hy- 
drants in Fire Dist. No. 2, involving 18.660 
ft. 4 8-in. ci. piping, 6300 cuyd. earth 
excav. and 22 hydrants. About $30,000. 
G. W. Bates, city engr. 

Mont., Musselshell—City plans to install 
complete waterworks system. About $28,- 
000, R. Bushnell, Roundup, engr. 

Mo., Kirksville—City plans to improve 
waterworks system About $30,000 Ww. 
B. Rollins & Co, Ry Exch. Bldg., Kansas 
City, engrs. 


Okla., Altus—City 


Bldg., Kansas 


voted $45,000 bonds 
to extend waterworks. Johnson & Ben- 
ham, Kansas City, Mo., engrs. 

Okla., Enid—City soon lets contract 
building waterworks, involving 100,090 ft. 
6-14 in. c.i. pipe, 40,560 Ib. standard cast- 
ings, 77 ft. 4-14 in. valves and valve boxes 
and six 6 in. fire hydrants. Black & 
Veatch, Interstate Bldg.. Kansas City, Mo.., 
engrTs. 

Okla., Minco—City voted $20,000 bonds 
to replace steam engine with oil engine, 
deepen wells and build extensions to water- 
mains. Engineer not selected. 


Cal., Brawley—City plans election to 
vote eon $125,000 bonds to extend and im- 
prove waterworks system. G. R. Wade, 
city engr. 

Cal., Fillmore—City Trustees plan elec- 
tion to vote on $20,000 bonds to build ad- 
litional pumping plant and extend dis- 
tributing system. 


BIDS DESIRED. 

Mich., Hamtramek—lntil Sept. 25, by J. 
«*. Schultheiss, village clk., furnishing mate- 
rials and labor laying water mains and 
appurtenances in Yemens, Evaline, Christo- 
pher and McDougal Aves., involving 2805 
ft. 6-8 in. pipe, 4 fire hydrants, gates, 
ete. G. Jerome, 1331 Majestic Bidg., De- 
troit, engr. 


Mont., Judith Gav—Until Sept. 22, by 
Town Council, building 6 in. water mains 
in Impvt. Dist. No. 7. About $15,000. Ger- 
harz-Jacqueth Co., 514 Ist Natl Bank 
Bidg., Great Falls, engrs. Noted Aug. 7. 

Colo., Flagler—Until Sept. 29, by Town 
Council, building waterworks system. in- 
volving 16,950 ft. 4-10 in. ci. pipe, 28 fire 
hydrants, 5 tons specials, twenty-two 4-10 
in gate valves and boxes, etc, About 
$60,000. R. S. Salisbury, 1415 East Colfax 
Ave., engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mich., Detroit—City let contract to U 
S. Cast Iron Water Pipe Co., 122 South 
Michigan Blvd., Chicago. for 1590 tons 
Class “B,” 6 and & in. pipe at $55.50 per 
ton; Amer. Cast Iron Pipe Co., 512 Ist 
Natl. Bank Bldg., Chicago, 1500 tons Class 
“B” 6 and 8 in. pipe, $0.96 per lin.ft. for 
6 in. pipe in 18 ft. lengths and $1.36 per 
lin.ft. for 8 in. pipe in 18 ft. lengths; 
Flower Mfg. Co., Clayton and Parkinson 
Ave., five 30 in. gate valves at $1350 each, 
total, $6750. 


*Mich., Ecorse—City let contract to T. 
Cc. Brooks & Son, West Grand Blvd., De- 
troit, furnishing and installing 8000 ft. 
water mains with hydrants, valves and 2 
motor driven centrifugal pumps, 500 gt 
capacity per minute, etc. BAN.008 : by 
. rem.- 
$19,000; Pittsburgh-Des 
. 801 Curry Bldg., Pitts- 
elevated steel tank with 150.000 gal. 
Noted Aug. 21 


Constr. "Co., Wyandotte, 500,000 
con. reservoir. 
Moines Steel 

burgh, 
capacity.’ 


*Mo., Weston—City let contract extend- 
ing pipe line. and building well and con- 
crete reservoir, fo C. P. Breen, Parkville, 
$13,400. Noted Aug. 14. 

*xOkla., Altus—City let contract improv- 
ing waterworks system, to Maney Brothers, 
304 Empire Bldg., Oklahoma. About $62,- 
500. Noted Aug. 28. ‘ 

* Wash., Seattle—Bd. Pub. Wks. let con- 
tract laying 2636 ft. 8 in. and 256 ft. 12 
in. c.i. water mains in 12th Ave. N. E., et 
al, to G. Alfonzo, 6th N. W. and West 88th 
Sts., $12,483. Noted Aug. 21. 


Sewers 


PROPOSED WORK 

W. Va., Parkersburg—City gians to build 
8-in. sanitary sewers in Oak St. from 16th 
to 19th Sts. and Beaver St. from alley south 
of 18th to 19th Sts., ete. Bonds for $300,- 
000 voted for project. L. G. Merril, city 
engr. 

N. C., Greensboro—City plans to_build 
sewer extension. About $25,000. W. B. 
Bandy, Greensboro, engr. 

Fla,, Clearwater—City voted $15,000 
bonds to build sanitary and storm sewers 
in various streets. 


Fla., St. Augustine—City plans election 
soon to vote on $500,000 bonds to install 
sewerage system, extend water service, 
build auditorium and pave streets. 

Mich., Mt. Clemens—J. H. Mathews, 
city elk., soon lets contract laying 24 in. 
vitr. crock rein.-con. sewer with 6 in. con- 
erete shell on outside in Crocker Ave. 
About $25,000. 

Ill., Nokomis—City soon lets contract 
building sanitary sewerage system to in- 
clude 20,000 ft. 8-12 in. pipe. Imhoff tank 
and sludge bed, also 10,000 ft. 8-10 in. pipe, 
ejector and compressor station. About $43,- 
00 and $25,000 respectively. J. J. Wolt- 
mann, city engr 

Mont., Billings—City election Sept. 30, 
to vote on $400,000 bonds to build storm 
sewers in various streets. BEB. M. Snecken- 
berger, city engr. 

Wash., Spokane—City having preliminary 
plans prepared building 5.5 mi. laterals and 
sectional sewers in Sewer Dist. No. 13. 
About $100,000. A. D. Butler, city engr. 

Okla., Garber—City Council soon lets 
contract building lateral sewers in various 


streets, involving 28,864 ft, 8-10-in. vitr. 
clay pipe, 590 cu.yd. excav., 120 cuyd. 


concrete, 59 manholes and 187 flush_tanks. 
Black & Veatch, Interstate Bldg., Kansas 
City, Mo., engrs. 

Okla., Nowata—See “Streets and Roads.” 


Ont., Orillia—City having plans prepared 
by James, Loudon & Hertzberg, engrs., 36 
Toronto St., Toronto, laying 3200 ft. 15-28- 


in. vitr. sewer in Neywash St. About $11,- 
800. 
BIDS DESIRED 
N. J., Phillipsburg—Until Sept. 24, by 


town, building sewage disposal plant. ents 
is 


E. Tilton, town engr.; advertised in 
issue. 
Pa., Baldwin—Until Oct. 1, by Bd. 


Comrs. Baldwin Twp., building 2 mi. sani- 
tary sewers in drainage area No. 1, Fair- 
haven. TT. J. MeGovern, twp. engr. 

Wis., Elkhorn—Until Sept. 24, by A. C. 
Olson, city engr., excavating and laying 
9610 ft. 8 in. sewers, 1240 ft. 4 in. ci. pipe, 
19 manholes and 4 flush tanks in Main 
St. About $30,000. 

Wis., Viroqua—tUntil Sept. 26, by E. J. 
Older, city clk., furnishing and laying 1362 
ft. 10 in. and 1209 ft. 8 in.. vitr. pipe 
sewers, 1863 ft. 6 in. sewer connections, 8 
manholes, ete. also laying 1300 ft. 8 in., 
18 ft. ¢ in. and 1800 ft. 4 in. water pipe, 
etc. 

Minn., Breckenridge—City receiving bids 
building sewers in various streets, involving 
5728 ft. 8-36 in. sanitary sewers and 10,59 
ft. 8-24 in. storm sewers, 42 manholes and 
i; tanks. About $26,000. R. R. Waite, 


Seribner—Until Oct. 3, by City 
Clerk, laying 6 mi. 8-12 tn. vitr. clay p 
sewers in various streets. About $42,000. 
J. A. Bruce, 204 Bee Bidg., Omaha, engr. 
Mont., Billings—Until Oct. 7, by city. 
building 32,000 ft. 8 in. sanitarv sewers in 


Neb. 


City Hall, engr. Noted Sept. 4. 


PRICES AND CONTRACTS AW \RDED 
(xIndicates award of contra: 

*Mass., Dedham—Metropolitan \Vajoyp « 
Sewer Bd., Boston, let contract layin, isch 
ft. 33 x 36 ft. rein.-con. sewer pipe, Welles. 
ley Extension, to J. C. Cavanagh, Med 
way St. Dorchester, $47,675. Work in. 
volves 2500 cu. yd. earth and 400 cy yd 
rock trenching, 20 cu. yd. brick and 90) oy 
yd. concrete. 

*Mass., Longmeadow (Springfield p 
—City let contract laying 36,788 ft. 8-18 in 
vitr. tile drain sewers and 12,773 sy yd. 
macadam in various streets, to Yacovone 
& Tozzoli, 52 Market St., Hartford, Conn 


*&Mass., Needham—Metropolitan W ter & 
Sewer Bd., Boston, let contract laying 3840 
oo ee x 30 ft. ee and 33 x 36 ft. rein 

. Sewer, in Wellesley Extension, to Rey. 
die Stoddard Co., Chelsea, $72,046.’ our 
involves 4000 cu. yd. earth and 500 cy. yd 
rock trenching and 2250 cu. yd. concrete — 

*&Mass., Stoneham (Boston Pp 
Metropolitan Water & Sewer Bd. 
let contract laying 3650 ft. 15+20 in, vitr. 
sewer pipes, in Reading Extension, to 
Rendle Stoddard Co., Chelsea, $26,016 
ar ern ae earth and 10 
cu.yd, rock excav., 30 cu.yd. brick ; 
cu.yd. concrete. E e eid 

*N. Y., New York—H. Bruckner 
Bronx Horo. let contract to "Foumen 
Constr. Co., building storm water drain 
and appurtenances in East 233rd St.. cos! 
zis8-s23, J ook: nt and = appur- 
enances in Eden Terrace, $122,534. N 
Sept. 4. si 


O.)— 
Boston, 


*N. J., Somerville—Town let contract 
building sewer in Main a, t@ A: 
Conyne, Somerville, $29,703. 


*Pa., Pittsburgh—City let contract laying 
100 ft. 9-in. vitr. and 750 ft. 12-in. rein- 
con. sewer pipe in Fallowfield Ave., to F 
and F. Diulus, 40 Boundary St., $2429: 
941 ft. 15 in. rein.-con. sewer pipe in 
Grandview Ave., to Critelli, Ricca & Zapp 


218 13th St., Sharpsburg, $3982; 204 ft 
10-in. rein.-con. and 2130 ft. 8-in. vitr. 
sewer pipe in Richmond St. and 1400 ft 


15-in. rein.-con. sewer pipe in McCandless 
St., to Manella & Lucenti, 6610 Rowan 
Ave., $5326 and $5024 respectively. Noted 
Aug. 28. 

*W. Va., South Charleston—City let con- 
tract installing complete sewerage system 
to MeNichols Co., 924 South Kilbourn Ave 
Chicago, Ill. About $140,000. Noted May 8 


*Fla., Leesburg—City let contract install- 
ing 5 mi. sewers and septic tank, to 
Owens & Harwell, *Tampa, $38,771. Noted 
Aug 28. 

*0., Bexley—L. S. Higgins, clk., let con- 
tract laying 6000 ft. 36-60 in. main sewers 
with branches, running in northerly direc- 
tion, and 3200 ft. 15 in. and 4800 ft. 18 in 
sanitary sewers in same trench with main 
sewers, to Sheets Constr. Co., Columbus, 
$195,000. Noted Sept. 11. 

*0., Lima—A. L. Metheany, dir. pub 
serv., let contract building Collett St. Re- 
lief Sewer, Contr. No. 1, to J. W. Farley, 
118 North LaSalle St., Chicago, $523,000, 
Noted Aug. 7. 


*Mich., Detroit—City let contract fur- 
nishing labor and material (except manhole 
Tings and covers) building 5372 ft. 2 ft. 9 
in. x 4 ft. 3 in. brick sewer in Newport Ave. 
from Waterloo to Forest Aves., to abe 


Mercier, 216 Hammond Bldg., 
Noted Sept. 11. 

*Mich., Detroit—Dickinson Real [state 
Exch., 205 Old Whitney Bldg., rejected 


bids building 12,226 ft. vitr. crock lateral 
sewerage system, Avon Park Subdivision 
About $20,000. Work will be done by 
day labor. Noted Aug. 28. 


*Mich., Royal Oak—Baker Land Co. let 
contract furnishing labor and material 
buildi lateral sewerage system, Bronx 
Subdivision, involving 15,000 ft. 8-12 vir. 
sewer pipe, etc. to Thorp & King, Roya’ 
Oak. oted Aug. 14 

*Minn., Walnut Grove—City let contrac 
building 4465 ft. 80 in., 2977 ft. 8 in and 
1122 ft. 10 in. vitr. sewer tile, including } 
lampholes. 62 manholes and disposal ‘4" 
with septic tank, to O'Neil & Preston. 6! 
6th St. St. Paul, $41,275. Noted Aue °8 
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Sewers | Continued) 


¢Kan., Belle Plaine—City let contract 
puilding sewage disposal plant and 64 
mi, sewers in various streets, to, E. M. 
Eby, Wellington, $38,033. Noted Sept. 4. 

Kan., Stafford—City let contract building 
-o¢9 fi. rein,-con. storm sewers, to Amer- 
man & Snyder, Salina, $23,403. 

*Neb., Newman Grove—City let contract 
building sanitary sewer in various streets, 
involving 22,070 ft, 8-15 in. vitr. pipe, to 
A. A. Dobson, Lincoln. About $29,500. 
Noted July 3 

*Neb., Osceola—City let contract build- 
ing sanitary sewers and disposal plant. 
involving 9800 ft. 8-12 in. vitr. pipe, and 
97 x 60 ft. cameron tank, to H. J. Peter- 
con & Co., Farnam Bldg., Omaha, $61,299. 

xWyo., Lusk—City let contract laying 
6270 ft. 6 and 8 in. sewer pipes, to Gordon 


Constr. Co. 334 Century Bldg., Denver, 
Colo. About $17,000. Noted July 10. 
*Tex., Seguin—Comrs. Guadalupe Co. 


let contract building rein.-con, drainage 
structures on Highway No. 3 from_ here 
to Gonzales Co. line, to J. W. Goodrum. 
Seguin, $16,240. Noted Sept. 11, under 
“Streets and Roads.” 


*xCal., Willows—City let contracts build- 
ing sewers in Dist. No. 2 as follows: dig- 
ging and laying pipe, to J. Heafey, 22 Mesa 
St. Oakland, $16,066; furnishing pipe, to 
H.C. Muddox, $9622; motor and pump, to 
California Hydraulic Eng. Co., 70 Fremont 
St.. San Francisco, $914 ; furnishing cement, 
to D. C. Church, 798 10th St., San Fran- 
cisco, $981. Noted July 31. ; 


xOnt., Walkerville—Essex Border Utili- 
ties Comn , Windsor, let contract building 
brick and concrete sewage pumping station 
here, to R. Westcott & Co., 39 Ouellette 
Ave., Windsor. About $13,000. 


Bridges 


PROPOSED WORK 


Pa., Daguscahonda—B4. Supervs. Ridg- 
way Twp., Elk Co., soon lets contract build- 
ing iron bridge over Elk Creek on present 
stone abutments, 52 ft. span, rein.-con. floor- 
ing. B. H. Rhinesmith, Ridgway, Secy. 


Ga., Chatsworth—Bd. Supervs. Murray 
Co. soon lets contract building 60 ft. span 
bridge, 10 ft. roadway, over Holly Creek, 
on Teasleys Pl., 80 ft. span, 10 ft. roadway, 
over Conasauga River, to be known as 
Alaculsey Bridge, 25 ft. span, 16 ft. road- 
way, on old federal road, three 20 ft. 
spans, 12 ft. roadway, 20 ft. span, 16 ft. 
roadway, over Pole Cat Creek. 50 ft. span, 
12 ft. roadway, over Mill Creek, 50 ft. 
span, 12 ft. roadway, over Holly Creek, 
near Hasslers Mill, 20 ft. span, 12 ft. 
roadway, over Pin Hook Creek, on Fashion 
Rd., 20 ft. span, 16 ft. roadway, over Pin 
Hook Creek, on Cleveland and Spring Place 
Rd., all rein.-con. Alternate bids will be 
received on steel frames, with concrete 
floors and concrete abutments to be built of 
same general dimensions as to length, 
width, height and length of wings and same 
carrying capacity. . M. Campbell, chn. 


Wis., Mukwonago—Wisconsin Highway 
Comn.. Madison, having surveys made for 
Mill Race Bridge, here. rein.-con., two 30 
ft spans, baluster railings and concrete 
ibutments. 

Neb., Henry—V. B. Kirkham, clk. Scotts 
Bluff Co. (Gering), soon lets contract build- 
ing 600 ft. rein.-con. bridge, 16 ft. wide, to 
have twelve 50 ft. arches. Work involves 
1100 cu. yd. rein.-con., 10,000 lin. ft. wooden 
piling and 30,000 cu. yd. earth approach 
and fill. About $70,000. Noted Aug. 14. 


Neb., Minatare—V. B. Kirkham, clk 
Scotts Bluff Co. (Gering), soon lets contract 
building 600 ft. rein.-con. bridge, 16 ft. 
wide, to have twelve 50 ft. arches. Work 
involves 1100 cu. yd. rein.-con., 10.000 lin. 
ft wooden piling and 30,000 cu.yd. earth 
approach and fill. Noted Aug. 14. 


Neb., Morrill—V. B. Kirkham, clk. Scotts 
Pluff_ Co. (Gering), soon lets contract buiid- 
ing 600 ft. rein:-con. bridge, 16 ft. wi to 
hove twelve 50 ft. arches. Work involves 
1199 cu, yd. rein.-con., 10,000 lin. ft. wooden 
piling and 30,000 cu. yd. earth approach 
ind fill About $70,000. Noted Aug. 14. 


_ Neb... Scotts Blunff—V. B. Kirkham, clk 
“co'ts Bluff Co. (Gering), soon lets contract 
iiling 600 ft. rein.-con. bridge, 24 ft. 
vide to have twelve 50 ft. arches. Work 

ves 1820 cu. yd. rein.-con., 13,200 lin. 

oden piling. 41,289 cu. yd. earth ap 
h and fill, 3332 cu. yd. clay and 1003 
ea Ap ne surfacing. About $100,000. 


Mow, Charleston—See “Streets and, 


Wash., Yakima—Comrs. Yakima Co. plan 
to raise and repair Piland Bridge, steel 
span, which recently collapsed in Sunny- 
side Canal. About $10,000. W. C. Marion, 
co. ener. 


Oregon—State Highway Comn.,_ I'v 
land, soon lets contract building bridge ov 
West Side Highway, Yambhill Co., involv- 
ine 309 cuvd. class A concrete in bridge 
60 cu.yd. class A concrete in culvert, 50,000 
Ib. reinforcing steel, 300 lin.ft. concrete 
handrail, 600 lin.ft. wooden piling, cost to 
exceed $10,000; 40 ft. bridge over Crow 
Creek, Lane Co., 118 cu.ft. concrete hand- 
rail and 160 lin.ft. wooden piling, $10,600. 
H. Nunn, Salem,. state highway engr. 

Oregon—State Highway Comn., Portland. 
soon Jets contract building bridge over Sand 
Creek, Douglas Co., involvin 5,000 lb. re- 
inforeing steel, 223 cu.yd. Class “A” con- 
crete and 226 lin.ft. concrete handrail. Cost 
to exceed $10,000. H. Nunn, state highway 
engr 

Ont., 
Roads.” 


Pembroke —See “Streets and 


BIDS DESIRED 


Pennsylvania—Until Oct. 3, by State 
Highway Dept., Harrisburg, building 12 
and 14 ft. span bridges ‘tn Bogss and 
Bethel Twps., Armstrong Co., 12 ft. span 
Summerhill Twp., Crawford Co., 8 and 13 
ft. spans, Oakland and Harmony Twps., 
Susquehanna Co., 10 ft. span, Chanberry 
Twp., Venango Co, 10 ft. span, Lemon 
Twp., Wyoming Co.; also superstructure 
for one 42 ft. clear span through rein.-con. 
girder bridge, Vanderbilt Boro., Fayette 
Co., and for fabrication and erection com- 
plete of superstructure for one through 
plate girder highway bridge, 52 ft. centre 
to centre bearings, 25 ft. 8 in. centre to 
centre web plates, Davidson Twp., Sullivan 
Co. L. S. Sadler, state highway comr. 


Pa., Conshohocken—Until Sept. 22, by 
city, building rein.-con. and steel bridge 
over Schuylkill River. About $175,000. 

H. Davis, 17 Battery Pl, New York 
City, engr. Noted Dec. 19. 

Pa., Ebensburg—See 
Roads.” 

Pa., Ebensburg—Until Sept. 24, by 
Comrs. Cambria Co., building rein.-con. 
girder bridge over Elk Run on road _ lead- 
ing from Morrellville to Southmont, Lower 
Yoder Twp., 35 ft. long, 30 ft. wide. About 
$25,000. Owen & Plummer, Otto Bidg., 
Johnstown, engrs. 

Ga., Trenton—See “Streets and Roads.” 


Ala., Birmingham—Until Sept. 29, by Bd. 
Revenue Jefferson Co., building 100 ft. rein.- 
con. bridge on Birmingham and Warrior 
Rads., State Rd. No. 1. Work involv 326 
cu. yd. class A and 151 cu. yd. class C con- 
crete, 110 cu. yd. stone a we 4 taken 
down and rebuilt, 48,500 Ib. reinforcing 
steel, 940 cu. yd. earth and 20 cu. yd. solid 
excav. Alternate bids will be considered 
on 100 ft. arch span and 100 ft. girder 
bridge of several spans. W. S. Keller, c/o 
State Highway Dept., Montgomery, ener. 

Wis., Kenosha—Until Sept. 26, by Street 
Assessment Com., City Hall, building rein.- 
con. and bascule bridge on Main St. over 
harbor, here, consisting of 4 arch approach 
spans from 40-46 ft.,.2 girder spans, 34 
and 19 ft., 230 linft. approaches and 
Strauss trunnion bascule span, 167 ft 
center to center of trunnions, also for 
dismantling and removing present sub- 
structure and remove present superstructure 
into a substructure to be furnished by cit 
at Middle St. crossing of north branc 
of the harbor on Washington Island; ad- 
vertised in this issue. 

N. B., Fredericton—Until Sept. 24, by P. 
J, Veniot, minister dept. pub. wks., building 
bridge over Little River mouth, Hamfield 
Parish, Queens Co. About $25,000. 


PRICES AND CONTRACTS AWARDED 
(Indicates award of contract) 


*N. Y., Schenectady—E. S. Walsh, supt. 
pub. wks., Capitol, Albany, let contract 
building abutments and approaches on Sche- 
nectady-Scotia bridge, rein.-con., extending 
from junction of State St. and Washington 
Ave. across Barge Canal Terminal channel, 
Van Slyck Island, Barge Canal main - 
nel, Hog Island and the Scotia channel, to 
noint about 300 ft. north of junction of 
Schonowee and Mohawk Aves., Scotia Vil- 
lage, to Walsh Constr. Co., Herald Bldg. 
Syracuse, $198,570. Noted Aug. 21 

*N. Y., Watertown—City let contract 
buildi rein.-con. and steel bri over 
Black River on Court St., to ham 


“Streets and 


Constr. Co.. Niagara Life Bldég., Buffalo, 
$335,815. Noted July 17. ‘ 
*N. Y., Watertown—Bd. Pub. Wks. let 


contract "build! 


Sine ieee 


a 39 ft. wid 
rd 8t, to “walsh 


Constr. Co., Herald Bldg., Syracuse, $53.- 
900. Noted Aug. 21. 

Pa., Sunbury—Comrs. Northumberland 
(‘o. received lowest bid building rein.-con 
girder bridge over Chillisquaque Creek in 
West Chillisquaque Twp., near here, from 
Whittaker & Diehl, Union Trust Bldg 
Harrisburg. About $18,000. Noted Aug. 21 


wAla., Birmingham—Bd. Revenue Jeffer- 
son Co. let contract building 100 ft. span 
rein.-con. bridge over Rock Creek, on Tay- 
lors Ferry Rd.. to A. F. Bearden About 
$19,000 Noted July 24 

*&kMinois—State Highway Comn., Spring- 
field, let contract building Keller Bridge. 
Johnson Twp., Christian Co., to A. Culber 
son. About $17,000 

wxKan., Bonner Springs—Comrs.-Wyan- 
dotte Co. (Kansas City), let contract build- 
ing 100 ft. steel pony truss bridge, 22 ft 
Wide, concrete flooring and abutments, to 


A. Kopler, 700 West 12th St.. Kansas 
City, $10,800. Noted Aug. 28. 
wMont., Great Falls—State Highway 


Comn., Helena, let contracts building 970 
ft. concrete bridge, 42 ft. wide, on Ist Ave 
and 1200 ft. concrete bridge, 44 ft. wide. 
on 10th St., both over Missouri River, to 
Porter Bros. Bway and Hardesty Rd, 
Seattle, Wash. About $242,000 and $232.- 
000 respectively; 3% deduction on both 
bridges. Noted Aug. 7 


* Washington — State Highway Bd., 
Olympia, let contracts building 300 ft. steel 
bridge approaches over Quinault River, 
Grays Harbor Co., involving 200 cu.yd 
concrete, 258,599 lbs. structural steel and 
7400 Ibs. reinforcing steel. to R. KE. Meith, 


Portland, $44,181; 75 ft. rein.-con. arch 
bridge over Samish River. near Allen, 
Skagit Co., involving 580 cu.vd. concrete 


3700 lin.ft. wooden piling, 14.000 Ib. steel 
reinforcing bars and 600 cu yd. earth ap- 
proach and fill for abutments and footings. 
to Norris Bros., Burlington, $15,980 


*Wash., Olympia—Comrs. Thurston Co 
let contract building concrete bridge with 
wooden approaches, on West Side, to Union 
Bridge Co., Olympia, $132,000 


*Wash., Underwood — State Highway 
Comn., Olympia, let contract building 190 
ft. steel bridge with approaches over White 
Salmon River, here, Skamania and Klicki- 
tat Counties, to Illinois Steel Bridge Co., 
Hutton Bidg., Spokane. Work involves 445 
cu.yd. concrete, 4500 Ibs. reinforcing bars 
and 1300 lin.ft. wood piling. Cost $35,960 
Noted Aug. 14. 


*Ore., Astoria—Port of Astoria Comn 
let contract building 1100 ft. timber trestle 
and extending belt line railway to Astoria 
*aper Co. plant, to J. A. McEachern Co., 
foot of Kellogg St., Portland. About 
$18,000. 

Cal., Hanford—Bd. Supervs. King Co. re- 
ceived bids building rein-con. bridge over 
Kings River, south of Kin«sburg, from 
Cotton & McCauley, 55 Jessie St. San Fran- 


cisco, $31,512; rederickson & Shannon, 

Cary Bldg., Fresno, $31,730; A. Johnson, 

Kingsburg, $33,621. Noted Aug. 7. 
*Cal,, Modesto—Bd. Supervs. Modesto 


Co, let contract building 1400 ft. concrete 
girder bridge over Merced River, having 
31 spans with rein.-con. pile foundation, 
to E. Green, Modesto, $112,600. 


*Cal., Redwood City—City let contract 
‘uilding 3 bridges over Redwood Creek, on 
Maple Ave., Bway. Ave. and on Webster 
St., to C. J. Lindgren, Burlingame, $26,547 


*Cal., Woodland—Conaway Ranch let 
contract building one 84 ft. and one 400 ft 
timber bridge on ranch, to M. P. Holmes, 
Capitol Natl Bank Bldg. Sacramento, 


$24,800. 
Structural Steel 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
Pa., Phila.—See “Miscellaneous.” 
*% Mich., Ypsilanti—See “Miscellaneous.” 


Reinforced Concrete 


PROPOSED WORK 


Ga., Chatsworth—See “Bridges.” 
BIDS DESIRED 

Peunsylvania—See “Bridges.” 

Pa., Conshohocken—See “Bridges.” 

Pa., Ebensburg—See “Bridges.” 

Ala., Birmingham—See “Bridges.” 

Ont., Bobcaygeon—See “Miscellaneous.” 
PRICES AND CONTRACTS AWARDED 
(xIndiactes award of contract) 
*Ala., Birmingham—See “Bridee<" 
*Ont., Port Arthur—See “Industrial 

Works.” 
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0., Springfield—City plans to grade 1800 Mo., Charleston—Mississippi C, 
Streets and Roads ft. Garfield Ave., Ist, 2nd, 3rd and 4th Sts. bids about Oct. 1, grading, drainin a 
PROPOSED WORK 3 a Jarbee Wek roe eno grading. ae ee averns on 15.3 mi. r oa 
. ut 000. 7. E. Lucas, city engr. Charleston to Birds Point, 16 ft. Se 
R. L, Woonsocket—City appropriated shoulders, involving 142,666 ouya. 


$16,800 to pave and curb North Main St. 
from Winter St. to city line; $49,400 to pave 
Social St. from George St. to city line; 
$67,000 to pave Cumberland St. from Cass 
Ave. to Cumberland Hill Rd.; also $49.000 
to pave with granite blocks South St. from 
South Main St. to top of hill and from top 
of hill to Center St. with macadam. 

New dJersey—State Highway Comn., 
Broad St. Bank Bldg., Trenton, rejected 
bids received Sept. 10, repairing State High- 
way Route No. 1, from Trenton to New 
Brunswick and Elizabeth and State High- 
way Route No. 4, from Rahway to Betsey 
Ross Farm,'near Middleton, 18 ft. wide. 
A. L. Clover, ch. clk. Noted Aug. 28. 


W.. Va., Elkins—Randolph Co. plans to 
pave and build 50 ft. bridge and drainage 
structures on 5.75 mi. Staunton-Parkers- 
burg Pike Rd., 16 ft. wide, involving 17,000 
cu.yd. excav. and 63,955 sq.yd. 9 in. bitu- 


minous macadam_ (using local _ stone). 
About $103,700. F. A. Parsons, Elkins, 
engr. 


W. Va., Grantsville—Calhoun Uo. havin 
plans prepared grading and draining 4. 


mi. Arnoldsburg-Spencer Pike Rd., 24 ft. 
wide, involving 27,500 cu.yd. excav. and 
500 cu.yd. concrete. About $39,050. KE. 


Starcher, Grantsvill, engr. Noted Sept. 11. 

W. Va., Moundsville—Marshall Co. plans 
to pave and drain’ .48 mi. Narrow Rd., 16 
ft. wide, involving 2000 cu.yd. excav., 3535 
sq.yd. brick and 850 cu.yd. concrete base. 
About $32,700. R. C. Yoho, Moundsville, 
engr. 

W. Va., St. Mary—City soon lets con- 
tract paving Clay St., involving 3960 sq.ft. 
1 course -concreté, 25,000 sq.ft. brick, 800 
lin.ft. concrete curb and one 6 x 8 ft. cul- 
vert containing 60 yd. concrete. L. V. Car- 
penter, highway engr. 

W. Va., Wellsburg—Brooke Co. plans to 
pave and drain 1 mi. River Rd., involving 
6000 cu.yd. excav., 6200 sq.yd. concrete and 
3188 sq.yd. bituminous macadam. About 
$28,800. G. W. Stenrod, Wellsburg, engr. 


Nofth Carolina—State Highway Comn., 
Raleigh, rejected bids received Aug. 28, 
hard surfacing 8 mi. roads, Graham Twp., 
Alamance Co. About $200,000. W. : 
Fallis, c/o State Highway Dept., Raleigh, 
engr. Noted Aug. 21. 

N. C., Burgaw—Pender Co. soon lets con- 
tract building 25 mi. gravel roads, Cas- 
well Twp. Cost between $75,000 and $100,- 
000. W. K. Allen, Odd Fellows’ Bidg., Wil- 
mington, engr. 

N. C., Burgaw—Comrs. Pender Co. plan 
to build gravel roads. About $400,000. W. 


S. Fallis, care of State Highway Dept. 
Raleigh, engr. 
N. C., Burnsville—Comrs. Yancey Co. 


plan to surface 27 mi. Marion-Micaville Rd. 
About $10,000. Engr. not selected. 


N. ©., Elizabethtown—Comrs. Bladen Co. 
plan ‘to gravel roads. About $500,000. 
Address S. P. McNair, Tar Heel, 
highway comn. 


ae = 2. 

Fla., Clearwater—City voted $30,000 

bonds as its share toward paving various 
streets. Total cost, $90,000. 


Fla., Daytona—City voted $450,000 bonds 
to pave various streets. 


Fia., Ft. Pierce—Comrs. St. Lucie Co. 
voted $20,000 bonds to build road from 
here to White City and $34,000 bonds for 
Okeechobee Rd. to Ten Mile Creek. 


Fla., St. Augustine—See “Sewers.” 


Louisiana—State Highway Dept., New 
Orleans, soon lets contract gravel surfac- 
ing and draining 19.8 mi. Alexandria-Ober- 
lin Highway, and 14.5 mi. Alexandria-Mel- 
ville Highway, Rapides Parish. Former 
bids rejected. Noted Sept. 4. 


La., Arcadia—Bienville Parish voted 
$1,000,000 bonds to build roads. 


0., Bellaire—City election Nov. 4, to vote 
on $150,000 bonds to pave various streets, 
vitr. brick. H. Althar, city engr. 


0., Columbus—City Council plans to 
grade, drain, curb, lay water mains and 
ave Ebner St., from Whittier to Siebert 
ts.. West Broad St. from Hague Ave. to 
west corporation line, and 11th Ave. from 
Cleveland to St. Clair Aves., also alley west 
of 17th St. from Bryden Rd. to Main St. 
alley west of Kellogg Ave. from Grove St. 
to second alley north, second alley north of 
Grove St. from Cleveland to Kellogg Aves., 
and alley north of Grove St. from alley 
west of and to (Cellogg Ave. asphalt or 
brick. H. A. Maetzel, city engr. 


chn. co. 


Michigan—State Highway Comn., Lan- 
sing, soon lets contract grading, shaping, 
draining and surfacing 2 mi. State Trunk 
Line Rd. No. 24-8, Sects. A and B and 
9.996 mi. No. 14-4, both 16 ft. wide, gravel, 
Isabella Co. ; 1.716 mi. No. 10-9, Sect. B, 16 
ft. wide, gravel, Alpena Co.; 0.994 mi. No. 
33-1 and 1.006 mi. No. 32-2. 16 ft. wide, 
gravel, Oscoda Co.; 1.764 mi. No. 47-6, 16 
ft. wide, gravel, Saginaw Co.: 2.343 mi. No, 
13-1 and 3.072 mi. No. 17-3, 16 ft. wide, 


concrete, Kalamazoo Co.; 2.538 mi. No. 
46-1, 16 ft. wide, gravel, Montcalm Co. ; 
3.759 mi. (shaping and draining only), No. 


17-2, Sect. B, Jackson Co.; 0.979 mi. No. 
11-15, 16 ft. wide, gravel, Grand Traverse 
Co.; 7.45 mi. No. 22-2, 16 ft. wide, gravel, 
Leelenau Co.; 2.536 mi. No. 16-1, 16 ft. 
wide, gravel, Lake Co.; 1.254 mi. No. 49-1, 
16 ft. wide, gravel, Ingham Co.; 3.407 mi. 
(shaping and draining only) No. 13-11, 
Sect. B. Charlevoix Co.; 5.085 mi. Assess- 
ment Dist. Rd. No. 168, 12 ft. wide, Class 
“B” gravel, Midland Co.; 6.631 mi. No. 
237, 12 ft. wide, Class “C’” stone bottom, 
gravel top, Kalamazoo and St. Joseph 
Counties; 4.465 mi. road, 16 ft. wide, 
gravel, Sanilac Co. F. F. Rogers, comr. 


Michigan—State Highway Comn., Lan- 
sing, soon lets contract shaping, grading 
and surfacing 5.848 mi. State Trunk Line 
Rd. No. 43-3, 16 ft. wide, involving 54,889 
sq.yd. waterbound macadam; 65.025 mi. 
State Trunk Line Rd. No. 67-1, 16 ft. wide, 
47,168 sq.yd. waterbound macadam and 
13,468 cu.yd. earth excav., both Alger Co. 
F. F. Rogers, com. 


Mich., Detroit—City soon receives bids 

ading, paving with asphaltic concrete on 

in. concrete base and curbing with Medina 
stone, 1800 ft. Garland Ave. from Shoe- 
maker to Harper Aves., 26 ft. wide, cost 
$26,750; 2300 ft. Marquette Dr. from Mar- 
quette Park to Jefferson Ave., 24 ft. wide, 
$30,720. C. W. Hubbell, city engr. 


Ill., Chicago—Sanitary Dist. soon lets 
contract paving 8 mi. highway along North 
Shore Channel of district from Lawrence 
Ave., here to Sheridan Rd., Wilmette, 30 
ft. wide, involving 170,000 sq.yd. 1 course 
concrete pavement, 2200 cu.yd. class A 
concrete, 160,000 cu.yd. excav. and filling, 
20,000 ft. concrete curbing, 170,000 sq.yd. 
wire mesh reinforcing, 300 ton steel bar 
reinforcement, 32,000 sq.yd. broken stone 
shoulders, 12,800 ft. 12-18 in. vitr. pipe 
drains, 7 stone chimneys, 1800 ft. 12 in. 
“— tile drains, 27,500 ft. guard fence 
and 73 catchbasins. G. L. Wisner, ch. engr. 


Wis., De Pere—City having plans pre- 
pared for 32,000 sq.yd. pavement and 20,- 
000 lin.ft. curb and gutter. H. R. Albert, 
city engr. 


Wis., Kiel—City plans to grade and pave 
2.1 mi. Fremont St., between list St. and 
city limits, 18 ft. wide, involving 12,000 
sq.yd. asphalt or concrete pavement and 
concrete curb and gutter. About $25,000. 
F. Muth, city engr. 


Minn., East Grand Fork—City, plans to 
build asphalt or concrete roads in Dist. No. 
1. About $250,000. <A. Briggs, clk. 


Kan., Bonner Springs—City soon lets 
contract repairing 6700 sq.yd. and oiling 
41,000 sq.yd. macadam pavement, con- 
structing 1700 sq.yd. concrete pavement, 
600 cu.yd. grading and 1400 cu.yd. curb- 
ing. Shockley Eng. Co., 740 Reserve Bank 
Bldg., Kansas City, Mo., engrs. 


Kan., Kansas City—Comrs. Wyandotte 
Co. rejected bids received Aug. 30, grading, 
paving and building culverts 7 mi. road, 
16 ft. wide, concrete. O. K. Williamson, 
Kansas City, engr. Noted Aug. 28. 


Kan., Winfield—-City plans to pave 18 
blocks Bway, Ann and East 6th Sts., as- 
phaltic concrete, concrete curbing and gut- 
tering. Engr. not selected. 


N. D., Minot—City plans to pave 3? mi. 
various streets, 30 ft. wide. About $20,000. 
E. J. Thomas, city engr. 


Mont., Deer Lodge—Powell Co. vo‘ed 
$100,000 bonds to build roads. L. Wil- 
liams, Deer Lodge, engr. Noted Jan. 26. 


Mont., Great Falls—Cascade Co. voted 
$500,000 bonds to build Park-Park High- 
way and other roads. Noted June 26. 


Mont., Hamilton—Ravalli Co. _voted 
$100,000 bonds to build ‘roads.. L. Pertli, 
Hamilton, engr. Noted June 26. 


Mont., Virginia City—Madison Co. voted 
$150,000 — to build roads. C. O. 
Adams, Virginia City, engr. Noted July 10. 


concrete on concrete base, 8 in. cer: 5 a). 
6 in. sides. Plans also include on > 
and one 60 ft. steel span bridges 
abutments, etc. About $475,000 
June 12. 

Mo., St. Louis—See “Industrial \ 
Mo., St. Louis—Bd. Pub. Serv 
ceives bids resurfacing 2000 ft. « 
Ave. from Park to Choteau Ave; 
wide, involving 7333 sq. yd. vitr. br 





Ks 


n re. 
pton 
5 ft 


also 


5250 ft. Page Blvd. from Vandeven tur 4, 
Taylor Aves., 40 ft. wide, 22,150 “yd. 
asphalt, cost $62,150. C. M. Talbert. en, 


engr 

Tex., Ft. Worth—Tarrant Co. sacar 
srade, pave and build culverts on 5s m 

t. Worth and Dallas Rds., 20 ft. wide. eon. 
crete. About $245,982. eee 

Tex., Lufkin—City plans to issue $75,009) 
bonds to improve various streets. 

Oklahoma—State Highway Dept., Okja. 
homa, soon lets contract building 15 m 
road from Bortlesville south, 18 ft, wide 
Federal Aid Project No. 15. 7 

Okla., Ada—City having plans prepared 
by Johnson & Benham, eners., Firestone 
Bldg., Kansas City, Mo., paving and gut- 
tering 65 blocks Main St. About $350,009, 

Okla., Collinsville—City having plans 
prepared by Johnson & Benham, eners 
Firestone Bldg., Kansas City, Mo., paving 
25 blocks, 25 ft. wide, brick or concrete. 
About $125,000. 

Okla., Nowata—City soon lets contract 
paving various streets involving 63.000 sq 
yd. brick, 41,580 cu.yd. excav., 41,950 com- 
bined curbing and guttering, 2380 ft. curb- 


ing, 840 ft. double guttering, 5000 ft. 10-24 
in. storm sewers, 17 manholes and 51 catch 
basins. Archer & Stevens, New England 


Bldg., Kansas City, Mo., engrs. 

Colo., Denver—City soon lets contract 
paving 7 blocks Acoma Dist. No. 1, as- 
phaltic concrete, cost $43,431; 9760 sq.yd 
concrete paving, Alley Paving Dist. No 


51, $20,831; 11,770 sqyd. Alley Paving 
Dist. No. 50, $23,720. J. B. Hunter, city 
engr. Noted July 10. 


Idaho, Lewiston—City plans to grade and 
pave new district, in eastern part of city 
About $52,000. 


Ariz., Mesa—City soon 
as 10 mi. cement walks. 


Wash., Everett—City Comrs. rejected 
bids paving Baker Ave. from 23rd to 24th 
Sts.. corcrete, cost $11,205; also grading 
and building cement sidewalks on Virginia 
Ave. from Hewitt Ave. to 25th St., $13.- 
506. Noted Sept. 11. 


Wash., Port Orchard—City having esti- 
mates, plans and_ specifications prepared 
paving Bay St. from Harrison to Port Sts 
Cost to exceed $10,000. W. A. McLeod, 
elk. 


Wash., Tacoma—Comrs. Pierce Co. plan 
to pave 2 mi. Kapowsin Highway No. 23, 
concrete. About $40,000. E. A. White, 
co. engr. 


Wash., Washtucna—City plans to build 
21,864 sq.ft. concrete sidewalks and 284 
lin.ft. concrete curbs in Local Impvt. Dist 
No. 1. Cost to exceed $10,000. A. J 
Johnson, clk. 


Wash., Yakima—Naches, Nob Hill, Cow- 
iche and Tieton Rd. Dists. having prelim- 
inary plans prepared paving 7 mi. Har- 
wood-Summitview Rd., concrete, also grav- 
eling 13 mi. roads leading from Harwood 
to Cowiche, Tieton and Naches Dists 
About $140,000. W. C. Marion, co. engr 
Noted Aug. 21. 


Oregon—State Highway Comn., Salem. 
plans to grade and gravel 14 mi. road be- 
tween Remote and Camas Valley, Coos Co. 
About $75,000. H. Nunn, state highwa) 
engr. 


Ore.. Forest City—City Council passed 
ordinance to drain, curb and pave Main 
St.; also 4th Ave. from 3rd to A Sts. Cos! 
to exceed $10,000. W. P. Dyke, city recdr 


Cal., Marysville—G. W. Richards. city 
clk., receives bids about Nov. 1, improving 
5th, 6th and D Sts. Work includes sra 
ing. 3 in. bituminous macadam pavement 
with 2 in. bitulithic surface, concrete curbs 
and gutters, 2 catchbasins, etc. 

Cal., San Diego—City Council rec - 
bids in November improving Granada st 
involving 143,312 sq.ft. 5 in. concret« pay. 
ing with oil and screenings top, 14,550 sq . 
cement sidewalks, 2816 lin.ft. cement cur, 
etc. F. Rhodes, city engr. 


receives bids 
About $25,- 
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Streets and Roads (Continued) 


Ont.. Pembroke—City plans to pave 
Sussex St. from McKay to Commercial Sts., 
McAlister St. from MeKay to Commer- 
‘jal Sts. Pembroke St. from Commercial 
io Arnold Sts, and from K Hunts St. to 
Moffat's Crossing, Isabella St. from Maiden 
Lane to Doran St., 24 ft. wide, widening 
Lake St. and building concrete bridge over 
Muskrat River. Work involves 28,000 sq. 
vd. asphalt on concrete base and 16,000 
jinft. concrete curbing, About $150,000. 
Ww. J. Moore, Pembroke, engr. 

Ont., York—Town having plans prepared 
bv F. Barber, engr., 40 Jarvis St., Toronto, 
for 15,850 ft. concrete sidewalks, 4 to 6 
ft. wide. About $35,000. 

Sask., Langham — Municipal Council 
nassed by-law to expend $20,000 to im- 
prove roads and granolithic sidewalks. 


Sask., :foosomin—Municipal Council soon 
receives bids building granolithic side- 
walks; $28,000 has been appropriated for 
project. G. Polse, clk 

BIDS DESIRED 


Massachusetts—Until Sept. 23, by State 
Highway Comn., Boston, building 5300 ft. 
road, 18 ft. wide, Wareham Twp., involv- 
ing 10,000 sq.yd. asphalt macadam. A. W. 
Dean, state highway engr. 

N. ¥., Brooklyn—Until Sept. 24, by E. 
Riegelmann, boro. pres., regulating and re- 
paving with permanent asphalt on 6 in. 
concrete foundation, roadway of High St. 
from Washington to Jay Sts., 4th Ave. 
from Bay Ridge to 5th Aves., with perma- 
nent Grade 1 old granite blocks on con- 
crete foundation, Liberty St. from High to 


Fulton Sts. 

N. ¥.. New York—Until Sept. 22, by F. 
L. Dowling, pres. Manhattan Boro., re- 
pairing asphalt pavements in railroad area, 
when and where directed by chief engi- 
neer, Bureau of Eng. 

N. ¥., 8. L, St. George—Until Sept. 25, 
by C. D. Van Name, pres. Richmond Boro., 
regulating and repaving with bituminous 
concrete pavement and vitr. brick gutters 
on concrete foundation, roadway of North 
Burgher Ave. from Castleton Ave. to point 
450 ft. south, with bituminous concrete 
pavement on concrete foundation, Sharpe 
Ave, from Richmond Terrace to Staten 
Island Rapid Transit R.R. 


Pa., Ebensburg—Until Sept. 24, by 
Supervs. Summerhill Twp., ¢/o Comrs. 
Cambria Co., rebuilding 1.87 mi, road from 
Beaverdale to Wilmore, Summerhill. Twp., 
also building concrete bridge over Laurel 
Run. About $100.000. Owen & Plummer, 
Otto Bldg., Johnstown, engr. Noted Aug. 
21. 


W. Va., Fayetteville—Until Oct. 6, by R. 
J. Stegall, clk. Fayette Co., paving 7 mi. 
highway, known as Beckman-Kanawha 
Falls Rd., 9 ft. wide, and building two 60 
ft, one 24 ft. and one 18 ft. span bridges. 
Alternate bids will be received on asphaltic 
concrete, cement concrete, penetration mac- 
adam and other improved types of paving; 
advertised in this issue. 


North Carolina—Until Sept. 28, by State 
Highway Comn., care of Division office, 
Greensboro, grading and gravel surfacing 
8.2 mi. road, Person Co., cost $30,000; hard 
surfacing 4.6 mi. road, Guilford Co., $50,000. 
W. B. Fallis, Raleigh, state highway engr. 


N. C., Concord—Until Sept. 25, by city, 
paving McGill, Church, Crowell, Marsh and 
Franklin Sts., involving 19,000 sq. yd. con- 
crete. About $50,000. R. J. Long, city engr. 

Ga., Trenton—Until Oct. 2, by Comrs. 
Roads and Revenues, Dade Co., building 
9.8 mi... Federal Aid road, located 3 mi. 
south of here and Alabama _ state_ line 
known as Chattanooga-Birmingham High- 
way, involving 12 acres clearing and grub- 
bing, 44,000 cu.yd. excav., 1050 cu.yd. con- 
crete in headwalls, bridges, etc., 18,300 Ib. 
Steel reinforcing, in bridges, etc., 1400 lin.ft. 
vitr. clay pipe culverts, 25,500 cu.yd. sand 
clay surraeenn 2.4 mi, Federal aid road } 
m!. south of Wildwood and Tennessee state 
line, on Chattanooga-Birmingham High- 
way, involving 1 acre clearing and grub- 
bing, 26,000 cu.yd. common and 6000 cu.yd. 
rock exeav., 120 cu.yd. concrete in head- 
wells, bridges, ete., 1050 Ib. steel reinforc- 
ne. in bridges, etc., 6250 cu.yd. sand clay 
surfacing and 450 lin.ft. vitr. clay pipe 

ulverts, I H. Wheeler, chn. Noted Sept. 4. 


__ Mla, Montgomery—Until Sept. 30, by G. 
\ Barnett, city treas., paving 9150 sq.yd. 
ich St. from Hull Jackson he 


to 
‘k, asphalt, bitulfthic, mineral rubber, 
d block, concrete, vibrolithic concrete 
asphaltic concrete; advertised in this 


_ Louisiana—Until Sept. 25, by. State 
shway Dept., Maison Blanche Annex, 
v Orleans, ditching and surfacing 11.3 


mi. Melville-Palmetto Highway, St. Landry 
Parish, 20 ft. wide, gravel. D. Buie,estate 
highway engr. 

Mich,, Mt. Clemens—Until Sept. 25, by 
J. H. Mathews, city clk., grading, curbing 
and paving Grand Ave. and Leander St. 
from: Washington St. to Cass Ave., brick, 
asphalt or concrete. About $40,000. 


Il, Chieago—Until Sept 22, by Bd. Local 
Impvts. paving Ave. G from East 106th to 
East 108th Sts., involving 2580 ft. concrete 
curbing, 5000 cu.yd. filling, 4870 sq.yd. pav- 
ing with 8 in. blast furnace slag or lime- 
stone on 23 in. granite or traprock, 9 catch- 
basins, cost $21,000. 

South Park Ave. from East 77th to East 
9ist., 19,640 ft. concrete curbing, 21.000 
“cu.yd. exeav., 41,400 sq.yd. paving with 8& 
in. blast furnace or slag or limestone on 23 
in. granite or traprock, 21. catchbasins, 
$137,500. 

North California Ave. from Devon 
to Albion Aves., 2470 ft. concrete curbing, 
2800 cu.yd. grading, 5800 sq.yd. paving with 
asphalt on 6 in. concrete, 8 catchbasins, 
$24,000. 

Higgins Ave from Edmunds St. to Aus- 
tin Ave., 6340 ft. concrete curbing, 9006 
cu.yd. grading, 11,600 sq.yd. paving with 
asphalt on 6 in. concrete, 13 catchbasins, 
$56,000. 

East 106th St. from Ave. H to Indian- 
apolis Ave., 4710 ft. sandstone curbing, 15,- 
500 cu.yd. filling, 7540 sq.yd. paving with 
8 in. blast furnace slag or limestone on 23 
in. granite or traprock, 16 catchbasins, 
$30,000. 

West 37th Pl. from Kedzie Ave. to point 
299 ft. west, 640 ft. concrete curbing, 450 
cu.yd, grading, 980 sq.yd. asphalt paving 
on 6 in. concrete, $4500. 

Altgelt St. from Long to Central Aves., 
Lotus Ave from Fullerton to Wrightwood 
Aves., Linder Ave. from Fullerton to 
Wrightwood Aves., Luna Ave. from Fuller- 
ton to Wrightwood Aves., 10,550 ft. concrete 
curbing, 5000 cu.yd. grading, 14,450 sq.yd. 
paving with asphalt on 6 in. concrete, 12 
catchbasins, $58,500. 

Alley between East 63d and East 64th 
Sts., Langley and Champlain Aves., 410 eu. 
yd. grading, 1260 sq.yd paving with 7 in. 
concrete, $4300. 

Alley between West 65th Pl., West 66th 
St., Stewart and Normal Aves., 196 cu.yd. 
grading, 1220 sq.yd. paving with 7 in. con- 
crete surfaced with asphalt, $3990. C. D. 
Hill, ch. engr. 


Minn,, Brainerd—Until Oct. 11, by Comrs. 
Crow Wing Co., improving 3.5 mi. State Rd. 
No. 6, 24 ft. wide, involving 20 acres clear- 
ing and grubbing, 43,600 cu. yd. grading, 
20,000 cu. yd. overhaul, ete. About $19,000. 
Cc. L. Motl, Brainerd, engr. 

Minn,, Duluth—Until Sept. 25, by J. A. 
Farrell, city comr., paving 2500 ft. 22nd 
Ave. W., from Superior to 7th Sts., 20-34 
ft. wide, involving 3700 sq.yd. vitr. brick 
4190 sq.yd. concrete, 400 cu.yd. earth an 
820 cu.yd. rock excav. About $50,000. E. 
K. Cae, city engr. 

Minn., Montevideo—Until Oct. 7, by 
Comrs, Chippewa Co., improving 5 mi. Fed- 
eral Aid Project No. 88, State Rd. No. 1, 
24 ft. wide, involving 40,931 cu. yd. grading, 
89,783 cu. vd. overhaul, 6000 cu. yd. gravel- 
ing, etc. About $30,000. F. P. Nelson, 
Montevideo, engr. 

Kan., Ft. Scott—Until Oct. 6, by Comrs. 
Bourbon Co., macadamizing 43.207 ft. Jef- 
ferson Highway, 16 ft. wide. About 125,000. 
B. Boyle, engr. 

Kan., lola—Until Sept. 29, by Comrs. 
Allen Co., building 17,110 ft. Sect. A and 
B, Project No. 21, macadam base with 
gravel top. also one 27 ft. span arch bridge, 
20 ft. roadway, involving 17 7 con- 
crete and 130 lin.ft. piling. About $125,000. 

Kan., Lawrence—Until Sent. 27. by 
Comrs. Douglas Co., paving with concrete 
39,307 ft. Sects. E and F, Federal Aid 
Project No. 7, 18 ft. wide, also building 
bridges and walls. L. Dufee, engr. 


Neb., LincoIn—Until Sept. 29, by W. L. 
Minor,’ clk., Lancaster Co., paving 5} mi. 
Park Blvd., Asylum-Penitentiary Rd. and 
14th St., involving 48,300 sqyd. vertical 
fibre, 18,600 sq.yd. asphaltic concrete or 
66,900 sq.yd. concrete on 5 in. concrete 
base, 55,300 lin.ft. concrete rbing, 520 
lin.ft. guttering and curbing, 270,000 cu yd. 
earth excav., 270 ft. 18 in. and 850 ft. 24 
in. pipe, etc. About $290,000. A. H. Ed- 
gren co, engr. 
tein ateterintiee ~~ aie ay city 

+,» pavin, rlingten an ~ 2 
ft. wide. §work involves 4700 yd. 6 in. 
concrete, 4200 lin.ft. curbing; 1000 yd. 
excav. and park guttering. A it $17,500. 
H. A. Nelson Eng. Co., 424 Bee. Bidg., 
Omaha, engrs. Noted Aug. 28. 

Mo., Ridgeway—Until Oct. 6, by city, 
improving various streets, involving 26706 
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sq.yd. concrete paving and 2500 cu.yd. con 
crete curbing and guttering. C. A. Stone 
Ridgeway, engr 

California—Until Sept 22 by State 
Highway Comn., 515 Forum Bldg., Sacra 
mento, paving 4.7 mi. road between Hous 
ten School and northerly boundary, San 
Joaquin Co., involving 20,000 cu.yd. excay 
4065 cu.yd. Class “A” Portland cement 
concrete pavement, 150 cu.yd. Class “A’' 
Portland cement concrete for culverts and 
monuments, etc.; 8.6 mi. road between 2 
mi. north Acton and Palmdale, Los An- 
geles Co., 44,700 cu.yd. excav., 11,700 cu.yd 
Class “A” Portland cement concrete pave- 
ment, 260 cu.yd. Class “A” Portland ce- 
ment concrete for culverts and monuments 
etc., 1.3 mi. road between Russel Ranch 
and former easterly boundary, 1600 cu.yd 
Portland cement concrete pavement; 5.2 
mi. road between southerly boundary and 
Conejo Grade, 1500 cu.yd. excav. anda 
7000 cu.yd. Portland cement concrete, Ven 
tura Co. A. B. Fletcher, state highway) 
engr 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 





Maine—State Highway Comn., Augusta 
received only bid paving .21 mi. bituminous 
macadam road, Brunswick Twp. from 
Small & Ingalls, Bar Harbor, $9246. Noted 
Aug. 21. 

*Maine—State Highway Comn.,. Augus 
ta, let contract to A. D. Bridges Sons, Inc 
Hazardville, grading. draining and surfac 
ing 9.35 mi. Riverside Drive, 16 ft. wide 
Vassalboro Twp., involving 80,890 sqyd 
bituminous macadam, 23,593 cu.yd. earth 
and 570 cu.yd. rock excav., $253,273. Noted 
Aug. 

* Massachusetts—Stute Highway Comn 
Boston, let contract building 9900 ft. road 
22 ft. wide, Norwell Twp., to W. F. Loud 
& Sons, Quincy, $21,093 Work involves 
8250 gal. bituminous macadam surfacing 
3750 ton broken stone and 9900 cu.yd. earth 
excav. Noted Sept. 4. 


*Mass., Boston—City let contract paving 
Conant, Parker Sts., et al, 40 ft. wide, in 
volving 3600 sq.yd. asphalt on scarified 
macadam surface, to Bermudez Co., 246 
lst St., $24,445; Harvard St. (Dorchester). 
40 ft. wide, 2490 sq.yd. asphalt on 4 in 
concrete base and 1280 cu.yd. earth excay., 
to Rowe Constr. Co., Brighton, $19,683. 


New York—State Highway Comn., Capi- 
tol, Albany, received bids Sept. 9, tipiov 
ing roads in following counties: (a) Chau- 
tauqua Co., 4.29 mi. Fredonia-Silver Creek, 
Part 2, Rd. No. 8003; completing roads 
in following counties: 

(b) Chautauqua Co., 4.94 mi. Silver 
Creek-Forestville, Rd. No. 1469, 

(c1) Columbia Co., 7.14 mi. Hollowville- 
Craryville, Rd. No. 763, (¢c2) 7.77 mi 
Claverack-Chatham, Part 2, Rd. No. 1332: 

(d) Chenango and Madison Counties. 
6.18 mi. Earlville-Hamilton, Rd. No. 5585, 

(el) Delaware Co., 5.84 mi. Colchester 
Delancey, Rd. No, 1272, (e2) 3.39 mi: 
Franklin-Unadilla, Part 1, Rd. No. 1440. 
(e3) 4.31 mi. Delancey-Delhi, Rd. Na 
1441-A. 

(f1) Erie Co., 9.14 mi. Collins Center 
Springfield, Rd. No, 1333, (f2) 3.18 mi 
Transit. part 4. Rd. No. 1334—A-1. (f3) 
58° mi. Transit, Part 4, Rd. No. 1334— 

1. 

(f4) 1.06 mi. Marilla-Marilla Sta. Rd 
No. 1491-A, (f5) 3.02 mi. Transit-Wol- 
cottsburg, Rd. No. 1493, 

(gl) Fulton Co. 5.13 mi. Ephratahn- 
Kecks Center, Part 2, Rd. No. 620, (g2) 
2.9 mi. St. Johnsville-Oppenhemin, Part 
2, Rd. No. 621, 

(h) Hamilton Co., 1.97 mi. Eagle Bay- 
Sixth Lake, Rd. No. 1098-A, 

(i) Madison Co., 4.89 mi. DeRuyter-New 
Woodstock, Rd. No. 5586-A, 

(j) Ontario Co.. 8.63 mi. Canandaigua 
Orleans, Rd. No. 12738, 

(k) Orange Co., 1.17 mi. Cornwall-West 
Point, Part 3, Rd. No. 5573, 

(1) Otsego Co., 12.66 mi. Morris-One 
onta, Rd. No. 1302, 

(m) Tioga Co., 5.5 mi. Richford-Hart- 
ford Mills, Rd. No. 1452, 

(n1) Tompkins Co., 3.38 mi. Brookton- 
Speedsville, Part 1 and_ Slatersville 
Springs-Caroline, Parts 3 and 4, Rd. No 
1431, (n2) 5.86 mi. Cortland-Croton, Parts 
3 and 4, Rd. No. 1433, from 

Constantine Constr. Co., 240 Dewey Ave. 
Buffalo, (a) $130,517, (f2) $106,253, (f8) 
$30,043; 

E. J. Bailey, Brockton, (a) $132,326; 

' Felton Constr. Co., 1450 Michigan Ave.. 
Buffalo, (a) $132,613, (hb) $107,902 ; 

Town Bd., Hanover, (b) $109,450; 

A. Colarusso, Hudson, (c1) $74,698, (c2) 
$127.158 ; 
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Streets and Roads (Continued) 


S. Beskin, Beacon, (cl) $76,803; Z 
Belmar Contg. Co., Inc., Troy, (cl) $78,- 


661: 

J. Walker, 19 Steuben St., Albany, (c2) 
$124,299 ; 7 

H. W. Roberts & Cq, 610 Lansing St. 
Utica (d) $88,579, (gl) $134,186, (i) 
$119,080 ; 

Paddelford & King, Sherburne, (d) $88.- 
658 ; 


Lane Constr. Co., 37 Colony St., Meriden, 


Conn., (e2) $80,778; . 

Universal Steel Export Co., Ince., 26 
Cortlandt St.,. New York City, (e3) $203.- 
499; 


Rosoff Eng. Co., 15 Park Row, New York 
City, (e3) $210,149, Ch) $52,626, te 

R Hopkins, Troy, (e3) 21%.777%, 
$523,467, (1) $228,988; 


(h) 


H. C. Schroeder, Mercantile Bldg., Roch- 
ester, (f1) $217,503, (f2) $112,378; (f3) 
$29,721 ; & 

f= J. Hessell, West Falls, (f1) $219,287; 

Myer & Myer Corp., Depew, (f2) $112.- 
267, (f3) $30,918, (f4) $24,317, (f5) $64,- 

53; 

. Greenfield Constr. Co., 89 Main St., Hor- 
nell, (f4) $23,195, (j) $31,853; o : 

F W. Knickenberg Contg. Co., 702 Mich- 
igan Ave., Buffalo, (f4) $24,552; 

P. H. Murray, Cutler Bldg., Rochester, 
(15) $59,884, ae 

Rossney Contg. Co., Buffalo, (f5) $60,- 
405. er 

Dale Eng. Co., Mann Bldg., Utica, (f5) 

3,697, (22) $35,873; 
+60 J. eee & Co., Albany, (g1) $133,- 
060. 

a A. Schaupp, Inc., Albany, (g2) $34,- 


950; 
D. I. Snell, Canajoharie, (2) $36,333 5 
D. J. Phelan & Co, Utica, (h) $52,315 | 
Conroy & Nixdorf, Oneida, (i) $109,052 ; 
Monroe Rds. Co., Pittsford, (j) $31,271; 
Troup & Sherwood Co., Haverstraw, (k) 

$29,199; fe ‘ 
J. L. Hayes te Inc., 53 Soyth 

y s 0,2 : 
Bway, Yonkers, (k) $ (mn) $98,290; 


DW. Robbins, Inc., Utica, (1 
P. D. Conley, Ithaca, (nl) $70,314; Y 
F. J. Foote Co.. Inc., Nunda, (f5) $65,- 
041, (m2) $131,440; an 
th es Hogeboom, _Inc., Kingston, 


(el) $44,742. Ncted Aug. 21. 

*N. Y., New York—H. Bruckner, pres. 
Bronx Boro., let contract paving East 239th 
St.. to Uvalde Asphalt Paving Co., 1 Bway, 


7089; East 170th St, to Asphalt Constr. 
oe 2197 Madison Ave., $11,673. Noted 
Sept. 4. 

New Jersey—State Highway Comn., 
Broad St. Bank Bldg., Trenton, received 
bids building 3865 sq.yd. State Highway 


Route No. 1, Sect. 1A, Metuchen Twp., Mid- 


ssex C concrete, from M. I. Demarest, 
geese arren, $34.466; J. F. Burke, Plainfield, 
$38,602. Noted Aug. 28. 

*xN. J., Bridgeton—Conrs. Cumberland 
Co. let contract building 2 mi. Bridgeton- 
Fairton Rd., 20 ft. wide, to A. H. Lupton, 


Bridgeton, $17,213. a 

N. J., Trenton—Bd. Freeholders Mercer 
ox let contract repaving East State St. 
and Whitehead’s Rd., sheet asphalt and 
vitr. brick on Portland cement concrete 
base. to J. J. Barrett, 147 Lafayette Ave., 
$52,099. Noted Aug. 28. 


*Pa., Pittsburgh—City let contract grad- 
ing, paving and curbing McCandless Ave. 
from 53rd to 56th Sts., to F. and F. Diulus, 
40 Boundary St., $28,951. Work involves 
2273 sq.yd. vitr. brick and 1592 sq.yd. stone 
block on 6 in. concrete base, 3000 lin.ft. 
concrete curbing and 11,006 cu.yd. earth 
excav. Noted Aug. 28 


*Pa., Waynesburg—Comrs. Greene Co. 
let contract building concrete and _ vitr. 
brick road from Dry Tavern on Waynes- 
burg Rd., to E. E. Morris, Waynesburg, 
$319,732. 


*xW. Va., Beckley—Raleigh Co. let con- 
tract paving 8.5 mi. Giles, Fayette and 
Kanawha ‘:Turnpike, 9 ft. wide, penetration 
macadam with 3 ft. broken stone shoulder, 
to Vaughn ‘Constr. Co., Williamson. About 
$90,000. County will furnish asphalt. Noted 
July 31. 


*W. Wa., Harrisville—Ritchie Co. 
grade and drain 4 mi. Harrisville-Smith- 
ville Rd., 26 ft. wide. About $35,000. Work 
will be done by day labor. About July 17. 


*W. Va.. Keyser—Comrs. Mineral Co. 
let contract building Elk Dist. Rd. to H. 
W. Kaylor & Co. 106 Arcade Bldg.. 
Hagerstown, Md. Work involves 48 000 
cu.yd. unciassified excav., $1.10 per cu yd, 
1000 cu.yd. borrow excav., $1.09. 40553 
cu yd, concrete pavement, $255, 40.553 cu 
yd bitum‘nous surface, $1.95, etc, total 
cost, $247,626. Noted Aug. 21. 


will 
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*xW. Va., Martinsburg—PBerkeley Co. let 
contract grading and surfacing 8 mi. Win- 
chester-Martinsburg Turnpike, to RM. R. 
Feller, Martinsburg. About $83,000. Noted 
Aug. 14. 


*W. Va., Moundsville—City let contract 
improving Cedar Ave. from Ist to 3rd Sts., 
to Stringer & Springer, Wheeling, $11,000. 


*xW. Va., St. Marys—Pleasants Co. will 
improve 5.4 mi. River Rd., 22 ft. wide, 
involving 32,400 cu.yd. excav. About $30,- 
890. Work will be done by day labor 


*W. Va., Wheeling—City let contract 
paving Eoff St., to C. B. Kimberly Co., 909 
Natl. Bank of West Virginia Bldg., $21,- 
896; 16th St. to Stringer & Springer, 
Wheeling, $33,207; North Huron St., to 
Jacovetti & Savage, Wheeling, $26,639. 
Noted Sept. 4. 


*Fia., Leesburg—City Council let con- 
tract paving various streets 2 in. asphaltic 
concrete on 4 in. concrete, to Southern 
Read Bldg. Co., Tampa. About $134,000. 
Noted June 19. 


Louisiana—State Highway Dept. received 
bids buslding 14.35 mi. Port Allen-New 
Roads Highway, West Baton Rouge Parish, 
from Pelican Constr. Co., $110,546, W. S. 
Bonner, $111,255, G. W. Prutsman, $111,- 
274; contractors all of New Orleans. Noted 
Sept. 4. 


Ohio—State Highway 
received bids Sept. 12, building roads in 
following counties: 

Ashtabula Co., Sect. “B” Cleveland- 
Meadville Rd., 1.44 mi., smoothing present 
roadway and resurfacing with brick, Dor- 
sey Constr. Co., Findlay, $41,674. 

Columbiana Co., Sect. “E-1" Lisbon-Can- 
ton Southern Rd., .51 mi., grading and pav- 
ing with waterbound macadam, Jones Con- 
str. Co., Salem, and W. F. Payne, Spring- 
field, $19,765 each. 

Gallia Co., Sect. “E-2” Gallapolis-Ironton 
Rd., 1.015 mi., garding, constructing bridges 
and culverts and paving with bituminous 


Comn., Columbus, 


macadam, Miller & Miller, Gallapolis, 
$23,168. 

Harrison Co., Sect. “N-1" Cadiz-Carroll- 
ton Rd., 2.40 mi., grading, constructing 


bridges and culverts and paving with bitu- 
minous macadam, R. L. Timmons, Cadiz, 
$63,581; L.° B. Wilson, Newark, $63,074. 
Sect. ‘“N-2" Cadiz-Carrollton Rd, .48 mi., 
grading, constructing bridges and culverts 
and paving with bituminous macadam, R. 
L. Timmons, $12,046; L. B. Wilson, $12,045. 
Lawrence Co., Sect. “L”” Ohio River Rd., 
4.386 mi., grading, constructing bridges and 
culverts and paving with bituminous mac- 
adam, Mahl Bros., Ironton, $89,274. 
Lorain Co., Sect. “Q” Milan-Elyria Rd., 
1.21 mi., grading, building drainage struc- 
tures and paving with rein.-con., -Ohio 
Contg. Co., Elyria, $47,195; Elyria Constr. 


Co., Elyria. $45,511. 
Mercer Co., Sect. “G" St. Marys-Celina 
Rd., 5.49 mi., grading, building drainage 


structures and paving with plain concrete, 
J. Lynn, Paulding, $153,478; John Wroe, 
605 U. B. Bldg., Dayton, $154,120. 

Sect. St. Marys-Celina Rd., .25 mi., grad- 
ing and paving with plain concrete, Josenh 
Lynn, and Studebaker & Sons, Greenville. 
$6,870 each. 

Sect. “D-2"" Celina-Wabash Rd., 1.672 mi., 
grading, constructing drainage structures 
and paving with plain concrete. M. L. Hin- 
ton, Celina, $51,709; G. H. Heffner & Sons, 
Celina, $52,098. 

Montgomery Co., Sect. “P” Dayton- 
Indianapolis Rd., .39 mi., grading, building 
drainage structures and paving with semi- 
monolithic brick, Foster-Reichert Constr. 
Co., Dayton, $24,595; Fink Eng. Co. 1533 
Germantown St., Dayton. $24,859. 

Sect. “C” Dayton-Germantown Rd., 3.35 
mi., grading, building drainage structures 
and paving with rein.-con, Williams & 
Little Co. 2°65 Euclid Heights Bldg., Cleve- 
land, $83,842; Kk. Kemmerer, Dayton, $92.,- 
717; bituminous macadam, C. W. Conley, 
Eaton. $°49190; J. C. MeCann, 262 Midland 
Ave., Columbus, $99,868. 

Noble Co, Sect. “D” Caldwell-Woodsfiela 
Rd., 3.929 mi., grading, constructing bridges 
and culverts and paving with waterbound 
macadam, W. M. Gray, Bowling Green, 
$92,440. 

Sect. “E” Caldwell-Woodsfield Rd., 2.814 
mi., grading, constructing bridges and cul- 
verts and paving with waterbound mac- 
adam, W. M. Gray. $57,398. 

Sect. “F" Caldwell-Woodsfield Rd., 2.719 
mi., grading, constructing bridges and cul- 
verts and paving with waterbound mac- 
ad>m, W. M. Gray, $59,833. 

Perry Co., Sect. “Q’ Newark-New Lex- 
inaton Rd. 173 mi., grading. constructing 
bridges and culverts and naving with bitu- 
mirans moeeidsm, WM Grav. $48,522. 

S-et. “R” Nework-New Lexington Rd., 
3.068 mi. grading. constructing bridges 





Vol. 


and culverts and paving with 
macadam. W. M. Gray, 

Pickaway Co.; Sect. 
Portsmouth Rd., .44 mi., gradin; 
ing with semi-monolithic brick. \ ell 
McDaniel, Columbus, $15,606; J Mae 
& Son, Chillicothe, $15,996. : 

Ross County, Sect. “B-1" Da. "| 
cothe Ri, mi. grading, <« then 
bridges and culverts and paving noes 
crete, O. M. Junk, Chillicothe. ¢ ‘. 
F. Perry & Son, $25,953; mono! } 
O. M. Junk, $15,902; J. F. 
$16,928. 

Sect. “A-1" Dayton-Chillicothe | 
ing, constructing bridges and cu 


$77.2 
ry 


Per * Son 


s i id 
paving with concrete, O. M. Jun} fake 
Brewer & Brewer Sons, Chillicoth» #02 ¢9 
brick, O. M. Junk, $15,417; Brewer ¢ 
Brewer Sons, $16,609. F 

Scioto Co. Sect. “A-2” Portsmouth 
Jackson Rd., 2 mi. grading, cons: ci 


bridges and culverts and paving wi: 
lithic brick, S. Monroe & Sons (Co 
mouth, $57,770; Harper & Rue! 
mouth, $58,562. 

Shelby Co., Sect. “F’’ Sidney-Wap 
Rd., 3.521 mi., grading, constructing brj 
and culverts and paving with plain eo: 
crete, F. E. Milligan, Mt. Victory, $99.26: 
John Wroe, $100,918. 

Sect. “G” Piqua-Sidney Rd., 3.065 mj 
grading, constructing bridges and culverts 





and paving with plain concrete, F. E. Mj}! 
gan, $91,990; C. W. Conley, Eaton, $92,854 

Tuscarawas Co., Sect. “F” Canton-Canal- 
Dover Rd., 1.47 mi., grading, constructing 
bridges and culverts and paving with bitu. 


minous macadam, Seipel & Wolfe Constr 


Co., Youngstown, $38,579; J. C. MeCann 
$41,062. 

Vinton Co., Sect. “D” MecArthur-Galla 
polis Rd., 3.62 mi., grading, constructing 


bridges and culverts, Ryan & Stone Constr 
Co., Maumee, $22,822. 

. “D” Cincinnati-Colum- 
bus Rd., grading, constructing 
bridges and culverts and paving wit} 
waterbound macadam, Wilson Constr. (o 
Xenia, and J. L. Raudebaugh, Montgomery 
$64,590 each. 

Woad Co., Sect. “A” Fremont-Perrysburg 
Rd., 3.48 mi., grading, constructing bridges 
and culverts and paving with bituminous 
macadam, Muldoon & Bergman, Genoa 
$71.871; Wire Bros. & Berman, Elmor 
872,513; bituminous macadam (A-1), Mu 
doon & Bergman, $69,921; Wire Bros. & 
Berman. $71,954. 

Sect. “B” Fremont-Perrysburg Rd., 
mi., grading, constructing bridges and cu! 
verts and paving with bituminous mic 
adam, W. M. Gray, $62,933; Muldoon & 
Bergman, $61,582. Noted Aug. 28 

*O0., Cleveland—City let contracts t 
Freshwater Paving Co., 11712 Detroit Ave 
paving Henley Ave. from West 92nd to 


99th Sts., cost $10,199, Nordica Ave. from 
West 73rd to 8%th Sts., involving 18,950 
sq.ft. 5 in. brick paving, $10,558. Noted 
Aug. 28. 


*0., Columbus—G. A. Borden, dir. put 


serv., let contract resurfacing 2860 ft. S 
Clair Ave. from Mt. Vernon Ave. to south 
end of viaduct, 30 ft. wide, asphalt, to A 


G. Pugh, Columbus, $36,920. Noted July 31 


*Mich., Detroit—City let contract paving 
with sheet asphalt on 6 in. concrete founda- 
tion Medina curbstone, Epworth Blvd. from 
Tireman to Dailey Avcs., 46 ft. wide, less 
double track space, to W. B. Brady Cons‘: 
Co., 1972 Grand River Ave., $58,759; Ep- 
worth Blvd. from Warren to Tireman Aves, 
46 ft. wide less double track space, Detroit 
Asphalt Paving Co., 20 McGraw Bldg., $51,- 
016. Noted May 29. 


Wisconsin—State Highway Comn., Maii- 
son, received bids improving County Line 
Rd., Dodge and Jefferson Counties, Federal 


Aid Project No. 72, involving (a) 15,474 
cu.yd. earth excav., (b) 286 cu. yd. borrow 


excav., (c) 129 cu.yd. concrete in culverts 
etce.,, from J. Finley, Janesville, (a) $.87 
per cu.yd., (b) $:87, (c) $25, total cost 
$20,344; P. W. Ryan & Sons, 214 Cherry 
St., Janesville, (a) $.85, (b) no bid, (c) 
$26, total, $21,355. Noted Sept. 11 


*% Wisconsin—State Highway Comn. 6!- 
602 Wilner Bldg., Green Bay, let contract 
improving Lake Shore Rd. Federal Aid 
Project No. 2, Manitowoc Co., to J. Young 
Oconto, $52,189. Work involves 9624 cu yd 
earth excav., $.99 per cu.yd., 62 cu.yd. con- 
crete in culverts, $24. 100 cu.yd. concret 
bridges, $26. Noted Sept. 11. 


* Wisconsin—State Highway Comn., La 
Crosse, let contract improving Fountan 
City. Wirona Rd., Federal Aid }’roiect 
No. 87, Buffalo Co, to Funk & Risn n 


uu. Crosse. $42.890. Work involves 38 °° 
cuyd. earth excav., $.54 per cuyd 261° 
cu-yd. rock excav., $1.65. 133 sqyd con- 


erete paving, 


$3, 227 cuyd. concrete cul- 
verts, $27. 


Noted Sept. ¢ 
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s and Roads (Continued) 


Wisconsin — State Highway Comn., 
spooner, let contract improvirg Barron- 
urtieo Lake Rd., Federal Aid Project No. 
6]. Barron Co. to Swanson & Johnson, 
816 Oakes Ave., Superior. $48.797, Work 
involves 28,997 cu.yd. earth excav., $.70. 
per cuyd., 5582 cu.yd. rock excav, $2, 476 
ey yd. conerete culverts, $26, 12 acres 
clearing and grubbing, $100. Noted 
Sept. 4. 

xia., Davenport—Comrs. Scott Co. let 
contract to R. Condon, Omaha, Neb.. pav- 
ing Davenport-Durant Rd., $20,202; to Lit- 
tig Constr. Co., 50 1st Natl. Bank Bldg., 
for 7514 cu.yd. earth excav., $4884, 335 
cuyd. macadam excav., $251 and 3200 yd. 
crushed rock, $4800. 

*Minn., Faribault—Comrs. Rice Co. let 
contract to A. A. Guthrie & Co., 366 Jackson 
St., St. Paul, improving 5.5 mi. Federal Aid 
Project No. 77, 24 ft. wide, involving 48,732 
cuyd. excav., 6650 cu.yd. gravel surfacing, 
culverts, ete., $44,817, 4.3 mi. Federal Aid 
Project No. 69, 24 ft. wide, 15.824 cu yd. 
excav., 5157 cu.yd. gravel surfacing, cul- 
verts, ete., $19,318; to J. E. McKillip, Fari- 
bault, 4.6 mi. Federal Aid Project No. 68, 
24 ft. wide, 33,483 cu.yd. excav., 5600 cu.yd. 
gravel surfacing, culverts, etc., $22,746. 
Noted July 31. 

*Minn., Spring Valley—City let contract 
paving 6655 sq.yd. road, creosote wood 
block, to Campbell Constr. Co., 3050 Henne- 
pin Ave., Minneapolis, $40,000. 


*Montana—State Highway Comn., Hel- 
ena, let contract gravel surfacing 5 mi. 
Manhattan-No. 1 Ranch Rd., Gallatin Co., 
to N. Story, Bozeman, $47,115. Noted 
Aug. 14. 

*xMont., Billings—City let contract build- 
ing 44,000 sq.ft. sidewalk, to McElroy & 
Holmden, 105 North Bway., $10,405. 


*Ark., Ashdown—Comrs. Little River Co. 
let contract building 8 mi. road, 8 ft. wide, 
in Dist. No. 7, involving 19,000 sq.yd. 
gravel, to J. G. Sanderson, Pine Bluff. 
About $126,000. 

*Ark., Helena—Comrs. Phillips Co. let 
ecntract building 63 mi. Helena-Ferguson 
Rd., 6 in. concrete, 14 ft. wide, to J. A. 
Burt, Gunnison, Miss.- About $1,900,000. 


*Ark., Little Rock—Comrs. Northern Rd. 
Impvt. Dist., Arkansas Co., let contract 
building 75.9 mi. road to Miller-Butter- 
worth Co., 621 South Trust B!dg, for 
Warrenite, cost $1,140,000; to Gregory & 
Wilson,- Newport, for gravel, $414,009; Vin- 
cennes Bridge Co., Vincennes, Ind., for 
bridges, $83,000. Noted Aug. 21. 


*Okla., Bartlesville—Comrs. Washington 
Co. let contract hard surfacing 15 mi. 
Bartlesville Highway, 18 ft. wide, concrete, 
to Western Paving Co, Terminal Bldg., 
Oklahoma. About $500,000. 


*Colorado—State Highway Comn., Den- 
ver, let contracts paving 8.1 mi. Greeley- 
Denver Rd., Weld Co., 18 ft. wide, concrete, 
to Engineers Constr. Co., 807 7th St, 
Greeley, $22.000; 1.7 mi. Santa Fe Trail, 
Pueblo Co., 18 ft. wide concrete, Orman 
Constr. Co., Pueblo, $55,000; § mi. Long- 
mont-Denver Rd., 18 ft. wide concrete, and 
i mi. Boulder Rd, 18 ft. wide, concrete, 
Boulder Co., to Colorado Bridge & Constr. 
Co., 306 Gas & Electric Bldg., Denver, $22 - 
000 and $10,800 respectively. Noted Jan. 9. 


*Colo., Denver—City let contract grading 
curbing and surfacing Harmon Impvt. Dist. 
No. 1, to J. V. Stryker, 2030 Welton Ave, 
cost $110,699; for sidewalks to R. M. Lar- 
~ 7" Kalawath Ave., $45,023. Noted 
Sept. 3. 


*Ariz., Mesa—City let contract paving 
Sct. 1 Tempe-Mes> Highway, 5 in. con- 
crete pavement with 14 in. bitulithic sur- 
face, to Southwestern Constr. Co.. 13th 
Ave. and Lincoln St.. Phoenix, $34,706; 
Sect. 2, 6 in. concrete pavement, near 
Mesa, to McElrath & Shumway, Mesa, 
$115,201. State will furnish cement. 


*Washington — State Highway  Bd., 
Olympia, let contract clearing, grading 
‘nd draining 5.5 mi. Pacific Highway from 
Bianchard to Allen,Skagit Co., to Knutzen 
“os... Burlington. $44.150;: 1.9 mi. Pa- 
cifle Highway from Marysville to Silvana. 
Snohomish Co., E. J. MacQuatd, 6556 3rd 
St. N. W., Seattle, $15.182; clearing, grad- 
ne, draining ard surfacing 6.7 mi. Pa- 
‘ific Highway from Castle Rock north, 
eravel, Cowlitz Co, .H. McFee, Seattle. 
$241,318; 4 mi. North Bink Highway. from 
emas west, concrete, Clarke Co., Pacific 
‘ridge Co., Salmon St., Portland, $142.- 
~4: 21.9 mi. Inland Empire Highway from 
olfax to Central Ferry, crushed _ rock, 
Whitman Co., Ristvedt, Bragg: Co., Colfax, 
15,760; 7.8 mi. Central Washington High- 

\y, from Cheney to Tyler, crushed rock, 


ne 2 


Spokane Co., Genl. Constr. Co., 1324 Elm 
Sr., Spokane, $82,505. Noted Aug. 14 

*Wash., Colville—Town Council let con- 
tract paving 4 blocks and building 8 mi. 
cement sidewalks on Main and Ist Sts., to 
W. J. Doust, 1034 Indiana St., Spokane, 
$22,787. 

*Wash., Ritzville—Comrs. Adam Co. let 
contract grading, draining and surfacing 
124 mi. Donohue Rd. No. 3, involving 109,- 
139 cu. yd. earth and 4599 cu. yd. rock 
excav., and 22,304 cu. yd. crushed rock, to 
R. A. Sloan, Seattle, $151,274; 84 mi. Don- 
ohue Rd. No. 4, 70 cu. yd. concrete, 18,058 
cu. yd. earth excav. and 15,162 cu. yd. 
crushed gravel, to W. J. Smith & Co., Ritz- 
ville, $45,510. Noted Aug. 28. 


*Wash., Waterville—Comrs. Doug'tas Co. 
let contract grading, draining and graveling 
16 mi. L. I. D. Rd. No. 4, Sect. 2, near 
Withrow, to Mohr Constr. Co, Spokane, 
$91,000; 73 mi. L. I. D. Rd No. 4, near 
Waterville, to S. G. Kinder, Spokane, $56,- 
000. Noted Aug. 21. 


x Ore., North Powder—City let contract 
building new concrete crossings and side- 
walks, to Newton Bros. Cost to exceed 
$10,000. 

Ore., Portland—Comrs. Multnomah Co. 
received bids Aug. 25, clearing, grubbing, 
grading. laying drainage pipes and building 
5100 ft. Hospital Rd. No. 938, (1) iron pipe, 
(2) concrete pipe, from Western Constr. 
Co., Portland, (1) $31,620, (2) $31,681; 
Baker Bros., Portland, (1) $37,731, (2) 
$37,863; R. L. Ray, Portland, (1) $38,321, 
(2) $38,178. Noted Aug. 21. 


California—State Highway Comn., Fo- 
rum Bldg. Sacramento, received bids build- 
ing Sect. B, Route 13, Div. 3, Federal Aid 
Project No. 27, Stanislaus Co., from Pal- 
mer & McBryde, Hooker-Lent Blig., San 
Francisco, $157,943, Bates & Borland, Oak- 
land Bank of Savings Bldg., Oakland, 
$196,119, G. S. Benson & Son, Stimson 
Bldg., Los Angeles, $198,325; ° Sect. B, 
Route 2, Div. 7, Federal Aid Project No. 
24, Orange Co.. G. R. Curtis, 2440 East 
26th St., Los Angeles, $86 551; Fairchild- 
Gilmore, Wilton Co., 610 South Main St., 
Los Angeles, $101,949; Los Angeles Paving 
Co., Inc., 2900 Santa Fe St., Los Angeles, 
$105,243 ;. Sect. G, Route 1, Div. 1, Federal 
Aid Project No. 18, Humboldt Co., Mercer- 
Fraser Co. Eureka, $150,476. Noted 
Aug 28. 

*California—State Highway Comn., Sac- 
ramento, rejected bids paving 10.7 mi. road 
through Tejon Pass, near Rose Station, 
Kern Co. About $214,400. Work will be 
done by day labor. J. B. Woodson, Fresno, 
div. engr. 

*Cal., Bakersfield—City let contract im- 
proving 17th, Q, Cedar. K Sts. et al, to 
Federal Constr. Co., Call Bldg., San Fran- 
cisco, $100,000. Work involves surfacing 
at $.01 per sq.ft., 3 in asphaltic concrete 
base with 14 in. bitulithic surface, $.19 
sq.ft., concrete gutters, $:25 per sq.ft, ce- 
ment sidewalks, $.17 sq.ft. and. concrete 
curbs, $.40 per lin.ft. Noted Apr. 24. 

Cal., Los’ Angeles—City received bids 
grading and paving with 4 in. concrete 2600 
ft. Coact Blvd, 20 ft. wide, from W_ D. Mc- 
Cray, 424 Amer. Bank Bidg., $24,340; W. 
Liddington. 460 West 68th St. $24,730; 
Fairchild-Gilmore-Wilton Co., Pacific Elec- 
tric Bldg., $33,100. 

*Cal., Martinez—Bd. Supervs. Contra. 
Costa Co. let contract paving 3 mi. Div. 14 
county highways between Knightsen and 
Oakley, concrete, to Blanchard, Crocker & 
Howeil, 58 2nd St., San Francisco, $83,616. 
Noted Aug. 21. 

*Cal, Porterville—See “Railways” under 
California. 


Railways 
PROPOSED WORK 

Ohio—Cleveland Ry., Leader News 
Bldg., Cleveland, receives bids about Sept. 
30, building 3 mi. single track electric line 
on Ridge Rd. from Dennison Ave. to Big 
Creek. About $200,000.° A. McKay, ch. 
engr. 

Nevada—Tonopah-Divide & Coldfield 
Tlectric Ry. Co. Tonopah, organized by -C. 
Stout, Reno, and others, plans to build 6 
mi electric railroad from Pevert claim 
to Toropah. R. W. Cattermole, Goldfield, 
ch. engr. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*California—Atchison, Topeka & Santa 
Fe Ry., Kere«hoff- Bldg., Los Angeles, let 
contract building 15 mi. line from Porter- 
ville to Pucor to Sharp & Fellows Conta. 
Co., Central Bldg., Los Angeles. Work in- 
_volves, heavy grading, pile trestles, concrete 
culverts, etc. 
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Excavation and Dredging 


PROPOSED WORK 


Wash., Woodland — Irrigation — Comrs 
Cowlitz Co. plan to build irrigation :ys 
tem to reclaim 1200 acres between Lewis 
River and railway, in Diking Dist. No. 11 
About $50,000. G. J. Poysky, Kelso, engr 

Cal., Oxnard—Ditches—Oxnard D. [PD 
voted $200,000 bonds to build open ditches 
and pipe drains. Olmsted & Gillelen, 1112 
Hollingsworth Bldg., Los Angeles, engrs 
Work will probably be done by day labor 
Noted Aug. 14. 


BIDS DESIRED 


N. Y., Marey—Excavation—Until Sept 
24, by State Hospital Comn., Capitol. <A)}- 
bany, preparing subgrade of spur track. in 
volving 22,000 cu.yd. excav., 35 cu.yd. 2nd 
Cass concrete, 15,000 Ib. ci. pipe lad 
1000 Ib metal reinforcement, etc... for 
Marcy Hospital, here. About $23,155 


Ind., Greenfield—Drainage—Until Oct 4 
hy C. Haskett, supt. construction, Hancoc 
Co. building John T. Collins Drain, i 
volving 29,789 ft. 10-30 in. tile drain < 
Boone, Greenfield, engr 

Wis., Sheboygan — Excavation — Until 
Sept 21. by J. Donohue. engr., York Bide 
excavating and installing 7500 ft. 8-10 ar 
12 in. tile drain, for Sheboygan Co. Abou 
$15,000. 

Minn., Benson—Ditch—D. P. Carney 
aud. Swift Co, receiving bids building 
Ditch No. 19. involving 53,600 ft. 5-20 in 
tile. About $15,397 

Minn., Iwanhoe—Ditches—A. L. Swenson, 
aud. Lincoln Co., receiving bids building 
Co. Ditch No. 40, involving 13,453 yd. open 
ditching, No. 42, 32,495 yd. open ditching 
cleaning Job No. 7, 7638 yd. open ditching 
and 2000 ft. tile. About $67,000. E. Hay 
gun, Ivanhoe, engr. 

Minn., Olivia—Urtil Oct. 7. by A. O 
Schmidt, aud. Renville Co., building Ditch 
No. 75. About $115,889. F. M. Shepherd. 
Olivia, engr. 

Ark., Marianna — Dredging-—Until Sept 
23, by Daggett & Daggett, engrs., Mari- 
anna, building 22 mi. floating dredge work 
in Black Swamp D. D., Lee Co., involving 
650,000 cu.yd. excav. 

Ark., Marianna—Dredging—Until Sept 
23, by Comrs. Larkin Creek D. D., at office 
of Daggett & Daggett, Marianna, building 
84 mi. floating dredge work, involving 214. 
000 yd. excav. 

Ark., Marianna—Dredging—Until Sept 
23, by Comrs. Leg-Phillips D. D., at office 
of Daggett & Daggett, Marianna, building 
30 mi. floating dredge work, involving 
1,905,000 cu.yd. excav. 

Cal., Colusa—Levee—Until Sept. 26, by 
Trustees Sacramento River West Side 
Levee Dist., 858 Mills Bldg, San Francisco 
building and raising levee, (floating dredge- 
work). About $50,000. F. H. Tibbetts 
Alaska Commercial Bldg., San Francisco, 
ener. 

N. B., St. John—Dredging—Until Sept 
23. by Dept. Pub.. Wks. Ottawa, Ont., 
dredging here. About $125.000. K. M 
Cameron, c/o Dept. Pub. Wks.,; engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract 


*Conn., Bridgeport — Excavation — See 
“Miscellaneous.” 


*lIowa, Avoca—Drainage—D. D. No. 15 
let contract building 5 mi. drainage ditches 
involving 400,000 yd. dry excav., to S. O 
Briggs Co., 925-7 City Natl Bank. Bldg., 
Omah, Neb., $.11 per yd. Total cost. 
$44,000. 

*Minn, Fariboult — Excavation — Sev 
“Streets and - Roads.” 

Utah, Fillmore—Drainage—Bd. Supervs 
Millard Co. received bids furnishing labo’ 
and matarials building (a) system in I 
D. No. 1, (b) D. D. No. 4, from C. Thomp 
son, Omaha, Neb.. (a) $208,067, (b) $38! 
623; Heussen & Packard. Atlas Bldg., Salt 
Take City, (a) $241,432, (b) $464,105 
Noted Aug. 14, under Hinckley. 

Utah, Salt Lake City—Drainage- 
Brighton D. D. No. 1, Salt Lake Co., re- 
ceived bids furnishing labor and materia's 
improving system, from Heusrsen: & Pack- 
ard, Atlas Bidg.. $150,115; C. Thompson 
Omaha, Neb., $175,065. Noted July 24 


Industrial Works 


PROPOSED WORK 


Vt. Swanton—Park & Pollard Co. plans 
to build brick and concrete grain elevator 
to replace one recently destroyed by fire. 
About $60,000. Architect not selected. 
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Indusrial Werks (Continued) 


Mass., Great Barrington—Stanley Insu- 
lating Co. plans to build 2 story brick and 
mill construction addition to factory. 
About $35,000. Private plans. 


Mass., Worcester—.J. N. Maguire Co., 745 
Boylston St., Boston, having plans pre- 

red by Appleton & Stearns, archts., 53 
State St., Boston, for brick and rein.-con 
garage, sales and service building, on Park 
Ave About $60,000. 


Mich., Filer City—Manistee Drop Forge 
Co., Manistee, purchased site and plans to 
build rein.-con., brick and steel plant, here, 
Cc. G. Briggs, secy. Architect not selected. 


R. L, Providence—Arpin, Avila & Adolh, 
33 Appleton St., having plans prepared for 
1 story brick, concrete and steel garage, 
rein.-con. flooring, concrete foundation, on 
Manton Ave. and Cyril St. About $25,000. 
Private plans. 

R. L., Providence—General Baking Co., 
207 Brook St., having plans prepared by 
J. E. Byrne, archt.. 45 East 17th St.. New 
York City, for brick and rein.-con. bakery, 
on John and William Sts. About $150,000. 
Noted July 31. 

R. 1., Riverpoint—Royal Mills plans to 
build 3 story, 150x500 ft. weave shed and 
rebuild old spinning mill. About $500,000. 


Conn., Hartford—H. Dragat, 340 Windsor 


Ave., having plans prepared by G. Zunner, 
archt., 756 Main St., for 2 story, 50 x 72 
ft. mill construction warehouse, rein.-con. 
flooring. 


Conn., New Haven—aAlper, Krall & Co., 
44 Crown St., soon lets contract building 4 
story, 83 x 100 ft. brick and mill con- 
struction factory, concrete foundation, on 
Greene and Olive Sts. About $75,000. 
Brown & Von Beren, 185 Church St., archts. 
Noted July 31. 


Conn., West Haven (New Haven P. 0.)— 
New Haven Machine Co., 179 ‘Milford 
Turnpike, Allingtown, soon receives bids 
building 2 story, 44 x 100 ft. brick and mill 
construction shop, concrete foundation on 
Milford Turnpike. About $25,000. Private 
plans. 

N. ¥Y, New York—M. Hausle, engr. and 
archt., 3307 3rd Ave., preparing plans for 
asphalt plant, 2 story, rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion. About $100,000. Owner’s name with- 
held. 

N. ¥., New York—Hoover Letter Serv., 
Inc., 387 4th Ave., having plans prepared 
by V. C. Farrar, archt. and engr, 4 East 
39th St., for altering 5 story, brick and 
steel garage, rein.-con. flooring, at 117 West 
46th St. About $25,000 

N. ¥., Watertown—wWatertown Silk Mfg. 
Co., 35 Fairbanks St., plans to build 2 
story. 60 x 180 ft. brick factory, concrete 
foundation, on Hamilton and Central Sts. 
About $50,000. Engineer not selected. 


Pa., Phila.—Amer. Preserve Co., 946 
Beach St., having plans prepared by 
Peuchert & Wunder, archts. and engrs., 


310 Chestnut St.. building 5 story, 80 x 
250 ft. brick factory and 1 story. 50 x 70 
ft. boiler house, on 3rd and Lehigh Sts. 
Pa, Phila—W. F. Koclle & Co., archts., 
26th and Oxford Sts., rejected bids building 
7 story, 49 x 186 ft., rein.-con. and ‘brick 
ice cream plant on &th and Cumberland 


Sts.. for Breyer Ice Cream Co. Noted 
Aug. 14. 
Pa., Phila—J. W. Vandergrift. care of 


Clark & Dudnick. archts., Drexel Bldg . soon 
receives bids building 2 story, 57 x 175 ft., 
brick garage on 12th and Cambria Sts. 
About $50,000. 

Md., Frederick—Fiber Co. of North 
America, McLachlen Bldg., Wash., D. C., 
Plans to build linen fiber factory, here. Ad- 
dress J. M Thomas, Frederick. 


N. C., Southport—-Cape Fear Fish Ferti- 
lizer Co., plans to build 1 story, 125 x 300 
ft. plant. About $250,000. 


La., Winnfield—Winn Parish Lumber Co. 
lans to build mill. About $500,000. J. S. 
Velsh, Shreveport, secy. 


0., Cleveland—Cleveland & Sandusky 
Brewing Co., Amer. Trust Bidg., plans to 
build 2 story, 100 x 170 ft. rein.-con., steel 
and brick addition to bottling p'ant, on 
East 55th St. About $100,000. Architect 
not. selected. 


0., Cleveland—Federal Packing Co., East 
4th St., plans to build 4 story, 40 x 115 ft. 
rein.-con., steel and brick cold storage plant. 
About $100,000. Architect not selected. 


O., Cleveland—Fink Body & Fender Co., 
2075 East 65th St.. preparing plans for 2 
story, 62 x 101 ft., rein.-con.. steel and 
brick factory and repair shop. About 
$60,000. 


ENGINEERING 


SS /="'>2PliR[—=V664—N30—8—2—2——-—0-00—=————— 


NEWS-RECORD 
Scere eyeiesecesensgsravennssieseepeaeniigsedinsieessediedadeisieeaesiberemrtndiagnsniaaenmeemuinaeenienmemenmmantermmmmmmenenn. 


: 0., Cleveland—F. A. Foyer, Schofield 
Bidg., having plans prepared by G. S. 
* King, archt., Permanent Blidg., for 6 story, 


88 x 95 ft., rein.-con., steel and brick gar- 
{ age and sales room, at 1341 Chestnut St. 
About $50,000. 


0., Cleveland—S. Levin, 2407 East 46th 
St., plans to build 2 story, 116 x 139 ft., 
rein.-con., steel and brick garage, on War- 


ome 


ren Rd. About $50,000. Architect not 
selected. 

0., Cleveland—Pioneer Mfg. Co., East 
103rd St. and Harvard Ave., plans to 
build 2 story, 170 x 200 ft., rein.-con., 


steel and brick factory, at 3053 East 82nd 
St. About $50,000. Architect not selected. 


0., Cleveland—-Western Electric Co., 413 
Huron Rd., plans to build 6 story, 100 x 100 
ft., rein.-con., steel and brick, warehouse 
and office, on Carnegie Ave. About $125,- 
000. Architect not selected. 

0., Cleveland—White Motor Car Co., East 
79th St., preparing plans for 1 story, 200 x 
600 ft.. rein.-con., steel and brick addition 
to factory. About $600,000. 

0., Cleveland—Zenith Tire & Rubber Co., 
Schofield Bldg., having preliminary plans 
prepared by A. W. Harris, archt., Schofield 
Bldg., for plant on Euclid Ave., to include 
several 1 story, rein.-con., steel and brick 
buildings. About $10,000,000. 

0., Dayton—Sun Co., Woodville St. and 
Belt Ry, Toledo, plans to build 2 story, 100 
x 130 ft.. brick warehouse, brick founda- 
tion. on Wampum St., here. About $60,000. 
Architect not selected. 


0., Delphos—Amer. Road & Mchy. Co. had 
plans prepared for large addition to plant. 
Cost including equipment, $300,000. 

0., Mount Vernon—Knox Tire & Rubber 
Co. having plans prepared by Osborn Eng. 
Co., engrs., 2848 Prospect Ave., Cleveland. 
for 2 story, 90 x 200 ft., rein.-con., steel 
oes brick factory and office. About $100,- 
000. 

O., Wooster—Buckeye Aluminum Co. hav- 
ing preliminary plans prepared for factory. 
About $125,000. 

Mich., Bay City—J. P Beck. 201 South 
2nd St., Saginaw, having plans prepared by 
R. E. Bickell, archt, Bay City, for 3 
story, 100 x 100 ft., rein. con., brick and 
steel garage, store room and office. rein. 
con. flooring, concrete foundation, on Wash- 
ington St., here About $60,000. Noted 
Aug. 21. 

Mich., Detroit—H. S. Angell, archt., 722 
Free Press Bldg., preparing plans for 2 
story, 31 x 132 ft. rein.-con. and brick fac- 
tory, rein.-con. flooring, concrete founda- 
tion, on Jones St. About $30,000. Owner's 
name withheld. 


Mich.. Detroit—General Ice Delivery Co., 
Grand River Ave., having plans prepared 
by D. R. Wells, archt., 435 Woodward Ave., 
for 1 story, 36 x 322 ft. brick. frame and 
tile storage plant, rein.-con. flooring, con- 
crete foundation on Warren Ave. 


Mich., Detroit—H. M. Lane Co., eners,, 
701 Owen Blde., receives bids about Sept. 
25 building 1 story, 100 x 200 ft.. concrete 
and steel foundry, rein. con. flooring. con- 
crete foundation, on Herrick St and Vernor 
Ave.. for Monarch Fdry. Co., 895 Green- 
wood Ave. Noted Sept. 11. 


Mich., Detroit—Mildner & Eisen. archts., 
924 Hammond Bldg., receives bids about 


Sept. 20, for 2 story, 60 x 100 ft., rein.- 
con., brick and _ steel factory, rein.-con. 


flooring, concrete foundation. on Mack Ave., 
for Tivoli Brewing Co., 1555 Mack Ave. 


Mich.. Detroit—J. L. Miller. archt., 15 
Goeble Bldg., preparing plans for 2 story, 
43 x 100 ft., brick, steel and stone factorv, 
rein con. flooring, concrete foundation, on 
Milwaukee Ave. and Orleans St. About 
$35,000. Owner’s name withheld. 


Mich., Filer City—Manistee Drop Forge 
Co., Manistee. purchased site here, and 
plans to build rein.-con., brick and steel 
plant. C. G. Briggs, secy. Architect not 
selected. : 


Mich., Flint—Champion Ignition Co. soon 
lets contract building 3 storv. 108x178 ft., 
rein.-con., brick and steel factory, rein.-con. 
flooring. concrete foundation, on Industrial 
Ave. ard Harriet St. 


Mich., Port Huren—Chief Motor Co. pur- 
chased 10-acre site on Elmwood St. and 
plars to build large plant. H. S. Erd, mgr. 
Architect not-. selected. 


Mich., Saginaw—Cooner & Beckbissinger, 
archts. 114 South Jefferson St. receive bids 
about Sept. 29. buildine 4 storv. 100 x 120 
ft. brick, steel and concrete factory. con- 
crete foundation. Owner’s name withheld. 
Noted Sept. 11. 





Vol. + 





Ill., Chicago—P. Gerhardt 
West Randolph St., soon receiv: { 
ing 2 story, 25 x 180 ft. rein, 
and terra cotta addition to press +o, 


offices, rein.-con. floori fa and 
. ” . ring, conc found 
tion, at 316 West Madison St lino: 
Publishing Co., Hearst Bldg. Au: §)3)" 
000. 
Ill., Chicago—W. R. Johnston \ 
359 East Ohio St., acquired 15: mo 
site on Schubert and Fullerton Aves. ari 
plans to build factory. Abou! sina” 
Architect not announced. ; 
Wis., Fairchild—Wisconsin Car; 
Co. plans to build 4 story, 90 x ‘0° 
rein.-con. and brick factory, rein oop 
flooring, brick foundation, on Main gs, 
About $40,000. Architect and engineer no: 
selected. Ki 


Wis,, Ft. Atkinson—James Mfg. (o. plans 
to build 1 story, 400 x 500 ft. brick. 4), 
and steel factory, rein.-con. flooring, brip 
foundation. About $100,000. J. G. Shodron 
Ft. Atkinson, archt. and engr rer 


Wis., Hartford—City having Plans pre- 
pores 7 Cahill-Douglas, archts. Grose 

ldg., Milwaukee, for 1 story. 60 x 110 ¢ 
brick, rein.-con. and steel power plant, rein. 
con. flooring, brick foundation. Cost pg. 
tween $50,000 and $60,000. 


Wis., Sheboygan—Globe Fadry. Co. 4) 
St., plans to build 2 or 4 story, 60 x 95 
ft. brick, rein.-con. and steel foundry, re'n. 
con. flooring, brick foundation, Wild 
wood Ave. and 18th St. About $60.000 
Architect and engineer not selected 


Ia., Waverly—lIowa Sugar Co. plans t 
build warehouse and pulp mill, both 2 
story, 50 x 100 ft., concrete and steel, con. 
crete foundation. About $700,000. Archi. 
tect and engineer not ‘selected. 


Neb., Omaha—Omaha Flour Mills Co 
820 ist Nat'l. Bank Bldg., plans to build 


on 


7 story mill. About $600,000.  Architec: 
not selected. 
Mo., St. Louis—Certain-t-eed Products 


Corp., Boatmen’s Bank Bldg., soon receives 
bids building 4 story, concrete and brick 
factory on Union Ave. About $100,000 
E. C. Taxis, engr., and .Klipstein & Rath- 
man, archts., both in Chemical Bldg 


Mo., St. Louis—Genl. Motors Co.. Union 
and Natural Bridge Rds.. plans to build 
storage houses, sheds and railway tracks 
at $3.000,000 factory now under construc- 
tion, also vitr. brick and concrete driveway 
and road section on Natural Bridge Rd 
rear Union Rd. About $75,000. W. H 
Kilpatrick, c/o owner, engr. 


Tex., Wichita Falls—Ft. Worth & Denver 
R. R, Ft. Worth, plans to build 2 story, 
concrete, freight statiow. About $200,000 

C. Gowdy. 1420 Washington Ave., Ft 
Worth, ch. engr. 


Ariz., Phoenix—Arizona Fruit & Storage 
Co. having plans prepared by Shepard & 
Hamm, archts. and engrs., Central Bldg 
Pasadena, Cal., for 90 x 160 ft., rein.-con 
and brick packing plant, concrete founda- 
tion. About $50,000. 


Wash., Chelan Station (Chelan P. 0.)— 
Orchard Co. plans to build warehouse, 3 
story, 60 x 100 ft., brick and hollow tile, 
concrete foundation, to include packing 
rooms, storage and shipping facilities, etc 
About $50,000. Private plans. 


Wash., Fairview (Seattle P. 0.)—A 
Kristoferson Co., Eastlake Ave., plans to 
build milk plant. 2 story, 100 x 100 ft 
concrete, concrete foundation, to include 
refrigerating plant, mechanical carriers, 
elevators, power and compressed air plants 
etc. About $50,000, exclusive of equipment 
E. Story, New York BIk., Seattle, archt 


Wash., Leavenworth—Pelshastin Lumber 
Co plans to rebuild box factory and saw 
mill. concrete and frame. .« About $75,000 
Private plans 


Ore., Bend—Bend Water, Light & Power 
Co, plans to build 1000 k.w. steam plant 
to double present power output. About 
$100,000. T. H. Foley, Bend, mer. 


Ore., Corvallis—Whiteside & Locke Hard- 
ware & Implement Co., purchased site on 
3rd and: Madison Sts. and plans to build 
2 story, 50 x 100 ft. brick addition to plant 
About $50,000. Private plans. 


Ore., Myrtle Point—L. H. Pearce pur- 
chased site east of present property and 
plans to build 1 story, 90 x 100 ft. cement 
addition to garage. About $55,000. Archi- 
tect not selected. 


Ont., Cornwall—Firestone Tire & Rubber 


Co. South Main St., Akron, O,. plans to 
build 3 story, factory here, probably con- 
crete or steel. About $200,000. Engineer 


not selected. 
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Indusrial Works (Continued) 


Cal., Chino—Libby, McNeil & Libby, 35 
South Dearborn St, Chicago, purchased 
cannery here and plans to build ‘2 or 3 
story rein.-con, addition, cost, $100,000 also 
spend $250,000 for other buildings and 
machinery. 


Cal, Long Beach—Trident Packing Co. 
lans to take over plant of Pacific Packing 
Co, and build refrigeration and cold storage 
plants. About $50,000. 


Cal, Oakland—Pacific Coast Shredded 
Wheat Co. 14th and Union Sts., having 
plans prepared by J. S. Bogart, archt., Mills 
Bidg., San Francisco, for 8 rein. con. wheat 
elevators with 100,000 bu. capacity. About 
$100,000, 


Cal. Pasadena—Warnerlite Co. 45 
South Raymond Ave., having plans pre- 
pared by Shepherd & Hamm. archts. and 
engrs., Central Bldg., for 1 story, 260 x 300 
ft. factory and 1 story, 80 x 100 ft. ad- 
ministration building with two 60 x 80 ft. 
wings, rein.-con. and prick, concrete foun- 
dation, on Marengo Ave. About $100,000. 
Noted Aug. 21. 


Sask, Melville—Grand Trunk Pacific 
Ry., McGill St., Montreal, Que., plans to 
build electric power plant here. About 
$110,000. H. R. Safford, ch. engr. 


BIDS DESIRED 
Conn., Bridgeport—See “Buildings.” 


N, Y¥., Marcy—Until Oct. 7, by State 
Hospital Comn., Capitol, Albany, for 1 
story, 65 x 280 ft. central heating plant 
and 1 story, 80 x 120 ft. boiler room, brick 
and steel, concrete foundation, for Utica 
State Hospital, Marcy Division, here. 
Equipment includes three 500 hp. boilers, 
° fan blowers, one 125 kw. and one 75 
kw. generators, pumps, meters, complete 
coal and ash handling equipment, motors, 
etc. About $500,000; advertised in this 
issue. 


Pa., Pittsburgh—S. A. Maxwell & Co. re- 
ceiving bids constructing 9 story, 52 x 88 
ft. rein.-con. wholesale building, concrete 
foundation, on Isabella and Sandusky Sts. 
Hunting-Davis Co., Century Bldg., archts. 
Noted Aug. 


0., Canton—Canton Ice Delivery Co., 
Massillon, receiving bids building 1 story, 
80 x 90 ft. rein.-con., steel and brick 
storage plant, on Navarre St., here. About 
$100,000. A. C. Bishop, Guardian Bldg., 
Cleveland, archt. 


0., Cleveland—City Ice Delivery Co., 
1935 Euclid Ave., receiving bids construct- 
ing 1 story, 100 x 140 ft., rein.-con., steel 
and brick storage building, on Euclid Ave. 
About $60,000. Private plans. 


0., Cleveland—Cleveland Ry., Leader- 
News Bldg., receiving bids building 5 story, 
49 x 80 ft., rein.-con., steel, terra cotta and 
brick sub-station at 13006 Woodland Ave. 
About $50,000. C. H. Clark, engr. 


0., Cleveland—Cream Cone Mchy. Co., 
5454 Hough Ave., receiving bids building 2 
story, 54 x 54 ft., rein.-con., steel and brick 
factory, at 5808 Hough Ave. About $30,000. 
Private plans. 


0., Cleveland—Cross Candy Co., 1966 
East 66th St., receiving bids building 1 
story, 47 x 140 ft.. rein.-con., steel and 


brick factory, at 6509 Hough Ave. About 
$75,000. Private plans. 
0., Cleveland—G. S. Rider,  archt., 


Century Bldg., receiving bids building 1 
story, 91 x 161 ft.. rein.-con., steel and 
brick addition to factory, for Par Brook 
Co., Brook Park Rd. About $25,000. 

0., Cleveland—White Motor Car Co, 
East 79th St. receiving bids building 2 
story, 210 x 884 ft. rein.-con, steel and 
brick machine shop. About $175,000. 
Private plans. 

0., Colnmbue—W. S. Ferguson Co, 
archts., 1900 Fuclid Ave., Cleveland. receiv- 
ing bids building 2 story, 63 x 183 ft. rein.- 
con., steel and brick garage, on Gay St., for 
Columbus Oldsmobile Co., 134 Gay St. 
About $60,000. 

Mich,. Detroit—Brown & Preston, archts., 
406 Empire Bldg., receiving bids for 2 story, 
65x 100 ft., brick and steel addit‘on to bak- 
ery, rein.-con. flooring, concrete foundation, 
on 4th St. and Merrick Ave., for Mills-Fox 
Baking Co., 4th St. and Merrick Ave. About 
$30,006. Noted Sept. 11. 


Mich., Detroit—A. Kahn, archt., Mar- 
quette Bldg. receiving bids for 1 story, 275 


x 528 ft., rein. con., brick and steel factory, 
ein. con. flooring, concrete foundation, for 
'ige Detroit Motor Car Co., McKinstry 
and Fort Sts., W. 





Wis., Edgarton—Uniil Sept. 27, by Con- 
tinental Axle Co., building 2 story, 60 x 
275 ft. brick, rein.-con. and steel factory. 
rein.-con. flooring, brick foundation, on 
Main St. About $50,000. Private plans. 


Minn., West Duluth (Duluth P. 0O.)— 
Duluth Showcase Co., West Superior St, 
Duluth, receiving bids for 3 story, 75 x 285 
ft., concrete and steel factory at 2800 West 
Superior St. About $150,000. A. Puck, 
oe Bldg., Duluth, archt. Noted Sept. 


Okla., Muskogee—O. T. Grahm, 16th St. 
and Emporia Ave., receiving bids building 
1 story, 100 x 100 ft., rein.-con. steel and 
brick garage, rein.-con. flooring, concrete 
foundation. About $50,000. H. O. Valeur 
& Co., 705 Phoenix Bldg., archts. 


Que., Cap de la Madeleine—Until Sept. 
27, by Tidewater Shipbuilders Ltd., Three 
Rivers, building 2 story, 40 x 62 ft. steel 
and brick machine shop, concrete founda- 
tion, on river front here. About $50,000 
M. Mapes, Canadian Pacific Ry. Bldg., 
Windsor Sta, Montreal, archt. 


Sask., Melville—Until Sept. 24, by Sask. 
Co-operative Creamery Co., Regina, build- 
ing 3 story, 47 x 50 ft., concrete, brick and 
steel creamery. About $60,000 Poole 
Constr. Co., Smith St., archts. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract 


*Mass., Boston—E N. Weyner let con- 
tract bui'ding 3 story, 60 x 175 ft. rein.- 
con. garage, at 1001 Commonwealth Ave., 
to N. Hurwitz. About $100,000. 


*Mass., Lowell—Massachusetts Cotton 
Mills Canal St.. let contract building rein.- 
con. and brick power plant, rein.-con. floor- 
ing, concrete foundation, to . P. Cum- 
mings Constr. Co., 14 Prospect St., Ware. 
About $200,000. 


*Mass.. New Bedford—Natl. Spun Silk 
Co., Bullard St., let contract building 1 
story rein.-con. power  house., rein.-con. 
flooring, concete foundation, to J. G. 
White Eng. Co.. 43 Exchange Pl, New York 
Cicy. About $100,000. 


*Mass.. New Bedford—New Bedford 
Storage Warehouse Co., School and Water 
Sts., will build 6 story rein.-con. addition 
to warehouse, rein.-con. flooring, concrete 
foundation. on School St. About $75,000. 
Work will be done by day labor. 


*Mass., Thorndike—Leary & Walker, 
engrs.. Purchase St., New Bedford, let con- 
tract to J. J. Prindiville Co. 59 Concord St., 
Framingham, building 6 story, 75x 163 ft. 
brick and concrete mill, rein.-con. flooring, 





concrete foundation, for Thorndike Co. 
About $175,000. Noted Sept. 11. 
*Mass., Worcester—Coppus Eng. & 


Equipment Co., Inc., Park Ave., let contract 
building 1 story, brick, concrete and steel 
addition to foundry, rein.-con. flooring, 
concrete foundation, to G. W. Carr Co., 
eis Main St. About $80,000. Noted Aug. 


*Mass., Worcester—Worcester Paper 
Box Co., 68 High St., will build 2 and 4 
story, brick and rein.-con. garage, rein.- 
con. flooring, concrete foundation, on Aus- 


tin St. About $100,000. Work will be 
done by day labor. Noted Aug. 14. 
*R. I., Pawtucket—Darlington Textile 


Co., 48 Hughes Ave., let contract building 
1 story, 50x 100 ft. brick and mill construc- 
tion weave shed, rein.-con. flooring, concrete 
foundation, to F. G. Rowley Co., 260 Cen- 
tral Ave. About $25,000. 


*R. L, Pawtuck-t—Ervma Weaving Co., 
30 Bayley St., let contract building 1 story, 
90x114 ft. brick and mill construction 
weave shed, rein.-con. flooring, concrete 
foundation, on Privet St., to F. G. Rowley 
Co., 260 Central Ave. About $30,000. 


*Conn., New Haven—New Haven Stove 
Repair Co., 488 State St., will build 1 story, 
60 x 105 ft. brick and steel garage, rein.- 
con. flooring, concrete foundation, on State 
St. About $25,000. Work will be done 
by day labor under supervision of J. Wein- 
stein, archt., 6 Church St. Noted Aug. 21. 


*Conn., New Haven—Texas Oil Co., 17 
Battery Pl. New York City. will build 1 
and 2 story, 38x 100 ft. storage and office 
and 1 story, 40x56 ft. garage, rein.-con., 
rein.-con. flooring, concrete foundation, on 


Forbes Ave. About $35,000. Work will be 
done by day labor. Noted Aug. 14. 
*Conn., Waterbury—F. A. Webster. 


archt., 51 West Main St., let contract to 
Tidewater Bidg. Co., 16 East-33rd St., New 
York City, a 1 story, 50 x 50 ft. 
shop, 2 story, 50 x 120 ft. foundry and 1 
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story, 100 x 100 ft. storage building, brick 
rein.-con. flooring, concrete foundation, on 
Railroad Hill, for Manufacturers Fdry, Co 
About $60,000. Noted Sept. 11. 

*N. Y., Hempstead—Borden Farm Pro- 
ducts Co., Main St., let contract building 
1 story, 30 x 180 ft. brick and steel distrib 
uting plant, rein.-con. flooring, concrete 
foundation, to Miller-Reed Co., 103 Park 
Ave., New York City. 

¥N. Y., New York—J. Cohen, 243 Penn 
St., Brooklyn, will build 1 story, 80 x 98 
ft. brick and steel garage, rein.-con. floor 
ing, brick foundation, at 233 West 25th 
St.. here. About $40,000 Work will be 
done by day labor 


*N. Y¥., New York—A. M. Fleming, 612 


5th Ave.. will build 2 story, 100 x 100 ft 
brick and steel garage, rein.-con. flooring. 
brick foundation at 236 East 55th St 
About $35,000. Work will be done by day) 
labor 


*N. Y., New York—J. P. Stanley, 36th 
St and North River, let contract altering 
and building 3 story, 100 x 175 ft. brick 
and steel addition to warehouse, to Fan- 
ning-Quinn, 105 West 40th S¢€ About 
$100,000 


*Pa., Carbondale—Carbondale Machine 
Shop, Simpson St. iet contract building 1 


story, 80x 220 ft, steel and hollow tile, 
machine shop, to Hugh™-Foulkard Co., 
Commonwealth Trust Bldg.. Phila. About 
$60,000. 

*Pa., Sharon—N. Rosenblum, 83 Shen 


ango St., let contract building 2 story ware- 
house on Pitt St., to Wallis & Carley, Bank 
St. About $100,000 


*Md., Baltimore—G. R. Callis, Jr., archt 
Melvin Ave., Cantonville, let contract to 
West Constr. Co., 907 Amer. Blidg., for 5 
story, 83 x 197 ft., rein.-con. and brick 
warehouse, concrete foundation, for Genl. 
Coffee & Tea Co., Light and Lee Sts. 
About $140,000. Noted Aug. 28. 


*D. C., Washington—Hill & Tibbits, 1407 
H St., N. W., let contract building 3 story, 
100 x 100 ft., rein.-con, and brick garage 
and show room, on 14th and Ohio Sts, 
N. W., to R_ P. Whitty, Union Trust Bldg. 
About $50,000. 


*N. C., Greensboro—McGlanery Auto Co. 
let contract building 2 story, 85x 200 ft. 
concrete garage, on Ashe St., to J. B. Couse, 
Greensboro. About $140,000. 


*N. C., Statesville—Statesville Coco Cola 
Co. let contract building 2 story, 50 x 90 
ft. brick plant, to F. Lawrence, Statesville. 
About $200,000. 


wAla., Opelika—Opelika Cotton Co. let 
contract building addition to mill, to Fiske- 
Carter Co., Greenville, S. C About 
$100,000. 


*0., Cleveland—Holam Mfg. Co., 4911 
Clark Ave., let contract building 2 story, 
80 x 116 ft., rein.-con., steel and brick fac- 
tory, at 3809 Clark Ave., to F. J. Kuka, 
+t ly Warner Rd., Lakewood. About $40,- 


*0., Cleveland—G. W. Worder Co., 6530 
Carnegie Ave., let contract building 2 story, 
47 x 120 ft., concrete, steel and brick addi- 
tion to factory, to H. G. Slatmeyer Co., 
ces Ave. About $25,000. Noted Aug. 


*0., Dayton—Dayton Pipe Coupling Co. 
let contract building 1 story, 90 x 120 ft. 
rein.-con. and steel forge and machine 
shop, rein.-con. flooring, concrete founda- 
tion, on Edmurd St. to J. Lowes, Schwind 
Bldg. About $50,000. 


*0O., Kent—Mason Tire & Rubber Co. let 
contract building 2 story. 80 x 120 ft., rein.- 
con., steel and brick addition to factory, on 
Frie St. to Cummins Blair Co., Leader 
News Bldg.. Cleveland. About $60,000 
Noted July 24. 


*0., Urbana—Urbana Packing Co. let 
contract building 2 story, 30 x 75 ft. power 
house and 2 story. 30 x 60 ft. storage plant, 
rein.-con. ard brick, rein.-con. flooring. con- 
crete foundation, to J. A. Poss, Springfield. 
About $30,000. 


*Ind., Ft. Wayne—Thieme Bros. Co., 
Park Ave. let contract building rein.-con. 
and steel factory, rein.-con. floorinsy con- 
crete foundation. on Rynnion and Morrison 
Aveg., to Indiana Eng. & Constr. Co., 528 
Lincoln Life Bldg. About $185,000. 


*Mich., Detroit—A Kahn, archt., Mar- 
quette Blidg., let contract to Bryan & Det- 
wiler, Dime Bank i for 1 story, 241 x 
446 ft. addition and 3 story, 80 x 225 ft. 
extension to factory, rein.-con. and steel, 
in West Grand Blvd. and Belt Line Ry. 
for Packard Motor Car Co., West Grand 
Blvd. Noted July 3. 





——————— eee 





—S 
228 ENGINEERING NEWS-RECORD Vol. 83. No, 42 
cheat 
Industrial Works (Continued) Mass., Framingham—Schoo!—Town hav- Pa., Phiia.—Bank—J. T. Bruce 
#Mich., Detroit—Young Bros. Franklin '8, plane prepared by Kilham & Hopkins. 505 Chestnut St. soon lets contra’: ‘went 
St., let masonry contract building 1 and 2 sone. nie Bt a, eS ing seer +4802 x g * conerete an) store 
story, 105 x 161 ft. concrete, brick and Aphont $160,000. E. E. Bowers, clk. About $100,000 Not a5 Union N Bank 
steel factory, rein.-con. flooring, concrete 2 Cea 000. Noted July 17. 
foundation on Beufait Ave., to Krieghoff Mass., Springfield—Home an a g Pa., Phila.—Stor 
Co., 1187 Bellevue Ave.; carpentry, to C. et, “Gehan, = VWortinswn S Felt Realty Co 1303 1 el ge larcus 
Botetert. 753 Greenwood Ave. Noted Aug. $150,000. Architect not selected. ren See: ET — = brick. dent 
: “ ’ et and 13th S: oe 
xlIIL, Chicago—Knight Light & Soda la 8 Indus- $2.500.000. Graham, Anderson. — 


Fountain Co., 351 West Chicago Ave., let 
contract building 3 story, 77 x 210 ft. and 
1 story, 160 x 200 ft. mill construction 
factory, concrete foundation, on Kildare 
and Schubert Aves., to W. F. Peterson, 127 
North Dearborn St. About $200,000. 

*Ill., Moline—Moline Iron Wks. let con- 
tract building 1 story, 110 x 360 ft. and 
110 x 400 ft. fireproof factories, to P. H. 
Lorenz, 413 Peoples Bank Bidg. About 
$200,000. 


*Wis., Chilton—Aluminum Specialty Co.. 
17th and Wollmer Sts., let contract build- 
ing 2 story, 60 x 200 ft. brick, and steel 
factory, rein.-con. flooring, brick foundation, 
on Main St, to Blake Constr. Co., Appleton, 
$71,020. Noted Sept. 4. 


*Wis., Milwaukee—Edmonds Realty Co., 
let contract building 1 story. 135 x 475 ft. 
brick and steel factory. concrete foundation, 
to H. J. Kusel, 35 South Dearborn St., 
Chicago. About $275,000. 


*Kan., Emporia—McCord & Kistler Mer- 
eantile Co., 201 Kansas Ave., let contract 
building 2 story, 75 x 150 ft., rein.-con., 
steel and brick warehouse, rein.-con. floor- 
foundation, to J. 


ing, rock and concrete 
M. Leeper. State House, Topeka. About 
$71,000. Noted Aug. 28. 
*Neb., Omaha—Item Biscuit Co., 202 


Capitol Ave., let contract building 7 story, 
118 x 132 ft., rein.-con., brick and steel ad- 
dition to factory, rein.-con. flooring, con- 


crete foundation, to C. F. Haglin & Son, 
2706 10th Ave., Minneapolis, Minn. About 
$200,000. 

*Mo, St. Louis—Landis Machine Co.. 


1515 North 25th St., let contract building 
4 story, concrete and brick factory on 2nd 
and Gano Sts., to J. H. Bright Bldg. Co., 
Title Guarantee Bldg., $245,000. 


*Okla., Oklahoma—Mideke Supply Co.. 
200 West Ist St., let contract constructing 1 
story, 75 x 140 ft. warehouse and 3 story, 
80 x 140 ft. main building, rein.-con. and 
brick, rein.-con. flooring. concrete founda- 
tion, at 200 East Main St., to Reinhart & 
Donovan, Insurance Bldg., cost plus per- 
centage basis. 


*Ore., Portland—Royal Bakery Co., 441 


Everett St., let contract building 1 story, 
70 x 90 ft. and 2 story, 16 x 44 ft addi- 
tions to bakery, brick and concrete, con- 


crete foundation, on Vancouver Ave and 


Ivy St., to R. O. Powers, 214 Ry. Exch. 
Bldg. About $50,000. 
*Cal., Los Angeles—Standard Oil Co., 


1727 North Spring St., let contract building 
1 story, 30 x 284 ft. garage and 80 x 198 
ft. machine shop, concrete, concrete founda- 
tion, at 1726 North Spring St., to E. F. Low, 
343 Wilcox Blidg., $63,000. 


*Cal., San Francisco—Simmons Co., 198 
Bay St., let contract building 135 x 278 ft. 


brick and timber factory. on Bay and 
Stockton Sts, to F. B. Peake, 1247 2nd 
Ave. About $100,000. Noted Sept. 11. 


*#Que., Montreal—W. C. M. Rees, Ontario 
St.. let contract building 4 story, 50 x 75 ft. 
steel and brick factory, concrete foundation, 
to Atlas Co. 37 Belmont S&t. About 
$70,000. 


*Ont., Port Arthur—Canadian Natl. Rys., 
27 Wellington St, E.. Toronto, let contract 
building rein.-con. grain elevator. 700.000 
bu. capacity, here, rein.-con. flooring rock 
and concrete foundation. to Barnett & Mc- 
Queen, Port Arthur. About $600,000, cost 
plus 10% basis. 


Buildings 
PROPOSED WORK 


Mass., Amherst—Dormitory, etc.—Massa- 
chusetts Agricultural College having plans 
prepared by J. H. Ritchie. archt., 8 Beacon 
St., Boston, for 3 story, 60 x 155 ft., brick, 
steel and concrete dormitory and dining 
room, concrete foundation, on campus 
About $150,000. Noted May 15. 


Mass., Framingham—School—Town hav- 
ing plans prepared by C. M. Baker, archt., 
70 Equitable Blidg., Boston, for 24 story, 
16 room, brick, concrete and steel, on Hollis 
St. About $170,000... E. E. Bowers, clk. 
Noted May 22. 


R. L., Providence—Theatre and Business 
—S. Bomes, 71 Farragut Ave., having plans 
prepared by T. J. H. Pierce, archt., 230 In- 
dustrial Ty Bldg., for 1 and 2 story, 
100 x 114 ft} brick and terra cotta, rein.- 
con. flooring, concrete foundation, on Broad 
and Gallatin Sts. About $50,000. 


R. L, Woonsocket—Church—St. Michaels 
Greek Church, Blackstone St., having plans 
prepared by W. F. Fontaine, archt., Federal 
Bldg., for 1 story, brick. About $50,000. 


Conn., Bridgeport—Church—L. A. Walsh, 
engr., 51 Leavenworth St., Waterbury, re- 
jected bids building 50x 130 ft., brick and 
steel, on Park Ave., for St. George Lithu- 
anian congregation, Park Ave. and John- 
son St. About $50,000. Project post- 
poned until next spring. Noted Aug, 14. 


Conn., Bridgeport—Theatre and Business 
S. Z. Poli, 24 Church St., New Haven, 
plans to build brick, concrete and steel, on 
Main, Congress and Arch Sts., here. About 
$1,000,000. T. W. Lamb, 644-8th Ave., New 
York City, archt. 


Conn., Bristol—School—City plans to 
build brick and steel, on Burlington Ave. 
About $125,000. Architect not selected. 


Conn., Meriden—Cottages — Connactiqnt 
School for Boys having plans prepared by 
Ford, Buck & Sheldon, Inc., engrs., 60 Pros- 
pect St., Hartford, for 2 dormitory cottages. 
About $82,000. 


Conn., Orange—School—tlown plans to 
build 2 story, 8 room, brick and steel, school, 
on Ist Ave. and Lamson St. About $100,- 
000. J. A. McLaughlin, 241 Spring St., 
West Haven, chn. Architect not selected. 


Conn., South Manchester—Bjisiness—J. 
Mamacos, 785 Main St., plans to build 3 
story brick and steel, on Main St. About 
$70,000. A. E. Fiske, 67 Bigelow St., archt. 


Conn., Trumbull—Schools—Town having 
plans prepared by F. A. Cooper, archt., 
1024 Main St., Bridgeport, for school, in 
Long Hil! Dist and 2 story school in 
Nichols Dist., both brick. About $50,000 
each. H. F. Randall, selectman. Noted 
Aug. 14. 


Conn., Vernon—School—Town plans to 
remodel high school on School St. About 
$85,000. Architect not selected. 


N. Y., Buffalo — Theatre — Famous 
Players-Lasky Corp., 485 5th Ave., New 
York City, plans to build brick, steel and 
stone, brick foundation, here. About $600,- 
000. De Rosa & Pereira, 110 West 40th 
St., New York City, archts. and engrs. 





N. Y., Leckport—Bank—P. A. Davis, 
archt., 1713 Sansom St., Phila., soon re- 
ceives bids building 1 story, 50 x 60 ft. 


steel and stone, for Natl. Exch. Bank, 45 
Main St. About $150,000. Noted July 17. 


N. Y., New York—School—Bd. Educ. hav- 
ing plans prepared by C. B. J. Snyder, 
archt. and engr., Municipal Bldg., for 4 
story, 92 x 194 ft. brick and steel, brick 
foundation. on Bathgate Ave. and 182nd St. 
About $420,000. 


N. ¥., New York—Theatre and Office— 
Famous Players—Lasky Corp., 485 5th 
Ave., plans to build 200 x 207 ft. brick, 
steel and stone, brick foundation, on Bway. 
between 43rd and 44th Sts. About $3,000,- 
000. Architect or engineer not selected 


N. J., Asbury Park—Theatre—T. JW. 
Lamb, archt., 644 8th Ave., New York City, 
receives bids about Sept. 23, for alterations 
to brick, steel and stone, on Cookman Ave. 
and St. James PL, for W. Rosenberg. About 
$100,000. 


N. J., East Paterson—School—A. W. 
Gall, dist. clk. bd. educ., receives bids 
about November, building 8 room school in 
Dundee Lake Sect. About $75,000. Noted 
Sept. 12, 1918. 


N. J., Trenton—Hotel—Stacy-Trent Co., 
Broad St. Bank Bldg., rejected bids re- 
ceived Sept. 3, building 10 story, rein.-con., 
brick and steel on West State St. About 
$1,000,000. Work will be readvertised. 
Noted Aug. 14. 


N. J., Trenton—Theatre—W. J. Vernon, 
St. Regis Bldg, plans to build 2 story, 100 
x 175 ft, brick and steel, on South Broad 
St. About $150,000. -W. W. Slack & Son, 
St. Regis Bidg.; archt. co eee 


White, Ry. Exch. Bldg., Chicago, » 1. & 
Pa., Phila.—Theatre—W. H. Le 


32 South 17th St., soon receives }j one 
ing 2 story, 75 x 120 ft. concrete aya oe 
on 5th and Rockland Sts., for Green"d 
Altman, 2132 Germantown Ave. ( dst & 
exceed ‘$50,000. ™ 
Md., Baltimore—Office—G. Ober & ¢ 
Co., U. 8. Fidelity & Guaranty Co. pigc" 
plans to build 3 story, 30 x 60 ft bree 
and stone, stone and concrete foundation mi 
perrart ond eae Sts. About ¢50 oon 
er, omas ice, 09 Union. 
Bldg., archts eo 
Md., Baltimore — Sales — Back 
Co., 10-20 East North Ave. plans to hoy 
2 story, 100 x 200 ft., brick addition Abo t 
$50,000. E. T. Backus, pres. ae 
_ Md., Baltimore—Sales—I. Silbers eir " 
Equitable Bldg., plans to build gry he, 
140 x 181 ft., rein.-con., steel and brik 
rein -con. flooring, concrete foundation ns 
St Paul and Pleasant Sts. About $1 fn)" 


G. R. Callis, Jr., 


tonsville, archt Mellville Ave. ¢ 


a 


Md., Baltimore—Synagogue—H 
congregation plans to build noone 
West North Ave. near Payson St., probably 
stone with stone foundation. About $75,000 
L. Setten, 4195 Hanover St., and S. B. Wax 
man, 2410 Elsinor Ave., members bidg on 
Architect not selected. m 

N, C., Hendersonville—Hotel—J. 0 ] 
and others pla i a 
$100,606 plan to build hotel. About 


Architect not selected. 
Fla., Miami—Depot—Florida East Coast 


Ry., 10th St., plans to build 40 x 0 
depot, here. About $75,000. &. B Gear 
St. Augustine, ch. engr. 

Fla., St. A i 
sages ugustine—A uditorium—Sece 


0., Akron—Church—St. Paul's Evangeli- 
cal congregation having plans prepared by 
Fier a ne, archt., Bangor Bldg 

yeland, for 1 story, steel, stone ; i 
About $75,000. on 


0., Cleveland—Bank—Natl. City Bank 
Leader-News Bldg., having plans prepared 
by Graham, Anderson, Probst & White 
engrs., Ry. Exch. Bldg., Chicago, altering 
10 story, concrete, steel and brick, on Eas! 
6th St. and Euclid Ave. About $75,000, 


0. ,Cleveland—Club and Office—Cleve- 
land Athletic Club, Euclid Ave., plans to 
build 11 story, 150 x 250 ft., rein.-con 
steel, limestone and brick, on Superior Ave 
About $500,000. Architect not selected. 


0., Cleveland — Commercial—Greenlawn 
Realty Co., Society for Savings Bldg 
plans to build 8 story, 100 x 200 ft., rein.- 
con., steel and brick, at 3208 Prospect Ave 
About $500,000. Architect not selected. 


0., Cleveland—Commercial—G. W. Hale 
Leader News Bldg., plans to build 6 story, 
95 x 300 ft., rein.-con, steel and brick, on 
East 9th St. and Prospect Ave. About 
$125,000. Architect not selected. 


0., Cleveland — Commercial — Hampton 
Keller Co.. Swetland Blidg., plans to build 
9 story, 100 x 100 ft., rein.-con., steel and 
brick, at 10017 Euclid Ave. About $125,000 
Architect not selected. 

O., Cleveland—Commercial—Hinning Fur- 
niture Co., St. Clair Ave., plans to build 3 
story, 79 x 84 ft., rein.-con,, steel and brick 
About $75,000. Architect not selected. 


0., Cleveland—Commercial—L. W. Kel- 
ley, Hickox Bldg., plans to build 10 story, 
148 x 220 ft., rein.-con., steel, terra cotta 
and brick, at 2425 Euclid Ave. About 


$300,000. Architect not selected. 

0., Cleveland—Commercial—E. D. Lat- 
imer, 12037 Lake Ave., plans to build 
story, 120 x 200 ft., rein.-con., steel and 


brick, on East 50th St. and Prospect Ave 
About $200,000. Architect not selected 

0., Cleveland—Commercial—F. C. New- 
comer, Citizens Bldg., plans to build 6 story. 
100 x 125 ft., rein-con., steel and brick, 
on 86th St. and Euclid Ave. About $109,100 
Architect not selected. 

0., Cleveland — Commercial — Petreauin 
Paper Co, West 38rd St.. plans to build 4 
story, 120 x 200 *ft., rein.-con., stee! 2nd 
brick, on East 48th St: and Prospect ive 
About” $120,000. Architect not selected 
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Buildings (Continued ) 
Cleveland — Commercial — Prame 


ahs Co.. Williamson Bidg., plans to build 
tory, 100 x 200 ft., rein.-con., steel and 
prick, On Prospect Ave. About $500,000. 


Architect not selected. 

“9,, Cleveland — Hospital— Huron Rd. 
Hospital Assn., Huron Rd., plans to build 
5 story, 150 x 190 ft., rein.-con., steel and 
prick, on Ansel RA. About $500,000, Archi- 
teet not St lected. 

| Cleveland—Hospital—Lakeside Hospi- 
tal Assn., Bast 12th St. and Lakeside Ave. 
nlans to build 12 story, 200 x 350 ft., rein.- 
vn. steel and brick, on University Circle. 
‘bout $2,000,000. Architect not selected. 


0., Cleveland-—Hotel—L. W. Kelley, 
Hickox Bldg., plans to build 6 story, 80 x 
200 ft., rein.-con., steel anu vrick, on Eu- 
‘id Ave. About $100,000. Architect not 
selected 

0., Cleveland—Loft—Paudett Investment 
‘Citizens Bldg., plans to build 6 story, 
x 122 ft.. rein.-con., steel and brick, at 
1825 East 18th St. About $125,000. Archi- 
‘ct not selected. 

0., Cleveland—Office—Altamont Realty 
Co, Williamson Bldg.. plans to build 6 
story, 99 x 125 ft., rein.-con., steel, terra 
cotta and brick, at 1730 East 12th St. About 
$350,000. Architect not selected. 

0., Cleveland — Office—See “Industrial 


Works.” 

0., Cleveland—Office—A. 1. Newman. 
647 Euclid Ave., plans to build 1 story, 70 
x 106 ft.. rein.-con., steel and brick addi- 
tion, at 1126 Euclid Ave. About $60,000. 
Architect not selected. 

0., Cleveland—Office—Willard Storage 
Battery Co., 246 East 131ist St, having 
plans prepared by H. H. Aldrich, archt., 
c/o owner, for 2 story, 50 x 104 ft., rein.- 
con., steel and brick addition. About $60,- 
000. 

0., Cleveland—Sales ‘Room—See ‘“Indus- 
trial Works.” 

0., Cleveland—Sales—Kelley Springfield 
Tire Co., Prospect. Ave., leased 90 x 200 ft. 
site on East 46th St. and Prospect Ave., 
and plans to build 5 story. rein -con., steel 
and brick. About $100,000. Architect not 
selected 

0., Cleveland—Studio—J. N. Ackerman, 
Engineer's Bldg.. plans to build 1. story, 
100 x 500 ft., rein.-con., steel and brick, 07 
West 25th St. About $500,000. Architect 
not selected. 

0., Cleveland Heights (Warrensville P. 
).)—Theatre—Israel & Makoff, 3533 Wood- 
land Ave., plans to build 6 story, 100 x 150 
* rein.-con., steel and brick, on Buclid 
givd. About $175,000. Architect not se- 
lected. 

0., Masstiion — Commercial—Bloomberg 
Clothing Co. having plans prepared by Al- 
brecht, Wilhelm & Kelley, archts., 1836 
Fuclid Ave., Cleveland, for 3 story, 46 x 
167 ft., rein.-con., steel and brick, on East 
Main St. About $75,000. 


0., Mount Vernon+—Office—See “Indus- 
trial Works.” 

0., Norwalk—Bank and Office—Citizens 
Natl Bank plans to raze present struc- 
ture and build 5 story, 50 x 115 ft., rein.- 
con., brick and stone. concrete foundation. 
About $175,000. Mills & Millspaugh, 67 
East Long St., Columbus, archts. 

0, Richwood—Church—Baptist Church 
Society plans to build 64 x 82 ft., rein-con. 
and brick, conerete foundation. About $50.- 
000, cost plus percentage basis. E. E 
Pruitt, Comstock Bldg., Columbus, archt. 

0., Wilmington—Bank—First Natl. Bank 
plans to construct modern banking build- 
ing. About $85,000. 

Ind., Indianapolis—Theatre and Office— 
Loew's Enterprises, 1492 Bway., New York 
City, having preliminarv plans prepared by 
T. W. Lamb, archt., 644 8th Ave., New 
York City, building 2 story, 100 x 175 ft., 
brick, steel and stone, brick foundation, 
here. About $300,000. 


Mich., Bay City—Office and Store Room 
—See “Industrial Works.” 


Mich., Detroit—Schools—Bd. Bduc. soon 
lets contracts building Angell School, 2 
Story, 83 x 93 ft., rein -con., brick and steel 
rein -con. flooring, concrete foundation on 
Holmer Ave, between Maidstone and Euclid 
Aves; Trowbridge School 2 story, 58 x 112 
ft. rein.-con, brick and steel, rein -con.- 
flooring, conerete foundation on Forest Ave. 
near St. Antoine St., cost, $200,000; Cars- 
— “chool, 2 story, 44 x 168 ft., rein.-con., 
fo ind steel, rein.-con, flooring, concrete 
oundotion, on Coplin Ave. near Charlevoix 


Co, 


ate Davison Annex, 2 story, 80 x 80 ft. 
heen concrete foundation, on Davison and 
oseph Campau Aves. $25,000; lippert 


HIGHWAY—ARIZONA 
Bids were received by State Highway Department, Phoenix, (lowest 3) for constructing 
Tempe-Mesa Highway, Federal Aid Project No 8, from (A) McElrath & Shumway, 
Mesa; (B) G. R. Curtis, 2440 East 26th St., Los Angeles, Cal; (C) Southwestern 
Contg. Co., 13th and Lincoln Aves. The unit bids Were as follows: 


1,654 cu.yd. exeavation (unclassified) . . 

15,936 sq.yd. concrete pavement.......... 

15,936 sq.yd. bitulithic pavement on concrete base 

Setiowmal 5-in. concrete base—2-in. bitulithiec tcy) 
\ 4in. concrete base—2-in. bitulithie tcp) 

15,936 sq.yd. bitulithic pavement on asphaltic ecn- 

erete base 
20-cu.yd. Class ‘‘A"’ concrete (headwalls, etc.) . . 
750 Ib. remforcing steel : ; 


. . . f 
Cost of cement and reinforcing steel (to be fur- 


4 


nished by State)..... i veee 

Potale—Enterweeh: 6. sniesisccsesedessoacs ‘ i 
18,750 cu.yd. excavation (unclassified)............ 
90 cu.yd. caliche (for shoulders).. 





58,744 sq.yd. concrete pavement..............6-. 

58,744 sq. .. bitulithic pavement on eee pans 

in. concrete base—?2-in. bitulithie top 

Informal +in. convrete base-—2-in. bitulithie top) 

58,744 sq.yd. bitulithic pavement on asphaltic ecn- 
crete base. 

238 lin.ft. 18in. concrete pipe culvert, standard 


sec. 

52 lin ft. 24in. concrete pipe culvert, standard 
See. “B” 

169 lin ft. 30-in. concrete pipe culvert, standard 
Sec. “B” 

114 linft., 36-in. concrete pipe culvert, standard 
Sec. “B” 


16 lin. ft. 48in. concrete pipe culvert, standard 
ee, RR tik. sw me ‘ ; 

55 lin.ft. 24-in. corrugated metal pipe culvert (R.R. 
crossing) é Are : “en 

127 cu.yd. Class “A” concrete (headwalls, etc.)... 


Cost of cement (to be furnished by State). 
Extended totals... . . ‘ 


School, 1 and 2 story, 34 x 102 ft.. frame. 
concrete foundation, on Martin St. near 
Michigan Ave., $25.000. Malcolmson & Hig- 
ginbotham, 404 Moffat Bldg., archts. 

Il., Chicago — Office — Reliance State 
Bank, 1551 West Madison St., having plans 
prepared by Weary & Alford, archts, 1732 
South Michigan Ave., for altering 1st floor 
of 50 x 165 ft. building, on Ogden Ave and 
Madison St. About $100,000. 


Ill, Chicago—Offices—See “Industrial 
Works.” 

Ill, Chicago—Club—E. P. Rupert, archt., 
154 West Randolph St., soon receives bids 
building 4 story, 60 x 120 ft., on south side. 
for B. P. O. Elks, c/o architect. About 
$125,000. 

Il, Joliet—Synagogue—D. S. Klafter. 
archt., 64 West Randolph St., Chicago, suvun 
receives bids building 1 story, 60 x 100 ft. 
brick and timber, concrete foundation, on 
Lincoln St., for Bnai Jacob congregation. 
About $100,000. 


Wis., Holy Hill (Hartford)—Monastery— 
Carmelite Brothers having plans prepared 
by Brust & Phillipe: archts. and engrs., 

ree Press Bldg., ilwaukee, for 3 story, 
60 x 210 ft. brick, steel, rein.-con. and tile, 
brick foundation. About $60,000. 


Wis., Marshfield — Bank — First Natl. 
Bank plans to bui'd 2 story, 50 x 100 ft. 
brick and stone. About $100,000. Architect 
not selected. 

Wis., Thorpe—School—B4. Educ. having 
plans prepared by W. L. Alban, archt., 347 
Endicott Bldg., St. Paul, Minn., for 2 story, 
63 x 82 ft. About $50,000. 

Ia., Creston—School—Bd. Educ. having 
plans prepared by W. Gordon, archt., Hub- 
bell Bldg., Des Moines, for 2 story, 52 x 
81 ft., concrete, steel and brick, concrete 
foundation. About $50,000. 

Ia., Davenport—Temple—Masonic Lodge 
plans to build 8 story, 159 x 200 ft., on 7th 
and Main Sts. About $800,000. Clausen 
& Kruse, 316. Central Office Bidg., archts. 


Ia., Glidden—School—Bd. Educ. havin 
plans prepared by W. Gordon, archt., 31 
Hubbell Bldg., Des Moines, for 2 story, 52 
x 81 ft. concrete, steel and brick, concrete 
foundation. About $50,000. 

Ia., Spencer—School—Bd. Educ. Lake 
Twp. having plans prepared by W. Gor- 
don, archt., 319 Hubbell Bldg., Des Moines, 
for .2 story, concrete, steel and brick. 
Abcut $50,000. 

Kan., Atchison—School—Bd. Educ. hav- 
ing plans prepared by W. H. Saylor & Co., 


A B Cc 
$2.00 $0.90 $2.00 
1.54 1.65 1.56 a=$24,860 16 


1.95 b= 34,705.70 
1.85c= 33,112.10 


17.00 — 12.00 15.00 
03 05 03 


a= $13,043. 25—Concrete 
6 7,012 15-52 
c= 5,628 50-—42 


ia $41,533. 91-—Concrets 
b= 45,397. 10—5-2 
c= 42,419 95-42 


1.00 90 98 
2.C0 1.00 2.40 
1.54 1.65 1.56 a=$91,640 64 


2.22 b= 130,411 68 
2.12 c= 124,537 26 


1.30 2.00 2.88 
2.00 3.00 5.04 
3.40 3.60 6.78 
4.00 4.00 8.16 
4.50 5.00 10.00 
6.00 3.00 5.04 
17.00 12.00 20.00 


a= $47,556. 95—C oncrete 
b= 26,567.70—-5-2 
c= 21,467.15 -4-2 


a=$165,949, 37—-Concrete 


$162,757 $165,815 b= 183,731. 16—5-2 


c= 172,756.21—42 


Kansas City, Mo., for 3 story, 78 x 121 ft., 
rein.-con., steel and brick, rein.-con. floor- 
ing, concrete foundation, to be known as 
Roosevelt School. About $75,000. 


Kan., Caney—Church—First Methodist 
Episcopal Church having plans prepared by 
F. F. Fletcher, archt., Independence, Mo.. 
building 1 story concrete, steel and brick, 
concrete foundation. About $55,000. 


Kan., Lyndon—Court House—Osage Co 
rejected bids received Sept. 4, building 3 
story, 84 x 100 ft. rein.-con., steel and 
brick, rein.-con. flooring, rock and concrete 
foundation. Work will be readvertised. W. 
E. Hulse & Co., Hutchinson, archts. Noted 
Aug. 21. 

N. D., Grand Forks—Hotel—F. Parsons 
825 Belmont Ave., L. J. Bemis and E. J 
Stuart, plan to build hotel here. About 
$500,000. 


Mont., Deer Lodge—Court House—Powe', 
Co. voted $10,000 bonds to build cour: 
house. H. B. Hertz, Jr.. co. clk. Archi- 
tect not selected. Noted June 26. 


Mo., Rockport—Memorial—-Atchison Co 
having revised plans prepared and soon re- 
ceives bids building 2 story, 68 x 110 ft., 
rein.-con., steel and brick, concrete founda- 
tion, here. About $60,000. J. O. Hogg, New 
York Life Bldg., Kansas City, archt. 


Mo., St. Louis—Church-—-Labadie Pres- 
byterian congregation acquired 80 x 150 
ft. site on Labadia Ave. and plans to build 
rock and brick church. About $60,000. 
Architect not selected. 


Me., St. Louis—High School—Blessed 
Sacrament congregation plans to _ build 
high school. About $75,000 available for 
project. P. H. Bradley, King’s Highway 
and Northland Ave., pastor. Architect not 
selected. 


Me., St. Louis—Hotel—C. Levy Realty 
& Bldg. Co., c/o C. Levy, Hub Furniture 
Co., 9th and Washington Sts., plans to 
build 12 story. concrete, steel and brick, to 
be known as Hotel Claridge. About $1,000,- 
000. Architect to be announced later. 


Tex., San Angelo—Hotel—J. W. White, 
Mason, plans to build 8 story hotel, on 
Chadbourne and Concho Sts., here. About 
$300,000. 


Tex., San Antonio — Home — Salvation 
Army, 805 Ave. D., plans to build rescue 
home, brick. About $100,000. 


Oxla., Ardmore—Post—Salvation Army 
lans to construct army post building on 
ain St. About $50,000. 
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Buildings (Continued) 

Okla., Bristow—Church and Parsonage- 
Christain congregation has acquired site 
on 6th St. and plans to build church and 
parsonage. About $120,000. R. V. Vesey, 
pastor. 


Okla., Cherokee—School—Bd. Educ. hav- 
ing plans prepared by Mann & Gerow, 
archts., Hutchinson, Kan., building 2 story 
concrete, steel and brick, concrete founda- 
tion About $60,000. 

Okla., Muskogee—High School—Bd. of 
Educ. Having plans prepared by H. O. Va- 
leur & Co., archts., 705 Phoenix Bldg., build- 
ing 3 story, 100x120 ft, rein.-con., steel 
and brick Junior High School, rein.-con. 
flooring, concrete foundation. About $230,- 
000. 


Okla., Oklahoma—High Schools—City had 
plans prepared by Layton, Smith & Forsyth, 
archts. and engrs., 701 Major Bldg., for 
one 3 story and two 2 story, 140 x 358 ft., 
brick and stone high schools. About $165,- 
000 each 

Okla., Oklahoma—Home—FElks 
build new home. About $125,000. 
tect not selected. 

Okla., Tecumseh—School—State Bd. Pub. 
Affairs, Oklahoma, plans to build indus- 
trial school here for girls. About $185,000. 
Architect not selected. 


Okla,, Tulsa—High SchooM—Bd._ Educ. 
having plans prepared by G. Winkler, 
archt., 414 Palace Bidg., 3 story, 125 x 260 
ft.. rein.-con., steel and brick, rein.-con. 
flooring, rock foundation. About $350,000. 
Hedrick & Huff, Kansas City, Mo., engrs. 


Idaho, Boise—Capitol—State Comn. Pub. 
Wks. soon lets contract building east and 
west wings to Capitol, 2 story, cut stone. 
About $909,000 available. Tourtellotte & 
Hummel, 215 Overland Bldg., archts. 


Idaho, Lewistown— Business—J. A. John- 
son plans to build 3 story, 76 x 20 ft. 
brick, brick and concrete foundation, on 
Main St. About $135,000. Architect not 
selected. 

Idaho, Nampa—Dormitory and  Sani- 
torium—Nazarene College plans to build 
2 or 3 story brick. About $50,000. Archi- 
tect not selected 


Ariz., Phoenix — Hotel—J. W. Walker 
having plans prepared by L. M. Fitzhugh, 
archt, 210 Noll Bidg., for 4 story, 56 x 138 
ft., rein.-con. 


Wash., Chehalis—Store—L. Proffitt plans 
to build 2 or 3 story. 40 x 58 ft., brick, 
brick foundation, on Chehalis Ave. About 
$50,000. Architect not selected. 


Wash., Seattle—School—Bd. Educ. plans 
to build 2 story, 42x 162 ft.. concrete and 
brick addition to Greenwood School, on 3rd 
Ave. N. W. and 80th St. About $125,000. 
F. A. Naramore, care of School Bd., archt. 


Wash., Toppenish — Church — Methodist 
congregation having plans prepared by J. 
Vogel, archt., Seattle, for 2 story, brick or 
stone, concrete foundation, to include gym- 
nasium, etc. About $50,000. 


Wash., Yakima—Theatre—J. C. Von Her- 
berg and associates, Seattle, plan to build 
1 story, concrete or stone, here. About 
$200,000. Archt. to be announced later. 


Ore., Baker — Mercantile — Basche-Sage 
Hardware Co. having plans prepared by 
H. W. Bond, archt., Baker, for 2 story, 
100 x 200 ft. brick or concrete, concrete 
foundation, on Main and Center Sts. About 
$125,000. 


Ore., Condon—School—School Dist. No. 
25 having preliminary ptans prepared for 
2 story brick or stone. Special election 
soon to vote on $55,000 bonds for project. 


Ore., Freewater—Bank—First Natl. Bank 
plans to build 1 story, 50 x 70 ft., brick 
and terra cotta. About $50,009. P. T. 
Ainge,’ Freewater, designer. 


plan to 
Archi- 


Ore., Portland—Natatorium—J. M. R'eg 
Gerlinger Bldg., plans to build 1. story 
brick or concrete, concrete foundation, on 
Columbia Beach, to include 75 x 150 ft. 
tank, 1000 lockers, convertible floors. audi- 
torium, glass sun room, ete. About $55,000. 
Private plans 


Ore., Port'and—Office—M. Pal'ay, Gar- 
den Home, plans to build 2 or 3 storv, 100x 
120 ft. brick or cencrete, on 15th and Alder 
Sts. About $50,000. Archt. not selected. 


Cal., Bakersfield—Store—Conklin-Brodek 
Estate, care of O. Clark, archt., Bakers- 
field, having plans prepared for 3 story, 
115 x 132 ft., rein-con., brick and terra 
cotta, rein.-con. flooring, concrete founda- 
ojon, on 26th and Chester Sts. About 
$100,000. Hochheimer & Co., lessee. 
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Noted 


Cal, Futlerton—Lodge—Masonic 
Assn. having plans prepared by F. 
ley, archt., Fullerton, for brick, on 
and Chapman Aves. About $60,000. 
Aug. 14 

Cal., Los Angeles—Sales—J. A. Graves, 
eare of Morgan. Wall's & Morgan, archts., 
1124 Van Nuys Bldg., plans to build 2 story, 
100x150 ft.. rein.-con, rein.-con flooring, 
concrete foundation, on Figueroa St Max- 
well-Hoffman Co., 10th St. and Grand Ave., 
lessee. 

Cal., Pasadena—Administration 
dustrial Work.” 


Cal, San Francisco—Store and Loft— 
Rousseau & Rousseau, archts., 110 Sutter 
St., soon receive bids building 2 story, 60x 
135 ft., brick, concrete foundation, on Sut- 
ter St., for Dunn, Williams & Co., Crocker 
Bldg. About $65,000. E. Curtiss, 314 Sut- 
ter St., lessee. 


Que., Granby—Hospice—Sisters of Con- 
gregation of Grey Nuns, Marieville, hav- 
ing plans preparcd and soon receive bids 
building 3 story, 40 x 100 ft., on Notre 
Dame St. here. About $62,000. Private 
plans. 


Ont., Windsor—School—Bd. Educ. La 
Belle Bldg., receives bids about Sept. 24, 
building 3 story, 215 x 230 ft. rein.-con. and 
brick, rein.-con. flooring, concrete founda- 
tion, on GileS Blvd. About $200000. A. H. 
McPhail, Bd. Trade Bidg., archt. Noted 
July 10. 


See “In- 


BIDS DESIRED 


Mass., Belchertown — Dormitory — Until 
Sept. 29, by Massachusetts Comn. on Mental 
Diseases, Boston, building 2 story, 64 x 89 
ft. dormitory and 3 story, 88 x 103 ft. power 
house, rein.-con. and terra cotta, rvin.-con. 
flooring, concrete foundation, on State 
grounds, also 1325 ft. concrete tunnels, for 
es State Hospital, here. Noted 

ev. ° 


Mass., Worcester—School—Until Sept. 26, 
by Trustees of Independent Industrial 
Schools, c/o Frost & Chamberlain, archts., 
390 Main St., building trade school for girls, 
on High St., 3 story, 90 x 145 ft., brick, 
concrete foundation. About $175,000. Noted 
Aug. 28. 


Conn., Bridgeport—Police Station—Until 
Sept. 22, by Bd. Police Comrs, building sta- 
tion and garage, on Barnum Ave. and Car- 
oline St., 2 story, 55 x 75 ft. brick, steel and 
concrete, rein.-con. flooring, concrete foun- 
dation. About $60,000. W. J. Skinner, 1188 
Main St., archt. Noted July 24. 


Conn., Manchester—Fire Station—Until 
Sept. 20, by town, building 2 story, brick, 
concrete and steel, rein.-con, flooring. con- 
crete foundation, on Main and Hillard Sts. 
About $50000. A. E. Fiske, 67 Bigelow St., 
archt. Noted June 26. 


Conn., Redding—Museum—Until Sept. 25, 
by Sunderland & Watson, archts, 248 Main 
St, Danbury, for 1 story brick and con- 
crete building, rein-con. flooring, concrete 
foundation, on Putnam Park, for Israel 
Putnam Memorial Camp Ground Comn. 
About $50,000. 


Conn., 
Sept. 22, by State Bd. Educ., and . * 
Brooks, archt, Lewis and Gold Sts., both of 
Hartford, building 3 story, 46x 114 ft. with 
30x 46 ft. ell, brick, steel and concrete, 
rein -con. flooring, concrete and brick foun- 
dation, on Valley St., for State Normal 
School, here. About $150,000. Noted July 24. 


N. ¥., New York—Theatre—Until Sept. 
22, by De Rosa & Pereira, archts. and 
engrs., 110 West 40th St., building brick 
and s‘eel, brick foundation, on 9th Ave. 
and 45th St., for Consolidated Amusement 
Enterprises, 2139 8th Ave. About $75,000. 
Noted Sept. 4. 


Pa., Phila.—Bank—P. A. Davis, archt., 
1713 Sansom St.. receiving bids building 1 
story, 37 x 65 ft, brick and marble, on 
Diamond and Broad Sts., for Broad St. 
Bank. Cost to exceed $50,000. 


N. C., Brevard—Jail and Court House— 
Until Oct. 3, by C. K. Osborne, clk. Tran- 
sylvania Co., building new 3 story, jail and 
addition to court house. About $150,000 

E. Davis, Asheville, archt. 


Ala., Bessemer—Exchange—Until Sept. 
23, by Southern Bell Telephone & Tele- 
graph Co., 78 South Pryor St. Atlanta, 
building 2 story, 50 x 50 ft.. concrete, steel 
and stone, on 4th Ave hetween 18th and 
19th Sts., here. About $75,000. 


0., Akron—School—J. R. Graham, archt., 
422 Union Bldg, Cleveland, receiving bids 
building 1 story, 78 x 180 ft., rein-con., 
steel, terra cotta and brick, on East Tal- 
m°dge Ave., for St. Martha's. About 
$75,000. 


Willimantic — Dormitory — Until 
W. H 


Vol. 


0., Cleveland—Church—H 
archt., Schofield Bldg., receivi; 
ig 3 story, 38 x 95 f¢., rx 
and brick, on Hayden Ave, f 
Church. About $50,000. 


0., Cleveland—Library—c}, 
Library Assn, 1375 Euclid A 
bids building 8 story, 200 x 
con., steel, brick, stone and 
East 3rd St and Superior 
+ 000,000. Walker & Weeks, 
Ave., archts. 


0., Cleveland—Observatory 
weeks, engrs., 1900 Euclid A, 
bids building 3 story, 45 x 60 ft 
steel and brick for Warner & + 
Taylor Rd. About $50,000, 

0., Hudson—School—J. Ww 
archt., Lenox Bldg., Cleveland 
bids building 2 story, 40 x 56 ft. brj 
timber, on Elk St., for Hudson © 
tional Church. About $50,000 


0., Independence—School—w 
las, archt.. 1900 Euclid Ave. ( 
receiving bids building 2 story, 
ft., rein.-con., steel and brick. 
view Rd., for Bd. Educ. About $75 

0., Steuhenville—Bank—Walker & Weeks 
archts., 1900 Fuclid Ave., Cleveland, rece. 
ing bids building 12 s‘ory, 56 x 60 ft 
rein-con., steel and brick, on 4th ang 
Market Sts., for Steubenville Bank & Trust 
Co. About $75,000. Noted Aug. 14 

0., Tiffin — Bank — Walker & Weeks 
archts., 1900 Euclid Ave., Cleveland, receiy. 
ing bids building 2 story, 50 x 100 ft 
con., steel. stone and brick, on Wash 
St., for Tiffin Natl Bank. About $6: 
Noted Aug. 7. 


Mich., Charlevoix—Jail—Unti| 
by Bd. Supervs. Charlevoix Co., building 
2 story. 38 x 62 ft., rein. con, brick and 
steel, concrete foundation About $50,000 
A. E. Munger, Bay City, archt. 

Nich., Detroit—Administration 
archt.. Marquette Bldg, receiving 
building 2 story, 60 x 100 ft., rein-con 
brick and steel, rein.-con. flooring, concret 
foundation, on Wyoming and West War 
Aves, for Detroit Seamless Steel Tube Co 
841 Jefferson Ave, W, About $70,000 

Mich., Detroit—Home—A. Kahn. archt 
Marquette Bldg.. receiving biis building 
nurses home, 6 story, 115 x 154 ft. rein- 
con. brick ard stone, rein.-con. flooring 
concre‘e foundation. at Harper Hosp'tal, on 
John R St. About $350,000. Noted June 12 


Mich., Detreit—Office—A. Kahn, archt 
Marquette Bldg., receiving bids for 1 and 
2 story, 50 x 123 and 23 x 30 ft., rein.-con 
end steel, rein.-con. flooring, concrete foun- 
dation, on Vancouver Ave., for Holley Car- 
buretor Co., Vancouver Ave. About $50,(0 


Wis., Clintonville—Bank—Until Sept. 27 
by Foeller & Schober, archts., 123 North 
Washington St., Green Bay, building 2 
storv, 69 x 120 ft., brick, rein.-con. and 
steel, brick foundation, for 1st Nat'l Bank 
About $50,000. 


Wis., Hartford—Hosnital—Until Sept. 22 
by Hartford General Hospital, bui'ding 3 
story. 38 x 150 ft brick and rein.-con., rein- 
con. flooring brick foundation, on Main St 
About $50,000. Private plans. 


Ia., Ankenv—High School—Until Sept 
29, by Bd. Educ.. building 2 story, 75 x 
118 ft.. rein.-con. and timber, rock and ©on- 
crete foundation. About $60,000. W. Gor- 
don, 319 Hubbell Bldg., Des Moines, archt 

Minn., Balaton—School—Until Sept. 2: 
by Bd. Educ., building 2 story, 64 x 86 ft 
brick. About $75,000. J. W. Carlaw, clk 
Cc. H. Parson, 690 Builders Exch., Minne 
apolis, archts. Noted Aug. 28. 


Minn., Minreapol'e—Hotel and Business 
—B N. Schneider, 232 Plymouth Bldg, re- 
ceiving bids building 6 story, 122 x 178 ft 
concrete, hollow tile and brick. on Frank- 
lin and Colfax Sts. About $800,000. F 
Van Antwerp, 240 La Salle Bidg., archt 
and engr. 


Kan., Wichita—Auditorium, Dormitory 
ete —Until Oct. 1, by Sisters of Charity 
building 2 story, 47 x 90 ft. auditorium 
1 story. 36 x 144 ft. dormitory and 2 story 
47 x 90 ft.. chapel, rein.-con. and _ brick 
rein.-con. flooring. concrete foundation 
About $250,000. White & Dean, 301 Belle- 
fontaine Ave., Kansas City, Mo., archts 


N. D., Ashley—Courthouse—Until Oct 
17, by J. Hildenbrand, aud. McIntosh Co. 
building 2 story, 56 x 75 ft., rein.-con 
About $75,000. Buechner & Orth, 5!) Siu 
bert Bldg., St. Paul, Minn., archts 


Mo., Brookfield—School—Until Sept. 
by Bd. Educ., building 2 story, ri —- 
steel and brick rein.-con. flooring, Toc 
foundation. About $80,000. M. S. Mart. 
Hannibal, archt. 
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Buildings (Continued) 


Mo. St. Joseph—Sunday School—First 
presbyterian congregation receiving bids 
building 3 story, 42 x 55 ft., rein.-con., steel 
and brick, rein.-con. flooring, concrete and 
rock foundation, on 7th and Faron Sts. 
About $60,000, Echel & Aldrich, Corby 
Bldg. archts. Noted Aug. 7. 

Okla., Cherokee—High School—Until Oct. 
10, by Comrs. Alfalfa Co., building 3 story, 
60 x 140 ft, on Main St. About $60,000. 
Mann & Gerow, Hutchinson, Kan., archts. 
and engrs. sah aa a 

t.. Windsor—Mercantile—A. c- 
Piail archt., Bd, Trade Bidgs., receiving 
bids building 6 story 30x 120 ft., rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation, on Ouelette Ave. for C. H. Smith 
Co., Pitt St. About $100,000. 


PRCIES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*xConn., Waterbury—Bank and Office— 
Morris Plan Co., 68 Center St., let con- 
tract building 3 story, brick and concrete, 
rein.-con. flooring, concrete foundation, on 
Grand St., to Tracy Bros. Co., 52 Benedict 
St. About $50,000. Noted Sept. 11. 

Conn,, West Hartford (Hartford P. 0.) 
_iiotel—Sleeper & Parisi, 26 State St, 
Hartford, will build two 6 story, 70x 180 
ft. brick, steel and concrete, rein.-con. floor- 
ing, conerete foundation, on Whiting Lane 
and Arnoldale Rd. About $325,000. Work 
will be done by day labor. 


N. Y., Kings Park—Hospital—State Hos- 
pital Comn., Capitol, Albany, received bids 
Sept. 10, building hospital for acute patients, 
at Kings Park State Hospital here, (general 
contract) from M. Kantrowitz, 204 Market 
St, Albany, $277,700, P. J. Carlin Constr. 
Co. 1123 Bway., New York City, $330,000, 
W. Moore & Co., 347 Madison Ave., New 
York City, $357,646; heating, from A_ B. 
Barr & Co., 6 River St., Yonkers, $21,800, 
Adams-Britz & Co., Inc., 1769 Park Ave., 
New York City, $21,900. E. Rutzler Co., 
404 East 49th St.. New York City, $22,327; 
plumbing, from W. B. Armstrong Co., 3 
Fulton St., Albany, $31,600, C . Darm- 
stadt, 352 West 43rd St., New York City, 
$31,942, T. E. O'Brien, 6311-5th Ave., 
Brooklyn, $37,447. Noted Aug. 28. 


*N. Y¥., New York—Clubhouse—Chinese 
Merchants Assn., c/o wW. Rahmans_ Sons, 
archts, and engrs., 126 Cedar St., will build 
6 story, 25 x 84 ft. brick, steel and stone, 
brick foundation, at 41 Mott St. About 
$70.000. Work will be done by day labor 
under supervision of architects. 

N. Y¥., Troy—Armory—W. W. Ward, 
secy, state bd. armory comrs., 158 State 
St. Albany, received bids Sept. 4 furnish- 
ing labor and materials for building state 
armory here, from C. Crowley Co., 114 3rd 
St, $339,400; P. Keeler Bldg. Co. 425 
Orange St., Albany, $379,140; M. Kantro- 
witz, 20% Market St., Albany, $367,800. 
Noted Aug. 21. 


*Md., Baltimore—Dormitory and Swim- 
ming Pool—St. Mary’s Industrial School, 
Wilkens and Caton Aves., let contract build- 
ing 4 story, 63 x 131 ft., rein.-con., stone and 
brick dormitory, stone and concrete foun- 
dation, and 30x75 ft., concrete swimmin 
pool, to Price Constr. Co., 210 Marylan 
Trust Bldg. About $200,000. Noted July 10. 


*Va., Richmond — Bank — First Natl. 
sank, 9th and Main Sts., let contract build- 
ing 4 story, brick, steel and stone, brick 
foundation, to J. T. Wilson, Mutuai Bidg. 
About $75,000. Noted July 3. 


*Fla,, Jacksonville—Office—E.- L. Hill 
Realty Co., 221 West Forsyth Ave., Ict con- 
tract building 6 or 7 story, 78 x 105 ft. 
rein.-con. and brick, to W. D. Gerbrich Co., 
221 West Forsyth Ave. About $75,000. 


*0., Cleveland—Office—Paul Bros., Citi- 
zens Bldg., let contract building 11 story, 
56 x 134 ft. rein.-con., steel and brick, on 
East 6th St. and Vincent Ave., to Minnick 
Gibbons Co., Prospect Ave. About $750,- 
000. Noted May 1, 


*0., Dayton—Theatre—J. Seifert, South 
Jefferson St., let contract extending and re- 
modeling Majestic Theatre, 2 story, to 
Nolan & Lester, City Natl. Bank. About 
$59,000. Noted Sept. 11. 


«O., Fletecher—School—Bd. Educ., Brown 
Twp., let contract building 2 story, 70 x 110 
ft rein.-con. and brick, concrete founda- 
ticn, to Knowlton Bros., Phillipsburg. 
About $70,000. Noted Aug. 21. 


*0., Lima—Hotel—Cooperative Hotel Co. 
w ! build 10 story, 54 x 100 ft., steel, con- 
crite, stone, terra cotta and brick. About 
*250,000. Work will be done by day labor. 


*0., West Park—High School—Bd. Educ. 
let contract building 2 story, 90 x 90 ft. 
rein -con., steel and brick, on Riverside 
Ave., to C. Peterson, Engineer's Bldg... 
Cleveland. About $60,000. Noted July 17. 


*Mich., Detroit—Hospital—Grace Hos- 
ital, 277 West Grand Blvd., let contract 
uilding 3 story, 35x70 ft., rein.-con., 
brick and steel, rein.-con. and wood floor- 
ing, concrete foundation, on West Grand 
Bivd. and Lafayette St., to O. Misch Co., 
831 Chamber of Commerce. About $60,000. 


*Mich., Pontiae—Schools—Bd. Educ. let 
contract to W. H. Isgrigg & Son, Pontiac, 
building 10 room additions to McConnell 
and Baldwin Schools, rein.-con., brick and 
steel, concrete foundations, $119,0vv and 
$110,000 respectively. 


*IiL, Chicago—Bank—c. Hatzfield, archt., 
Scuth Dearborn St., let masonry contract 
to A. V. Dacgling, 9000 Houston Ave, for 
2 story, 35 x_ 90 ft. brick and terra cotta, 
concrete foundation, on 101st St. and Ewing 
Ave., for East Side Trust & Savings Bank, 
c/o architect. About $60,000. Noted 
Aug. 28. ‘ 


*Kan., Lorraine—School—Bd. Educ. let 
contract building 2 story, 68 x 87 ft. rein.- 
con., steel and brick, concrete foundation, 
to Wichita Constr. Co., Wichita. About 
$51,000. Noted July 19. 


*Kan., Manhattan—Engineering — State 
Bd. of Administration, Topeka, let contract 
building 3 story, 22x56 ft. and 50x 112 
ft., rein.-con., rein.-con. flooring, rock and 
concrete foundation, to J. M. Leeper, State 
House, Topeka, $168,662. Noted Sept. 4. 


*Neb., Valparaiso—School—Bd. Educ. let 
contract building 1 story, 85 x 155 ft. rein. 
con., steel and brick, rein con. flooring, 
concrete feundation, to H. Ohlson & Sons 
Co., David City, $60,682. Noted Aug. 7. 


*Mo., St. Louis—Store—Gubinsky Bros., 
Arcade Bldg., let contract building 2 story, 
60 x 120 ft., also 3 story 75 x 120 ft., brick, 
steel and concrete, on Biddle St., to Herman 
a Co., 3800 Hartford St. About $50,- 


*Okla., Alva—Gymnasium—State Bd. 
Affairs, Oklahoma, let contract building 1 
story, 71 x 180 ft., rein.-con., steel and 
brick, rein.-con. flooring, rock and concrete 
foundation, here, to Kreipke-Schaffer, El 
Reno, 15,600. 


*Okla,, Claremore—High School—City 
let contract building 3 story, 70 x 135 ft., 
brick and concrete, on Main St. to R. D 
Pollard, Main St. About $95,000. 


*Okla., Oklahoma—Church—First Church 
Christ, Scientist, let contract building 2 
story, 90 x 100 ft. rein.-con., steel and 
brick, rock and concrete foundation, to E. 

Boyd, 1509 North McKinley St. Cost 
plus percentage basis. Noted Aug. 21. 


*xOkla., Okmulgee—Theatre—S. H. D. 
Cook let contract building 3 story, 52 x 141 
ft., rein.-con., steel and brick, concrete foun- 
dation, to R. P. MeClure Constr. Co., Kan- 
_ City, Mo. About $92,500. Noted Aug. 


*xOre., Oregon City—Hotel—J. Supple, 
331 6th St., Portland, let contract building 
3 story, 25 x 100 tt. rein.-con., concrete 
foundation, on Main and 4th Sts, to F. 
McIntosh, Oregon City. About $75,000. 


Cal., Long Beach—School—Bd. Educ. re- 
ceived bids building 2 story, brick, concrete 
foundation, on American Ave., from J. D. 
Scherer, 1400 Elm §St., $206.647; C. T. Me- 
Grew, 1340 Ocean Ave., $220,806; E. C. 
— Long Beach, $232,500. Noted 
an. 30. 


*Cal., Los Angeles—Studio—J. D. Hamp- 
ton Productions Co., Hollywood, let con- 
tract to Milwaukee Bldg. Co., 316 Wright 
& Callender Bldg., building motion picture 
studio, on La Brea Ave. and Santa Monica 
Blvd, to consist of 50 x 220 ft. property 
room, 40 x 150 ft. office and three 120 x 120 
ft. stages. About $250,000. 


*Cal., Los Angeles — Studio — Paul 
Studios, Inc., Hollywood, let contract to BE. 
Fossler, 6434 Hollywood Bivd., building mo- 
tion picture studio on 20 acre site on Mel- 
rose and Crescent Aves. to consist of group 
of buildings to accommodate 30, producing 
companies, and ccntral plant to serve all 
companies, including laboratories, one 100 
x 480 ft. stage and three 100 x 350 ft. stages, 
ete. About $1,500,000 including equipment. 


*CaL, Los Anceles—Studio—W. N. Seli¢ 
let contract building picture producing plant 
to include offices, laboratory, -dressing 
rooms, stages, etc., to Milwaukee Bldg. Co., 
316 Wright and Callender Bidg. About 
$150,000. L. B. Mayer, lessee. 


*Cal, Pasadena — Theatre — Pasadena 
Theatre Co., 67 North Raymond Ave., let 
contract building, 103x175 ft. rein.-con., 


on Raymond Ave., to W. C. Crowell, 440 
Chamber of Commerce Bidg. About $200,- 
000. 


*xCal., San = Franciseo—Store—Imperial 
Realty Co., 709 Mission St., let contract 
building 6 story, rein.-con., on Geary St, 
to Barreit & Hilp, Sharon Bidg. about 
$150,000. Livingston Co., lessees 

*N. B., St. John—Nurses Home—Munici- 
pal Council let general contract building 3 
story, 62 x 110 ft. addition to nurses home, 
at Genl. Pub. Hospital, to B. Mooney & 
Son, St. John, $143,368; plumbing and heat- 
ing, to R. E. Fitzgerald, St. John, $15,780 


*Ont., St. Catharines — Schools — Bd 
Eeuc. let contracts building two 2 story, 
brick, steel and concrete, concrete founda- 
tions, to W. W. Park, 49 Queen St., and 
F. C Monk, Glen Ridge Ave., $58,510 each 
Noted Aug 21. 

¥*Sask., Saskatoon — School — Bd. Educ 
let contract building 3 story, concrete and 
steel, concrete foundation, to A. W. Cas- 
sidy, Ist St. About $90,000. 


Federal Government Work 


PROPOSED WORK 
Md., Annapolis — Waterproofing — Spec. 
4036—Bureau Yards & Docks, Navy Dept. 
Wash., D. C., plans to waterproof Terrace 
Roof and Bancroft Hall. About $60,000. 


Ga., Douglas—Post Office—Treas. Dept., 
Wash., D. C., received no bids Sept. 10, 
building post office, here. J. A. Weemene' 
superv. archt. Noted July 31. 

O., Cineinnati—Lock and Abutment—vU. 
S. Engr. Office, Ist Dist., Cincinnati, re- 
jected bid received Aug. 1, building lock and 
abutment for Dam No. 24, Ohio River, 
near Chilo. Noted July 10. 


BIDS DESIRED 


Mass., Hingham—Dredging—Spec. 4031— 
Until Oct. 1, by Bureau Yards & Docks, 
Navy Dept., Wash. D. C., dredging at 
Naval. Ammunition Depot, here. About 
$30,000; $10 deposit required for plans and 
spec. Noted Sept. 11. 


Conn,, New London — Dredging — Until 
Sept. 25, by U. S. Engr. Office, New London, 
dredging in Bridgeport Harbor. 

N. Y¥., New York—Dredging—Until Oct. 
6, by U. S. Engr Office, 39 Whitehall St., 
dredging and removing rocks in East River ; 
advertised in this issue. 

Pa., Phila.—Repairing Dyke—Until Oct 
15, by U. S. Engr. Office, repairing dyke at 
Bulkhead Bar in Delaware River; adver- 
tised in this issue. 


Pa., Phila.—Sprinkler System — Until 
Sept. 30, by Officer in Charge of Constr., 
Frankford Arsenal, installing sprinkler sys- 
tem in Small Arms Ammunition Store- 
house ; advertised in this issue. 


Md., Baltimore—Rip Rap—Until Sept. 
22, by Lighthouse Supt., Baltimore, fur- 
nishing and placing rip rap around Wade 
Point Light Sta., N. C. 

8s. C., Charleston—Electric Lighting, 
Water Supply and Fire Protection Systems 
—Spec. 3977 A—Until Oct. 1, by Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
installing, here. About $30,000; $10 de- 
posit required for plans and spec. 


Ala., Florence—Derricks—Until Oct. 15, 
by U. S. Engr. Office, furnishing and erect- 
ing 3 steel traveling tower derricks; adver- 
tised in this issue. 


N, D., Bismarck—Quarters and Mess Hall 
—Until Oct. 15, by Dept. Interior, Office 
of Indian Affairs, Wash., D. C., building 
brick employees’ quarters and brick ius 
hall, here. C. Sells, comr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Boston—Wharf—U. 5S. Engr. 
Oftice, Boston, let contract building pile 
wharf at Hog Island, to Lawler Bros., 
Charlestown, $22,815. Noted July 31. 


R. L, Newport—Structural Steel—Spec. 
4023—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., received bids Sept. 10, fur- 
nishing structural steel for Emergency Tor- 
pedo Repair Shop, here, from_Amer. Bridge 
Co., Wilkins Blidg., Wash., D. C., $12,850 
(90 days); J. Eichleay, Jr. Co., South 20th 
and Horton Sts., Pittsburgh, Pa., $12,610 
(120 days); J. E. ooere 147 Cedar St. 
New York City, $18,634 (90 days). Noted 
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Conn.,, New Haven—Pumps—Superv. 
Archt., Treas. Dept., Wash., D.C., received 
bids Sept. 12, installing motor driven tri- 
plex pumps in Post Office, here, from J. R. 
Proctor, 74 Courtlandt St., New York City, 
$1465; J. D. Kelly, 93 Meadow St., $1861; 
EK. S. Downs Co., 756 Broad St., $2414. 
Noted Aug. 21. 

*Md., Aberdeen—ioad Work—J. D. 
Moon, constr. officer, Aberdeen Proving 
Ground, let contract building 5 mi. con- 
crete roads, 16 and 20 ft. wide, in Aber- 
deen Reservation, to Claiborne, Johnston 
& Co., 910 Garrett Bldg., Baltimore. Noted 
Aug. 21. 

D. -C,, 
Dept. received bid 


Wash. — Damp-Proofing — Tres. 
Sept. 9, damp-proofing 
Northwest Storeroom in Sub-Basement of 
new Treasury Annex, from W. B. Avery, 
632 G St.. N. W., $2369 (90 days). Noted 
Sept. 4. 

Ss. C., Charleston-—Mechanical Stokers— 
Snec. 4010—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids Sept. 10, 
installing in Power Plant, here, (1) work 
complete, from Westinghouse Electric & 
Mfg. Co., Hibbs Bldg., Wash., (1) $10,391 
(time as specified) ; Sanford Riley Stoker 
Co., 25 Foster St., Worcester, Mass., (1) 
$14,520 (75 days): Amer. Engr. Co., Ara- 
mingo and Cumberland Sts., Phila., (1) 
$15,450; (2) $15,755 (75 days). Noted 
Aug. 28. 

Fla., Pensacola—Removal of Pier— 
Rureau Yards & Docks, Navy Dept., Wash., 
D. C., received bids removing seaplane pier 
No. 186, (1) work complete, from Southern 
Constr. Co., Brent Bldg, (1) $5366, (2) 
$4995 (27 days); C. H. Turner, Pensacola, 
(1) $5793, (2) $4993, (45 days). Noted 
Aug. 14. 


* Miss., 
Ener. Office, 3rd Dist.., 
tract building levee work, here, to Roach, 
Stansell Lawrence Bros., North Memphis 
Sevings Bank Bldg., Memphis, Tenn., $67,- 
500. Noted July 24. 


Montana—Road Work—Rureau Pub. 
Rds,. U. S. Dept. of Agriculture, Missoula, 
received bids Aug. 30, grading 3.6 mi. 
Glacier Park National Forest Rd., 12 ft. 
wide, from L. Callison, Cut Bank, $16,998; 
White, Brown & Leahy, Great Falls, $20,- 
452: Rich & Markhus, Prosser, Wash., 
$20.799. Noted Aug. 21. 


Wash., Newport — Road Work — Bureau 
Pub. Rds., Missoula, Mont., received bids 
Aug. 30, grading 11.91 mi Mataline Na- 
tional Forest Rd., 12 ft. wide, Pend O'Reille 
Co., from Rich & Markhus, Prosser, $76.- 
111; A. Clifton, Applegate & Toole, Hutton 
Bldg., Spokane, $88,169. Noted Aug. 14. 


Vicksburg—Levee Work—U. S. 
Vicksburg, let con- 


Miscellaneous 
PROPOSED WORK 


Coal Bunkers—W aterbury Conn.—Water- 
bury Clock Co.. 31 Cherry Ave., soon re- 
ceives bids building brick and concrete 
coal bunker. About $10,000. Private 
plans. 


Garbage Incineratine Plent—Paterson, 
N. J.—City plans to build addition or build 
rew garbage incinerating plant. mm. J. 
Harder, city engr 


Park—Trenton. N. J.—City plans to lay 
out park on Commercial Ave., along Dela- 
ware River, 18 ft. wide various lengths. J. 
W. Thompson, Broad St. Bank Bldg., engr. 


Breaker—Carbonda'e, Pa.—Murrin 
Coal Co., Fallbrook St., having sketches 
prepared by G. A. Westcott 119 Wvoming 
Ave.. Seranton, for 599 ton canacity coal 
breaker, 85 ft. high. About $35,000. 


Swimming Pool—Phila., Pa.—Nicetown 
Boys’ Club, Clarissa St. and Hunting Pork. 
plans to build 30x 100 ft About $50,000. 
Archt. not selected 


River Front Impro- ement—Shreveport, 
La.—City plans to improve river front pr°- 
paratory to installing river rail terminals 
P'ans have been prepared for revetment 
by use of mattress and hank paving of 
about 3000 lin ft of river front and pump- 
ing about 500000 yd_ river sind behind 
revetment for lend reclamation; revetment 
of at least 1000 ft. river front reuiring 
60,000 sa ft. mattress work and 69.000 sq. 
ft. riprap bank paving will 
done in fall. C. E. Smith : 

2074 Ry Exch. Bldg., St. Louis, Mo., engrs. 


Cast Iron Pipe — Detreit, Mich. — City 
soon lete contract furnishing fob. De- 
troit, 1500 tons 24 in., 500 tons 16 in.. 1509 
tons 6 in. and 1500 tons 8 in. ci. water 


Coal 


TRACE 

Bids were received 
work for Frankford Elevated Ry, 
& J. B. McHugh, 892 
Monadnock Bidg., Chicago. 


from 


by Department of City Transit, 
(A) Snare & Triest, 
North Markoe §8t. ; 
The unit bids were as follows: 


WORK—PHILADELPHIA, PA, 


1211 Chestnut St., for 


Penn, Bidg.:; (} 


(C) North Amer, Ry. Contg. Co., 


— lin ft. unballasted track straight or curved to radius of 500 
t. or over ~ Tr 
36,909 lin ft. ballasted track, straight or curved to radius of 500 ft. 


or ovur . 
16,00) tons ballast (per ton of 2000 Ib.) 
Cr »ssovers No. 8 in place complete (lump sum) 
R inforced-con-rete floor aed 

(lump sum) 


Track between bc n*s 503 and 512, exeept ballast = 
u 


‘irik b tween bents 526 and 532, except ballast ( 


curve between bents 228 and 238 


sum) 
mp sum) 


Fil ing all b-It cup recesses in footwalk slabs over fastening bolts 


(lump sum) 


500 ft. singl> track 90 Ib. rail with all appurtenances............. 


100 tie blocks for 2 ft. 10 in. creosoted tie blocks 
8 in. creosoted ties for ballasted track 

For cast iron rail braces, per lb. 

For !:2:4 concrete per cu.yd 

For steel imbedded in concrete, per Ib 


For substituting continuous T rail joints 24 in. long............ 


For substituting continuous T rail joints 38 in. long............ 


For bumping posts 
For force account labor and material. 


Extended totals . 


pipe, also special castings for c.i. 
tapping sleeves and gates. T. H. 
232 Jefferson Ave., engr. 


Gate Valves—Detroit, Mich.—J. A. Mar- 
tin, comr. purchases and supplies, Munici- 
pal Courts Bldg., soon lets contract fur- 
nishing three hundred 6 in., two hundred 
fify 8 in., twenty-five 10 in., one hundred 12 
in., thirty 16 in., twenty 24 in., five 30 in., 
five 36 in., five 42 in. and four 48 in. gate 
valves for Bd. Water Comrs. G. H. Ferbell, 
232 Jefferson Ave., engr. 


pipe, 
Leisen, 


Tracks. ete.—St. Louis, Mo.— 


“Industrial Works.” 


Pavement—B-lIton, Tex.—City soon lets 
contract for 22,500 sq yd. pavement. Alter- 
rate bids on bitulithic aspholtic concrete, 
Toneka ton, 1 and 2 course concrete. H. R. 
Smith, Belton, engr. 


Park—Billings, Mont.—City election Sept. 
30, to vote on $75.000 bonds to improve 
park. E M. Sneckenberger, city engr. 


Railway 
See 


BIDS DESIRED 


Miscellaneous Supplies—New York, N. Y. 
—M. Housle. engr.. 3397 3rd Ave, is in the 
market for heaters, mixers, tanks, convey- 
ors. motors, boi‘er:, cranes, elevators dust 
collectors and derricks, to be installed in 
asphalt plant. Owner’s name withheld. 


Garbage Incinerator, ete —Monessen. Pa. 
—Until Sept. 24. by J E. Pittman, boro. 
secy, cons‘ructivg brick building. chimney 
fourdations concrete foundations, coal 
house, concrete culvert end wooden trestle 
for garbage incinerating plant. Checter 
& Fleming, Union Bank Bldg., Pittsburgh, 
engrs 


Pumping Eauinment—tos Angeles, Cal.— 
Until Oct. 6, by H. B Ferris, secy. Bd. Pub. 
Wks. furnishing rumping equipment for 
Marchester Ave. sewage pumping plant. A 
Cc. Hansen, city engr. 


Lack, Dam, ete —Robeaygeon. Ont.—Un- 
til Sept. 29. by Dept. Rys. & Canals, Ot- 
tawa,. building, lock rein -con. dam, swin 
bridge. rein-con. drydock. wheel pit, tai 
race. long wine wall. s'ones and macadam 
roads, in connection with Trent Canal. here. 
About $350.900 W. A. Bowden, care of 
Dept. Rys. & Canals, engr. 


Wherf—Quehec—Ur*il Ort ?. bv 
Pub. Wks. Ottawa. Ont., bui'ding exten- 
sion to wharf .at Notre Dame des Sept 
Douleurs, 30x80 ft. About $11,000. E. 
Lafleur, care of Dept. Pub. Wks., engr. 


Wharf—St. Lavrert d+ Orlesn, Que.—Un- 
til Oct. 2. by Dept. Pvrb. Wks, Ottawa. 
Ont. revairing wharf here, timber. with 
stone fill. concrete roadway, 180 ft. long, 
36 ft. wide and 60x70 ft. Work involves 
170 cu. yd. concrete. Abort $15.090.  E. 
Lafleur. care of Dept. Pub. Wks., engr. 


Dent. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Forrdoticns, ete —Bridg-vort, Conn— 
Filetcher-Thomnson, Inc. engrs, 1089 Broad 
St., let foundation and excavation contracts 
for proposed 7 story, 100 x 159 ft, cold 
storage plant and 1 story, 65 x 100 ft. and 
60 x 65 ft. warehouse, brick and r-in.-con., 
rein.-con. floorins, concrete foundation, for 
Peoples Ice & Cold Storage Co., 1335 Sea- 


350 00 
ae 


$521,828 "$539,339 


view Ave., to T. J. Pardy Constr. Co., 1487 
Seaview Ave. About $25,000. Noted Sept 
11, under “Buildings.” 


*Retaining Wall—Thompsonville, Conn. 
—Bigelow-Hartford Carpet Co., 58 Main St 
let contract building 700 ft. concrete and 
stone retaining wall along power house and 
Connecticut River, to D. O’Connell Son, 48) 
Hampden St., Holyoke, Mass. About $40,000. 


* Drilling — Harrisburg, Pa.— State Bd. 
Control let contract drilling foundation of 
new capitol building, to Acker Drilling Co., 
Mears Bldg., Scranton. About $12,000. 


Superstructure, ete—Phila., Pa.—Dept 
City Transit received bids for completion of 
steel superstructure and appurtenance work 
of Frankford Elevated Ry., in Front St. 
near Arch St., Contr. No. 509, including 
(a) whole work as shown on plans, (b) 
100,000 lb. riveted steel gifders, (c) 1000 
Ib. rolled steel beams, (d) 10,000 Ib. steel 
columns, (e) 100 Ib. steel reinforcing rods, 
(f) 1000 Ib. iron castings, from McClintock 
Marsall Co., Morris Bldg., (a) $21,535, (b) 
$.069, (c) $.053, (d) $.0715, (e) $.056, (f) 
$.105; Phoenix Bridge Co., Phoenixville, 
(a) $31,626, (b) $.0674, (c) $.0574, (d) 
$.07, (e) $.06, (f) $.085. 


x Reconstruction of Flooring—Pittsburgh, 
Pa.,—Dept. Pub. Wks. let contract recon- 
structing wood roadway flooring of Wil- 
mont St. Bridge over Cunliffe Hollow, to 
J. T. Barr, Walsh Bldg., $11,977. Noted 
Sept. 11 under “Bridges.” 


*Pier — Baltimore, Md, — Weyerhauser 
Timber Co., 1015 Lexington Bldg., let con- 
tract building one 40 x 680 ft., wood pile 
and timber pier on water front near Curtis 
Bay, to Empire Eng. Co., Inc., 103 Bourse 
Bldg. Cost between $25,000 and $30,000. 
Noted Aug. 14 


*Water Pipe—Dayton, 0.—City let con- 
tract furnishing 233 tons c.!. water pipe, to 
Moraine Development Co., Moraine City, 
$11,020. 


*Roof and Trusses—Detroit, Mich.—City 
Water Comn., 232 Jefferson Ave., let con- 
tract building, 67 x 307 ft., roof with 76 ft. 
steel roof trusses over engine room in 
pumping station, to Wisconsin Bridge & 
Iron Co., 1362 Penobscot Bldg. About $62,- 
000. Noted Aug. 21 


Charging Platform, etc.—Ypsilanti, Mich. 
—Central Specialty Co. let contract for 
steel work, 40x50 ft., concrete and steel 
charging platform, and 5 ton yard crane 
with runway, 45 ft. span 100 ft. length, to 
Amer. Bridge Co., Beecher and Michigan 
Central Ry., Detroit; electric mono rail 
equipment, to Sprague Electric Co., 40 
Larned St., Detroit. Platform and footings 
to be built by owner. 


*Steel-Barton, Wis.—Stevens Mfg. Co 
let contract furnishing reinforcing steel. 
structural steel and Class “‘A”’ concrete for 
proposed factory, to P. J. Kalman Co., 425 
East Water Street., Milwaukee. About $11.- 
900. Noted Aug. 21 under “Pndustrial 
Works.” 


* Foundation—St Louis Mo.—United 
Drug Bldg. Co., 3rd Natl. Bank. let co 
tract building concrete foundation for — 
story, 60x 235 ft. factory, at 3908-4 
Kingshighway, to Westlake Constr. Co.. 7! 
Locust St. About $40,000. 

; *Stages—Los Angeles, Ca.—See “Bui 
ngs.” 
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Sept. 29 Birmingham, Ala 8 
Sept 29 Goldsboro, N. C 20 
Sept. 29 Iola, Kan . 8 
Sept. 29 New Jersey... Sept. 11 
Oct 1 Moorehead, Minn. ........- Sept. 25 
Adv. Sept. 11 
Oct oy “a rare ae Sept. 25 
Oct 6 Gainesville, Ga. ......6. Sept. 25 
Oct. 15 Appleton, Wis. .......-.- Sept. 2 
STREETS AND ROADS 
Sept. 29 Batesville, Ark ......... Sept. 25 
Sept.30 Morristown, Tenn. ....... Sept. 25 
Sept.30 Pennsylvania ....... Sept. 11 
Adv. Sept. 11 
Sept. 30 Blackfoot, Idaho......... Sept. 11 
Sept. 30 Montgomery, Ala Sept. 18 
Ady. Sept. 18 _ 
Sept. 30 Trenton, N. J. .Sept. 25 
MOOG. BO DEMURE 5 ck scsi Sept. 25 
Adv. Sept. 25. 
Sept 30 Long Island City, N. Y . Sept. 25 
Oct 1 Brooklyn, N. Y. Sept. 25 
Oc 1 Charleston, Mo. Sept. 25 
Oct 1 Monroe, Ga. Sept. 25 
Oct. 1 Arkansas . Sept. 25 
Oct. 1 Clayton, Mo. ; Sept. 25 
Oct. 1 Faribault, Minn Sept. 4 
Oct. 2 Madison, W. Va Sept. 11 
Oct. 2 Trenton, Ga Sept. 18 
Oct 3 emer, Tee. 6.2... Sept. 25 
Adv. Sept 25 
Oct 2 San Antonio, Tex. Sept. 25 
Oct 3 Petersburg, Va. .......; Sept. 25 
Oct 3 Three Rivers, Que. Sept. 25 
Oct 3 Ebensburg, Pa ; Sept. 25 
Oct 4 Kansas City, Kan. Sept. 25 
Oct 4 Waynesburg, Pa Sept. 25 
Oct 6 Ridgeway, Mo Sept. 18 
Oct 6 Ft. Scott, Kan. . ‘ Sept. 18 
Oct ) Fayetteville, W. Va Sept. 18 
Oct 6 Dallas, Tex. ieee Sept. 25 
Oct. 7 Le Sueur Center, Minn. Sept. 25 
Oct 2 re wae aen ees Sept. 25 
Oct 7 Montevideo Minn. Sept. 18 
Oct 7 Billings, Mont Sept. 18 
Oc $ Goldsboro. N. C. ..... Sept. 25 
Oct. 10 Tacoma, Wash. ...:... .. Aug. -14 
Adv. Aug. 14 
Oct. 11 Brainerd, Minn...........Sept. 18 
Oct. 13 Lancaster, Mo Sept. 11 
Oct. 13 Collinville. Okla. .Sept. 25 
Pen.. 1 Te MD. ee es Sept. 25 
Adv. Sept. 18. 

EXCAVATION AND DREDGING 
Oct. 4 Greenfield, Ind. .......... Sept. 18 
Oct Wee SEM. siosigiicescse Sept. 18 

INDUSTRIAL WORKS 
Oct. PON EER vate cccsccces Sept. 25 
Uct. 3 Oshawa. Ont. ....... . Sept. 25 
CE FS inicio. we o's .Sept. 18 





UFACTURE 







RS OF ENGINEERI 












a 


vain Sf Nees 


» CONSTRUCTION NEWS 


3, OF SPECIAL INTEREST TO ENGINEERS. CONTRACTORS, BUILDERS 
NG AND BUILDING SUPPLIES 


BUILDINGS 

Bids See Eng 

Close News-Record 
Sept. 29 Toronto, Ont. ..... Sept. 25 
Sept. 24 Union Grove, Wis Sept. 2o 
Sept. 30 McKeesport, Pa. ... Sept. 20 
Sept. 30 Salt Lake City, Utah Sept. Ll 
Sept. 30 Biwabik, Minn Sept. 11 
Oct. 1 Sum Prairie, Wie. ..cccs Sept. 25 
Oct 1 St. Paul, Minn .Aug. 28 
Oct 1 Virwinian, Minim. ..cccccs Aug. 28 
Oct eee Sept. 11 
Oct. eS, are Sept. 11 
Oct 1 Mt. Pleasant, la Sept. 11 
Oct ee ae eee ree Sept. 25 
Oct $3 Brevard, N. C Sept. 18 
Oct. 6 Balntom, Milmm. ..csscorss Sept. 25 
Oct. 10 Cherokee, Okla. .. Sept. 1s 
Oct. 11 Minneapolis, Minn, ...... Sept. 25 
Oot. 25 Seer. Bc 6 66 cc wcie sin Sept. 25 
co. Be Gees, Eee cad ween Sept. 18 
Pere. ae UTM, Gh Ue. «a esesecones Sept. 11 
FEDERAL GOVERNMENT WORK 

Sept. 29 Rip Rap — Tompkinsville, 

ne - ‘ 


Sept 


Sept 
Sept 


Sept 
Sept 


Sept 


Sept 


Sept 


Oct. 


et. 


Oct. 


Oct. 


Oct 
Oct 
Oct 


Oct 


Oct 


Oct. 


Oct. 


Oct 
Oct 
Oct 
Oct 
Oct. 


Oct. 
Oct 


Oct. 


Oct. 


Oct. 


"y 


30 


30 
3a 


-_ 


~ 


6 


Dredge, etc.—Wilmingtion, 

a ee <4 ; Aug. 
Adv. Aug. 28. 

Dredging—-Baltimore, Md..Sept. 
Adv. Sept. 11. 

Remodeling Hospital—Bos- 

ton, Mass ‘ Aug. 

Dock—Charleston, S. C Sept. 

Hospital Spec. 3931 — 

Pearl Harbor, Hawaii Sept 

Rubble Mound Breakwater 

—Cleveland, O. . .Sept. 

Sprinkler System—Phila- 

delphia, Pa > ; .Sept 
Adv. Sept. 18 

Levee Work — Memphis, 

Tenn ; oe Sept 
Ady. Sept. 25 

Dredging-Spec. 4031-Hing- 

ham, Mass nn ead Sept. 

Valves, Gates. ete —Den- 

ver, Colo ? .Aug 
Adv. Aug. 2) 

Klectric Lighting and Pow- 

er Systems-——Spec 3982- 

Mare Island, Cal. .....6.4 Aug 

Electric Lighting, Water 

Supply and Fire Protection 

Systems — Spec. 3977A — 

Charleston, S. © Sept 

Equipment—Denver, Colo. .Sept. 

Post Office—-Midland, Mich. Sept 

Lock and Dam Pitts- 

burgh, Pa ‘ Sept 
Adv. Sept. 11. 

Dredging Wilmington, 

Del. : , Sept. 
Adv. Sept. 11 

Post Office—St. Johnsburg, 

Vt Feb wile ees Aug 

Levee Work St. Louis, 

Mo. , ; Sept 
Ady. Sept. 11 

Dredging New York, 

a...% ae Sept 
Adv. Sept. 18 

Building——Marianna, Ark..Sept 

Dredging—-New York, N 

Y sae acai Sept. 
Adv. Sept. 18. 

Dredging-—Detroit, Mich...Sept 
Adv. Sept. 11. 18 

Dredge—New York, N. Y..Aug 
Adv. Aug. 28 

Post Office—Lock Haven, 

Te sweater reke ee : .. Sept 

Post Office—Pratt. Kan...Sept 

Derricks—Florence. <Ala...Sept 
Ady. Sept. 18 

Repairing Dyke—Philadel- 

A. MEerer re ci <9 aes 
Adv. Sept. 18. 

Quarters and Mess Hall— 

ee ee ee eee pt 

Sewers and Excavating— 

Washington, D. C. ....... Sept. 


25. 


Adv. Sept. 


.- «Sept. 25 


2% 


—— 
2 = ee 













Bids See Eng 
Close News-Record 
Oct 16 Dredging — Charleston, S 

Cc ts ~_ ‘ « .Sept. 25 
Oct, 20 Dredging Jacksonville, 
Fla Sept. 2° 
Adv. Sept. 25 
Oct. 22 Power Plant Improvements 
Spec. 3956—Pearl Har 
bor, Hawaii Sept. 11 
Nov. 3 Post Office and Court House 
—Honolulu, H. . Aug. 21 
MISCELLANEOUS 
Sept. 29 Equipment Pittsburgh, 


Pa 


, ; f Sept. 2 
Sept. 30 Station—Brooklyn, N. Y...Sept. 25 


Oct. 1 Sewerage Screenings Press 
Baltimore, Md Sept. 25 
Adv. Sept. 25 
Oct. 1 Granite Paving Blocks 
Laltimore, Md Sept. 25 
Adv. Sept. 25 
Oct. 2 Wharf - St. Laurent de 
Orlean, Que . Sept 
Oct 2 Wharf—Quebex Sept 
Oct 6 Pumping Eequipment—Los 
Angeles, Cal Sept. 18 
Oct. 6 Pipe, ete Alexandria, 
La : Sept. 25 


Adv Sept 25. 


Where name of official is not given, 


inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official. 





Waterworks 


PROPOSED WORK 
_ Fla, West Palm Beach—City plans to 
improve waterworks, sewerage system and 
streets About $40,000. 


0., Elyria—City retained M. Knowles 
engr.,, Jones Law Bldg., Pittsburgh, to 
make study and submit sketches for water 
system, to include filtration plant, pump 
ing station and 7 mi. force mains. 


Kan., 
pared by 
building 
$27,500 


Burns—City having plans pre- 
F. KE. Devlin, engr., El Dorado 
new waterworks system About 


Kan., Canton—City plans to build water- 


works plant About $40,000 

Kan., Hillsboro—City plans to. build 
waterworks and install sewers in various 
streets About $150,000 

Kan., Hugoteon—City plans election to 
vote on $60,000 bonds to build water- 
works and electric light plant. tuckel 
Kingr. Co., Garden City, engrs 

Kan., Peabody—City plans to build new 
waterworks system About $25,000. 

N. D., Hankinson—City plans to build 
waterworks system About $10,000. 

Tex., Palestine—City voted $250,000 
bonds to improve waterworks. 

Tex., Tyler—See “Sewers.” 

Okla., Collinsville—City having plans 
prepared by Johnson & Benham, engrs 
Firestone Bidg.. Kansas City, Mo., for 
water purification plant About $40,000 

Okla., Hartshorne——-City having plans 
prepared by V. V. Long & Co., archts., 605 
Capitol Hill. Oklahoma, improving water- 
works system. Bonds for 25,000 voter 
for project 

Ark., Paragould—City retained W. R. 


Heagler & Sons, engrs., Paragould, to pre- 
pare plans for waterworks system. 
233 








234 
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Waterworks (Continued) 


Colo,, Raymer—City having plans pre- 
pared by Rohrough Eng. Co., engrs., 929 
City National Bang Bldg., Omaha, build- 


ing new water works plant. About $25,000, 


Idaho, Moscow—State having prelimi- 
nary plans prepared diverting from 800,000 
to 1,000,000 ft. waste water in Yellow- 
stone Lake district, to upper Snake River 
Valley reservoirs, for irrigation. About 
$100,000. W. G. Swendsen, Boise, comr. 
recl, 


Ore., Stanfield—City receives bids about 
Oct. 1, building water system, to include 
deep wells, steel tower, laying water mains 


and side pipes. Bonds for $30,000 voted 
for project. 
Cal, Davis—City plans election to vote 


on $71,000 bonds to build waterworks sys- 
tem. 


Cal., Lancaster—l.os Angeles Co. Water 
Dist. No. 4, voted $30,250 bonds to build 
75,000 gal steel tank on steel tower, pipe 


lines, pumping plant, wells and distributing 


system. Address A. M. McPherrin, clk. bd 
supervs Noted June 19 

Ont., London—City having plans pre- 
pared by H. A. Brazier, engr., City Hall, 
for 4,000,000 gal reservoir, either rein.-con, 
covered or open earthen walled tined with 
concrete, About $200,000. Noted July 17. 

Ont., Peterborough—City plans to build 
slow sand filters, on old Carnegie prop- 
erty, to have 4,000,000 gal. daily capacity. 
W. Parsons, City Hall, engr. 


plans election to 
lay 14,000 ft 
sections of 


Ont., Windsor—City 
vote on $100,000 bylaw to 
6-10 in. e41. watermains in 


Howard, Moy, Hall. Windsor and Shep- 
herd Aves., Martin, Brant and Ottawa Sts. 
M. A. Brian, Windsor, engr 


BIDS DESIRED 
Minn,, Pipestone—Until Sept. 29, by W. 
Funk, city clk., extending water mains, 
building 150,000 gal. tank on 90 ft. tower, 
rein.-con. reservoir, 500,000 gal. capacity 
and pumping plant About $76,000. L. P. 
Wolff, Guardian Life Bldg., St. Paul, engr. 


PRICES AND CONTRACTS AWARDED 
(x Indicates award of contraet) 





* Mass., Quincy—See “Streets and 
Roads.” 

*R. I, North Scituate—Water Supply 
BRd., Providence, let contract building out- 
let works at Moswansicut Pond, 9 mi. west 
of Providence, near proposed Scituate res- 
ervoir, to G. T. Seabury, Ine., 44 Wash- 
ington St., Providence, $6987 Noted 
Sept. 11. 

N. Y., Wingdale—C. F. Rattigan, supt. 
prisons, Capitol, Albany, received bids 
Sept. 4, building dam, gate house, pipe line 
and filter plant, at Wingdale Prison, here 
from S. Deskin, Beacon, $202,691; Lupfer 
& Renick, Ellicott Sq. Buffalo, 34,962; 
Smith, Hauser & Maclsaac, 18 East 4lst 
St New York City, $243,500 Work in- 
volves 200 cu.yd. grubbing, 17,900 cu.yd 
excav., 2300 cu.yd. embankment, 11,300 

2nd class concrete, 225 cuyd. Ist 
rein.-con., 9000 Ib. structural steel, 





14,200 Ib. metal reinforcement, 135 ton c.i. 
pipe and specials, 3360 lin.ft. 6-24 in. ci. 
pipe and specials, etc. Noted Aug. 28. 


*N. C., Wendell—City let contract build- 
ing deep well, steel tower and tank also 
laying 4 mi. * in. watermains and 5 mi. 
8/15 in. sewers, to Tucker & Laxton, 
Realty Bldg.. Charlotte. About $90,000. 
Noted Aug. 28. 

*™Minn., Duluth—City let contract 
ing rein.-con. reservoir, to G. H 
berry, 322 East Superior St., $13,570. 
Sept. 4. 


*™Minn., Foley— 


build- 
Louns- 
Noted 


City let contract for 60,- 


000 gal. steel tank pump, 1000 gal. per 
minute motor, to Pastoret Constr Co., 

Lyceum Bldg} Duluth. About $40,000 
Noted Feb. 20. 

*Okla., Covington—City let contract 
building waterworks and sewerage sys- 
tems, to Mackintosh Walton Co., 1022 
State Nat’l Bank Bldg., Oklahoma, cost 


plus percentage basis. 


*Ont., York—Town 
22.000 ft. 6 in. ci 


let contracts laying 
water mains in Mt. 


Dennis, Swarsea and Oakwood Dists., to 
P. les, Toronto £28.000; A. Cavotti, Tor- 
onto, $33,500 Murphy Contg. Co., 146 


Shuler St., Toronto, $46,200. 


Sewers 
PROPOSED WORK 

N. J., North Bergen—City having plans 
prepared by R. Gaw, engr., West Hoboken, 
for sewer in Paterson Turnpike About 
$40,000. 

Fla., West Palm Beach—See “Water- 
works.” 

0., Dayton—See “Streets and Roads.” 

Wis., Ft. Atkinson—City soon lets con- 


tract excavating and laying 1.9 mi. sewers 
in Jackson St., involving 2 ft. 8-12. in. 
vitr. pipe. Cost between $15,000 and $20,- 
000. Private plans, 


Wis., Janesville—Bd. Pub. Wks. soon lets 
contract furnishing labor and materials for 





laying sewers in Jackson St., Dist. No. 4, 
involving 460 linft. 8&8 in. sewers, etce.; 
Mineral Point Ave., Center and Jackson 
Sts., Dist. No. 5, 1461 lin.ft. 8 in. sewers; 
Franklin St., Dist. No. 6, 1860 lin.ft. 8 in. 
sewers; Caroline St, Dist No. 11, 450 
lin ft. 8 in. sewers; East St. and Milwau- 
kee Ave., Dist. No. 14, 1075 lin.ft. 8 in. 
sewers; Fremont St., Dist. No. 15, 700 
linft. & in. sewers, 


Kan., Emporia—City plans to build sewers 
in various streets. About $150,000. 

Kan., Hillsboro—See ‘‘Waterworks.” 
plans to 


Mont., Anaconda—Deerlodge Co 


build sanitary sewerage system About 
$12,000 

Mont., Park City—-City plans to_ install 
sewers in various streets About $20,000 
IP. Hastings, Billings, engr 

Ark., Batesville — See “Streets and 
Roads.” 

Tex., San Antonio—City voted $500,000 


various 


bonds to build sanitary sewers in 
Noted 


streets H. Helland, city engr 
July 10 


Tex., Tyler—City plans to extend sewer- 
age and waterworks systems. About 
$20,000 


Ore, Portland—City Council adopted res- 
olution to construct sewers, cement or vitr. 
pipe, lampholes, catchbasins, sewer service 
pipes and branches, 33 ft. east of Oregon 
and California R./R. near Lowell, cost, 
$1487; Lambert Ave., $2453; 5ist St. S. 
E., from point 120 ft. south of Division 
St. to 27th Ave. S. E., $978; East 78th St. 


from Oregon to East Gilsan Sts., $1304; 
Malden Ave. from point 325 ft. east of 
East 39th St., $2332; East 2nd St., $2771. 


O. Laurgaard, city engr. 
CaL, Oakland—See “Streets & Roads.” 


Ont., Belleville—City plans to build 4150 
ft. vitr. tile sanitary sewers in Bridge St. 
About $13,900. J. G. Mill, Belleville, engr. 
Noted May 29. 


Ont., Oxford Centre—City soon lets con- 
tract laying 5080 ft. 8-24 in. tile sewer 
drain in various streets About $15,000 
F. Ure, Woodstock, engr. 


Sask., Lilloydminster—Hospital Bd. plans 
to build sewage disposal plant. About 
$25,000. 


BIDS DESIRED 


Adrian—Until Sept. 
building sewerage system, involving 23,- 
243 lin.ft. tile, septic tank, sludge basin 
and accessories. About $40,000. Druar & 
Smith, Globe Bldg., St. Paul, engrs. 


Minn., 30, by town 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*&Mass., Chicopee—City let contract lay- 


ing vitr. pipe sewer in Exchange St., to 
Cordner & Montague, 373 Bay St., Spring- 
field. About $37,500. 


*Pa., Hanover—City let contract building 
sewer in East Washington St., to C. Rees, 
James St., $26,879. 


*W. Va., Martinsburg—City let contract 
building sewage disnosal plant and sewer- 
age system in John King and cross streets, 
to H. C. Brooks Co., East Washington St., 
$50,331. Noted Sept. 11. 


*N. C., Wendell—See “Waterworks.” 


*™Mich., Detroit—City let 
Lennane & MclIivenna, Book Blidg., 
ing lateral sewer No. 3145, cost, 
No. 3147. $10.800; Detroit Contg. Co., 827 
Ford Bldg., No. 3146, $7990; No. 3148, 
$8468; No. 3151, $8120; No. 3178, $11,220; 
N. Mancini, 256 Hague Ave, No. 3163, 


contract to 
build- 
$8950, 


$4391; Liberty 
Bidg., No. 3172, 


Noted Sept. 11. 


*xMich., Royal Oak—Vinsetta ind 
let contract furnishing labor at 
rial building sewerage system ani , 
plant, involving 2200 ft. 8-12 in. , 
sewer, Imhoff tank ejectors, spr 


Constr. 


Co., 
$13,439; 


No. ; 


ter, ete., to C. Tackels, 918 Dick: na 
Detroit. Noted Aug. 21. _ 
_ &Wis., Appleton—City let contrac; ¥ 
ing sewers in College Ave., to Hj 
Wilson, 861 Drew St., involving 660 


in. pipe, $2.12 per ft., 
$1.86, and 667 ft. 10 in. 


663 ft. 12 
pipe, $1.69 


*Neb., Omaha—City let contract 
Jensen, 2407 Wirt St., building 1075 4 
storm sewers in Railroad St. from Wag} 
ington to Gilmore Sts., involving 75 ft. yo 


24 in, vitr. clay pipe, and 1584 Ib. ci, pips 
ete., cost $17,920; 32,216 ft. storm sewer. 
in Florence Twp., involving 28.386 ft s 
in. vitr. clay pipe, 3920 ft. 2-3 ft. s 
ment block, 102 manholes, 5 
58,976 lb. ci. pipe, ete., 
Sept. 4. 

*Okla., Claremore—City let 


building 1400 ft. 8 in. sewer in Ma n St 
to Orings & Shoner, Miami. About $62 


*Okla., 


* Utah, Salt Lake City—City let contr 
laying 5500 ft. 8S in. sewers in vy; 
streets in Gilmer Park, to J. L. Grif 


contract 


Covington—See ‘Waterworks 








2138 South 10th St. BL, $23.884. Noted 
July 24. 
Wash., Seattle—Bd. Pub. Wks. received 


NOt 
2th 





bids Aug. 29, building sewer in Ave 
S., et al, involving manholes, flush tanks 
and 6762 ft. 8-15 in. sewer pipe, (a) clay 
i West 









(b) concrete, from S. A. Moceri, 1515 
farrett St., (a) and (b), $27.6 ea 
Scalzo & Co., (a) $31,025, (b) $30,011; ¢ 
Christofaro Co., (a) $33,452, (b) $: ] 





Noted July 





Contractors all of Seattle. 


Ore., Portland—City received bids build- 
ing cement sewer, manholes, lampholes, 
catch-basins, sewer service pipes in (a) 
Bybee Ave. from 41st*° Ave. S. E. to East- 











moreland Ave., (b) Grand Ave. from Al- 
berta St. to Wygant Ave., (c) Ogden Ave 
from 41st St. S. E. to Eastmoreland Ave, 
(ad) Glenwood Ave. and East 7th St., (e) 
East 63rd and Halsey Sts., (f) building 
concrete sidewalks and curbs on _ portions 
of 83rd and 84th Sts., 67th and 70th 
Aves., S. E., (1) vitr., (2) cement, from 
KE. Sandberg, 74 East 24th St., N., (a) 
$2533, (c2) $2719, (d2) $1506; Cc. B 
Braley, Portland, (a) $2766, (bl) $1179 
(d2) $1654; Jacobsen-Jensen, 407 Stanton 
St., (a) $2830, (c) $2806, (e2) $187,038 
S. Dyoub, (b1) $1157; J. Keating. Port- 
land, (b1) $1120, (c2) $2820, (d2) 1780; 
J. F. Shea, 6 North 2nd St., (e1) $186,- 
327; J. Babman, (f) $9718. Noted July 
31 and Sept. 11. 


*Ont., Dundas—City Council let con- 
tracts building sewers, also brick, concrete 
and steel sewage disposal plant, pump- 
house, ete, to F. F. Fry, Toronto, $126, 
757 and $49,677 respectively; ejectors and 


piping, to J. Bertram & Sons Co., Dundas 
$1500; air compressors, motors. and air 
tank, to Smart-Turner Co., 191 Barton St 


E., Hamilton, $2659; c.i. pipes and specials 
to Gartshore Pipe & Fdry. Co., Stuart St 
W., Hamilton, $2445; sprinkler equipment 
valves, ete., in connection with sewage dis 
posal plant, to F. Hankin Co., 20 St. Nich- 
olas St., Montreal. Que., $6888; sewer pipe 


to Hamilton & Toronto Sewer Pipe Co 
Ltd., Wentworth St. N., Hamilton, $23 
867: 3000 ft. 30 in. segmental block 
to Toronto Pottery Co., Dominion Bank 
Bldg., Toronto, $10,175. 

*Ont., Oshawa—Town let contract sup- 


plying and installing 20,000 ft, 8-24 in. vitr 
tile sewers in various streets, to McKnight 
Constr. Co., 88 St. David St., Toronto 
$27,880. Noted July 31. 


Bridges 
PROPOSED WORK 


W. Va., Fayetteville—Fayette Co. rejected 
bids received Sept. 8, building four 
bridges, two 25 ft. spans over Laure] Creek 
and two 60 ft. spans over Paint Creek 
About $15.000. Work will be readvertised 
J. K. McGrath, Fayetteville, engr. Noted 
Sept. 4. . 

Wis., Green Bay—See “Streets & Roads 

B. C., Vancouver—City plans to submit 


by law to authorize expenditure of $159.- 
000 bonds to reconstruct part of Connaught 


Bridge destroyed by fire, to include steel 
girders and wood decking, involving 10! 


tons steel. F. L. Fellowes, City Hall, engr 
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idges (Continued ) 
BIDS DESIRED 


x. €., Goldsboro—Until Sept. 29, by 
state Highway Comn., Raleigh, building 
») ft. rein.-con. bridge over Neuse River, 
“ve About $40,000. W. S. Fallis, state 
ghway engr. 


x. ¢., Kinston—Until Oct. 6, by Comrs. 
enoir Co building 348 ft. steel bridge 
“pp Neuse River. About $20,000, R. R 
agile, Newbern, engr. 


Ga., Gainesville—Until Oct. 6, by Comrs 
nds. & Revenues, Hall Co., building steel 
ridge over Chattahoochee River, 4) mi. 
west of Lula. T. L. Adderholdt, clk. bd. 
Voted Sept. 4. 


Wis., Appleton—Until Oct. 15, by City 
erk. building 515 ft. rein.-con. bridge 
th deck girder span and columns termi- 
ating in two abutments, over Fox River, 
, ft. wide with 6 ft. sidewalk Harring 

Howard & Ash, Orear-Leslie Bldg., 
isas City, Mo., engrs. 


Minn., Moorhead—Until Oct. 1, by A. O 
Houghum, aud. Clay Co., building Bridge 
Vo. 3013 over South Buffalo River near 
Sabin on State Rd. No. 4, having five 30 

I-beam spans and rein.-con. approaches, 
also one 80 ft. truss span with concrete 
‘oor, 5 rein.-con. piers and 2 rein.-con 
hutments including piles, About $14,000 
f. Martinson, Moorhead, engr 


PRICES AND CONTRACTS AWAKDED 
(*xIndicates award of contract) 
* Mass., Quincey —See “Streets and 
Roads.” 


*N. J, Newark—Erie R. R., 50 Church 
st, New York City, let contract building 
sub-structure for bascule bridge over Pas- 
saic River, to Linde & Griffith Co., 4th 
\ve.; super-structure, to A. MeMullen, 
Doremus Ave. About $100,000. 


xPa., Stewartstown—York Co., (York) 
let contract building 178 ft. rein.-con. arch 
pridge, 17 ft. wide, stone pier, to G. A. 
Wagman Bros., Dallastown. About $16,000. 


*Pa., Wilkes-Barre—Comrs. Luzerne Co. 
let contract building 174 ft. steel bridge 
with 3 piers over Black Creek, 18 ft. wide, 
to G. W. Rockwell, Sunbury, $49,100. 


*0., Columbus—Bd. Comrs. Franklin Co., 
et contracts to E. M. Scully, 1431 Fast- 
wood Ave., building superstructure for Hay- 
den Run Bridge over Hayden Run, on 
Dublin Rd., 66 ft. long and 21 ft. wide. 
cost $4700, bridge over North Fork of 
Indian Run on Brand Rd., 32 ft. long. 16 
ft. wide, $1600, bridge over North Fork of 
Indian Run, Washington Twp., 48 ft. long. 
16 ft. wide, $2400, bridge over North For! 
of Indian Run on Jerome Rd., 38 ft. long. 
16 ft. wide, $1900; Columbus Sheet Metal 
Co., 75-77 West Lynn St., Taylor Bridge 
over Rocky Fork Creek on Taylor Pike. 
45 ft. long, 18 ft. wide, $2595, bridge over 
Rocky Fork Creek, on Boehm Rd... 42 ft 
long, 18 ft. wide, $2515, Taylor Bridge over 
Rocky Fork Creek, at Lorenzo Taylor Farm. 
38 ft. long, 18 ft. wide, $2345, creosoted 
lumber and block floor on bridge over Black 
Lick Creek, on Reynoldsburg Pike, 196 ft 
long, 18 ft. wide, $4790. Noted Aug. 28. 


ex HMlinois—Dept Pub. Wks. & Bldgs... 
Springfield, let contract building Mackinaw 
River Bridge, on Peoria Springfield High- 
way. Tazewell Co., seven 50 ft. concrete 
spans and one 170 ft. steel span, 20 ft. 
roadway, to Porter-McCully Constr. Co. 
About $63,800. Noted Sept. 4 


x1, Burton—Town let contract build- 
ing Coles Bridge. 16 ft. wide, to Joliet 
Bridge & Constr. Co., $8750. Noted Sept. 11. 


*Il., Carlinvile—Macoupin Co. let con 
tract to W. R. Cole, building Armor, Sauer- 
Wine, Sanders and Corbin bridges, Polk 
Twp,. $13,859; to J. F. Miller, Loveless 
Bridge, South Otter Twp., $640; to _B 
Woolfolk, Edminston, Goshen No. 1, No. 

ind Haven Bridges. Barr Twp.. $3398. 
Cline Bridge, Scottvilla Twp. $852; to 
Herrick Constr. Co., Kahn Bridge, Ship- 
man Twp. $2367, Chiles and Rhodes 
Rridges, Polk Twp., $1867. Noted Aug. 21. 


_*lL, Sprirafield—E. White, Sangamon 
‘o, Supt. of Highways, let contract to Mil- 
ler & Husband, 302-3 Workman Bldg., 
Duilding Glasser Bridge over Sugar Creek 
Cotton Hill, one 63-ft. rein.-con. girder 
in, 16 ft. roadway, involving 221.8 cu.yd. 
lass “A" concrete, 32,350 1b. reinforcing 
‘eel, 1106 Ib. rockers and plates; also 
rows Mill Bridge over Sugar Creek, three 
5-ft. rein.-con. girder spans, 20 ft. road- 
Way, Ball Twp. 627 cu.yd. Glass “A’ and 


271.6 cu.yd, class “B” concrete, 105,080 1b. 
reinforcing steel and 3318 Ib. rockers and 
plates. About $22,560. 


*Minn., Fergus Falls—City let contract 
building 2 concrete bridges over Red River. 
one on Court St., other on Union Ave., to 
lowa Bridge Co., 317 McKnight Bldg. 
Minneapolis, $99,150 


*Minn., Minneapolis—Comrs. Hennepin 
Co. let contract building 800 ft. rein.-con 
and steel bridge, 24 ft. wide, on Lyndale 
Ave., to W. S. Hewett, Metropolitan Bank 
Bldg., $193,878; 840 ft. bridge, 24 ft. wide. 
over Minnesota River, on Cedar Ave., to 
Illinois Bridge Co., Gilfillan Blk., St. Paul, 
$114,940 Noted Sept. 11 


*wTex., Clarksville—Red River Co. let 
contracts furnishing structural and_rein- 
forcing steel for bridges on State Highway) 
No. 35, known as “Choctaw Trail,’ involv 
ing 190,736 lbs. structural steel, $.0575 per 
Ib and 34,934 Ibs. reinforcing _ steel, 
$.045, to Austin Bros., 1815 Coombs St. 
Dallas, total cost, $12,515; 40,396 B. M. 
and Oak flooring, to Norris & Smith, Dal 
las, $.9425 ft. B. M., $177. Work will be 
done by day labor with county forces. 


* Okla., Inola—Comrs. Rogers Co. (Clare 
more) let contract building steel bridge 
over Verdigris River, here, to Sullivan & 
Beecher, Wagoner. About $30,000 


*xOkla., Sageeyah—Comrs. Rogers ©09 
(Claremore) let contract building sree! 
bridge over Verdigris River, here, to Mis- 
souri Valley Bridge & Iron Wks.. 4th and 
Walnut Sts Leavenworth, Kan About 
$34,000 


*Wash., Richmond — State Highway 
Comn., Olympia, let contract building 19° 
ft. steel span bridge over Yakima River. 
between here and Kennewick, Benton Co., 
to Union Bridge Co., foot of Fenwick and 
Kenton Sts., Portland. About $45,000. 
Noted July 10 


* Wash., Spokane—City let contract 
building 180 ft. concrete bridge, 35 ft 
wide, with 5 ft. sidewalks, over Hangman 
Creek on West Riverside Ave., to C. A 
McClung, Spokane, $23,499. Noted July 17 


Oregon—State Highway Comn., Portland, 
received. bids Sept. 9, building 3 bridges 
and 2 culverts on Amity-Holmes Gap Sect. 
West Side Highway, Polk and Yamhill 
Counties, from A. D. Kern, foot of Mill 
St., Portland, $18,180; one 40 ft. rein.-con 
bridge over Crow Creek near Junction City, 
from Union Bridge Co.. foot of Fenwick- 
Kenton Sts, Portland, $6659 Noted Sept. 
18 

Oregon—State Highway Comn., Portland, 
received bids building rein.-con. bridge 
over Sand Creek, Douglas Co., from Union 
Bridge Co., foot of Fenwick-Kenton Sts.. 
$11.954; C. Gardner, $12,277; Baker Bros.. 
$12,880. Contractors all of Portland Noted 
Sept. 18. 


Structural Steel 
PROPOSED WORK 


Pa., Wilkes-Barre—-See “Buildings.” 
B. C., Vaneouver-——-See “Bridges.” 


BIDS DESIRED 
Ga., Gainesville—See “Bridges.” 


Ont., Oshawa—See (‘Industrial Works.” 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 
*xPa., Wilkes-Barre—-See “Bridges.” 


x Ont., Kitchener —- See “Industrial 


Works.” 


Reinforced Concrete 
PROPOSED WORK 


Mich., Menominee —— See “Industrial 
Works.” 


Ont.. Fe. William — See “Industrial 
Works.” 
B. C., Vaneouver—See “Buildings. 


PRICES AND CONTRACTS AWARDED 


*Mass., New Bedford—See ‘Industrial 
Works.” 
*Ia., Manning—See “Industrial Works.” 


Minn., Minneapolis—See “Bridges.” 


*Ont., Hamilton — See “Industrial 
Worxs.” 


ENGINEERING NEWS-RECORD 235 
Oe —— 





Streets and Roads 
PROPOSED WORK 


YW. Y., EKastwood—Village voted $75,000 
bonds to pave principal streets 


N. J., Bayonne—City soon lets contract 
improving Ave \ from West 22nd to West 
24th Sts., involving 3000 sqyd. asphalt 
1200 cuft. bluestone, curbing, 1500 cu_yd 
earth and 10 cu.yd. rock excav., cost, 110, 
ooo; Ave. A from City Park to West 22nd 
St, 4000 sq.yd. asphalt, s000 sq.ft. new 
concrete flagging, 1300 cu.yd. earth and 
20 cu.yd. rock excav., 1500 tin. ft. bluestone 
curbing, 10 sq.ft. bluestone flag relaid, 100 
lin.ft. bluestone header, ete $10,000, 


N. 4.. Edgewater—Town having plans 
prepared improving River Rd. by laying 
cushion of sand and granite blocks on & 
in. concrete base About $500,000, 


_N. d.. Newark—bd. Freeholders Essex 
Co. soon receives bids repairing Center St, 
Avondale Rd., and Kast Passaic Ave., Nut- 
ley, also Bloomfield, Gregory and Central 
Aves., West Orange. About 200,000, 


Pa., Pittsburgh—City plans to grade, 
pave and curb MeGinnis Ave., 24 ft. wide 
Work involves 1780 sq.yd. vitr. brick, 1330 
lin.ft. stone curbing and 2000 cu.yd. earth 
embankment About $12,000 Harrop & 
Hopkins, Home Trust Bldg., engrs. 


W. Va., Grafton—Comrs. Taylor Co 
plan to surface and drain 1.5 mi. North 
Western Turnpike, involving 6000 ecu.yd 
excav. and 11,733 sq.yd. concrete About 
$40,360. J. A. Sincell, Grafton, engr 


W. Va., Warwood—City voted $150,000 
bonds to pave various streets Kollar & 
Conrad, Schmulbach Bldg., Wheeling, engrs 
Noted July 24 


W. Va., Webster Springs—Comrs. Web 
ster Co. having plans prepared by J. W 
Hancock, engr., Webster Springs, “building 
and draining 3 mi. Webster Springs-Point 
Mountain Rd., involving 27,000 cu.yd. ex- 
cav. About $32,300 Federal Government 
has been asked to appropriate 4 of cost. 


W. Va., Wheeling—See “Miscellaneous.” 


North Carolina—State Highway Comn 
Raleigh, plans to gravel 28 mi. road be- 
tween Craven Co. and Lenoir Co. lines, via 
Pollocksville and Trenton, Jones Co., cost 
$100,000, 42 mi. road between Jones Co 
and Pender Co. lines, via Jacksonville, 
Onslow Co., $150,000; 254 mi. road from 
Pender Co. to New Hanover Co. lines, 
Pender Co., $100,000; 54 mi. road. Yancey 
Co., $20,000; 29 mi. road between Martin 
Co. and Tyrrell Co. lines, via Plymouth 
Washington Co., $100,000; 20 mi. road be- 
tween Leechville bridge and Swan Quarter, 
Hyde Co., $73,000; 31 mi. road between 
Virginia line and Alamance Co., Caswell 
Co., $190,000; hard surface 1 mi. Smithfield 
Rd., Wake Co., $32,000, 6 mi. road, David- 
son Co., $100,000, and 18 mi. road between 
Edenton and Gates Co. line, Chowan Co., 
$500,000. W. S. Fallis, state highway engr. 


N. C., Clinton—-City plans to pave va- 
rious city streets with asphalt. Apout 
$150,000. Iengineer not selected 


Fla., West Palm Beach—See “Water- 
works.” 


La., Crowley —Acadia Parish voted 
$300,000 bonds to build gravel roads in 
4th and 7th wards, 


0., Dayton——City plans election soon to 
vote on $1.738,500 bonds to improve sec- 
tions of Ist, 4th, Jefferson, Ludlow, Monu 
ment, Perry, St. Clair, 2nd, Stratford, Wil- 
kinson, Belmont Park, Delaware, Grafton, 
East and West Harvard, Homewood, Mara- 
thon, River, Riverside, Drive, Richmond, 
Brandt, Troy, Webster, Valley, Dakota, 
Keowee, Germantown, Hopeland, Western, 
Cincinnati, 5th, 3rd, Washington, Brown 
North and South Main, 6th, East 3rd, St 
Paul, Wayne, Warren. Xenia, tarland, 
Holly, Johnson, Klee Court, and Wilming- 
ton Sts. and Home Ave., also building 
sewers in Sewer Dist. Nos. 8 and 10—Day 
ton View Relief Sewer, Dist. No. 9——River- 
dale Relief Sewer, Dist. No. 3—North Day- 
ton Relief Sewer, Dist. A—East Dayton 
Relief Sewer. ©. E. Eichelberger, city eng! 


Mich., Detroit—City soon lets contract 
paving Harper Ave. from Van Dyke Ave 
to Gratiot Ct.,.46 ft. wide, less double track 
space, sheet asphalt on concrete foundation 
Berea or Medina curbstone, involving 7918 
cu.yd. excav., 7504 lin.ft. curbstone, 13,828 
sq.yd. paving, 894 sq.yd. granite, etc.; also 
paving with 1 course concrete Alley No. 
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Adele and Thombley 
1090 between Wilson, 
Aves. and Chicago 


Streets and Roads 


1089 between Chene, 
Sts., 18 ft. wide, No 
Byron and Longfellow 
Bivd., 20 ft. wide, No. 1091 between Mili- 
tary, Cavalry, Cadet and Dix Aves., 20 ft. 
wide, No. 1092 between St. Aubin, Dubois, 
Forest and Hancock Aves., 18-20 ft. wide, 
No. 1093 between Woodward Ave., John R 
St., Marston Ct. and Mt. Vernon Ave. 20 
ft. wide, No. 1094 between Grand Blvd., 
Field Ave., Theodore and Frederick Sts., 
18 ft. wide, No. 1095 between Hamilton 
Blvd., 3rd St.. Blaine and Gladstone Aves., 
18 ft. wide, No. 1096 between Firwood, Al- 
lendale, Grand River and Pacific Aves., 20 


ft. wide, No. 1097 between Pennsylvania, 
Cadillac, Kercheval and Waterloo Aves., 
20 ft. wide, No. 1098 between Woodward 
Ave., John R St., Arden Park and Boston 
Blvd., 20 ft. wide, involving 4433 cu.yd 
excav., 15,510 sq.yd. paving, 363 cu.yd. 
concrete, etc. C. W. Hubbell, city engr. 


Illinois—D. O. Thomas, supt. highways, 
Springfield, receives bids about Oct. 15, 
paving and reconstructing Belleville-Free- 
burg Rd. between Melleville and Illinois 
Central R.R. tracks, 24 ft. wide, bituminous 


concrete and bituminous macadam. About 
$40,000. 

Wis., Green Bay—-Bd. Supervs. Brown 
Co. adopted $290,000 bond issue to build 


highways and three concrete bridges. 
Wis., Madison—Dane Co. plans to issue 
$10,000,000 bonds to build and improve 
new highways, preferably concrete. A. R. 
Hirst, c/o State Highway Dept., engr. 
Wis., Racine—Racine Co. voted $2,350,- 
000 bonds ta build concrete roads. 


Wis., 
and pave 


Shorewood—City plans to grade 
2.1 mi. Larkin St. and Shore- 
wood Ave., 16-18 ft. wide, involving 7500 
sq.yd. concrete About $15,000. F. W. 
Ullins, 1228 Murray Ave. engr. 


2finn., Bemidji—Comrs. Beltrami Co. re- 
jected bids received Sept. 2, clearing, grub- 
bing. grading, ditching and improving 4% 
mi. State Rd. No. 11, Job No. 1903, Co. Rd. 


No. 123, Job No. 1907, Co. Rd. No. 16 and 
24, Job No. 1914, Co. Rd. No. 15, Job No. 
1904, Co. Rd. No. 113, Job No. 1905. Work 
will be readvertised in spring. About $26,- 
000. S. D. Snyder, Bemidji, engr. Noted 
Aug. 28. 

Minn., Duluth—City soon receives bids 


paving 52 blocks London Rd. from 8th Aye. 
E. to 60th Ave. E., 18 ft. wide, asphalt 
or bithulitic. cost, $152,460; 5 blocks 
Raleigh St. from Central to Grand Ave., 
42 ft. wide, asphalt or concrete, $78,941 
J. A. Farrel, comr. 


Minn., Fairmont—lL. Mischke, city clk., 
soon lets contract for 2200 ft. earth road 
in Sect. 24 at Rose Lake bridge, involving 
2552 yd. excav., 612 ft. overhaul and 466 
yd. turnpike. About $20,000. G, A. Taber, 
Fairmont, engr. 


Kan., Anthony—City having plans pre- 
pared by C. C. Eastham, enegr.. Anthony, 
paving 10 blocks North and South Kansas, 
South Bluff and North Franklin Sts. 


Montana—State Highway Comn.. Helena, 
plans to gravel surface 29 mi. Sun River- 
Choteau Rd. (continuation of Sun River 
Rd.). Teton Co., cost $116,000; grade 19 
mi. Great Falls-Lewiston Rd., Fergus Co., 
$65,000; pave 11 mi. Anaconda-Butte Rd., 
Deer Lodge Co 300,000; grade 23 mi. 
Hilger-Roy Rd., Fergus Co., $80,000. Fed- 
eral Government has been asked to appro- 


priate toward cost. J. N. Edy, Helena, 
engr. 

Mont., Missoula—Missoula Co. voted 
$250,000 bonds to build roads. 

Mo., Bloomfield—-Stoddard Co. soon re- 
ceives bids building 6 mi. hardsurfaced 
roads, 15 ft. wide, Castor Twp. About 
$95,000. 


Meo., Maplewood (St. Louis P. 0.)—G. D. 
Komar, city clk., soon lets contract paving, 
grading and improving St. Elmo St. from 
Commonwealth to Manhattan Aves. and 
from Cambridge to Greenwood Aves. About 


$50,000. W. Elbring, Claytoz engr. 

Mo.,. Potosi—H. C. Bell, city cik., soon 

receives bids building Potosi Highway 
Belgrade Twp. About $25,000. 


through 
J. 


P. Townsend Potosi, engr. 


Mo., St. Louis—Bd. Pub. Serv. soon re- 
ceives bids building alley from Colorado St. 
to Louisiana Ave. between Wilmington 
Ave, and Dover P1., alley from Rebecca to 
Keokuk Aves. between Grand and Giles 
Aves., and alley from Geyer to Lafayette 
Aves. between Jefferson and Texas Aves. 
About $100,000, C. E. Smith, city engr. 


Mo., Webster Groves (St. Louis P. 0.)— 
City soon receives bids paving 2200 ft. 
Clark Ave. from Summit to Yeatman Aves. 
Former bids rejected, R. L. Wilson, clk. 
Noted July 24. 


Ark., Batesville—City having plans pre- 
pared by W. R. Heagler & Sons, engrs., 
Paragould, grading, paving, building curbs, 
gutters and storm sewers in 9 mi. various 
streets. 


Tex., Beaumont—Jefferson Co. plans to 
pave and drain 3.99 mi. Highway No. 8, 
known as Beaumont-Pt. Arthur Rd., 16 ft. 
wide, concrete with 2 in. asphalt top. About 
$150,480. D. R. Thornton, Beaumont, engr. 


Tex., Caldwell—Burleson Co. election 
Oct. 18, to vote on $1,000,000 bonds to 
build State Highways Nos. 3 B, 21 and 36. 
W. M. Hilliard, co. judge. 





Tex., Ft. Worth—Tarrant Co. plans to 
gravel surface and build 300 mi. roads, 
17 mi. concrete and 200 mi. gravel, 16-20 


ft. wide. About $3,650,000. Noted Aug. 7 


Tex., Granbury—Hood Co. plans to build 
30 mi. sand gravel surfaced roads, also 
bridges and culverts. About $210,000. H. 
E. Firman, Granbury, engr. 


Tex., Hemphill—Sabine Co. plans to iron 
ore gravel surface and build rein.-con. 
drainage structures on 13.69 mi. Highway 
No. 8A from here to Geneva, 15 ft. wide. 


About $119,088. L. Acker, Nacogdoches, 
engr. 

Tex., Karnes City—Karnes Co. plans 
election to vote on $300,000 bonds to build 


12 mi. 
Dist. 


Tex., Menard—Menard Co. plans election 
to vote on $100,000 bonds to build roads. 
D. Scruggs, co. judge. 


King Trail Highway, Kenedy Rd. 


Tex., Paducah—Cottle Co. voted $200,000 
bonds to build roads. W. J. Arrington, 
co. judge. 


Tex., Waco—McLennan Co. plans to sur- 
face 5.3 mi. Highway No. 7 from here to 
Tehuacana, bituminous topping, involving 


23,320 gal. material, 46,640 sq.yd. cover 
material, 4000 cu.yd. excav. and 2000 cu. 
yd. shoulder gravel. About $17,500. M. 


Hannah, Waco, engr. 


Okla., Bristow—City having plans pre- 
pared by D. W. Tatershall, engr., Bristow. 
paving 1800 sq.yd. Main St., concrete. 
About $60,000. 


Oregon—State Highway Comn., Salem, 
plans to macadamize 7 mi. Redmond-Bend 
Sect. The Dalles-California Highway, pro- 
viding Deschutes Co. does the grading. 
Abcut $175,000 and $60,000 respectively. 
H. Nunn, state highway engr. 

Ore., Albany—City plans to grade and 
pave roadway of Salem Rd., also grade, 
drain and pave Ist St. About $10,000. 
L. G. Lewelling recdr. 


Ore., Astoria—City Council adopted res- 
olution to pave, grade and build sidewalks 
on Floral Ave. from Columbia to Alameda 
Sts., 24 ft. wide concrete, grading and pav- 
ing 14th St. from Duane to Commercial 
Sts., Exchange St. from 10th to 13th Sts., 
13th St. from Exchange to Duane Sts. and 
Puane St. from 13th _to 14th Sts. Cost to 
exceed $20,000. E. G. Gearhart, city aud. 


Ore., Pendleton—City Council adopted 
resolution to pave, drain, level and curb, 
Garfield St. from Jackson to Martin Sts. 
and Lincoln St. from Riley to Jackson Sts., 
concrete or asphaltic concrete. Cost to ex- 
ceed $10,000. F. B. itays, city engr. 


Ore., Pendleton—Umatilla Co., plans to 
grade, drain and gravel 6 mi. Freewater- 
Umapine Rd. cost $85,000; 11 mi. Pendle- 


ton-Pilot Rock Rd., 70,000; 10 = mi. 
Havana-Helix Rd., $90,000. R. E. Phelps, 
co. engr. 


Ore.,. Portland—City having preliminary 
plans made for eliminating curve in Fair- 


mount Blvd. near Portland Ry., Light & 
Power Co.'s track, and making straight 
course by placing roadway under track. 


Work will consist of grading, paving and 
tunneling. Cost te be borne by city, Mul- 
tonomah Co. and Portland Ry. Light & 
Power Co. About $25,000. O. Laurgaard, 
city engr. 


Ore., Portland—City Council adopted 
resolution to grade, pave, drain, build side- 
walks and curbs on Hodge St., et al, cost 
$5911 and East 58rd St. from East Stark 
to East Gilsan Sts, $5924. O. Laurgaard, 
city engr. 


Ore., Prineville—Crook Co. plans 
tion to vote on $120,000 bonds to 
and surface road connecting with ¢.. 
Highways and links between roads req iy. 
ing Federal aid. ™ 


Ore., The Dalles—City Council soon ju. 
separate contracts paving East Link Dal” 
City-Columbia River Highway, 
bitulithic redress on macadam base 
quiring 4000 sq. yd. bitulithic anda 4 
cu.yd. excav.; East Link Dalles City.c, 
lumbia River Highway, engineers 
0 plus 00 to 4 plus 00, 











Stat 


requiring 


cu.yd. rubble masonry, 150 sq.yd. slop, 
walls and 425 cu.yd. excav. P. W. Mary 
city engr. 

Cal,, Oakland—City having plans pre- 


pared by M. Campbell, 


: ener., City Hal 
improving Hopkins, eo 


Kanning and Kar 








Sts., 35th and 38th Aves., involving 
120 sq.ft. grading, 3354 sqft. regra 
3428 lin.ft. concrete curbing, $15 5 
concrete gutter, 7395 sq.yd. oil macadan 
paving, 1057 lin.ft. 10-18 in. sewer pipe 
culverts, etc. 

Ont., Belleville—City having plans pre. 
pared by J. G. Mill, engr., Belleville, fo; 
2100 sq.yd. asphaltic concrete and 3; 
lin.ft. concrete curbing and guttering 
About $13,000. 

Ont., Ft, William—Dept. Pub. Wks.. 0+. 


tawa, plans to improve 130 mi. trunk roads 


in Thunder Bay Dist. and from here to 
Nipigon, 16-20 ft. wide, macadam. About 
$115,000. R. De B. Corriveau, c/o Dept 
Pub, Wks., engr. 


Ont., Windsor—City Council plans : 
build 22,000 ft. concrete sidewalks, 4-6 f: 
wide on sections of Dufferin Pl., Gladston: 
Moy, Hall, Langlois, Janet, Louis, Camer 





and McKay Aves, Benjamin, Huron, 0 
tawa, Goyeau, Pine and Ontario & 
About $30,000. M. A. Brian, Windsor 
engr. 


BIDS DESIRED 


N. Y¥., Brooklyn—Until Oct. 1, by FE. Ri 
gelmann, boro pres., regulating and paving 
with permanent asphalt on 6 in. concrete 
foundation, roadway of 86th St. from 22nd 
Ave. to Bay 37th St. 


N. Y., Long Island City—Until Sept 3) 
by M. E. Connolly, pres. Queens Boro 
regulating and repaving with sheet asphalt 
on concrete foundation between curbs and 
outside rail, on Jackson Ave. from Bridge 
Plaza to 2nd Ave., 1st Ward, regulating 
and grading sidewalks and gutter spaces 
and laying sidewalks on Chaffee St. from 
Hughes St. to Chaffe Pl, 2nd Ward, east 
side 149th St. from Sanford to Beach Aves., 





3rd Ward, northerly side of Wayne St 
from Griffith to Morton Aves., 2nd Ward 
regulating, grading and _ laying gutters 


from Queens Blvd. to Skillman Ave. and 
curbing and flagging, from Queens Plvd. to 
Skillman Ave. on westerly side and to Fos- 
ter Ave. on easterly side, Lowery St., lst 
Ward, regulating, gradimg, curbing and 
laying sidewalks and gutters on Broad St 
from Clinton Ave. to Grand St., 2nd Ward 


N. J., Treypton—Until Sept. 30, by Bd 
Freeholders Mercer Co., repairing 821) 
sq.yd. East Clinton Ave. or Norringham 
Way from Pennsylvania R. to Green- 
wood Ave. involving 8211  sq.yd._ sheet 
asphalt, and 1078 sq.yd. Hillside brick 
About $50,000. H. F. Harris, co. engr. 


Pa., Ebensburg—Until Oct. 3, by Supervs 
Barr. Twp., c/o Cambria Co., furnishing 
labor and materials for building 1.5 m 
Barr Twp. Rd., 20 ft. wide, concrete or 
5 in. base. About $70,000. C, E. Schlich- 
er, Spanger, engr. 


Pa., Waynesburg—Until Oct. 4, by 
Comrs. Greene Co., laying 5280 lin.ft. rein.- 
con. and vitr. brick pavement, 16 ft. wide, 
in Franklin and Center Twps. Address 
D. Six, G. Moore and J. S. Johnson, ¢o 
comrs. 


Pa., Wilkinsburg—City receiving bids re- 
paving Hill Ave. from Swissvale Ave. 
Montier St., Ross Ave. from Wood St. to 
Centre Ave., Hay St. to end of present 
pavement. Work involves 3704 sq.yd. vitr. 
brick, 2733 sq.yd. wood block or vitr. brick 
on 8 in. concrete base, 3500 lin.ft. stone 
curbing and 1000 cu.yd. old brick and foun- 
dation; also building rein.-con. arched 
culvert to cover. portion of Nine Mile Rur 
from Coal to Ross Sts., 70 linft. in 7 ft 
section and 196 lin.ft. in 10 ft. section 
Frease & Sperling, Wilkinsburg, eners. 


Maryland—Until Sept. 30, by State Rds 
Comn., 601 Garrett Bldg., Baltimore, build- 
ing .75 mi. Defense Highway between 
Camp Parole and Chesterfield, Federal 
Aid Project No. 28, Contr. AA-12, and .59 














lO 3=Sts 


Sept 30 
$3 Boro 
asphalt 
rbs and 
Bridge 
rulating 
Spaces 
t. from 
"d, east 
1 Aves, 
me St. 
Ward 

utters 
fe. and 
lvd. to 
‘0 Fos- 
St., Ist 
& and 

ad St 

Ward 


y Bd 
8211 
ngham 
Green- 
sheet 
brick 
er. 


pervs 
ishing 
5 mi 
te on 
hlich- 

















ee ee ee eee 
september 25, 1919 ENGINEERING NEWS-RECORD 237 


eee 


Streets and Roads (Continued) 


i highway between Benfield and Seven 
Cross Ras., Federal Aid No. 36, Contr. 
(4-16, concrete, Anne Arundel Co.; 2 mi. 
wehway from Boonsboro to Keedysville, 
Federal Aid Project No. 35, Contr. ves af, 
concrete or asphalt, Washington Co.; 5.86 
mi highway from Great Mills to Milistone 
Landing, Federal Aid Project No. 32, 
Contr. SM-12, gravel, St. Mary’s Co. F. H. 
zouck, “chn. ; ‘advertised in this issue. 


Va., Petersburg—Until Oct. 3, by Street 
Comn., improving Bollingbrook St., involv- 
ng 5000 sq.yd. concrete paving, "2200 ft. 

‘e] bound conerete curb and 1800 sq.yd. 
eanete sidewalk. R. D. Budd, city engr. 


WwW. Va., Wayne—Until Oct. 6, by Comrs. 
Wayne Co., grading and draining 1 mi. 
Wayne-Kenova Rd., 24 ft. wide, near Ke- 
nova. About $14, 000. H. A, Levering, Ce- 
redo, engr 


N. €., Goldsboro—Until Oct. 9, by city, 
nproving Main St. involving 100,000 sq. 
yd. pavement, 55, 000 lin.ft. combined curb 
and gutter and 56000 sq.yd. sidewalks. 
spout $300,000. J. L. Ludlow, Winston- 
Salem, engrs. Noted July 31. 


Ga., Monroe—Until Oct. 1, by Comrs 
Rds. & Revenues Walton Co., building 8.z 
mi. top soil road from here to Jersey. Work 
involv.s 3.5 acres clearing and grubbing, 
730 lin.ft. 12-24 in. culvert, 132 lin.ft. 30-36 
in. ssgmert block culvert, 270 lin.ft. 12-18 
in. galvanized corrugated iron culvert, 59 
cu.yd. class A concrete box culvert, 117 cu. 
yd. Class B concrete headwalls, 50,600 cu.- 
yd, excav., 3500 cu-yd. overhaul, 17,500 cu.- 
yd. top soil surfacing and 5600 Ib. rein. 
steel T. C. Aycock, chm. 


Fla, Sanford—Until Oct. 6, by Comrs. 
Seminole Co, grading, {paving, building 
bridges and culverts on 6200 ft. Roadway 
No. 1, Rands Siding ; 5420 ft. Roadway 
No. 2, Orange Blvd.; 35,000 ft. Roadway 
No. 3, Chuluota Rd. ; 6954 ft. Roadway No. 
4, Geneva Rd ; 40, 000 ft. Roadway No. 5, 
Paola Rd.; 13,530 ft. Roaiway No. 6, 
Cameron Ave. and Moore’s Rd.; 2160 ft. 
Roadway No. 7, road along west limits of 
city; 8600 ft. Roadway No. 8, Sanford 
Ave.; 1590 ft. Roadway No. 9, Richmond 
Ave.; 1300 ft. Roadway No. 10, Brisson 
Ave ; 1300 ft. Roadway No. 11, Sipes Ave. ; 
44.970 ft. Roadway No. 12, Geneva-Oviedo 
Rd. and 9775 Roadway No. 13, French 
Ave. and Cemetery; alternate bids, will be 
received on brick, concrete, asphalt, bi- 
tuminous, surface treated or waterbound 
macadam or shell. Williams & Collier, of 
Sanford, and Ramsey, Orlando, 
engrs. 


Tenn., Morristown—Until Sept. 30, by 
city, paving, draining, excavating and 
building sidewalks on 40,000 sq.yd. main 
streets. About $175,000. 


Minn,, Duluth—Until Feb. 1, by J. A. 
Farrell, city comr., paving 3350 ft. Raleigh 
St. from Central to Grand Aves., 42 ft. 
wide, involving 168,000 sq.yd. concrete pav- 
ing, cost, $78,941; 9500 ft. Grand Ave. 
from 59th to 84th Aves., W., 18 and 42 ft. 
wide, 37,150 sq.yd. concrete, 19,000 lin.ft. 
concrete curbing and 12,000 cu.yd. earth 
excav., $157,580; 25,700 ft. London Rad. 
from 8th Ave., E., to 60th Ave., 18 ft. 
wide, 10,000 sq. ya. concrete and 4300 cu. yd. 
earth excav., $152,460. E. K. Coe, city 
ener. 


Minn., Le Sueur Center—Until Oct. 7, 
by S. MeMillan, aud. Le Sueur Co., improv 
ing State Rd. No. 5, Federal Aid Proiect 
No. 89, involving 10 acres clearing, 95 ae 
cu.yd. grading, 175 000 cu.yd. overhaul, 

020 lin ft. tile drain, 237,000 sa.yd. a 
culverts, ete. About $100,000. R. F. 
Nichols, Le Sueur Center, engr. 


Kan,, Kansas City—Until Oct. 4, by 
Lomre. Wyandotte Co. grading, paving and 
building culverts on 13 mi, road, 16 ft. 
wide. O. K. Williamson, co. engr. 


Mo., Charleston—Until Oct. 1, by Mis- 
sissippi County Court, grading, draining, 
paving and building culverts on 15.3 mi. 
Poplar Bluff-Cairo Rd, from Charleston 
to Bird’s Point, 16 ft. wide, earth shoul- 
ders, involving 142,666 cu. yd. 2 course con- 
crete on concrete base, 8 in. center and 6 
in, altes, cost $462,603, also one 10 ft. and 
one 60 ft. steel span bridge, concrete abut- 
ments, etce., a* 096, total cost, $476,788. 
Noted’ Sept: 18. 


oc mo, Crayton Until Oct. 1, by St. Louis 
a and Paving aA Rd. from 
Benes to Collins Rds., waterbound maca- 


ae on Telford base. W. Elbring, Clayton, 
a 


SEWERAGE SYSTEM—SOUTH CHARLESTON, W. VA. 


Bids were received by city, Aug. 15th, for 


H. J. MeNichols Co, 924 South Kilbourne 


bids were as follows 








constructing sewerage system, from (A) 


Ave., Chicago, (awarded contract); (B) W. 
J. Weakland, Charleston; (C) Reed, Lapsley 


& Hurley, South Charleston. The unit 





A B Cc 
970 ft. 8-in. vitrified sewer in 2 to 4 ft. cut $1.30 $0.85 $0.96 
1,980 ft. 8-in. vitrified sewer in 4 to 6 ft. cut 1.30 1.10 1.14 
18,350 ft. 8-in. vitrified sewer in 6 to 8 ft. cut 1.30 1.20 1.36 
4,940 ft. 8-in. vitrified sewer in 8 to 10 ft. cut 1.30 1.47 1.75 
700 ft. 8-in. vitrified sewer in 10 to 12 ft. cut 1.30 1.70 2.02 
365 ft. 8-in. vitrified sewer in 12 to 14 ft. cut.. 1.40 2.50 2.29 
620 ft. 8-in. vitrified sewer in 14 to 16 ft. cut 1.40 3.25 2.62 
600 ft. 10-in. vitrified sewer in 2 to 4 ft. cut.. 1 25 115 1.14 
100 ft. 10-in. vitrified sewer in 4 to 6 ft. cut 1.25 1 30 1.42 
2,800 ft. 8in. vitrified sewer in 6 to 8 ft. cut... 1.25 1.50 1.58 
1,980 ft. 8-in. vitrified sewer in 8 to 10 ft. cut. 1.25 1.90 2.02 
280 ft. 8-in. vitrified sewer in 10 to 12 ft. cut 1.25 2 20 2.20 
160 ft. 8-in. vitrified sewer in 12 to 14 ft. cut 175 2 70 2.35 
100 ft. 8-in. vitrified sewer in 14 to 16 ft. cut..... 175 3 00 2.67 
130 ft. 8-in. vitrified sewer in 16 to 18 ft. cut..... 1.75 3 50 3.20 
130 ft. 8-in. vitrified sewer in 18 to 20 ft. cut...... 2.25 4.00 4 64 
60 ft. 8-in. vitrified sewer in 20 to 22 ft. cut.... 2.25 6.00 7.17 
200 ft. 12-in. vitrified sewer in 4 to 6 ft. cut. 1.50 125 1.42 
2,125 ft. 12-in. vitrified sewer in 6 to 8 ft. cut 1.50 190 1.97 
1,010 ft. 12-in. vitrified sewer in 8 to 10 ft. cut.. 1.50 2.25 2.29 
430 ft. 12-in. vitrified sewer in 10 to 12 ft. cut.. 1.50 2.55 3.20 
30 ft. 15-in. vitrified sewer in 4 to 6 ft. cut.... 1.75 1.70 '.2 
360 ft. 15-in. vitrified sewer in 6 to 8 ft. cut... 1.75 2.10 2.14 
340 ft. 15-in. vitrified sewer in 8 to 10 ft. cut.. 1.75 2.40 2.41 
270 ft. 15-in. vitrified sewer in 10 to 12 ft. cut. 1.75 2.80 2.74 
70 ft. 18-in. vitrified sewer in 6 to 8 ft. cut..... 2.50 2.75 2.65 
910 ft. 18-in. vitrified sewer in 8 to 10 ft. cut... 2.50 3.20 2.75 
20 ft. 18-in. vitrified sewer in 10 to 12 ft. cut 2.50 3.50 2.90 
150 ft. 18-in. vitrified sewer in 12 to 14 ft. cut 2.50 4.00 3, ea 
130 ft. 18-in. vitrified sewer in 14 to 16 ft. cut 3.65 4.15 3.50 
190 ft. 18-in. vitrified sewer in 16 to 18 ft. cut. 3.65 4.25 3.90 
250 ft. 18-in. vitrified sewer in 18 to 20 ft. cut.. 3.65 4.50 4.40 
100 ft. 18in. vitrified sewer in 20 to 22 ft. cut... 3.65 5.75 5.95 
80 ft. 20-in. vitrified sewer in 4 to 6 ft. cut....... 3.00 2.50 2.29 
130 ft. 20-in. vitrified sewer in 6 to-8 ft. cut....... 3 00 2.75 2.68 
180 ft. 20-in. vitrified sewer in 8 to 10 ft. cut... 3.00 3.00 2.96 
140 ft. 20-in. vitrified sewer in 10 to 12 ft. ‘cut. . 3.00 3.25 3.29 
80 ft. 20-in. vitrified sewer in 12 to 14 ft. cut..... 3.00 3.50 3.86 
405 ft. 20-in. vitrified sewer in 14 to 16 ft. cut..... 3.00 4.30 4.52 
160 ft. 24-in. vitrified sewer in 6 to 8 ft. cut........ 3 75 3.50 3.6 
170 ft. 24-in. vitrified sewer in 8 to 10 ft. cut....... 3.75 3.80 3.9 
20 ft. 24-in. vitrified sewer in 10 to 12 ft. cut........ 3.75 4.15 4.2% 
310 ft. 27-in. vitrified sewer in 6 to 8 ft. cut........ 5.00 4.75 4.8: 
20 ft. 27-in. vitrified sewer in 8 to 10 ft. cut....... 5.00 5.00 5.16 
40 ft. 30-in. vitrified pipe sewer in 2 to 4 ft. cut..... 5.50 3.75 4.00 
340 ft. 30-in. vitrified pipe sewer in 4 to 6 ft. cut. 5.50 3.75 4.25 
140 ft. 30-in. vitrified pipe sewer in 6 to 8 ft. cut 5.50 4.00 4.65 
200 ft. 30-in. vitrified pine sewer in 8 to 10 ft. cut 5.50 4.50 4.90 
20 ft. 33-in. segmental tile sewer in 6 to 8 ft. cut 8 00 7.25 7.40 
90 ft. 33-in. segmental tile sewer in 8 to 10 ft. cut 8.00 7.50 7.66 
560 ft. 33-in. segmental tile sewer in 10 to 12 ft. cut. 8.00 7.80 7.93 
170 ft. 33-in. segmental tile sewer in 12 to 14 ft. cut.. 8 00 8.00 8.21 
230 ft. 33-in. segmental tile sewer in 14 to 16 ft. cut 9 00 8 60 8.70 
410 ft. 33-in. segmental tile sewer in 16 to 18 ft. cut 9.00 10.00 19.15 
200 ft. 33-in. segmental tile sewer in 18 to 20 ft. cut. . 9 00 10.50 10.70 
120 ft. 42-in. segmental tile sewer in 8 to 10 ft. cut.. 12.00 9.00 8. 86 
1,020 ft. $2-in. segmental tile sewer in 10 to 12 ft. cut. 12.00 9.15 9.14 
100 ft. 42-in. segmental tile sewer in 12 to 14 ft. cut... 12.00 9.25 9.42 
200 ft. 42-in. segmental tile sewer in 14 to 16 ft. cut.. 12.00 9.50 9.69 
375 6-in. house inlets on 8-in. sewer..........6.0.05- 100 2.20 2.22 
70 6-in. house inlets on 10-in. sewer.............65- ia ed 1.50 2.50 2.49 
20 6-in. house inlets on 12-in. sewer... .....0ceeeeee eee eens 1.90 2.65 2.92 
5 6-in. house inlets on 15-in. sewer. .....ccccccsccecceseeees 2.90 3.35 3.47 
15 6-in. house inlets on 18-in. sewer. .........2000000 005s 4.00 4.50 4.47 
15 6-in. house inlets on 20-in. sewer.........ceeee eee ee eee: 4 80 5.00 5.11 
2 6-in. house inlets on 2¢in. 7.25 7.00 6.76 
2 6-in. house inlets on 27-in, 13.00 17.50 17.85 
2 6-in. house inlets on 30-in. 14.50 18.00 18.50 
5 6-in. house inlets on 33-in. 1.00 5.00 1.25 
5 6-in. house inlets on 42-in. 1.00 5.00 1.25 
500 cu.yd. rock excavation. Seek Swedaeeeeds een eee 5.00 7.00 7.00 
1,000 Ib. reinforcing steel... .........0.0.eeegees bo eeeee 10 .05 .05 
East River outlet, material and construction (lump eeiMicas ova lea 3,500. 00 4,000 00 3,875.80 
West River outlet, material and construction (lump sum)........... 6,000. 00 4,500.00 5,450.00 
3 crossings under C. O. R.R. tracks oe sum)... 1750.00 1,500. 00 1,109.60 
50M. ft. sheeting, left in place... .. , 50.00 50.00 50.00 
5M. ft. plank foundation, left i in place... 50.00 50.00 75.00 
1,500 ft. brick or concrete manhole construction. 10.00 10.00 10.50 
200 cu.yd. earth excavation. desman 75 75 75 
5 cu.yd. Class A concrete....... 12.00 17.50 12.00 
20 cu.yd. Class B concrete. 10.00 15.00 10.00 
5 cu.yd. brick work... 12.00 15.00 15.00 
. aoe tll eeners 
Extended totals............. $135,276 “$140, 628 $141,831 


Mo., St. Louis—Until Oct. 7, by Bd. Pub. ' 


Serv., building granitoid sidewalks on both 
sides of California St. from Osceola to 
Chariton St. from Bway. to Nebraska St., 
Grand Ave. from Eichelberger to Neosho 
Aves., 6 ft. wide; California St. from 
Chariton to Meramac Sts., Beethoven St. 
from Gravois to Morganford Rds., Delor 
Ave. from Alaska to Grand Aves, Austria 
Ave. from Helvetia Ave. to Gravois Rd., 
5 ft. wide; one side Nagel Ave. from 
Gravois Rd. to Brunswick Ave., 4 ft. wide. 
Cc. E. Smith, city engr. 


Arkansas—Until Oct. 1, by State High- 
way Dept., Little Rock, paving 25 mi. road 
in Morriliton Special ‘Rd. Dist., involving 
125,000 sq.yd. pavement. About $500,000. 
Harrington. Howard & Ash, Orear-Leslie 
Bldg., Kansas City, Mo., engrs. 


Ark., Batesville—Until Sept. 29, by 
Comrs. Road Impvt. Dist. No. 2, Inde- 
pendence Co., building 36.7 mi. water- 
bound macadam and gravel roads, involv- 
ing 51 acres clearing and grubbing, 81.- 
400 cu.yd. excav., 2427 lin.ft. 12-36 in. pipe 
culverts, 1020 cu.yd. concrete bridges, 


{piers, abutments, etc. Dickinson & Wat- 


kins, Batesville, engrs. 


Ark., Batesville—Until Sept. 29, by 
Comrs. Road Impvt. Dist. No. 1, Inde 


fsvotvina Co,, ae 20 mi. gravel road, 
ea 


nvolving 10 acres clearing “7 aes 
540 lin.ft. 12-36 in. pipe, cu.yd. 
excav., 262 cu.yd. concrete, 61 i ry 1 beam 
and 315 lin.ft. timber bridges. Dickinson 
& Watkins, Batesville, engrs. 


Tex., Dallas—Until Oct. 6, by ©. E. 
Gross, aud. Dallas Co., grading 11.5 Dal- 
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Tex., Ranger—Until Oct. 2, by M. A 
Turner, city mgr., furnishing labor and ma- 
terial for construction of 1400 sq.yd. pave- 
ment, 26,000 cu.yd. excav. and 37,000 lin ft 
combined curb and gutter. Elrod Co., 2094 
Lane St., Dallas, engrs 


Tex., San Antonio—Until Oct. 2, by F. 
Fries, city clk., paving 10th St. from Ave. 
Cc. to Austin St, bitulithic, bituminous 
trap rock or asphalt 


Okla., 
City Comrs., 
tic concrete, 
About $150,000 
stone Bidg., 
Noted Sept. 18. 





Collinsville—Until Oct. 13, Bd. 
paving 25 blocks with asphal- 
brick blocks or rein.-con 

Johnson & Benham, Fire- 
Kansas City, Mo., engrs 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


* Massachusetts—-State Highway Comn., 


Boston, let contract building 53 mi. Shel- 
burne Mountain Highway, 18 ft. wide, 
Greenfield Twp., to Coleman Bros., Chel- 
sea, $253,808. Work involves 9400 cu.yd. 
concrete, 43,510 dquyd earth .and 9560 
cu.yd. rock excayv 

*Mass., Quincy Metropolitan Park 
Comn., Boston, let contract building Fur- 
nace Brook Parkway, here, 18-22 ft. wide, 
to Coleman Bros., Chelsea, $33,399 Work 
involves 265 lin.ft. stone guttering, 15,000 
cu.yd. rock excav., 2030 ft. 10-12 in. vitr 
pipe, 2 rein.-con. culverts Noted Jan. 16 

*N. Y., Brooklyn—E. HRiegelmann, boro 
pres., let contract to C. A. Meyers, foot of 


grading Cleveland 
Hegeman Ave., 


regulating and 
New Lots Rd. to 


Stagg St., 
St. from 


$5960, regulating. curbing and laying side- 
walks on Ck ‘eland St. from New Lots 
Rd. to Hegeman Ave., $3377; to L. Man- 
gieri, 190-3lst St.. West llth St., $5242; to 
Cor Sdanehan Asphalt Paving Co., 52-9th 
St.. regulating, curbing and paving, Colo- 
nial Rd. from 76th to 77th Sts., $6089, 
regulating and paving Colonial Rd. from 
Sith to 86th Sts., $7186, New Utrecht Ave., 
$4603, 20th Ave., $6567; to C. Gallagher, 


66th St.. $1403, West llth St., $4047; to 
Sicilian Asphalt Paving Co., 41 Park Row, 
New York City, 66th St. from 19th to 20th 


Aves., $12,450. Noted Sept. 11. 

*N. Y., Brooklyn—Park Bd., Municipal 
Bidg.. New York City, let contract furnish- 
ing material and labor for improving Park 
Circle, to Uvalde Asphalt Paving Co., 1 
Bway., New York City, $27,603; East 
Drive, to Consolidated Asphalt Paving 


Co. 59-9th St., $127,195; sidewalks, to M. 
J. Rooney, 126 West 90th St., New York 
Cify, $1411 Noted Sept. 4. 

*N. Y¥., Long Island City—M. FE. Con- 


nolly, pres. Queens Boro., let contract reg- 
ulating and repaving Hillside Ave. sheet 
asphalt on broken stone macadam base, to 
Union Paving Co., Bway. and 112th St., 
New York City, $151,376. Noted Sept. 4. 


*N. Y., Phoenix—-Bd. Trustees let con- 
tract paving Bridge St., involving 3350 sq.- 
yd. asphaltic concrete surfacing, 6000 sa.- 
yd. concrete or asphaltic concrete pave- 
ment, 2650 linft. curbing and guttering 
to Lane Constr. Co., 37 Colony St., Meriden, 
Conn Noted Sept. 11 


*xNew dJersey—State 
Broad St. Bank Bldg., 
tract to M. I. Demarest, 
ing 3865 sq:yd. State Highway 


Highway Comn., 
Trenton, let con- 
Seawarren, build- 
Route No. 


1, Sect. 1A, Metuchen Twp., Middlesex Co.., 
$34,996; to Sampson & Reuter, Elizabeth, 
11 mi. Absecon-Egg Harbor Rd., Route B, 


wide, Atlantic Co., both concrete, 


Noted Sept. 18. 


City—Bd. Freeholders 
repaving part of 
Osborn-Marselles 
About $25,000. 


18 ft 
$404,000 


*xN. Jd... Jersey 
Hudson Co. let contract 
Belleville Turnpike, to 
Co., Upper Montclair. 
Noted Aug. 21. 


N. J., Trenton Junction (Trenton P. 0.)— 
City received bids Sept. 15, building gutters, 
sidewalks and curbs on 1 mi. Grand Ave., 
from Natl. Constr. Co., Trenton, $10,784; 
A. Gibbs, 411 Liberty St., $12,310: R. B 
Newton, 1239 Greenwood Ave, $14,172 


*Pennsylvania — State Highway Dept.. 
Harrisburg, let contracts building 23.246 
ft. rein.-con, and Hillside vitr. brick road in 
Adams Co., to G. Merdinger, Wilbut Trust 


Ridg. South Bethlehem. $179,156; 16,129 
ft. rein.-con., Lehigh and Lower Towa- 
mensing Twps., Bowmanstown Boro.., 


Northampton and Carbon Counties, to J. E 
Shanley Jr.. Commercial Trust Bidg.. 
Phila., $197,590; 12,355 ft. bituminous sur- 


ENGINEERING NEWS-RECORD 


faced course on concrete foundation or 
rein.-con., Center Co., to Warren bLros., 
142 Berkeley St., Boston, $121,796. Noted 
Sept. 11. 

*® Pennsylvania — State Highway Dept., 


Harrisburg, 
counties 


Chester Co., 29,586 ft 
adam (Pennsylvania 
foundation, 


let contracts building roads in 
as follows: 


bituminous mac- 
’ method) on Telford 
Westtown, East Goshen and 


East Whiteland Twps., to R. H. Johnson, 
Wayne, $190,578. 

Délaware Co., 7314 ft. bituminous mac- 
adam (Pennsylvania method) on Telford 
foundation, Upper Darby Twp., to V. Di 
Franceson, Lilanerch, $44,389. 

Mercer Co., 2431 ft. rein.-con., Mercer 
Boro, to Burns Bros., 525 South Mill St., 
New Castle, $26,794. 

_Northampton Co., 8226 ft. rein.-con., 
Nazareth and Palmer Twps., to R. S. Rath- 
bun Constr. Co., 409 Vine St., Bethlehem, 
$67,769. 

Westmoreland Co., 31,227 ft. rein.-con 
and Hillside and Se- 


’ vitr brick, Hempfield 
wickley Twps., to J J. Dick, Scotdale, 


$305,502 Noted Aug. 28. 

* Delaware—State Highway Dept., Dover. 
let contract building 6.7 mi. road from 
Frederica to Milford, Constr. No. 18, to Piel 
Constr. Co., 2519 Edmondson Ave., Balti- 
more, cost $267,429; 3.75 mi. road from 


Harrington to Felton. Constr 
McNichol Paving & Constr. Co., 1923 Cherry 
St., Phila., $145.563; .15 mi. road from city 
line to 33rd St.. Wilmington, Constr. 21, 
D. FE. O'Connell & Son, Norway, Pa., $29,- 
950; .65 mi. road from Market St. Bridge 
to city line, Wilmington, Constr. No. 22. 
to Union Paving Co., Union and Market 
Sts., Wilmington, $77,442. Noted Aug. 21. 


*W. Va., Huntington—Comrs. Cabell Co 
let contract paving 4 mi. road from here 
to Konova, to Hunt-Forbes Constr. Co., 
Ashland, Ky., $18,057. 


*W. Va., Keyser—Comrs. Mineral Co. let 
contract grading 7.66 mi. concrete road, 
in Elk_ District, to H. W. Kaylor, 106 Ar- 
—e, Bldg., Hagerstown, Md., $1.10 per 
cu. ye 


*W. Va., Lewisburg—Comrs. Greenbier 
Co. let contract grading 25 mi. road, Mead- 
ow Bluff Dist., to Patrick Constr. Co., 
Clarksburg, W. Va Work involves 125,000 
cu.yd. excav. 90c. per cu.yd.. 120 cuyd 
elass B masonry. Conte, 306 cu.yd. a 
C masonry, $17.50. 3200 ft. 12 in. v.c 
$2.10, 210 ft. 15 in. v.c. pipe $2.90, 390. Tt. 
18 in. v.c. pipe, $3.80, 210 ft. 24 in. pipe, 
$5.70, 20 acres clearing, $65, and 15 acres 
grubbing, $100. Total cost, $133,713. 
Noted Aug. 28. 


*W. Va., Moundsville—City let contract 
paving 1000 ft. various streets, 24 ft. wide. 
to R. J. McFadden, Parkersburg. Work 
involves 2,666 sq.yd. 6-8 in. cement con- 
orate paving and 5000 ft. curbing. About 

,900. 


*xw. 


No. 20, to 


Va., Moundsville—City let contract 
paving 2 blocks Tomlinson Ave., 74 in. 
concrete, to R. J. McFadden, Moundsville, 
$2.70 per sq.yd. About $11,000. 


*xW. Va., Wayne—Comrs. Wayne Co. let 
contract grading and draining 5 mi 
Wayne-Kenova Rd., involving 57,380 cu. 
yd. excav., 286 cu.yd. class A and 182 
cu.yd. class B concrete, to Smith & Quinn, 
Parkersburg, cost $66.072; paving 4% mi. 


Huntington-Kenova Rd., 16 ft. wide, vitr. 
brick, to Hunt-Forbes Constr. Co., Ash- 
land, Ky., $18,057. Noted Sept. 4. 

*N. C., Kenansville—Comrs. Duphin Co. 
will build 15 mi. sand clay road from 
Kenansville to Pender Co. line. About 
$60,000. Work will be done by day labor. 


*N. €., Wentworth—Comrs. Rockingham 
Co. will build 11 mi. road. Work will be 
done by day labor under direction of G. 
W. Estes, co. road supt. About $30,000. 


*Ga., Monroe—City Council let contract 
paving and draining 24,000 sq.yd. Main 
St., concrete, to Crump Constr. Co., Macon, 
$2.43 per sq.yd. Noted Aug. 21 


*xIndiana—State Highway Comn., In- 
dianapolis, let contracts paving 10.2 mi. 


concrete road from Orange Co. line to 
Bedford, Lawrence Co., to Wabash Constr. 
Co., Vincennes, $503,257; 10.2 mi. concrete 


road from west line Warrick Co. to Boon- 


ville, S. R. Adams, Princeton, $432,497; 
8.4 mi. concrete road from north line 
Franklin to south line Greenwood, John- 
son Co.. Morris & McTernau, Fairmont, 


$288,397; 4.6 mi. concrete road from Illi- 
nois state line to West Terre Haute, Vigo 
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Streets and Roads (Continued) 
las-Denton Rd., State Highway No. 49, 
from here to Carroliton. 


Co., A. J. Yawger & Co., 450 N 
mont Ave., Indianapolis, $147,! 
concrete road, Tipton and How 

ties, L. B. Hodgin, 208 East Mu 
Kokomo, $242,943; 11.283 n 
Highway from Schererville to Port. , 
line, Federal Paving Co., 133 West 


ington St., 


Mich., Detroit—City received bid 
with asphaltic concrete on 6 in 
foundation, Berea or Medina cv; 
(a) Blaine Ave., (b) Martindale Av: 


Chicago, 


$373,156. Noted Sept « 





Alley No. 1068, (d) No. 1069 

1070, (f) No. 1071, (g) No. 1072 

1073, (i) No. 1074, (j) No. 107: 

1076, (1) No. 1077, from W. B 
Constr. Co., 1872 Grand River 
$39,421, (b) $33,768; Detroit Asphait'p 
ing Co., 20 McGraw Bldg., (a) $40 2% 
(b) $34,539; Cleveland Trinidad 

Co., 2940 Woodward Ave., (a) 





(b) $34,426; Otis Cement Constr ( 
Hammond Bldg., (c) $4157, (d) $5u68. 
$8827, (g) $2306, (h) $2181, (i) 
(j) $4214, (k) $1531, (1) $5769: R 
Powelson Co., 1577 Iroquois Ave (co 
$4063, (d) $6167, (e) $9158, (f) % 
(g) $2157, (h) $2047, 
(k) $1499, (D $6132; T. E, 
McGraw Bldg., (d) $6056, (e 
$5640, (2) $2131, (i) 
400 Penobscot Bldg., 
dith & Co., 145 Harper Ave., th) ¢$ 
(kK) $1546, (1) $6049. Noted Sept. 11 


will, Grayville—City let contract build 
ing and graveling 4000 ft. road, 10 ft. wid 
to P. R. Blood, Grayville. About $1) 


*ill., Monticello—Piatt 
building 2600 ft. 10 ft. brick pavement or 
Sect. F-15d, Route 8, to W. F. Lodge 
Monticello. Noted Aug. 28. 


be 
(i) $4610, (j) $410: 
Curris 





Co. let contrac 


*® Wisconsin — State 
Madison, let contract improving Beloit. 
Janesville Rd., Rock Co., Federal Aid 
Project No. 96, to McCollough & Cheney 
440 Temple Court, a Work in. 
volves 18,028 cu.yd. earth excav., $.72 
cu.yd., 63,312  sq.yd. concrete 
$2.235 and 277 cu.yd. concrete in culverts 
33 total cost, $162,426. Noted Sept. 11 

Wisconsin — State 
Stephenson Bldg., 
improving .93 mi. 


Highway Com, 








Highway Comn., 
Milwaukee, received bids 
Sheridan Rd., Racine Co 


Federal Aid Project No. 39, involving (a 
2258 cu.yd. earth excav., (b) 17 cu.yd. con 
crete in culverts, (c) 9831 sq.yd. concret: 


from Michie Constr. Co 
82 Wisconsin St., Milwaukee, (a) $11 
per cu.yd., (b) $22., (c) $2.25, total cos 
$34,241; J. R. Griffith Co., Racine, (a) 
$0.80, (b) $25, (c) $2.43, $34,415. Noted 
Sept. 11. 


Wis., Manitowoc—Manitowoc Co. rr 
ceived bids Sept. 15, grading and paving 
also building bridges, culverts, etc., on 2.! 
mi. Lake Shore d. from Sheboygan 
Green Bay, 18 ft. wide, from Murphy 
Constr. Co., 826 South 8th St.. Manitowe 
$2.60 per sq.yd.; T. Young & Bros. Co 
Oconto, $2.65 Noted Sept. 11. 


Minn., Duluth—City received bids Aug 
: paving 54th St.. E., from London Rd. t 
Glendale St., from CG. R. McLean & Son, 
Duluth, $39,468; J. McDonnell, Duluth 
$42,227. Noted Sept. 11. 


*Minn., Minneapolis—Comrs. Hennepin 
Co. let contract grading and graveling li 
mi. approaches to Cedar Ave, bridge, t 
Nelson & Frederick, Temple “tt. $42,373 
Noted Sept. 11. 


*Minn., Thief River Falls—Comrs. Pen- 
nington Co. let contract building Federal 
Aid Project No. 67, State Rd. No. 1, State 


surfacing, etc., 


Aid Job No. 1907, to P. W. Roark, Thief 
River Falls, $10,554. Noted Aug. 28. 


*Kan., Seneca—City let contract improv- 
ing Main St., involving 50,000 sq.yd. ver- 
tical fibre and 25,000 sq.yd. asphaltic pave- 


ment, to J. Stanton, 6th and Kiowha Sts. 
Leavenworth. About $150,000. 
*Kan., Washington—City let contra 


paving 8 blocks various streets, fibre brick, 
ty J. Stanton, 6th and Kiowha Sts., Leav- 
enworth, $89,822. 


*Tex., Clarksville—Red River Co. will 
clear, grub, gravel surface and drain 16 
mi. State Highway No. 35, known as 
“Choctaw Trial,” 14 ft. wide. About $46.- 
391. Work will be done by day labor un- 
der county forces. Noted Aug. 21. 


*New Mexico—State Highway Comn.. 
Santa Fe, let contract building 5.4 mi. Fed- 
eral Aid Project No. 11 between Capitan 
and Ford Stanton, Lincoln Co., to Burgess 
& La fee. Palestine, Tex., $42,661. Noted 
Aug. , 
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streets and Roads (Continued) 


wNew Mexico—State Highway Comn., 
santa Fe, let contract building 5.4 mi, 
Federal Aid Project No. 16, Lea Co.,'to Lea 
Co. Constr. Co., Lovington, $39,517. Noted 
Aug. =5 

Idaho—State Dept. Pub. Wks., boise, 
received bids building, grading, graveling 
and draining 30.5 mi. New Meadows-White- 
hird Rd. also building bridge across Sal- 
mon River, from Grant, Smith & Co., St. 
fohnns Ave., Portland, Ore., $779,758; 
i. H Boomer, Ziegler Bldg.. Spokane, 
Wash, $1,149,290, Porter & Conley, Ry 
Exch. Bldg., Portland, Ore, $1,158,872. 


xOregon—State Highway Comn., Port- 
and, let contract grading 14 mi. Columbia 
River Highway across Sherman Co., _in- 
volving 250,000 cu.yd. excav., to Porter & 
Conley, Ry. Exch. Bldg., Portland, $207,- 
115; paving 10.8 mi. Scappoose-Dear Is- 
land Sect. Columbia River Highway, stand- 
ard bitulithic, type E. using gravel on 5 mi. 
of road, to Warren Constr. Co., Journal 
Bldg.. Portland, $229,515. 


Oregon—State Highway Comn., _Port- 
land recived bids Sept. 9 grading and mac- 
adamizing (a) 12 mi. Klamath Falls-Al- 
goma Sect. of The Dalles-California High- 
way, Klamath Co., involving 3700 cu yd. 
rock surfacing, 6500 cu.yd. cinder surfac- 
ing, (b) grading 15 mie John Day River- 
Blalock Sect., Columbia River Highway, 
Gilliam Co., 110,000 cu.yd. excav., (c) 5 
mi. MeMinnville-West Dayton Sect. West 
Side Pacific Highway, Yamhill Co., 60,000 
cu.yd. mixed excav., (d) macadamizing 6.4 
mi. Hood River-Mosier Sect. Columbia 
River Highway, Wasco and Hood River 
Counties, 12,800 cu.yd. surfacing, (e) 3 mi. 
Cottage Grove-Walker Rd., 6300 cu.yd. 
macadam, (1) iron pipe, (2) concrete pipe. 
(3) special surfacing, (4) waterbound mic- 
adam, (5) broken stone macadam, (6) 
gravel macadam, from Klamath Co. Court, 
Klamath Falls, (a2) $146,062, (al) $144,- 
958: W. H. Mason, Klamath Falls, per- 
centage basis; Elliott. Scoggins & Wolf, 
Portland, (b1) $231,987, (b2) $232,636; A. 
Guthrie Co., Sherlock Bldg., Portland, (b1) 
$211,116, (b2) $211,339; O. Huber, Sher- 
lock Bldg., Portland, $194,264; Palmer & 
Young, McMinnville, (cl) $67,930, (c2) 
$67,975; W. N. Trent, McMinnville, (c) 
$71,855; V. R. Dennis, McMinnville, (c) 
$70,415; A. D. Kern, foot of Mill St., Port- 
land, (a3) $31,020, (d4) $86,720; Pacific 
Bridge Co., foot of Salmon St., Portand, 
(a3) $31,920, (d4) $75,120; Porter & Yett, 
Portland, (a3) $32,760, (d4) $78,200; 
Western Constr. Co., Portland, (e5) $29,- 
985; Haakenson & Thorsen, Cottage Grove, 
(e5) $29,045, (e6) $28,415. Noted Aug. 


*Ore., Astoria—City let contract filling 
and draining Duane St. from 16th to 17th 
Sts. and filling, leveling and draining pre- 
paratory to planking, 17th St. from Com- 
mercial to Exchange Sts. to Miller & 
Bauer, Astoria, $17,904 and $21,283 re- 
spectively. 


*Ore., Helix—City let contract leveling, 
draining and paving 8 blocks with con- 
at to J. A. Gudgel, Kalispell, Mont., 
18,742. 


Ore., Portland—City received bids paving 
(a) 46th Ave. from 67th St. S. E. to Kern 
Park, (b) East 30th St. from Ainsworth 
Ave. to Holman St., (c) Killingsworth Ave. 
from East 30th to Bast 42nd Sts., (d) Linn 
Ave. from East 9th to East 11th Sts., (e) 
Elliott Ave. from Hawthorne Ave. to Divi- 
sion St., (f) East 60th St. from Oregon 
to East Glisan Sts., (g) macadamizing 
Vernon Ave. from Killingsworth Ave. to 
Alberta St., (h) grading and building side- 
walks on portions of 45th St. S. E. and 
53rd Ave. S. E., (i) Olin St. from Lombard 
St. to Willamette Blvd., from J. Keating, 
Portland, (a) 8 in. macdam, $6 per cu.yd., 
total cost, $3625, (d) concrete No. 1 in 
track, $2.35 per sq.yd., concrete No. 1 in 
roadway, $2.35 per sq.yd. $5741, (g) $5.75 
per cu.yd., $7459; Warren Constr. Co., 
Journal Bldg., (b) asphaltic concrete No. 

$1.43 per sq.yd.. $7902, (c) No. 1 con- 
crete in roadway, $1.43 per ag x4, $20,046, 
(d) concrete No. 1 in track, $2.43 per 
sq.yd., asphaltic concrete No. 1, 2 in top 
in roadway, $1.57 per sq.yd., $5822, (e) 
asphaltic concrete No. 1, 2 in. top, 8 in, 
redress binder roadway, $1.59 per sq.yd., 
$25,147, (f) conerete No. 1 in track, $2 
per sq.yd., No. 1, 2 in. redress in roadway, 
$1.53 per sq.yd., $4115; Municipal Paving 
Plant, Portland, (c) asphaltic concrete in 
roadway, 2 in. top, $1. per sq.yd., $15,609; 
Star Sand Co., foot of Randolph St., (h) 
$4129; J. Hahn, Portland, (i) $7142; 
Cochran Bros., Portland, $7644; J. Reb- 
man, Portland, $7325. Noted Aug. 23. 


California—State Highway Comn., 515 
Forum Bldg., Sacramento, received bids 
building (a) Sect. C, Route 17, Div. 3. 
Federal Aid Project No. 28 Placer Co, 
(b) Sects. B and 1), Routes 10 and 4, Div 
6, Tulare Co.. (c) Sect. B, Route 34, Div. 
3, Federal Aid Project No. 29, Amador Co., 
from Federal Constr. Co., Call Bldg, San 
Francisco, (b) $21,870; A. J. Fairbanks, 
Twillits, (a) $104,256, (c) $110,748; T. M. 
Olney, Oakland, (c) $66,469; W A. 
Schmidt, Berkeley, (c) $95,385. 


*Ca‘ifornia—State Highway Comn., 515 
Forum Bldg., Sacramento, let contract build- 
ing Sect. B, Route 13, Div. 3 State High- 
way between Oakdale and easter'y boun- 
dary, Stanislaus Co, to Palmer & McBryde, 
Hooker Lent Bldg. San Francisco; Sect. 
A, Route 16, Div. 1 State Highway, between 
westerly boundary and Lakeport, Lake Co., 
to Erickson & Petterson, Monadnock Bldg., 
San Francisco; Sect. B, Route 2, Div. 7 
State Highway between Galivan and Irvine, 
Orange Co., @ R. Curtis, 2440 East 26th 
St.. Los Angeles; Sect. A, Route 2, Div. 5 
State Highway between Divide and Orcutt, 
Santa Barbara Co., F. C. McIntire, Farmers 
& Merchants Bank Bldg., Stockton; Sect. 
A, Route 2, Div. 7, State Highway between 
Lankershim Blvd. and South Sherman Way, 
Los Angeles Co., Bryant & Austin, Inc., 
1650 Los Angeles. Noted Sept. 18. 


Cal., Oakland—City received bids _im- 
proving 1730 ft. 47th Ave. between East 
14th St. and Huntington Tract, from Bates 
& Borland, Bway. and 12th Sts., $16,084; 
Hutchinson Co., 444-17th St., $16,497; Oak- 
land Paving Co. 5000 Bway., $17,065. 
Noted Sept. 11. 


*xQue., Montreal—City Council let con- 
tracts to D. Vocisano, Montreal, building 
sidewalks on portions of Addington St., 
$1750, G. E. Carter, $953, St. Maria St. 
$1871, Walnut St., $450, Cote de Neiges St., 
$1350; to Quinlan & Robertson;: 260 St. 
James St., for walks on Royal St., $5174, 
Addington St., $4696; to Chagbon & Filion, 
for walks on Melrose St., $6334, Monkland 
St., $3436; Oxford St., $2413; Northcliffe 
St., $10,274; Prudhomme St., $1553; to 
Duranceau & Duranceau, for walks on Le- 
noir St., $1738: Desnoyers St., $6287; St. 
Emelie St., $6032; Orchard St., $6500; to 
DeKeyser Wanters Co., for sidewalks on 
Drolet St., $9910; to E. T. Verbanise. 2069 
De Chatberd Ave., for walks on Wilson 
St., $2282. 


*Ont., Oshawa—Town let contract 
building 17,000 ft concrete sidewalks, 4 
and 5 ft. wide, to T. B. Mothersill, Oshawa. 
About $23,000. 


Railways 
PROPOSED WORK 


Illinois—Davenport, Springfield & South- 
ern R. R., Chicago, recently incorporated, 
plans to build railroad from East St. Louis 
through Belleville and Coulterville to 
Pinckneyville, and spur from Decatur to 
Litchfield and Edwardsville. from Rock 
Island to Moline through Mercer and Hen- 
ry Counties to Galesburg, Lewiston, Ha- 
vana, Petersburg and Springfield, through 
Christian Co. to Hillsboro, Greenville, Car- 
lyle, Nashville and Clancyville, through 
Jackson Co. to Carterville, Vienna and 
Metropolis ; also build passenger and freight 
depots, sidetracks and other necessary ap- 
purtenances, bridges, etc. About $800,000. 
H. Leak, Chicago, ch. engr. 


Ontario—City of Toronto has plans pre- 
pared by R. C. Harris, city engr., for 
mi. electric extension from St. Clair Ave. 
via Mt. Pleasant, to Glen Echo, to include 
all track work, track material, power lines, 
ete. About $1,000,000. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Oregon—Alsea River Lumber Co., Eu- 
gene, let contract building 8 mi. standard 
gauge logging railroad from Southern Pa- 
cific Terminus to Glenbrook, west of Mon- 
roe, to Bosche, Miller & Grier, Portland. 
About $30,000. 


Excavation and Dredging 
PROPOSED WORK 


Wash., Vancouver — Irrigation — Bd. 
Comrs. Clark Co. having preliminary sur- 
veys made of land in Varicouver Lake 
Diking Dist. preparatory to reclamation. 
Cost to exceed $10,000. J. L. Garrett, clk. 


Ore., The Dalles—Canal-Wapinitia Trri- 
gation Co. plans to build canal from Frog 
Creek to main headgate, 4 mi., cost $35,000 ; 
also build lateral canals and gates te 
farms on lower Wapinitia Plains extend 
ing to QO. Chastain ranch, 4000. N, G 
Hedin, The Dalles, project mer. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Wis., Sheboygan -— Excavation — M 
Friedhammer, RF.D. 5, let contract ex 
cavating and laying 62,000 ft. 5-10 in. tile 
drain, Wilson Twp., Sheboygan Co. to 
Sere & Rouwerdink, Cedar Grove. About 
319,500 


_%&Minn., Granite Falis—Ditch—Comrs 
Yellow Medicine Co, let contract building 
Co. Ditch No. 1, to Redwing Sewer Pipe 
Co., Redwing, $11,200. Noted Aug. 28. 


industrial Works 
PROPOSED WORK 


Vt., Westminster Station—Abenaquet 
Machine Wks. had plans prepared by 
Cooley & Marvin Co., engrs., 711 Tremont 
Bldg., Boston, for 1 story, 150 x 500 ft. 
rein.-con. and steel machine shop. About 
$200,000 


Mass., East Springfield (Springfield P. ©.) 
—N. E. Westinghouse Co., Chicopee Falls, 
plans to build large addition to factory, 
here. About $150,000. Architect not se- 
lected. 


_Mass., Holyoke—Affleck Ruling & Sta- 
tionery Co., 18 Bridge St., having plans 
prepared for brick addition to factory, con- 
crete foundation, on North Bridge St. About 
$25,000. Private plans. 


__Mass., Holyoke—H. L. Gendreau, engr., 
755 Gratton St, Williamsett, prepared plans 
for 3 story rein.-con. and brick garage, 
rein.-con. flooring, concrete foundation, on 
Race and Appleton Sts. About $125,000 
Owners name withheld 


Conn., Meriden—New Departure Mfe. 
Co., 269 North Main St., Bristol, purchased 
old woolen mill property here and plans 
to remodel present buildings and construct 
2 new rein.-con. factories. About $400,000 
Lockwood, Greene & Co., 60 Federal St., 
3oston, enegrs. 


N. Y., Albany—Witherbee, Sherman & 
Co., 2 Rector St.. New York City, having 
plans prepared for 1 story rein.-con. and 
Steel fertilizer plant, rein-con. flooring, 
concrete foundation, on Westerloo Isle. 
About $1,000,000. Private plans. 


N. Y., Brooklyn—A. Ullrich, archt. and 
ener., 371 Fulton St., preparing plans for 
brick and steel factory, concrete foundation. 
About $70,000. Owner’s name withheld 


N. Y., New York—J. Bothwell, 30 West 
130th St, having plans prepared by E. Wil- 
bur, archt. and engr., 507 5th Ave., for 
1 story, 100 x 115 ft. brick and steel garage. 
rein.-con. flooring, concrete foundation, on 
Sherman Ave. and 162nd St. About $35,000. 


Pa., Nicholson—Nicholson Silk Co. plans 
to build silk mill on Main St., 2 story, 50 
x 85 ft. steel and brick, rock foundation. 
About $50,000. Architect not selected. 


Pa., Phila.—Bernstein Mfg. Co., Ameri- 
can and Alleghany Sts., having plans pre- 
pared by A. J. Sauer & Co., archts. and 
engrs., Denckla Bldg., for 3 story, 52 x 
152 ft. factory, slow burning construction 
Noted July 31. 


Pa., Plains (Wilkes Barre P. 0 )— 
Magagna Bros. plan to build silk mill on 
Monroe St., 1 story, 68 x 150 ft., rein.-con 
and steel, rein.-con. flooring, concrete foun- 
dation. About $54,000. G. F. Schroeder, 
Weitzenkorn Bldg., Wilkes Barre, archt. 


Pa., Scranton—Delaware & Hudson Coal 
Co. plans to build 190 x 120 ft. rein.-con. 
and steel coal breaker, rein.-con flooring, 
rock and concrete foundation, on Maurine 
St. About $600,000. Architect not se- 
lected. 


Pa., Seranton—Kelly Silk Co. having 
plans prepared by F. L. Brown, archt., Real 
Estate Exch. Bidg., for 4 story, 509 x 80 
ft. steel and brick mill, rein.-con. flooring. 
ouoon foundation, on Mulberry St. About 

90,000. 


Pa., Scranton—Williams Ice Cream Co. 
Cliff St., having plans prepared by F. A. 
Nelson. archt., Connell Bldg., for 3 story, 
82 x 120 ft, steel and brick plant, rein.- 
con. flooring. concrete foundation, on 
Locust St. About $100,000. 
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Industrial Works 
Pa., Wilkes Barre—G. Rh 


(Continued) 
Goebel Silk Co. 


plans to build silk mill on Lehigh St., 2 
story, 49 x 105 ft. steel and brick, rein.- 
con. flooring, concrete foundation About 


$50,000. 


P Wilkes Barre—Jenkins-Kirby Pack- 
ing . Rutter Ave, plans to build 2 
story, 56 x 65 ft.. steel and brick ware- 
house, rein.-con. flooring, concrete founda- 
tion. About $50,000 McCormick & 
French, 2nd Natl. Bank Bidg., archts 


Architect not selected. 


Pa., Wyoming (Pittston P. 0.)—Wyo- 


ming Shovel Co. soon lets contract building 
2 story, 50 x 50 ft. warehouse and 1 story, 
120 x 450 ft. shovel plant, both rein.-con 
and steel, rein.-con flooring, concrete foun- 
dation, on 8&th St About $50,000 and 
$259,000 respectively. 

Md., Westport—A. S. Lorzeaux, engr 
for Consolidated Gas, Electric Light & 
Power Co., Lexington Bldg, Baltimore, 
soon lets contract constructing service 
building, here, 2 story, 53 x 58 ft. rein.- 
con., rein.-con. flooring, concrete founda- 
tion About $50,000 

Va., Richmond—Forbes Motor Co. soon 
lets contract building 2 story, 100 x 120 
ft., rein.-con. garage, on Schaefer and 


Broad Sts. About $85,000. Hallett & Pratt, 


Mutual Bldg., archts 


Ala., Birmingham—Preston Motors Corp., 
321 First Natl Bank Bldg. has been or- 
ganized with $1,000,000 capital stock and 
had plans prepared for plant to consist of 
several buildings; main building to be 60 
x 420 ft. with 60 x 150 ft. wings. About 
$100,000. R. A. Skinner, pres. and ch. engr. 


O., Cleveland—Amer. Auto Trimming Co., 
864 East 72nd St., plans to build 5 story, 
104 x 328 ft. rein.-con., steel and_ brick 
factory, on Taft Ave. About $100,000. 
Architect not selected. 


0., Cleveland—F. H. Boltman Co., 10271 
Berea Rd., plans to build 1 story, 84 x 112 
ft., rein.-con., steel and brick machine shop. 
About $30,000. Architect not selected 


0., Cleveland—Brown Body Corp.. East 
32nd St. and Superior Ave., plans to build 
5 story, 100 x 140 ft., rein.-con., steel and 
brick factory, on Maywood Ave About 
$500,000. Architect not selected. 


0., Cleveland—Great Lakes Copper Co., 
Trumbull Ave., plans to build 1 story, 50 
x 130 ft., rein.- con., steel and brick factory. 


About $40,000 Architect not selected, 
0., Cleveland—M. Hinkle, 817 Prospect 
Ave., plans to build 2 story, 120 x 125 ft., 


rein.-con., steel and brick garage and sales 
room, on East 2tith St. About $75.000. 
Architect not selected. 


3088 West 


0., Cleveland—Lang Body Co., 
180 x 190 


106th St., plans to build 4 story, 


ft., rein.-con., steel and brick factory. 
About $100,000 Architect not selected. 
0., Cleveland—t!I.. Malewitz, Waterloo 
td., plans to build story, 75 x 90 ft, 
steel and brick factory. About $30,000. 
Architect not selected. 
0., Cleveland—Martin Barris Co., 2048 


West 8rd St., having plans prepared by G 
S. Rider, engr.. Century Bldg., for 2 story, 
36 x 165 ft., rein.-con., steel and brick saw 
mill and power house. About $100,000. 
Noted Aug. 28 


0., Columbus—Cole Motor Sales Co., 630 
North High St., plans to build 2 story, 50 x 
265 ft., steel and brick garage and sales- 
room, rein.-con. flooring, concrete founda- 
tion, on East Broad St About $100,000. 
¢. L. Inscho, Brunson Bldg. archt 


Ind., Indianapolis—Indianapolis Concrete 
& Tle Roofing Co. soon lets contract build- 
ing 2 story, 60 x 150 ft. rein.-con. factory, 


on 52nd _ St About $50,000 Kopf & 
Wooling, Indianapolis, archts. 

Mich., Menominee—Lioyd Mfg. Co. had 
plans prepared for 3 story, 100 x 400 ft., 
rein.-con. factory, rein.-con. flooring, con- 
crete foundation. 

Mich, Muskegon—Continental Motors 
Corp., Sefferson Ave E., Detroit, having 
plans prepared by Robinson & Campau, 


archts., Grand Rapids, for 2 story, 80 x 140 
ft., rein.-con, brick and steel assembly 
plant, rein.-con. flooring, concrete founda- 
tion. About $75,000. Noted June 17. 


Tl., Chicago-——A. Jones Electrical Co.. 
°837 South State St.. having plans pre- 
pared bv F. M. Barton & Co., archts., 1510 
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Kimball Bldg., for 1 and 2 story, 125 x 125 
ft. rein.-con. and brick factory, concrete 


foundation, on 29th Pl. and Calumet Ave. 
About $606,000 

Wis., Rice Lake—F. Mackinnon Mfg. 
Co., Grand Rapids, plans to build 4 story, 
60 x 150 ft brick, steel and tile factory, 
rein.-con looring, brick foundation, here. 
About $25,000 Architect not selected 

Wis., Sauk City—-J. Dresen and A. Tero 
plan to build story 10 x 210 ft. brick, 
rein.-con., tile and steel factory, rein.-con 
flooring, brick foundation, on Main St 
About $25,000 Architect not selected 


Wis., Spencer—A. Wendell plans to build 
4 story, 50 x 52 ft. brick, rein.-con. and 
steel factory, rein.-con flooring, brick 
foundation, on Main St About $25,000 


Architect not selected 

Kan., Hugoton——-See ‘Waterworks.” 

Neb., Omaha—.\. Y. McDonald Mfg, Co 
305 South 10th St., having plans prepared 
by G. B. Prinz, archt., 1037 Omaha Natl 
tank Bldg., for & story, 66 x 132 ft. rein.- 
con, and brick warehouse, concrete founda- 
tion, on 12th and Dodge Sts About 
$175,000 


Mont., Wolf Point—Motor Sales Co. pur- 
chased site and plans to build garage. 
About $25,000. H. C. Ditmarson, mgr. 


Mo., St. Louis—owersox Milling Co., 
Lawrence, Kan., plans to build 1,000,000 bu. 
floor elevator, foot of Stein St., here 
About $700,000 R. C, Jackman, Lawrence, 


Kan., representative 

Mo,, St. Louis—-Inland Piston Ring Co, 
17th and Washington Aves., plan to build 
2 story, 80 x 100 ft.. rein.-con., steel and 
brick factory,  rein.-con flooring, rock 
foundation, on Geraldine Ave. About $60,- 
000 Address 0. G. Stark, c/o owner. 
Architect not selected. 

Tex., Mexia—City Council plans to 


build electric light and power plant. About 


$100,900. 


Tex., Ripley—City voted $150,000 bonds 
to build light and ice plant. 


Tex., Texarkana—Southwestern Gas & 

Electric Co. plans to build 125 x 300 ft 
brick, steel and concrete car barn, cost 
$65,000. also 50 x 80 ft. wood-working 
plant and 50 x 101 ft. garage, paint shop 
ete, 
City Council having pre- 
liminary plans made and _ investigating 
along Elk Rivtr, Curry Co. for site upon 
which it plans to build electric power plant. 
About $25,000. D. Topping, mayor 


Ore., Bandon 


Ore., Portland—E. Schact, archt., Com- 
mon wealth Bldg., soon lets contract build- 


ing 2 story, 100 x 100 ft. and 1 story, 
100 x 150 ft. rein.-con. automobile houses, 
on 15th and Washington Sts., for W. H. 


Wallingford Co., 522 Alder St., and Laher 
Auto Spring Co., 34 North 15th St. About 
$100,000 


Cal, San Francisco—See “Miscellaneous. 


Que., Three Rivers—RBaldwins  Ltd., 
Swansea, Great Britain, having plans pre- 
pared by R. Russell & Sons, Ltd. 2 Place 
d’Armas, Montreal, building forge machine 
and erection shops, office, furnace room 
and house for manager, on Tidewater St. 
About $1,000,000, 


Ont., 
Guelph, 
Blanche 
struct power 


Cobalt — Wendigo Power Co., 
purchased power rights on upper 
River, here, and plans to con- 
development capable of de- 
veloping 4900 hp. Project includes dam, 
power house and lines, turbines, etc. 
About $125,000. Engineer not selected. 


Ont., Ft. William—A. Snelgrove pur- 
chased site and plans to build 400,000 bu. 
rein.-con. grain elevator. About $300,000. 
Engineer not selected. 


Ont., Guelph—Brown & Little, 23 Cork 
St., having sketches made and estimates 
prepared by P. H. Secord & Sons, Ltd 
engrs., 133 Nelson St., Brantford, for 2 
story, 82 x 160 ft. rein.-con. garage, rein.- 
con. flooring, concrete foundation, on Er- 
amosa St. About $60,000. 


Ont., Hamilton—T. Eaton & Co, Ltd., 
190 Yonge St.. Toronto having estimates 
prepared for 5 story, 50 x 60 ft. steel, brick 
and concrete, addition to factory on King 
and William Sts., rein.-con. flooring, con- 
crete foundation About $100,000. Ww. 
Steele & Sons, Ryrie Bldg., Toronto, engrs. 
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a. 
Ont., Welland—City Council! ) 
law to expend $35,000 for extensic 
ditions to hydro power system 


Ont., Wiarton—City plans to build ,., 
tric light plant. About $60,000. Engi 
not selected. nea 


. Cc., New Westminster 
Bondage Co., 402 Pender St. W 

ver, plans to construct 1 story, ’; 
struction factory, concrete foundat i: 
brunette River here, to consist of 
buildings. About $80,000. 0. B 
622 Columbia St., engr. Sharp & Thom 
son, 905 London Bldg., Vancouver. a; 





BIDS DESIRED 


Pa., Phila.—Fieldstein & Scharf. ay 
Penfield Bldg., receiving bids building 
story, 26 x 82 ft. brick factory, o Ph 
Ave, and Amber St., for M. lL. Davidson ¢ 
Shackamaxon and Wildey Sts x 


Pa., Phila.——G. C. Nimmons & Co., ares 
120 South Michigan Ave., Chicago, receiv 
bids constructing power house also 9 ctr: 
360 x 442 ft. and 6 story, 80 x 420 ft. reir 
con., brick and stone, mail order bui , 
rein.-con. flooring, concrete foundatior 


£ 


for Sears Roebuck & Co., Arthington 
Homan Aves., Chicago About $4.5 


0,, Cleveland—Cleveland Hardware ¢ 
3840 East 79th Sty Treceiving bids build 
1 story, 40 x 100 ft., steel and brick fac. 
tory. About $25,000. Private plans 

O., Cleveland—E. McGeorge, archt. 1 
Kuclid Ave., receiving bids building 8 story 
80 x 400 ft., rein.-con., steel and brick ad 


dition to machine shop, on East 13st St 
and St. Clair Ave., for Chandler Motor Ca; 


Co., St. Clair Ave. About $200,000. Noted 
Aug. 28. 

0., Cleveland—Torbenson Axle Co., 1117 
East 152nd St., receiving bids building 
story, 60 x 109 ft, rein.-con., steel an 
brick. About $30,000. Private plans 


0., Cleveland—Vita Mfg. Co., Williamso 
Bldg., receiving bids building 1 story, 12: 
x 252 ft., rein.-con., steel and brick factory 


on Madison Ave. About $100,000. Private 
plans. 
0O., Cleveland—Witworth & Johnson 


archts. and engrs., Engineer's Bldg., recei\ 
ing bids constructing 2 story, 125 x 131 ft 
rein.-con., steel and brick service and sale 


building, on East 67th St. and Carnegie 
Ave., for M. Hinkel, Huron Rd About 
$150,000 

0o., Columbus—Bassett & Tresselt 


archts., Central Natl Bank Bldg., receiving 
bids building 6 story, 50 x 150 ft., brick 
and concrete addition to cold storage plant 
of Natl. Ice and Storage Co. 5th and 
Naghten Sts. About $200,000. 


Ill., Chicago—Until Oct. 1, by G. C. Nin 
mons Co., archts., 122 South Michigan 
Ave., for 1 and 2 story, 250 x 350 ft. rein- 
con. and brick factory, concrete foundation 
on 87th and State Sts.. for Walker Vehicle 
Co., 39th and Wallace Sts. About $260,000 


Neb., Ralston—Nelson-Evanga Paint Co 
receiving bids building 5 story, 50 x 140 ft 
rein.-con, Warehouse. About $75,000. G 


L. Fisher, 1529 City Nat’l Bank Bidg 
Omaha, Archt. 
Ont., Oshawa—Until Oct. 3 by B. H 


Prock, engr., Lumsden Bldg., Toronto, con- 
structing plant, to consist of three 2 story 
80 x 360 ft., 80 x 365 ft. and 70 x 285 ft 
and two 1 story, 60 x 285 ft. and 70 x 25° 
ft. structural steel buildings, rein.-con 
flooring, concrete foundation, for Pedlar 
People, Ltd., Simcoe StyS. About $500,000 
Noted Sept. 11. 


Ont., Toronto—See “Buildings.” 


PRICES AND CONTRACTS AWARDED 
(* Indicates award of contract) 


*Mass., New Bedford—-Natl. Spun Silk 
Co., c/o Lockwood-Greene Co., archts. and 
engrs., 101 Park Ave., New York City 
let contract building 4 story, 120 x 400 ft 
rein.-con. and_ steel factory,  rein.-con 
flooring, concrete foundation, to Turner 
Constr. Co., 244 Madison Ave., New York 


City. About $750,000. Noted June 26 
*N. Y., Brooklyn—Kahan & Feldman 


25 Madison Ave., New York City, let con 
tract building 5 story, 80 x 295 ft. rein.-con 
and steel factory, rein.-con. flooring, con- 
crete foundation, on Wykoff & Irving Aves 
here, to Rosenthal Eng. Contg. Co., 226 
Jackson Ave. Noted Sept. !1. 


; 
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September 25, 1919 


Industrial Works (Continued) 


aN. Y.. Long Island City—Gehnrich In- 
rect Heat Oven Co., 60 Franklin Ave., 

contract building 2 story, brick and 
eee) factory, rein.-con, flooring, concrete 
undation, on Skifiman Ave., to L. Gold, 
: Court St, Brooklyn. About $300,000. 


*N. YY. New York—L. A. Sheinart, 
urcht., 192 Bowery, let contract to F. 
Hagen, 35 East 169th St., for 2 story, 
prick and steel garage, rein.-con. flooring 
conerte foundation, at 361-365 South St, 
for J. Kennedy, 378 Front St. About $6),- 
000, Noted Aug. 14. 


*N. J.,  Harrison—Driver-Harris, G/o 
Lockwood-Greene, archts. and engrs., 101 
park Ave. New York City, let contract 
constructing 3 story, 50 x 100 ft., rein.-con., 
brick and steel shipping building, rein.-con. 
flooring, concrete foundation, to E. M. 
Wale.on, Broad St., Newark. About $50,- 
000. Noted July 24. 


*Pa., Phila—G. and H. Barrett, 1076 
Frankfort Ave., let contract building 1 
story, 105 x 170 ft. steel and brick storage 
warehouse, on Frankfort and Wildey Sts., 
to M. W. Easby, 1420 Chestnut St. About 


$50,000. 


*Pa., Phila.—Boger & Crawford, Janney 
nd Ontario Sts., let centract building 1 
and 3 story, 60 x 150 ft.. 60 x 200 ft., 
70 x 200 ft. and 40 x 50 ft. brick factory, 
warehouse, and boiler plant, on_ Janney 
and Venango Sts., to W. Steele & Sons Co., 
16th and Arch Sts. 


*Pa., Phila.—J. Maneely, 399 Arch St., 
let contract building 1 story, 127 x 195 ft. 
and 268 x 280 ft., steel and brick ware- 
house, on Erie and D Sts., to M. W. Easby, 
1420 Chestnut St. About $50,000. 


*Pa., Phila—Notaseam Hesiery Co., 
Mascher and Oxford Sts., let contract build- 
ing 1 story, 55 x 250 ft. and 4 story, 48 
x 250 ft., rein.-con., steel and brick factory, 
on Atlantic and I Sts., to Turner Constr. 
Co, 1713 Sansom St. 


*Tenn., Memphis—Buckeye Cotton Oil 
Mills, New Raleigh Rd., let contract build- 
ing paper pulp mill, to include warehouses, 
factory, storage anc railway facilities, etc., 
to F. B. Young & Son, Bank of Commerce 
& Trust Bldg. About $250,000, including 
equipment. 


*0., Akron—Firestone Steel Products 
Co. Miller and Sweitzer Sts.. let contract 
building 1 story, 199 x 200 ft., rein.-con.. 
steel and brick factory, to Hunkin Conkey 
Co. Century Bldg., Cleveland. About 
$500,700. 


*0., Cleveland—Christain, Schwartzen- 
berg & Gaede, engrs., 1900 Euclid Ave., let 
contract to Bolton & Pratt. Columbia Bldg.. 
for 2 story, 57 x 64 ft., rein.-con., steel and 
brick addition to bakery, at 3335 Carnegie 
Ave., for Martin Baking Co., 3409 Carnegie 
Ave. About $50,000. Noted Sept. 11. 


*0., Cleveland—Christain. Schwartzen- 
berg & Gaede, engrs., 1900 Euclid Ave., let 
contract to J. H. Chaney & Son, Hippo- 
drome Bldg., for 3 story, 190 x 180 ft., 
rein.-con., steel and brick warehouse, at 
6532 Juaniata Ave.. for Brown Fence & 
Wire Co. About $125,000. Noted Sept. 11. 


*0., Cleveland—Christain, Schwartzen- 
berg & Gaede, engrs., 1900 Euclid Ave., let 
contract to S. W. Emerson, 1900 Euclid 
Ave., building 5 story. 100 x 150 ft., rein.- 
con., steel and brick factory, on Fast 30th 
St. and Superior Ave., for Schwartz, Forney 
& Hexter Co., West 6th St. and Lakeside 
Ave. About $250,000. Noted Sept. 11. 


*0., Cleveland—F. A. Foyer, 1341 Chest- 
nut Ave., let contract building 2 story, 
88 x 93 ft., nein.-con., steel and brick 
rarage and sales room, to Priopo_Bros., 
Cornell Rd. About $50,060. Noted Sept. 


_*0., Cleveland—Standard Equipment Co., 
West 106th St. and Lorain Ave., let con- 
tract building 2 story, 75 x 100 ft., con- 
crete, steel and brick addition to factory, 
on Lorain Ave. and West 110th St., to Re- 
public Structural Iron Wks., 1290 East 
53rd St. About $25,000. Noted Aug. 21. 


*O., Columbus—Kroger Grocery & Bak- 
ery Co, Florence Ave. and Eden Park, 
€ incinnati, let contract building 3 story, 
43 x 100 x 140 ft, rein.-con. bakery and 
warehouse, on West Broad St., here, to E. 
Elford, 104 North 8rd St. About $70,000. 
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ROAD WORK—NEWPORT, WASH. 


Bids were received by Bureau Public Roads, Missoula, Mont., for grading 11.91 mi 


Metaline-Nationai Forest Rd., 12 ft. wide 


Pend O'Reille Co., from (A) Engineer's 


Estimate; (B) Rich & Markhus, Prosser, (C) Clifton, Applegate & Toole, Hutton Bidg., 


Spokane. The unit bids were as follows 


50) acres clearing 

5,722 cu.yd. rock excavation 

39,440 cu.yd. common excavation 

9,400 sta. cu.yd. overhaul 

11.91 mi. finishing earth road 

6 cu.yd. class “‘C” concrete bent footings. 

90 M.ft.b.m. substructure trestle bridge 

3 acres grubbing 

30 acres grubbing (explos. furnished) . 

5,722 cu.yd. rock excavation (explos. furnished) 
1,296 lin.ft. 2x1 ft. log culvert Sad Sin orate 
164 lin.ft. 2x2 ft. log culvert 





112 lin.ft. 2x3 ft. log culvert. Geeta take 


86 lin ft. 3x3 ft. log culvert 
270 lin.ft. bridge superstructure. 
2,000 sq.ft. log cribbing....... 


Extended totale.............. 


* *0O., Columbus—Natl. Ice & Storage Co., 
5th and Naghten Sts., let contract con- 
structing 70 x 90 ft. rein.-con. storage 
building, 60 ft. high at Plant No. 2, 11th 
and Grant Sts, to M. J. Delaney, 231 
Sycamore St. About $50,000. 


*0O., Columbus—G. Sherman, Bexley, let 
contract building 2 story, 50 x 200 ft. 
rein.-con., steel and brick garage and sales- 
room, rein.-con. flooring, concrete founda- 
tion, on East Broad St., here, to Bebb 
Bros., Columbus. About $60,000. Noted 
Sept. 11. 


*0., Niles—Republic Iron & Steel Co.. 
Republic Bldg., Youngstown, will build 
sheet and tin plate mill here, concrete and 
steel, rein.-con. flooring, concrete founda- 
tion. About $2,500,000. Work will be 
done by day bor. 


*Mich., Allegan—Overton Creamery Co 
let contract building creamery and dairy, to 
include 40 x 590 ft. power house,‘to D. T. 
i “yeas Rapids. About $100,000. Noted 
Aug. el. 


*Ill., Chicago—Boye Needle Co, 43438 
Ravenswood Ave., let contract building 2 and 
3 story, 40 x 160 ft. rein.-con. and brick 
factory, concrete foundation, at 4339 
Ravenswood Ave., to Strandberg Bros. Co., 
19 South La Salle St. About $45,000. 


*Wis., Kohler—Kohler Co. let contract 
building 4 story, 60 x 250 ft. brick, rein.- 
con. and steel factory, rein.-con. flooring, 
brick foundation, on Main St., to Worden- 
Allen Co., 208 South La Salle St., Chicago, 
$47,950. Noted Aug. 28. 


*Wis., Port Washington—Gilson Gas 
Engine Mfg.. Co. let contract building 1 
story, 160 x 300 ft., brick and steel factory, 
rein.-con. flooring, brick foundation, on 
Main St. About $40,000. Private plans. 


*xWis., Sheboygan—W. C. Weeks, archt., 
720 Ontario Ave., let contract to F. Geib, 
South 15th St., building 2 story, 60 x 185 
ft. brick, rein.-con. and steel garage, rein.- 
con. flooring, brick foundation, on Wiscon- 
sin Ave., for H. C. Prange Co., 731 North 
8th St. About $50.9000. Noted Aug. 28. 


*Ia., Manning—F. D. Ross & Co., let con- 
tract building 1 story, 90 x 150 ft., rein.- 
con. garage, rein.-con. flooring, concrete 
foundation, to C. J. Haas, Manning, $65,000, 


*N. D., Fargo—J. McCormick Transfer 
Co. let contract building 3 story concrete 
and brick warehouse and office, on 4th Ave. 
and 5th St. N.. to T. F. Powers & Co., 
419 8th St. About $60,000. 


*Mo., St. Louis—Amer. Brake Co., 1926 
North 2nd St., let contract building 4 story, 
139 x -:150 ft.. rein.-con., steel and brick 
factory. rein.-con. flooring, rock foundation, 
on North 2nd St., to Selden Brecht Constr. 
Co., Fullerton Bldg. About $225.000. 


*Mo., St. Louis—Booth Fisheries Co., 
409 Franklin Ave., will construct 3. story, 
40 x 130 ft., rein.-con. and brick cold stor- 
age plant and mercantile store building, 
rein.-con, flooring. rock foundation, at 411 
Franklin Ave. About $50,000. Work will 
be done by day labor. 


*Mo., Springfield—Springfield Furniture 
Co., Pine St. and Blvd., let contract build- 
ing 5 story, 80 x 150 ft., rein.-con., steel 
and brick factory, rein.-con, flooring, con- 
erete foundation, to Springfield Constr. Co., 
Springfield. About $100,000. — 


*Tex., Houston—City let contract build- 
ing frame cotton shed on Wharf No. 2, 
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Turning Basin, Port Houston, to Horton 
& Horton, McKinney and Velasco Sts 
About $40,000. 


*Tex., Houston—H. House let contract 
building 2 story, brick warehouse on Nance 
and Malffit Sts, to H. F. Bailey, 2208 Me- 
Lelland St. About $43,000. 


*Ore., Astoria—Pacific Power & Light 
Co. let contract building power plant on 
50 acre site on east side of Youngs Bay, to 
Pee Utility Co., Portland. About $175,- 


_ x Ont., Hamilton—T. Eaton Co., Ltd., 190 
Yonge St.. Toronto, let contract building 
4 story, 150 x 200 ft. rein.-con. and steel 
warehouse, rein.-con. flooring, concrete 
foundation, on Fergus Ave. and King Wil- 
liam St., to Wood, Alexander & James, 
oo St. E. About $280,000; cost plus 
0%. 


*Ont., Kitechener—Ames Holden Co. let 
contract building 2 story, 100 x 145 ft 
structural steel factory, rein.-con. flooring, 
concrete foundation, on King St., to Dun- 
ker Bros., Kitchener About $150,000. 
Noted June 26. 


Buildings 
PROPOSED WORK 


Me., Auburn—Y. M. C. A.. 2 West 45th 
St., New York City, having plans prepared 
by Jallade & Lindsey, archts. and engrs., 
37 Liberty St., New York City, for 3 story, 
brick, steel and stone building, brick 
foundation, here. About $150,000. 


Me., Lewiston—Theatre—Hamilton The- 
atre Corp., 112 West 42nd St., New York 
City, having plans prepared by Delhosa 
& Pereira, archts. and engrs.,, 110 West 
40th St., New York City, for 100 x 1590 
ft. brick, steel and stone, brick foundation, 
on Main St., here. About $250,000. 


Mass., Boston— Theatre -——M._ Spiegel. 
Strand Theatre Bidg., New York City, plans 
to build brick, steel and stone, brick foun- 
dation, here. About $350,000. Architect not 
selected. 


Mass., Boston—Theatre and Office—S. J. 
Krapp, archt. and engr., 116 East 16th St., 
New York City, reparing preliminary 
plans for 3 story, 100 x 100 ft. brick and 
steel, brick foundation, on Tremont and 
Elliott Sts., here. About $250,000. Own- 
er’s name withheld. 


Conn., Naugatuck—Jallade & Lindsey, 
archts. and engrs., 37 Liberty St.. New 
York City, soon let contract constructing 
3 story brick, steel and stone building, 
brick foundation, on Church 8St., here, for 
y, M. C. A. About $250,000. Noted Feb. 


Conn., New Mesen—sAraty Yale Uni- 
versity plans to build library in memory of 
late J. W. Sterling. About $5,000,000. 
Architect not selected. 


Conn., Rockville—High School—Bd. Educ. 
having plans prepared by W. Potter, archt., 
22 East 17th St., New York City, for alter- 
ing brick and steel high school. About 
$85,000. 


N. Y., Buffalo—Theatre—M. Spiegel, 
Strand Theatre Bldg., New York City, plans 
to build brick, steel and stone, brick foun- 
dation, here. About $450,000. Architect not 
selected. 
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Buildings (Continued) 


N. Y., Rochester—Theatre—M Spiegel 
Strand Treatre Bidg., New York City, pan 
to build brick, steel and stone, brick foun- 
dation, here. About $350,000. Architect no 
selected 

N. ws Utica—Theatre—M Spiegel, 
Strand Theatre Bildg., New York City, plans 
to build brick, steel and stone, brick foun- 
dation, here. About $350,000. Architect not 
selected 

i. Ben Bayonne—Hospital—Bd Dirs 


Bayonne City Hospital having preliminary 
sketches prepared by Crow, Lewis & Wick, 
archts. and engrs., 200 4th Ave., New York 
City, for concrete and steel addition, rein.- 


con. flooring, concrete and brick foundation 


About $250,000, Noted Aug. 21 

N. J... Newark—Office—United Cigar 
Stores Co., 44 West 18th St, New York 
City, plans to build 1 story, 25 x 26 x 125 
ft., stone, steel and brick, brick foundation, 
on Broad and Center Sts L. E. Denslow, 
44 West 18th St., New York City, archt 
and engr 

N. J... Roselle—School—Rd. Educ. hav- 
ing plans prepared by Rasmussen & Way- 
land, archts., 1133 Bway., New York City, 
for 2 story, brick and terra cotta, brick 
foundation. About $60,000 


N. 3... Westfield—Church and Sunday 
School—Ludlow & Peabody, archts. and 
engrs., 101 Park Ave New York City, 
receives bids about Oct 10, building 1 
story. brick and terra cotta, brick founda 
tion, on Elm St.. for ist Baptist Church 
Westfield Ee. J. Holder, pastor About 
$50,000 Noted Apr. 3 

Pa., Bethlehem—Church—-Simon & Jude 
Church, West Bethlehem, plans to build 2 
story, 40 x 70 ft. steel and brick, rock 
foundation. About $62,000 Architect not 
selected. 

Pa., Johnstown — Schools —- City plans 
election to vote on $2,000,000 bonds to 
extend and improve various schoo's Par 
include new high school and other build- 
ings. J. D. Meyer, secy. bd Architect no1 
selected. 


Pa., Lee Park—Cluh—Boro. plans to build 
2 story, 30 x 48 ft. brick and steel, rein.- 
con. flooring. rock and concrete foundation, 
on Lee Park Ave. About $59,000 Archi- 
tect not selected 


Pa., Wuzerne—Clubhouse—Duplan_ Silk 
Co. plans to build 3 story, 50 x 50 ft. brick, 
rock and concrete foundation, on Luzerne 
St About $54,000. 
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Bide., 

high 


(Tlomestead P 
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Pa., 
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Pa., Nanticoke——Nurses Home—Nanticoke 
State Hospital plans to build 3. stor. $0 
x 50 ft., steel and brick, rein.-con. flooring. 
concrete foundation, on Elm St About 
$75,000 

Pa., Phila.—Office—Phfla. Evening Bul- 
letin, Rulletin Bldg., plans to build 5 story. 


concrete and. steel addition. on Juniper 
and Arch Sts. Cost to exceed $50,000. E. 
V. Seeler, 101 South Juniper St., archt. 
Pa.. Phila.—Stations—-Dept. City Tran- 
sit. 1211 Chestnut St.. postponed date in- 
definitely for receiving bids (which were 
to be opened Sept. 16) for stations for 
Frankfort Elevated Ry Noted Sept. 11. 
Pa., Pittsburch Hospital-—-Montifiore 
Hospital, 3000 Center Ave, having preli 
minary sketches prepared by FE. S‘otz 


for 3 story 
concrete 


archt., Monongahela Bank Bide. 
brick addition to present building 
foundation About $75,000 





Pa., Wilkes Barre—Theatre—M. F. Com- 


erford Amusement Co., 303 Lackawanna 
Ave., Scranton, plans to build 2 story, 84 
x 156 ft.. on Public Sq. here About $260 - 
N00 l.. H. Lempert. Cutler Bldg, Roch- 
ester, N. Y., archt. Noted Jan. 390. 

Pa., Wilkes Barre—Theatre—Lewith 
Amusement Co. plans to build 3 story, 109 
x 175 ft. steel and brick. rein.-con. flooring. 
rock foundation, on Northampton St. About 
$500,000 Archiiect not selected 

Va., Petersburg—Bank—Amer. Bank & 


Trust Co. had plans prepared for 10 story, 
70 x 90 ft., brick and granite, on Sycamore 
St. About $450,000, including site. W. B 
MclIlwaine, pres 


N. €., Wayneville—Hotel—J. R. Boyd 
and others plan to build 250 room hotel 
About $250,000 Architect not selected, 

N. C., Wilson—~Hotel—R,. A. Cherry plans 
to build 7 story, 90 x 147 ft. on Nash St 
About $250,000. Benton & Benton, Wilson, 
archt 

Ala., Birmingham — Church — Norwood 


Methodist Church 
brick church. 
pastor. 


had plans prepared for 
About $100,000. W. F. Price, 


0., Alliance—Auditorium and Gymnasium 


—Mt Union College having preliminary 
plans prepared for memorial auditorium 
and gymnasium, on campus About 
$200,000. 

0., Cleveland—Auditorium — Slovenski 
Narodin Dorn, 2563 East 80th St., plans to 
build 2 story, 44 x 103 ft., rein.-con., steel 

ds brick About $50,000. Architect not 
selected. 

o., Cleveland—Commercial—J. Rabin, 
13661 Kuclid Ave., plans to build 5 story, 
85 x 286 ft., rein.-con., steel and brick, on 
Euclid Ave About $100,000. Architect 
not selected. 

0., Cleveland—Office—Euclid Windsor 
Co., Citizens Bidg., plans to build 2 story, 
90 x 200 ft. rein-con., steel and brick, on 
Kast 46th St. and Windsor Ave. About 
$250,000. Architect not selected. 

0., Cleveland—Sales Room—See ‘“Indus- 
trial Works.” 


0., C'eveland—Theatre—M. Spiegel, 1575 
3way., New York City, plans to build brick, 
steel and stone, here About $450,000 
Architect not selected 


t0oom—Armleder 
St., plans to 
East Broad 

not se- 


o., Columbus—-Sales 
Sales Co., 304 West Broad 
build 2 story, 60 x 80 ft, on 
St About $50,000. Architect 
lected 


0., Columbus—Sales Room—See “Indus- 


trial Works.”’ 


0., Dayton—Office and Exchange—Bell 
Telephone Co. plans to build 4 to 6 story, 


70 x 150 ft., rein.-con., steel and terra 
cotta, rein.-con. flooring, concrete founda- 
tion, at 117 West 2nd St. About $150,000 
Architect not selected 


Mich., Detroit—Bank—Dime Bank, Gris- 
wold St., had plans prepared by G. M. 
Lindsey, archt., 2201 Dime Bank Bldg., for 
2 story, 30 x 60 ft., granite and steel, rein.- 
con flooring, concrete foundation, on 
Chene St About $50,000. 


Mich., Ferndale (Royal Oak 
Commercial—cC. D. Bader, 3302 
Ave., Detroit, preparing plans for 
80 x 100 ft., brick, steel and frame, 
crete foundation, on Woodward Ave. 
Nine Mile Rd. About $60,000. 


Mich., Pontiac—Administration and Of- 
fice—Oakland Motor Car Co. had plans 
prepared for 4 story, 52 x 284 ft., rein.- 
con. and brick, rein.-con. flooring, concrete 
foundation. 

Wis., 
Church 
Wright 


P. 0O.)— 
Woodward 
story, 
con- 
and 


Claire—Church—St. Ann’s 
to build church on 36th and 
About $100,000 


Eau 
plans 
Sts 


Wis., Hartford—Church—St. Kilnan’s 
Church plans to build 2 story, 100 x 250 ft. 
brick, stone and tile, brick foundation. 
Cost between $50,000 and $75,000. J. 
Hartman, pastor. Architect not selected. 


Wis., Holland (Oostburg, P. ©.)—School 

School Dist. No. 1, Oostburg soon lets 
contract building 2 story, 90 x 110 ft. brick, 
rein.-con. and tile, brick and concrete foun- 
dation, here J. Houwers, Jr., Sheboygan 
Falls, engr. 


Wis., Madison—Hospital—Western Wis- 
consin Methodist Churches, 203 Wisconsin 
Ave., plan to build hospital. About $50,000 


Ta., High School—Bd. Educ 
plone bonds to build 
righ selected. 


Ottumwa- 
election to vote on 
school. Architect not 


School—City 
high school. 


voted 
Ar- 


Richland—High 
$80.000 bonds to build 
chitect not selected. 


Minn., Cloonet City—City Hall—City 
plans to build 2 story, 46 x 76 ft.. brick and 
rein.-con wood flooring. About $50,- 
000 Holstead & Sullivan, Palladio Bldg., 
Duluth, archts. 


Kan., Wichita— Bank— Kansas Nat'l 
Bank, Main and Douglas Sts., plans to 
build 6 story, 75 x 150 ft. rein.-con. and 
brick, reir -con. flooring, concrete founda- 
tion, at 5 Market St. About $200,000. 
Architect not selected. 


Ta., 


Sioux 


sa DBD. Falls—Exchange—Nor), 
western Telephone Co., 10th and pai, 
Aves., soon receive bids building lies 
31 x 76 ft. steel, brick and tile adai: 
About $125,000. A. H. Stem, 601 Enq 
Bidg., St. Paul, Minn., archt. 





N. D., Fargo—--School—St. Mary’s (hy, 
plans to build 3 story, on 7th St. N ee 
$65,000. Braseth & Rosatti, Fargo rehts 

Mont., Missoula—High School—\Missoy| 
Co. voted $100,000 bonds to purchase «i, 
and build high school. a 


Mo., St, Louis—Bank and Offic; 
man, c/o Heman Constr. Co, Tit] 
anty Trust Bldg., plans to build 
70 x 100 ft., brick, concrete and styce 
on DeJmar and Laurel Aves. About $10i. 
000. Angela Realty Co., St. Louis, engrs 








Architect not selected. 

Mo., St. Louis—Club—Young Men's Hy 
brew Assn. plans to remodel and _ build 
story, 100 x 150 ft., concrete and br 
addition, rock foundation, on Delmar s 
near Grand St. About $50,000. W. Freund 


pres. Architect not selected. 
Mo., Springfield — Temple — Abon Bey 
Adhem Shrine having plans prepared }y 


Heckenlively & Mark, archts., Landers 
Bldg., for 3 story, concrete, steel and brick 
rein.-con, flooring, rock and concreté¢ foun 
dation. About $300,000. 

(St. 


Mo., University City Louis P. 0.)— 


School—W. Heunbuettner, engr., Univer 
sity City, soon receives bids building 
story, 175 x 225 ft., concrete and brick 
concrete and rock foundation, for Rd 
Educ. About $200,000. Architect not 
lected. 

Tex., Ft. Worth—Bank and Office 
Farmers & Mechanics Natl. Bank, 712-714 


Main St., plans to build 24 story, 100 x 16 
ft. steel, concrete and terra cotta, reir 
con. flooring, concrete foundation. Sangui- 





nett & Staats, ist Natl. Bank Bldg., and 
Mauran, Russell. Crowell, Chemical Bldg 
St. Louis, archts 

Tex., MeKinney—Hospital—City voted 


$100.000 bhonds 
Finch, mayor. 


to build hospital H. A 


Wash., Seattle—Theatre—H. W. Bruen, 
c/o Majestic Theatre, 2044 Market St., and 
F. Fohr, having plans prepared by E. W 


Houghton, archt., Lumber Exch. Bldg., for 
1 story, 60 x 103 ft., steel and brick, rein.- 






con. balcony, in University Dist. About 
$75,000. Noted Sept. 11. 

Wash., Vancouver — City Hall — City 
plans election soon to vote on $75 ) 
bonds to build 2 or 3 story, concrete, brick 
or stone. R. E. Brady, city clk. Archi- 
tect not selected. 

Ore., Forest Grove—Home—FEast Star 


Lodge purchased 31 acre site 4 mi. east of 
city, and plans to build 2 or 3 story bricx 


About $75,000. E. C. Bronaugh, Fore: 
Grove, grand mister. Architect to b 
named later. 

Ore., Portland — Chautauqua — Elli- 
son-White Chautauqua System, Bway 


Bldg., purchased 100 x 100 ft. site on West 
Park and Taylor Sts. and plans to build 2 


story, brick. About $509,000. Architect 
not selected. 
Ore., Portland—Club—Knights of o- 


lumbus, Park and Taylor Sts, having plans 
prepared by J. Jacobberger, archt, Bd. 
Trade Bldg., for 4 story, 50 x 100 ft. mill 


construction, to include bowling alleys, 
swimming pools, gymnastum, etc. About 
$100,000. 

Cal., Ancheim—Schools—School Trustees 


having plans prepared by Jeffery & 
Schaefer, archts., 1106 Kerckhoff Bldg., Los 
Angeles for 2 schools, one 1 story 8 room 
other 1 story, 4 room. Bonds for $117,000 
voted for project. Noted May 8. 


Cal,, Modesto—Schools—City voted $359,- 
900 bonds to build additions to 5 grammar 
schools and 1 high school. Noted Aug. 21 


Ont., Kingston—Library—Kingston Pub 
Library Bd. plans to build public library 
About $50,000; cost will be raised by pub- 
lic subscription. A. Kennedy, librarian. 


Ont., Windsor—Theatre and Office—J 
and J. J. Allen, Richmond St., Toronto, 
having plans prepared by C. H. Crane 
archt., 2325 Dime Bank Bldg., Detroit. 
Mich., for 7 story, 60 x 120 ft., steel, brick 
and rein.-con., rein.-con. flooring, concrete 
foundation, here. About $400,000. 


Ont., York—Schools—Town having plans 
prepared building two 2 story schools, 
steel and brick, rein.-con. flooring, concreté 
foundation. About $200,000. Engineer not 
selected. 
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uillding 


sask., Dodsland—Hall—Union of Local 
iternities having plans prepared, for 2 
sory, pO X 55 ft., steel and brick, concrete 


foundation, on Main St. About $50,000. 
B. C., Prince Rupert—High School 
School Bd. passed bylaw to authorize ex- 


ture of $150,000 bonds to build 3 
Potter, Prince 


nd 
wory high school. J. W. 
rupert, archt. 


B. €., Vancouver—School—bd School 
Trustees plans election Sept. 30 to vote on 
-..000 bylaw to build addition to Dawson 
school, on Nelson and Barnard Sts. 3 
ery rein.-con., rein.-con. flooring, concrete 

indation. P. P. Brown, 410 London 
Ridg. ener. A. <A, Barns, School Bd. 
s, archt. 


} 
ice 


BIDS DESIRED 


MeKeesport—Until Sept 34, by 
Jalle & Lindsey, archts. and engrs., 37 
jiberty St.. New York City, constructing 
t story, 112 x 170 ft. brick, steel and stone 
building on Sinclair and Ringold Sts., for 
y M. CG. A. About $300,00 Noted Sept 





0., Cleveland—Bank—G. B. Post & Son, 
rehts., Schofield Bldg., receiving bids build- 
ng 4 story, 87 x 100 ft., rein.-con., steel 
ind briek addition, for Cleveland Trust 

East 9th St. and Euclid Ave About 
$75,000. 


o., Cleveland— Bank and Office-—F 
Hronek, archt., 3655 Bway. Ave., receiving 
ids building 2 story, 40 x 96 ft., rein.-con., 
steel and brick, on Bway Ave., for Voela 
Bldg. & Loan Assn., 5733 Bway. About 
$50,000. Noted July 3. 


0., Cleveland—Sales—See 
Works.” 


0., Cleveland—School—Bd. Educ. receiv- 
ing bids building 1 story, 190 x 160 ft., 
rein.-con., steel and brick, on Miles Ave. 
About $100,000. W. R. McCormack, East 
th St. and Rockwell Ave., archt Noted 
June 26. 


Wis., Sun Prairie—Church—Until Oct. 1 
by Sacred Heart of Jesus Church, and J 
Paulu, areht., St. Francis, Route 1, Sta. D. 
Milwaukee, building 1 story, 64 x 173 ft 
brick, steel and tile, brick foundation, on 
Main St. About $70,000. 


Wis., Union Grove—School—Until Sept 
29. by J. Chandler, archt., 400 Main St., 
Racine, building 1 story, 75 x 116 ft. brick, 
rein.-con. and tile, brick foundation, on 
Main St., for Job Dist. No. 1 About $50,- 
00. W. E. Stone, clk. 


Minn., Balaton—School—Until Oct. 6, by 
Rd. Educ., building 2 story, 60 x 90 ft., 
brick and rein.-con. grade and_ high school. 
About $75,000. C. H. Parson, Bldrs. Exch., 
Minneapolis, archts. Noted Aug. 28. 


Minn... Minneapolis—School—tntil Oct 
11, by Bd. Educ., building 1 story, 60 x 140 
ft. on 19th Ave., N. FE. and Pierce St. About 
$52.000. Bureau Bldgs., ¢/o Bd. Educ. 
archts. 

Kan., Emporia—Bank—Until Oct. 1, by 
Citizens Nat’) Bank, building 7 story, 62 
x 180 ft. rein.-con., steel and brick, _rein.- 
con. flooring, rock and concrete foundation. 
About $350,000, Weary & Alford, 1907 
South Michigan Ave., Chicago, archts. 
Noted Aug. 21. 

Ont., Toronto—Office, etec.—Until Sept. 29 
by Canadian Genl. Electric Co.. 212 King 
St. W., building 6 story, 50 x 200 ft. mill 
construction office and warehouse. concrete 
foundation. About $200,000. V. Chadwick, 
1232 Church St., archt. 


Sask., Biggar—Hospital—Until Oct. 15. 
by J. M. Morrison, archt., 285 Drinkle Blas., 
Saskatoon, building 3 story, 75 x 100 ft., 
steel and brick, concrete foundation, on 
Broad St., for Hospital Bd. About $75,000. 


“Industrial 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Mass., Springfield—Church and School 
St. George Greek Orthodox Society let 
contract building 1 story, 78 x 89 ft. brick 
and steel, concrete flooring, concrete foun- 
dation, on Patton St., to C. S. Hardy, 60 
Northampton Ave. About $50,000. Noted 
g. 28, 


*Mass,, Worcester—Hospital—City let 
contract building 2 story, 33 x 149 ft. brick, 
concrete foundation on Belmont St., to 
T 4 Roberts, 4 Wail St., $106,243. Noted 
Sep . 


*N. Y., Brooklyn—Synagogue—Congre- 
ation Tiefereth Israel, c/o Shampan & 
Shampan, archts., 50 Court St., will build 


2 story brick and terra cotta, brick foun- 
dation, on 14th St. and 7th Ave. About 
$250,000 Work will be done by day labor. 
Noted Sept. 4 


om. ¥. Brooklyn Store and Office— 
Schulte Realty Co., 386 Bway., New York 
City, let contract building 2 story, brick, 
steel and stone, brick foundation, on Fulton, 
Pearl, Willoughby and Adams Sts., to Blot 
& Baust, 403 West 34th St.. New York 
City. About $70,000. Noted Sept. 11 

*N. Y¥. Brooklyn—Theatre—J Man- 
heimer, 1694 49th St., will build 3 story, 
203 x 302 ft. brick, steel and’ stone, brick 
foundation on Flatbush Ave. and Albe- 
marle Rd. About $450,000. Work will be 
done by day labor. Noted Aug. 21 


*N. Y., Hartsdale—School—Tooker & 
Marsh, archts., 101 Park Ave., New York 
City, let contract to FaHlace Bros., 7 East 
42nd St., New York City, for 1 story brick 
and terra cotta, brick foundation, here, for 
Bd. Educ. About $75,000. Noted Aug. 21. 


*N. Y.. New York—Hotel—Beadleston 
Realty Co, c/o Wallis & Goodwilbie. 
archts., 56 West 45th St., let contract 
building 7 story brick and steel, brick 
foundation, on East 58th St. and 5th Ave., 
to TD. Morrison, 119 West 33rd St About 
$75,000. Noted May 8 


*N. Y¥.. New York—Nurses Home—C. P 
H. Gilbert, areht. and engr., 1123 Bway 
let contract to C. A. Cowan, 30 East 42nd 
St.. building 5 story, 40 x 50 x 100 ft 
brick, steel and stone, brick foundation, at 
407 West 24th St., for St. Marys Free 
Hospital, 405 West 34th St. About $75,000 
Noted July 31 


*N. Y., New York—Office—Buchman_& 
Kahn, archts. and engrs., 56 West 45th St 
let contract to G. R. Davis, 39 East 42nd 
St. New York City, for 16 story brick 
steel and stone. brick foundation, on 36th 
St. and 7th Ave. About $1,200,000. Owners 
name withheld. Noted Sept. 4 


*N. Ta New York——Office—Munson 
Steamship Line, 82 Beaver St., let contract 
altering 15 story brick and _ steel, to J. 
Downey, Inc., 410 West 34th St. About 
$60,000 Noted Aug. 14. 


*N. Y., New York—Post Office—N. C 
Partos. c/o L. A. Sheinart, archt., 192 
Bowery, will build 3 story, 75 x 197 ft 
brick and steel, brick foundation, at 122 
Fast 23rd St. WU. S. Government, lessee 
About $150,000. Work will be done by 
day labor. Noted June 19. 


N. J., Bayonne—School—Bd. Educ. re- 
ceived bids Sept. 4 building P. S. No. 1 on 
Ave. C. and P. S. No. 4 on East 5th St., 
both 2 story, brick, from De Kimji Constr. 
Co., New York Ave., Union Hill, $260,000 
each. Noted July 31. 


*N. J.. Newark—Theatre—W. A. Swa- 
sey, archt., 191 Park Ave., New York City, 
let contract building 150 x 150 ft., brick, 
steel and terra cotta. brick foundation, on 
Broad and Rector Sts., here, to Norton, 
Bird & Whitman, 501 5th Ave., New York 
City. About $500,000. Owner’s name with- 
held. 


*N. J., Union € A. Hol- 
thausen, 113 Bline Ave., let contract build- 
ing 2 story, 75 x 117 ft. brick and steel 
department store, brick foundation, on Ber- 
genline Ave., to DeRiso Bros., 17 Bline 
Ave. About $250,000. 


*Pa., Burgettstown—Bank—Washington 
Natl. Bank let contract building 1 story, 
10 x 75 ft. steel and stone, concrete founda- 
tion, to J. A. Romana, Burgettstown. About 
$80,000 


*xPa., Danville—Hospital, ete—G. F. 
Geisinger, let contracts to Shepherd Constr. 
Co., Main St.. Wilkes-Barre, building 4 
story, 42 x 158 ft., concrete, steel and 
brick hospital, rein.-con. flooring, brick 
foundation, cost $154,000; 1 story, 58 x 80 
ft. concrete, steel and brick operating 
building rein.-con. flooring, concrete foun- 
dation, $61,000: 2% story, 34 x 86 ft. labora- 
tory, concrete, sock foundation, $49,000. 
Noted May 29 


*Pa., Hazleton—S-hool—City let ~con- 
tract building 2 story, 50 x 50 ft. steel 
and brick, rein.-con. flooring, rock founda- 
tion, in Hazleton Heights, to H. L. Camp- 
bell, Poplar and Noble Sts. About $67,000. 
Noted Aug. 14. 


*Pa., St. Johns—School—St. Johns 
Church let contract building 3 story, 40 x 
200 ft. with 50 x 50 ft. wing, concrete, 
steel and brick, rein.-con. flooring, rock and 
concrete foundation, on William St., to J. 
Curtis & Co., 1 Hickory St.. Wilkes-Barre. 
About $251,000. 





*Pa., Scranton—Store—New Wall Pape: 
Co., 98 South Main St., Wilkes-Barre, let 
contract building 4 story, 60 x 120 ft. stee 
and brick, rein.-con flooring, concret 
foundation, on Wyoming Ave., to E. A. Ful 
ler Co., 1616 Dickson Ave. About $210,000 


*Pa., Scranton—Store—M Silverberg 
209 Lackawanna Ave., let contract build 
ing 4 story, 35 x 75 ft. stone, steel and 
brick, rein.-con. flooring, rock foundation 
on Penn and Lackawana Aves., to E. A 
Fuller, 1616 Dickson Ave. About $110,000 


Va., Richmond—Store—Richmond § Art 
Co., 5 East Broad St. received bids Sept 
15, building 4 story, 34 x 152 ft., on Ist 
and Grace Sts. from W. P. Thurston Co., 
llth and Main Sts., $64,000; J. C. Beazley 
Co., Real Estate Exch. Bldg., $66,000; A 
F. Perrin, 808 Greenwood Ave., $72,000 


*0., Canton—School—-Bd. Educ. let con 
tract building 2 story, 114 x 200 ft., rein 
con., steel and brick, on 16th and Vine Sts., 
to S. H. Evans, 8 East Long St., Colum- 
bus. About $200,000. Noted Aug. 21 


*O0., Cleveland—Chapel—Schauffler Mis 
sionary Training School, 5111 Fowler Ave., 
let contract building 1 story, 41 x 105 ft 
rein.-con., steel and brick, on Bway. Ave.., 
to J. Grant, 4500 Euclid Ave. About $60,- 
000. Noted Sept. 11 


*O0., Cleveland — Commercial — Snearer 
Furniture Co.. 72 Wymore St., let contract 
building 4 story, 80 x 279 ft.. rein.-con 
steel and brick, at 10022 Euclid Ave., to 
McMillan Co., 1794 East 55th St About 
$150,000. Noted Sept. 4 


*0., Cleveland—Sales Room—See “In 
dustrial Works.” 


*0., Columbus —Sales 
dustrial Works.” 


*0., Delaware—Sanitarlum—C. TL... Inseco 
archt., Brunson Bldg., Columbus, let con 
tract to R. Hopper, Delaware, building 4 
story, 40 x 154 ft., brick and stone. rein - 
con. foundation, for Delaware Springs Sani 
tarium Co. About $120,000. Noted May 15 


toom—See “In 


*0., London—Administration—State Bd 
Administration, Columbus, will build 
story, 64 x 200 x 275 ft., brick and stom 
at State Farm Penitentiary, here. Work 
will be done by day labor. 


*™Mich., Detroit—Mercantile—A. Y. Ma! 
colmson, 610 Congress Bldg., let contract 
building 6 story, 20 x 100 ft. brick and 
steel, wood flooring, concrete foundation 
on Griswold St., to G. D. Nutt, 632 Farwell! 
Bldg. About $90,000. 


*Mich., Detroit—School—Rd. Educ. let 
contract building (a) addition to Nichols 
School, (b) Ellis School, (c) Condon School, 
(1) masonry, (2) carpentry, (3) heating, ven- 
tilating and plumbing, to Corrick Bros., 507 
Owen Bldg., (al) prov? H. M. Martens 
Co. re Moffat Bidg., (a2) $18,356, (c2) $23.- 
774; B. O'Connor, Penobscot Bldg., (a3) 
$42, Oa: (c3) $48,996; A. J. Smith Constr 
Co., Campau Blidg., (b1) $58,000, (e1) 
$124, 900: Harcus & Co.. 774 Russell St 
(b2) $12.679: A. W. Schultz & Co., Penob- 
scot Bldg... (b3) $36,927 Noted Sept. 11 


Mich., Detroit—School—Bd. Educ. 5 
Bway. Ave., received bids building (a) Angell 
School, (b) addition to Carstens School, (c) 
addition to Throwbridge School, (4) open air 
school on Clippvert site, (e) open air school 
Davison Annex, (1) masonry, (2) carpen- 
try, (3) heating, ventilating and plumbing. 
(4) general specifications, from J. Bollin 
Co., 906 Bellevue Ave., (a1) $79,000, (b1) 
$103,800, (ct) $69,800; ‘W. H. Mueller, Ford 
Bldg., (a1) $82,000, ‘(b1) $99,700: "A. J 
Smith Constr. Co.. Campau Bldg. (al) 
$93,500, (b1) $104,800, (c1) $74,500: FE 
Thiede, 287 Berlin St., (a2) $20,900, (b2) 
$25.350, (c2) $15,550; J. W. Partlan, 51 
Park Pl., (a3) $43,890, (c3) $36,833; Irvine 
& Meier’ 2289 Woodward Ave., (a3) $48.- 
599, (b3) $52,051, (43) $6512. (3) $7393; 
Drake Avery Co., 40 State St., (a3) $49.- 
217, (c3) $40,715; H. M. Martens Co., 221 
Moffat Bldg., (b2) $25,380, (a4) $25.789, 
(e4) $28,740: W. J. Renoldt. 506 Owen 
Bldz.. (b3) $51,051, (c3) $40,325, (d3) 
$8397, (e3) $8603; R. L. Spitzley Heating 
Co., Vinton Bldg., (b3) $58.177; M. A 
Mahoney, Penobscot Bldg.. (c1) $68,800: 

W. Schultz & Co.. 815 Gratiot Ave., (a3) 
$12 789, (e3) $12,289. Noted Sept. 18. 


*Mich., Grand Rapids—Seminary—St. 
Joseph Seminary, Boston St., let contract 
building 3 story, 90 x 200 ft. with 104 x 
117 ft. wings, rein.-con., brick and stone. 
rein.-con. and wood flooring, concrete 
foundation. on Boston St. and Union Ave., 
to J. McNabb & Son, 203 Murray Bidg. 
About $200,000. Noted Aug. 28. 
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will, Chicago—Clup—Quadrangle Club, 
Chicago University Campus, let contract 
building 4 story, 60 x 140 ft. rein.-con.. 
and _ stone, rein.-con Looring, concrete 
foundation, to CC. E. Clark Co., 69 West 
Washington St About $225,000. 


* Wis., Educ. let 
contract 
16 x 52 ft 
tions, concrete 
& Bartlett, 414 Grand 
About $50,000 


Wis., Superior 


Augusta—School—Bad. 
building 2 story, 34 x 62 ft. and 
concrete, brick and steel addi 
foundations, to Hoeppner 
Ave. E., Eau Claire. 


Auditorium—City re- 
ceived bids Sept. 11, building 3 story, 102 
x 140 ft. rein.-con. and brick, rein.-con 
flooring, concrete foundation, on 14th St 
and Ogden Ave., from Fleischer Constr. Co., 
Builders’ Exch. Bldg... Minneapolis, $166 
000; H. 1D. Crassweller, Columbia Blidg., 
Duluth, $168,200: McLeod & Smith, Sell- 
wood Bidg., Duluth, $170,387 Noted 
Aug. 21 

* Minn,, 
let contract building 3 
brick, to J. R. Nelson, 
$75,000; cost plus percentage 
June 26 


* Kan.,, 


Lake—Hospital—City 
story, rein.-con. and 
Mankato About 
basis Noted 


Mountain 
o 


Church—Roman 
Catholic Church let contract building 

story concrete, steel and brick, rdck and 
concrete foundation, to H. N. Fowler, Ar 
kansas City. Cost plus percentage basis. 


Educ. let 
100 ft 
foun- 
About 


Arkansas City 


Hickman—Schoo!—RBd 
contract building 2 story, 60 x 
rein.-con., steel and brick, concrete 
dation, to R. O. Stake, Lincoln 
$62,800. Noted Aug. 14 


*Neb., Sales—Nebraska 
oming Investment Co., Brandeis 
Bldg., let contract building 3 story, 108 x 
183 ft rein.-con,. and_ brick, rein.-con 
fooring concrete foundation, to J. E 
Wakefield, 750 Brandeis Theatre Bldg 


* Neb., 


& Wy- 
Theatre 





About $250,000. 

*S. D., Madison—Hospital—R. S. Westaby 
let contract building 3 story, 49 x 180 ft 
rein.-con. and brick, to R. S. Billingsley, 
547 Plymouth Bldg., Minneapolis, Minn., 
$78,940 Noted Sept. 4 

*N. D., Fargo—Office—See ‘“Tndustrial 
Works.” 

*Mo., St. Louis—Mercantile — Bircher 
Realty Co, 3950 Westminster St., let con- 
tract building 5 story, 80 x 125 ft., concrete 
and brick,  rein.-con flooring. concrete 


on Bircher St., to J. J. Bowling, 


About $60,000. 


foundation, 
c/o owner 


*Tex., Cameron—High 
Bd. Trustees let contract 
brick, rein.-con. and steel, to 


School—School 
building 2 story. 
J. Wattinger, 


Austin About $97,500. Noted Aug. 14. 

*Wash., Hoquiam—School—St. Marys 
Catholic School let contract building 2 
story. 46 x 82 ft., brick veneer, on 2nd St., 
to L. P. Cyewski, Aberdeen. About $5°,- 
000. 

*Cal., Merced—High School—Union High 
School Dist. let contracts erecting group 


of concrete and brick high school buildngs 
as follows: excavation, concrete. masonry. 
terra cotta and carpentrv, to E FE. Etherton 
Co., Monadnock Bldg., San Francisco. $99,- 
788: wiring. to Golden State Electric Co. 
745 West 7th St.. Los Angeles, $5750; 
plumbing, heating and ventilating, to Hate- 
ley & Hateley, Mitan Bldg., Sacramento, 
$16,220. Noted Aug. 21 


*Ont., Hamilton—Theatre—G. Stroud 
Savoy Theatre, let contract remodeling and 
altering 2 story, 80 x 150 ft. brick and 
steel, rein.-con. flooring, concrete founda- 
tion, to A. Bressette, 58 Peter St About 
$60,000. 


*Ont., St. Catharines — Theatre and 
Offices—J. and J. J. Allen, Richmond and 
Victoria Sts.. Toronto, let contract building 
2 story, 100 x 150 ft., rein.-con., steel and 
brick, rein.-con. flooring, concrete founda- 
tion, here, to N. McLeod, Kent Bldg., Tor- 
onto. Cost plus $15,000 


*Ont., Toronto— Hotel—United Hotels Co., 
King Edward Hotel, let contract building 
15 story, 500 room addition to King Edward 
Hotel, on King St. E., rein.-con., steel and 
brick, rein.-con. flooring, concrete founda- 
tion, to Dickie Constr. Co., Ryrie Bidg. 
About $200,000; cost plus 10% Noted 
Aug. 28. 


*Sask., Candiac Sta.—School—School Bd. 
let contract building 3 story, 40 x 60 ft. 
steel and brick, concrete foundation, 
Riverdale Ave., to Waterman & Co., Dona- 
hue Blk. Rosina. About $53,000. 


ENG 


Federal Government Work 


PROPOSED WORK 


Conn., Mystic—Post Office—Treas. Dept., 
Wash., D. C., rejected bids received Aug. 
25, furnishing labor and material for post 
office, here. J. A. Wetmore, superv. archt. 
Noted Aug. 28 

N. ¥., New York—Dredging——U. S. Engr. 


Oflice, 39 Whitehall St., 
ceived Aug 29, dredging in 


Creek. Noted July 31. 


N. Y., Staten 
Station—Constr. Div., War Dept., 
D C., soon receives bids pbuilding 
defense station, to include three 60 x 140 
ft. hangars, 100 x 150 ft. machine and 
engine repair shop, 75 x 100 ft. supply 
storehouse, 75 x 100 ft. barracks, admin- 
istration building, guard house, photo- 
graphic laboratory, officers quarters and 
20 cottages, brick, hollow tile, terra cotta, 
ete About $1,000,000. 


Pa., Phila, 


rejected bids re- 
Newtown 


Defense 
Wash., 
aerial 


Island—Aerial 


4037—Bu- 
Wash., 
No. 


-Magazine—Spec. 
reau Yards & Docks, Navy Dept., 
Db. C., plans to build magazine 
here About $16,000, 


Pa., Phila.—Repairing Dike—U. S. 


352, 


Ener. 


Office, Phila., rejected bids received Aug. 
19, repairing dike at Artificial Island. 
Noted Sept. 4. 


Va., Hampton Roads—Grading and Seed- 
ing—Spec. 4040—Bureau Yards & Docks, 
Navy Dept., Wash, D. C., plans to grade 
and seed streets here. 


Norfolk—Dredging—U. S Ener. 
Office, Custom House, rejected bids received 
Aug. 27, dredging in waterway from Nor- 
folk to Sounds of North Carolina. Noted 
July 31. 


Wash., Puget Sound 
-Rureau Yards & 
Wash., D. C., plans to 

$7000. 


Wash., 
403°—Bureau 
Wash., D. C., 
for pyrotechnics, 


Ve., 


~Garage—Spec. 4038 
Docks, Navy Dept, 
build, here About 


Sound—Storehouse—Spec. 

Navy Dept., 
storehouse 
$6500. 


Puget 

Yards & Docks, 
plans to build 

here. About 


BIDS DESIRED 


N. Y., Tompkinsville—Rip Rap—Until 
Sept. 29, by Lighthouse Supt. 3rd_Dist., 
furnishing and placing rip rap at Plumb 
Beach Light Sta. 

Md., Hyattsville — Water-Works — Until 
Oct. 6, by Wash. Suburban Sanitary Comn., 
611 F. St.. N. W., building concrete tanks 
and substructure in Hyattsville Dist., for 


water purification works and pumping sta- 
tion with 1,000.000 gal. capacity per 24 
hours; advertised in this issue, 


D. C., Wash.—Sewer and Excavating— 
Until Oct. 16, by Office Pub. Bldgs. and 
Grounds, constructing drainage sewer and 
excavating 130,000 cu.yd. material for re- 
flecting pool in West Potomac Park; ad- 
vertised in this issue. 


8. C., Charleston—Dredging—Until Oct. 
16, by U. S. Ener. Office, Charleston, dredg- 





ing in proposed 40 ft. channel in Cooper 
River, near here 
Fla., Jacksonville—Dredging—Until Oct. 


Jacksonville, 


20, by U. S. Ener. Office, 
advertised in 


dredging in Hillsboro Bay; 


this issue. 

Tenn., Memphis— Levee Work — Until 
Sept. 30, by Mississippi River Comn., ist 
and 2nd Dists., Custom House, building 


2,270,000 cu.yd. earthwork in Upper St. 
Francis, Lower St. Francis and White River 
Levee Dists. Noted Sept. 4; advertised in 
this issue. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


N. H., Portsmouth—Turbo Generator— 
Spec. 4017—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids Sept. 
17, installing 1000 kw. turbo generator, 
at Navy Yard, here, from Rideout, Chan- 
dler & Joyce, 178 High St., Boston, Mass., 
$9066 (130 days); Shevlin Engr. Co., 110 
West 34th St., New York City, $10,540 (120 
days): R. R. Bill & Co., 55 Fort St., 
Springfield, Mass, $11,868, (120 days). 


Noted Sept. 


*R. I., Newport—Structural Steel—Spec. 
4023—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract furnishing struc- 
tural steel for Emergency Repair Shop, 
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here, to Donnell Zane Co., 


298 Bway 
York City, $9879. Noted’ . 


: » New 
Sept. 18 


N. Y., Rockaway—Heating Systen 
Fan Room—Spec. 4021—Bureau y . 
Docks, Navy Dept., Wash. D. C., receive 
bids Sept. 17, installing heating sy ier 
Hangar No. 2 and sana fan room, fro, 
E. Rutzler, 404 East 49th St., $759>__ 
days) (late bid); Austin 
121 West 42nd St., $7945 (60 
Adams, Britz & Co., 1759 Park Ave. ¢ 
(time as specified) ; W. H. McKiever, | 
Bway., $10,239, (time as specified). | Gon. 
tractors all of New York City. Note 
sr i 

Y., Stapleton—Kitchen 


Hali—Treas Dept., 
bids Sept. 15, 








Heating « orr 





and Mess 
Wash., D. C., received 
building at U. S§ 








Hospital, here, from North Eastern Const; 
Co., 101 Park Ave., $178,381; W. Wern, 
Engr. Co., 50 Court St., $219,199 Cor 
tractors both of New York City Noted 
Aug. 21. 

*N. Y., Tompkinsville—Rip Rap—Light- 
house Supt., Tompkinsville, let contract 
furnishing and placing 500 tons rip ray 
to L. J. Sieling, 150 Nassau St., New York 
City, $7150. Noted Sept. 4. 

Md,, Annapolis—Boi 4025— 











Bureau Yards & Docks, Navy Dept., W 
D. C., received bids Sept. 
boilers in power plant, 
Crook Co., 28 Light St., Baltimore, $40,- 
3825 (120 days); Heine Safety Boller Co 
1120 Pennsylvania Bldg., Phila., $41.2 
(120 days); Babcock & Wilcox Co., 11 
North Amer. Bldg., Phila., $54,338, (120 
days); late bid, stokers omitted, from k 
Keeler Co., 238 West St... Williams sport 

—a., $37,249, (100 days). Noted Sept. 11 

dD. C., Wash.—wWharf Repairs—Spe 
4029—-Bureau Yards & Docks, Navy Dept 
Wash., D. C., received bids repairing whart 
at Naval Militia Barracks, (1) work com- 
plete, from Boyle Robertson Const. Co. 
60lt Evans Bidg., (1) $4109, (50 days), 
(2) add $.60, deduct $.19; Hyde & [Bax- 
ter, 711 13th St., (1) $6680, (2) add $1 
deduct $.25. Noted Sept. 11. 


*S. C., Charleston—Mechanical, Stokers 
—Spec. 4010—Bureau Yards & Docks, 
Navy Dept., Wash., D. C., let contract in- 


17, installing 
here, from H. E 


stalling in power plant, here, to Westing- 
house Electric & Mfg. Co., Hibbs Bldg. 
Wash., D. C., $10,679, (75 days). Noted 
Sept 18. 

8. C., Charleston—Turbo Alternator— 
Spec. 4011—Bureau Yards & Docks, Navy 


Dept., Wash., D. C., received bids Sept. 17 
installing 2500 kva. turbo alterantor, at 
Navy Yard, here, from Shevlin Engr. Co., 
110 West 34th St.. New York City, $25,- 
680, (120 days); Carroll Electric Co., (14 
isth Bt. N. W., Wash, DBD. C.. $37.335 
(150 days); Almiral & Co., 1 Dominic St., 
$37,526, 


New York City, (150 days) 
Noted Sept. 4. 

*Fla., Pensacola—Removal of Pier— 
Spec, 4019—-Bureau Yards & Docks, Navy 
Dept., Wash, D. C., let contract removing 
pier at Center Ave, to Southern Constr 
Co., Brent Bldg., $5366, (27 days). Noted 
Sept. 18. 

*¥La., New Orleans—Equipment—Spec 
3882—-Bureau Yards & Docks, Navy Dept. 


Wash., D. C., let contract furnishing mech- 
anical equipment for power plant, here, to 
Carroll Electric Co., 714 12th St.. N. W 
Wash., D. C., $139,500 (180 days). Noted 
Sept. 11. 


*Ill., Chicago—Breakwater—U. S. Engr 
Offce, 508 Federal Bldg., let contract build- 
ing rubble mound breakwater at Indiana 
Harbor, Ind., to Great Lakes Dredge & 


Dock Co., 104 South Michigan Ave, $455.- 
020. Noted Aug. 7. 

Kan., North Topeka— Post Office — 
Treas. Dept., Wash., D. C., received only 
bid Sept. 18, building, here, from W. D 
Lovell, 1415 South East 8th St., Minneap- 
olis, Minn., $53,800. Noted Aug. 1 

Nev., Winnemucea—Post Office—Treas 
Dept., Wash., D. C., received bids Sept. 15 


building, here, 2 wood columns, (2) steel 
columns, from F. Gallagher, San Francisco, 


Cal., (1) $40, 850, (2) $41,280; A. Motsch- 
man, Chicago, tL, (1) $44, 330; Ww. D 
Lovell, 1415 South East 8th St., Minne- 
apolis, Minn., (1) $45,576, (2) $46,400 
Noted Aug. 21. 

*Cal, Los Angeles—Silt_ Diversion 
Works—U. S. Engr. Office, 725 Central 
Bldg., let contract building near Los Ans- 


eles and Long Beach Harbors ,to United 
Dredging Co., 325 Central Bldg., $806,759 
Noted July 31. 
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Federal Government (Continued) 


*Hawaii, Honolulu—Dredging — U.S. 
Engr. Office, War Dept., Wash., D..C., let 
contract dredging (1) reserve channel, (2) 
main basin, to Hawaiian Dredging Co., 
Ltd. Honolulu, (1) $57,225, (2) $140,790. 

#Hawaii, Pearl Harbor (Kauhua)—Spec. 
4008—Torpedo Rack, Electric Trolley and 
Hoist and Gyro—Bureau Yards & Docks, 
Navy Dept. Wash. D. C., let contract 
building here, to Wooley & Berton, c/o Pub. 
Eks. Office, Naval Hospital, Pear] Harbor, 
$24,771 (150 days). Noted Aug. 28. 





Miscellaneous 
PROPOSED WORK 


Pier and Approach—Brooklyn, N. Y.— 
M. Hurlburt, comr. docks, Pier A, North 
River, New York City, rejected bids re- 
ceived Aug. 8, furnishing all labor and 
materials for building pier and approach 
north of Barren Island, Jamaica Bay, 
Contr. No. 1609. Work will be readver- 
tised later. Noted July 31. 

Wall—West Albany, N. Y.—G. Ford, 
Albany, soon receives bids building con- 
crete Wall on Schenectady Rd., here. About 
310,000. T. L. Gleason, 45 Maiden Lane, 
Albany, archt. 

Pier—Port Covington, Md. (Baltimore P. 
0.)—Western Maryland Ry., Hillen Sta., 
Baltimore, plans to rebuild coal pier re- 
cently destroyed by fire, rein.-con. and 
steel, About $750,000. H. A. Lane, Ist 
Natl Bank Bldg., Hagerstown, engr. 

Flood Control—Wheeling, W. Va.—City 
retained M. Knowles, engr., Jones Law Bldg., 
Pittsburgh, Pa., to make study of flood con- 
trol in connection with Wheeling Creek. 
Work includes land reclamation, exten- 
sion of various highways, new park site 
and site for new town for housing devel- 
opment. 

Park—West Palm Beach, Fla.—City 
having plans prepared improving park at 
Lake Front. About $35,000. 


Portland Cement—Evanston, TL—L. F. 
King, clk. sanitary dist., Karpen Bldg., 
910 South Michigan Ave. Chicago, soon 
lets contract furnishing about 125,000 bbl. 
Portland cement in sacks or bulk delivered 
on board barges in North Shore Channel 
or on board cars on tracks of Chicago & 
Northwestern R. R. or other contiguous 
railroads, here, and of Chicago & West 
Ridge R. R., Chicago and Niles Twp. 

Electric and Heating Systems—Sheboy- 
gan, Wis.—Vollrath Co., West Michigan 
Ave. plans to install generating electric 
power system for private use and rebuild 
heating system. About $50,000. Cahill- 
Douglas Co., 128 Grand Ave., Milwaukee, 
engrs. 


Park—Butte, Mont.—City plans to expend 
$35,000 to improve Thompson Park. C. H. 
Treacy, city clk. 

Playgrounds—St. Louis, Mo.—Bd. Pub. 
Serv. plans to build playgrounds for Juve- 
nile Court Wards. Work involves clearing 
grounds, erecting necessary buildings, etc. 
About $10,000. 

Dock—Vancouver, Wash.—Port of Van- 
couver Comn. have preliminary plans pre- 
pared building dock on portion of site used 
by Standifer Shipbuilding Co. About $100,- 
000. GR. Percival, mayor. 


Park — Wenatchee, Wash.— City voted 
— bonds to establish and improve 
park, 


Telephone Cable, tote, Wash. 
—Pacific Telephone & Telegraph Co. plans 
to install 12,000 ft. cable, extend areal line 
0.42 mi, also build 4600-ft. underground 
trench. About $62,900. C. E. Jelly, mer. 


Swimming Pool—Portland, Ore.—See 
“Buildings.” 

Harbor—Monterey, Cal.—City having 
plans prepared by F. H. Tibbets, engr., 
1320 Alaska Commercial Bldg., San Fran- 
cisco, for inner harbor. About $300,000. 


Ferry Lines—San Francisco, Cal.—Ellis 
Landing & Dock Co., 717 Market St., ap- 
plied to Bd. Supervs. Contra Costa Co.. for 
permission to build ferry line between here 
and Richmond. F. K. Holland, archt., pre- 
paring plans for depots and concrete ware- 
houses in connection with same. Company 
also plans to build ferry boat to cost, 
$500.000. KF. H. Tibbets, 1320 Alaska Com- 
mercial Bldg., engr. 

Skating Rink—Ft. William, Ont.—C. 
Burkett purchased site and plans to build 
1 story, 160 x 320 ft., steel and brick. con- 
crete foundation. About $90,000. Engineer 
hot selected. 


Street Flushers—Windsor, Ont.—City 
blans to submit bylaw to authorize expen- 
— of $20,000 to purchase 2 street flush- 


Bids were received by E. S. Walsh, supt. pub. wks., 


Capitol, Albany, for constructing 


abutments and approaches of Schenectady-Scotia Bridge, extending from junction of 


State St. and Washington Ave., 


Schenectady, to Schonowee and Mohawk Aves., 


Scotia 


Village, from (A) Walsh Constr, Co., Herald Bldg, Syracuse, (awarded contract) ; 


(B) American Pipe & Constr. Co., 
Ellicott Sq., Buffalo. 


112 North Broad St., Phila.; (C) Lupfer & Remick, 
The unit bids were as follows 





B S 
Schenectady Abutment and Approach Cofferdams, pumping, bailing and 
draining (lump sum) $600. 50 $600. 00 $5,000. 00 
3,080 cu.yd. foundation excavation 77 .95 2.00 
2,600 cu.yd. borrow excavation .63 1.10 .60 
5,450 cu.yd. forming embankment....... Be .20 .20 
336 concrete piles furnished and placed . 36.00 55.00 40.00 
8 conerete piles tested oes ; 100.00 100.00 100. 00 
8.3 M.ft.b.m. sheeting and bracing. 50.00 72.00 80.00 
78 cu.yd. balustrade concrete. . Lone 40.00 45.00 60. 00 
560 cu.yd. first-class eoncrete......... 21.00 20.65 25.00 
2,610 cu.yd. second-class concrete. .... 13.00 12.55 14.00 
88,000 Ib. metal reinforcement........ . 04 .05 .05 
84 cu.yd. lining rhe Pee ee 1.20 Be 1.75 
880 sq.ft. bush hammered surface... . . bike 10 .10 10 
15,700 sq.ft. carborundum rubbed surface .05 .05 05 
6,400 sft. sidewalk finish My 15 10 
230 lin.ft. metal curb bar ‘ .30 30 .30 
4,000 sq.ft. waterproofing membrane 15 15 .20 
DRONES, oot ccd ince $73,671 $82,232 $90,863 
Deduct amount to be paid to State for materials in building removed 100 100 100 
I x Stndetars oe $73,571 $82,132 $90,763 
Scotia Abutment: 
Cofferdams, pumping, bailing and draining (ump sum) $600.00 $600. 00 $5,000. 00 
2,670 cu.yd. foundation excavation 77 95 2.00 
2,600 cu.yd. forming embankment 63 20 20 
370 per pile concrete piles furnished and placed 40 00 55.00 40.00 
8 per pile concrete piles t« sted 100. 00 100.00 100.00 
one balustrade concrete 40 00 45.00 60.00 
1,360 cu.yd. first-class concre t« 21.00 20.35 25.00 
2,030 cu.yd. second-class concrete 13.00 12.35 13.00 
93,000 Ib. metal reinforcement 04 .05 05 
400 cu.yd. first-class rip-rap 350 4.00 4.00 
900 sq.ft. bush hammered surface 10 10 10 
5,400 sq.ft. carborundum rubbed surface 05 05 .04) 
1,000 sq.ft. s:dewalk finish 15 15 10 
150 lin.ft. metal curb bar 30 30 30 
Total.... $80,271 $85,467 $95,078 
Scotia Approach: 
60,500 cu.yd. borrow excavation $0.60 $0.875 $0.70 
5,500 cu.yd. forming embankment 10 20 20 
1,740 sq.yd. second-class stone paving 3.20 3.50 2.50 
300 cu.yd. lining. . 1.20 1.65 1.50 
Sub-total — — $47,728 $70,523 $58,150 
Deduct amount to be paid to State for materials in buildings rc moved 3,000 2,400 4,000 
Total... $44,728 $68,123 $54,150 
Extended grand totals................... . $198,570 $235,722 $239,991 


BIDS DESIRED 


Station—Brooklyn, N. Y¥.—Until Sept. 30, 
by J. H. Delaney, comr. transit constr., 
49 Lafayette St., New York City, construct- 
ting station finish for part of Culver Rapid 
Transit R.R. extending over and along 
Shell Rd. and West 6th St. from near Ave. 
X to Sheepshead Bay Rd. 

Mechanical Draft Equipment—Pittsburgh, 
Pa.—Until Sept. 29, by J. Swan, dir. dept. 
pub. wks., furnishing and delivering me- 
chanical draft equipment (fan, engine and 
appurtenances) at Herron Hill Pumping 
Sta., N. S. Sprague, city engr. 

Granite Paving Blocks—Baltimore, Md. 
—Until Oct. 1, by Bd. Awards, furnishing 
to G. F. Weighardt, highways engr., F ; 
B. cars, Baltimore, gtanite paving blocks; 
advertised in this issue. 

Sewerage Screening Press—Baltimore, 
Md.—Until Oct. 1, by Bd. Awards, furnish- 
ing and delivering complete to G. F. Weig- 
hardt, highway engr., F. O. B. cars at any 
freight terminal here, 1 sewerage screen- 
ing press; advertised in this. issue. 

Pipe, ete —Alexandria, La.—Until Oct. 6, 
by C. N, Adams, mayor and City Council, 
furnishing 84, 500 ft. 2 in. genuine w. i, 
pipe, 44, 100 ft. "> in. class A, c. L pipe, 
and 54, 900 ft. in. class B, c. i. pipe, 
together with valves, crosses, tees, etc. 
W. H. Sylvester, city engr.; advertised in 
this issue. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Garbage Incinerator—Syracuse, N. ¥.— 
Bd. Contr. & Supply let contract building 
garbage incinerating plant on Hiawatha 
st, to Caswell Constr. Co., 130 Dickerson 
St. About $110,000. Noted Sept. 4, 


* Wall—Weehauken, N. J.—Pd. Free- 
holders Hudson Co., Jersey City, let con- 
tract repairing wall of Hudson Co. Blvd. 
opposite Hucson Ave., here, to M. Curley, 
500 Pavonia Ave., Jersey City, $9.76 per 
cu.yd. Noted Sept. 11. 


Foundation—Detroit, Mich.—City  re- 
ceived bids for foundation for Scott Mem- 
orial Fountain on Belle Isle, (a) double 
line of piling, (b) filling with earth and 
debris between piling, (c) triple line of 
piling, (d) extra double line piling, (e) 
single sheet piling, (f) for shorter piles, 
deduct per ft. of pile, (g) for shorter sheet- 
ing, deduct per ft. of sheeting, (h) for 
longer piles, add per ft. of pile, (i) for 
longer sheet piling. add per ft. of sheet 
piling, (j) stone dykes, (1) 1000-30,000 
tons, (2) 30,000-40000 tons, (3) 40,000- 
50.000 tons, (4) 50,000-60,000 tons, (k) ad- 
ditional rock fill. (1) rock fill after earth, 
from Chandler Dock & Dredge Co. Pen- 
obscot Bldg., (a) $152,000, (c) $41.39 per 
ft., (d) $50.68, (e) $12.12 per ft, (f) $.31 
per ft., (g) $.36, (h) $.51, (i) $49: A. J. 
Dupuis, 1022 Ford Bldg. (a) $155,000, (c) 
$45.20, (d) $52.75, (e) $13.30, (f) $.33, (g) 
$.38, (Ch) $.48, (i) $53; Dunbar-Sullivan 
Dredging Co., 2211Dime Bank Bldg. (j1) 
$2.25, (j2) $1.90, (i3) $1.60, (j4) $1.42, 
(k) $1.90, (1) same as 4j); J. D. Kennedy 
Co.. 723 Dime Bank Bldg,» (Cl and 2) 
$3.20, (j3 and 4) $2.20 

* Roof—Grand Forks, N. D}—City Council 
let contract repairing roof over clear water 
basin on 3rd St. and Minnesota Ave., con- 
crete, to J. A. Dinnie Co 314 International 
Ave., $14.450 Note@ Sept. 4 under 
“Waterworks.” 


Tunnel—Quinton, Ore—State Highway 
Comn., Portlanth received bids Sept. 9, 
building 552 ft. tunnel on John Day-Blalock 
Sect., Columbia River Highway, Gilliam 
Co., from A. Guthrie & Co., Sherlock Blidg., 
$40,814; O. Huber, Sherlock Bldg., $45,- 
898; Johnson Constr. Co., Lumber Exch 
Bidg., $46,964. Contractors all of Portland. 
Noted July 31. 


* Hydraulic 


Baestpment, ete. — Parry 
Sound, Ont.—Municipal Co 


uncil let con- 


tract for hydraulic equipment and _ tur- 
bines in connection with new puwer plant, 
to consist of 6500 - turbines in 3 units, 
to Boving Hydraulic 
$19,270. 


Co., Peterborough. 
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tsids: Sept. 29. 
Bridge Construction 


STATE OF NEW JERSEY 


STATE HIGHWAY COMMISSION 
TRENTON 


Trenton, N. J. 

Notice is hereby given that sealed bids 
will be received by the State Highway 
Commission of New Jersey for the cor 
struction of the following 

Reinforced concrete bridge No. 46, spat 
10 feet, width 30 feet, located at Station 
45 + 83, Route No. 3, Hammondton-Ancora 
Section, Camden County 

Reinforced concrete bridge No. 172, span 
10 feet, width 30 feet, located at Station 
121 + 40, Route No. 3, Hammonton-An 
cora Section, Camden County. 


Reinforced concrete bridge No. 174, span 


15 feet, width 30 feet, located at Station 
174 + 63, Route No. 3, Ancora-Atco Sec- 
tion, Camden County. 

Reinforced concrete bridge No. 46, span 
18 feet, width 30 feet, located at Station 
415 + 80, Route No. 3, Ancora-Atco Sec 
tion, Camden County 

Bids for the above will be opened and 
read in public at the office of the State 
Highway Commission, Broad Street Bank 


Bldg., Trenton, N. on 
ber 29, 1919, at 10 A.M 
Drawings, specifications und form of bid, 


Dag 
30 


Monday, 





Septem- | 


The publication of an ad- 
vertisement on this page 


is an 
bids 


otiicial 
are 


wanted 


notice that 


from 


other than local bidders. 


It is also a guarantee that 


maximum 
vited 


because 


competitior 


1 is in- 


Engineering 


News-Record is the one nation- 


ally 
Proposal 


Searchlight 


each 


recognized 


advertisir 
Section 


medium 


for 
Its 
read 


ig. 
is 


week by nearly every 


worth-while contractor in this 


country who bids on_ public 

work outside his own city. 

= — 
Bids oct. 7 


tac 
by 
mi 
Ca 


State Highway and Bridge 
Construction 


Sealed 
hed 
the 


8s10n, 


to 


al 


rolina, for 


proposals, 
specifications, 
Anderson 
their office, 
the 


Anderson, 


blar 


wil 


on 


County 
An 


construction 


Highway 


Ss 


ik forms 
l be rece 
Cc 
derson, S« 
of impr« 


Cc 


at- 
ived 
om- 
yuth 
Ve d 


Highways and Bridges in Anderson County, 


Ss 


Said 


contract and bond for the proposed work 
will be on file in the office of the State 
Highway Department at Trenton, the office 
of C. A. Mead, Bridge Engineer, 790 Broad 
St., Newark, and the office of J. A. Willi- 
ams, Division Engineer, 503 Market St., 
Camden, and may be inspecied by prospec- | 
tive bidders Plans and specifications will 


be furnished on deposit of ten dollars ($10) 


upon application to the Division Engineer, 
503 Market St., Camder Bids must be 
made on the standard prop il forms it 
the manner designated therein and as re 
quired by the specifications, same to be in 
closed in sealed envelopes, bearing the 
name and address of bidder and number 
and location of bridge on the outside, ad 


dressed to 


STATE HIGHWAY COMMISSION, 


Broad Street Bank Bldg., 

Trentor, New Jersey, 
and must be accompanied by a_ certified 
check for not less than ten per cent (10%) 
of the amount of the bid, and be delivered 
at the above place on or before the hour 
named. Copies of standard proposal form 

will be furnished on application 
Each bidder must accompany his bid 
with a certificate from a surety company, 


duly authorized to do business in this State, 
stating that such surety will pro- 
vide said bidder with a such sum 
is required with 
the provisions con- 
ditioned for performance of 
the provisions specifi- 


company 
bond 
in 


in 


in, and accordance 
of said specific 
the faithful 


of the 


as 
itions, 
contract and 
cation 
By 


Blul. 


order of the State Highway Commis- 


LEE GROVER. 
Chief Clerk 


\ 


| of the $1,450,000.00 


the 
Sa 
Co 
pr 


60.001 


cer 


such 


00 
dr 
do 


tary 


at 
Ar 
mi 


Cc 
proposals 
lock, October 
‘y will be 

id proposals 
mmission and 
acticable 
Bids will be 
Approximately 
75.000 sq.yd 
cu.yd 
lin ft 
lin.ft 
lin.ft 
cu.yd 


50.000 
1an0n 
5 000 
2 000 
5.000 culyd 
2,000 cu.yvd 
Each bid 
tified check 
per cent of 
should 
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awn 
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and 
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will be 
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Wate 
oncrete 
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be 
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Class 
Class 
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received until 
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Hid Sept tu 
State Road Construction 
Independe) 
Sealed proposals, addressed 
County Court of Jackson, Missou 
endorsed ‘“‘Proposal for  constructir 
improving) State Road, Project N 18 
will be received by the County Court 
10 o'clock A.M., on the 30th 
September, 1919, and at that time will | 
publicly opened and read at the Jack 
County Court House in Independen 
The proposed work includes grading, 
facing with bituminous macadam 16 ¢f 
in width, constructing earth should 
ditches and culverts, together with 
work incidental thereto on the State R 
in Jackson County known as the Lor 
Jack East Road from Lone Jack to t} 


| Jackson-Johnson County line, a distar 


3.1 miles 
| Plans and specifications are on fil 
may be inspected at the office of the wu 
dersigned, or at the offices of the Stat 
|Highway Department, Jefferson City, 

A set of plans and specifications ma 
be obtained from the undersignded upc 
deposit of ten dollars ($10), which 


amount will be refunded if both plans and 
specifications returned in good condi- 
tion within ten days after date of awarding 
the contract. 

Proposals shall be submitted upon blank 


are 


|forms provided for the purpose by the ur 
dersigned, and shall be accompanied by 
certified check, cash deposit or propos 


the | 


as 


Permanent 


) 


Drains 
“an 
“RB” 


r 


ved Bank 
bid, 


ousand 


check may 
for said Ten Thousand ($10,000.00) 


of the Se 


may be 

specificat 
above st 
the Boar 
reject any 
accept 
the 


or 
to 


except 
($10,- | 


for | 


if 


be 


cre- 


seen 


Commission, 


ions 
ated 


i of 

or 
any 
best 


$290,000.00 Dollars immediately available 


s been 


ANDERSON 


approve 


Bond 
a 
COUNTY 


COMMISSION 


Anderson County, S$ 


J. MACK KING, 


wc 


\ 


SANDERS 


AUSTIN, 
Engineer 





Chairman 
Secretary 


issue all of which 


HIGHWAY 


Cc 


bond for six thousand six hundred dollars 
($6,600) 
The right is reserved by the County 
Court to reject any or all bids. 
County Court of Jackson County, Mis 
souri 
By O. C. SHELEY 
County Highway Engineer 
Jackson County Court House, 
Independence, Mo 
Bids: Sept. 306 
Paving 
Montgomery, Ala 


Sealed proposals in duplicate will bé 
ceived by the City Treasurer until 11 
o'clock A.M. Tuesday, September 30th 
at his office in the City Hall for the paving 
of the roadway of High Street from t 
East side of Hull Street to the East sid 
of Jackson Street with brick, asphalt, bitu 
lithic, mineral rubber, wood block, concret 
vibrolithic concrete or asphaltic concret: 


14 


pavement (approximately 9150 square 
vards) 

All of the above mentioned work 
done in accordance with the plans, specif 
cations, profiles and estimates on fil 
the office of the City Engineer. Addr 


communications to S. FE. Washburn, Ct 
Engineer 
A certified check in an amount set 


forth in the specifications must accompan) 


each bid 
The City reserves the right to reject a 
or all bids 


G. W. Barnett 


City Treasurer 
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Construction 
News 


NoTE - 


These items were. 
prepared fer the. 


4 


iSSV@ @Ppearin? 1A 
the al eack ot Nove 
bearing the Oct.4. 
pu blige ton date mens 


Waterworks 


PROPOSED WORK 


Mich., Owosso—City having plans pre- 
pared for installing 12:in. pipe line around 
city, also purchase and installation of 
team pumping unit,  3,000,000-5,000,000 
gal. daily capacity, and electric driven 
air compressor with 1200 cu.ft. per min- 
ute capacity. H. -Riggs, Engineering 
Bidg., Ann Arbor, engr. 

Mich., Pontiac—City having plans pre- 
pared by C. W. Hubbell, engr., 2348 Pen- 
obscot,, Bldg.. Detroit, for water filter 
plant(on Walnut St., to treat lake water 
for additional supply. Sand filter 10,- 
000,000 gal. daily capacity to be designed. 


Mich., Saginaw—City plans to trench 
and lay 16 in. c.i. force mains in Sheri- 
dan Ave., Highland and Webber Sts. 
Work will probably be done by day labor 
under supervision of R. F. Johnson, 
comr. About $40,000. 


Cal., Sacramento—City having plans 
prepared by G. J. Calder, construction 
engr., 616-21 St., building water filtration 
plant. About $1,500,000. C. G. Hyde, ch. 
consult. engr. Noted July 17. 


Cal., South Tule—South Tule Independ- 
ent Ditch Co. plans to build-dam. About 
$80,000. G. B. Sturgeon, Newhall Bldg., 
San Francisco, engr. 

Ont., Seaforth—Town having plans pre- 
pared by James, Loudon & Hertzberg, 
engrs., 36 Toronto St., Toronto, for 
waterworks system, to include 15,000 ft. 
6 in. c.i. pipe, pumphouse, centrifugal 
pumps and steel elevated tanks. About 
$109,000. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Pa., Phila.—Bd. Water Supply let con- 
tract building 4 turbo centrifugal pumps, 
at Queen Lane Pumping Sta., to Dravo- 
Doyle Co., Commercial ‘Trust Bidg., 
$404,600. 

Mich., Highland Park—(Detroit P. O.) 

City let contract furnishing 4 motor 
driven centrifugal pumping units and 3 
venturi meters, 1 pump 5600 gallons per 
minute against 20 ft. head, one 3500 gal- 
lon per minute against 20 ft. head and 
two 3500 gallon per minute against 125 
ft. head, to C. McIntosh, 422 Dime Bank 
Bidg., Detroit, $10,000 for pumps, $4000 
for meters. 


*Kan., Elk City—City let contract build- 
ing waterworks system and filteration 
rlant, to Johnson, Morris & Hill, Inde- 
pendence. About $21,500. 


_*Mont., Butte—Butte Water Co., 124 
North Granite St., let contract furnish- 
ing and laying 3674 ft. 26 in. and 22,368 
ft. 24 in. steel pipe, to Natl. Tube Co., 
Frick Blég., Pittsburg, Pa., $34,680 and 
$157,694 respectively; 44,216 ft. 26 in. and 
i¢.231 ft. 24 in. continuous wood stave 
pipe, to Redwood Mfg. Co., Hobart Bldg., 
San .Francisco, Cal., $140,997 and $252,- 
063 respectively. 


» *Okla., Ad&a—City let contract for c.i. 
pipe in connection with proposed water 
works system, to Amer. Cast Iron Pipe 
©%., Birmingham, Ala., $94,000; hydrant, 

ves and valve boxes, to Darling Valve 
Mfz. Co., feot Walnut St., Williamsport, 
Po.. $5°°5." Noted Aur. 14. 








*Okla., Afton-—City let contract extend- 
ing waterworks system, to Smith & 
Whitney, Southwestern Life Bidg., Dal- 
las, Tex. About $20,000. 

*Okia., Enid—City let contract furnish- 
ing 100,090 ft. 6-14 in. c.i. pipe and 48,560 
ib. castings, to United States Cast Iron 
Pipe & Fdry Co., Security Bldg., St. 
Louis, Mo., cost $21,398; furnishing sev- 
enty-seven 4-14 in. valves and valve 
boxes and eight 6 in. fire hydrants, to 
Ludlow Valve Fdry. Co., 510 R. A. Long 
Bldg., Kansas City, Mo., $5896; laying 
pipes, to F. C. Brooks & Sons, Jackson, 
Mich., $53,076. Noted Sept. 18. 

*Okla., Wartshorne—City let contract 
improving waterworks system, to N. S. 
Sherman M&chine Co., 18-32 East Main 
St., Oklahoma, $23,900. 

Okla., Okmulgee—City let contract 
building storage dam, to Tibbets & Pleas- 
ant. Tulsa, cost $29,850, laying pipe, to 
Comstock & Hanson, Tulsa, $31,900, fur- 
nishing equipment, to Merkle Mchy. Co., 
508 Interstate Bldg., Kansas City, Mo., 
$48,500. Noted Sept. 4. 


Sewers 
PROPOSED WORK 
Mass., Chicopee — City appropriated 


$173,000 to build new vitr. pipe sewers in 
Witliamansett Driving Park. 

O., Barberton—J. Seiberling, dir. pub. 
serv., receives bids about December, 
building North Central Sanitary Sewer- 
age System, involving 18,000 lin.ft. 8-15 
in. vitr. tile. pipe. R. W. Pratt, Hippo- 
drome Bidg., Cleveland, engr. 


O., Kenmore (Marietta P. O.)—L. W. 
Baughman, serv. dir., receives bids about 
January, building sewage disposal plant. 
Plans include sedimentatidn tanks, 
basins, ete. About $80,000. R. W. Pratt, 
Hippodrome Bldg., Cleveland, engr. 


Mich., Grosse Point—City having plans 
prepared for storm sewerage system in 
Jefferson Ave.. and sewer outlet to dis- 
charge into lake, involving 1100 ft. 36 in. 
vitr., rein.-con. or segmental black pipe. 
About $28,000. M. L. Brown & Son, 823 
Chamber of Commerce, Detriot, engrs. 


Mich., Midland—City soon lets contract 
backfilling, trenching and laying vitr. or 
concrete pipe in Ellsworth St. and Mid- 
land Ave. Work also includes furnish- 
ing and laying c.i. waterpipe, valves and 
hydrants. About $30,000. 

Mich., Port Huron—City having plans 
and estimates prepared for sewer in 
Porter, Howard, Farley and Ballentine 
Sts. from 12th to 24th Sts., involving 7000 
ft. 8-10 in. vitr. crock sewers with brick 
manholes and special connections. About 
$24,000. E. R. Whitmore, city engr. 

Minn., Elmere—S. R. MecQuarie, village 
recdr., soon lets contract building & 
blocks sanitary and storm sewers. About 
$12,000. 

Minn., Hutchinson—City receives bids 
about Januarv, building sewers in 40 
blocks. About $100,000. J. W. Shaffer 
& Co., New York Life Bldg., Minneapolis, 
enegrs. 

Cal., Oakland—City plans to remove 
1385 lin.ft. sewer and build new sewer in 
Alice St., 6 between 2nd and 7th Sts., in- 
volving 1503 lin. ft. 10-30 in. pipe. About 
$10,000. M. Campbell, city engr. 


BIDS DESIRED 


N. Y., West Haverstraw—Until Nov. 
26, by G. Blagden, pres. bd. mers., New 
York State Hospital for the Care of Crip- 
ples & Deformed Children, for sanitary 
work, water tank and connection, new 
boiler, etc. and installing laundry equip- 
ment at institution, here. L. F. Pilcher, 
Capitol, Albany, archt. 

Mich.,; Muskegon—Until Nov. 17, by B. 
H. Tellman, city recdr., furnishing ma- 
terial and constructing main and lateral 
sewers in Special Sewer Dist. No. 31, in- 
volving 22,007 10-24 in. pipe. 

Mont., Baker — Until Dec. 2, by G. 
Haugh, mayor, building sanitary sewer- 
age system. About $50,000. Burns & 
McDonnell, 400 Interstate Bldg., Kansas 
City, Mo., engrs. 


PRICES: AND CONTRACTS AWARDED 
(*Indicates Award of Contract). 


*N. J., Phillipsburg—City let contract 
constructing and_ installing sewage dis- 
posal plant, to Municipal Disposal Co., 
Phila., $137,980. Plans include 2,000,000 
gal. plant, 1 and 2 story building, 19 x 40 


x 44 ft. electrolizer room, 15 x 22 x 24 ft 


sereen and grit chamber room, 15 x 30 
x 45 ft. lime room, etc. 


*Ga., Cartersville—City will build sani- 
tary sewerage system, involving 16 mi. 8- 
15 in. pipe, appurtenances, etc. Work 
will be done by day labor. Noted Aug. 7. 


*O., Columbus—G. A. Borden, dir. Dept. 
Pub. Serv., let’ contract building 12th Ave. 
relief sewer, involving 3970 ft. 24-42 in. 
sewer, 250 ft. catch basin drains, 1925 
sq.yd. brick and 1700 sq.yd. asphalt pave- 
ment repairs and 13 manholes to I O. 
Jones, 707 Grove St., $35,063. Noted Oct. 
Lt. 

*O., East Cleveland (Cleveland P. O.)— 
City let contract building sewers in Bel- 
mar, Glenmont and Superior Rds., involv- 
ing 4490 ft. 8-24 in. vitr. pipe, 36 manholes 
and 24 catch basins, to P. Ciraci, Brown- 
hil; Rd., Cleveland, ‘$21,463. 

*O., Rocky River—Village let contract 
building sewers in various streets, involv- 
ing 24,400 ft. 8-24 in. vitr. pipe, 6600 cu. 


yd. earth and 1800 cu.yd. shale excav., 53 - 


brick manholes, to Gantore Constr. Co., 
Columbia Bldg., Cleveland. About $65,- 
000. 

*O., Vermillion—City let contract build- 
ing sewerage system, to T. Tripoletti, 
cost $48,000; sewage disposal plant, to 
Amer. Constr. Co., Marion Bldg. ¢ $25,000. 
Work involves 8 x 8 ft. screen building, 
10 x 10 ft. disinfecting building, 32,500 Ib. 
rein.-con. pipe. 32,450 ft. 6-12 in. vitr. 
pipe, 445 ft. 4-9 in. drain, 1350 cu.yd. 
earth trenching, 100 brick and iron man- 
holes and 450 cu.yd. concrete. 


*O., West Park—S. H. Kleinman Realty 
Co, Garfield Bldg, Cleveland, let con- 
tract building sewers and water mains 
in Vassar Park Allotment, involving 4236 
ft. 12-24 in. vitr. and 3768 ft. 4-8 in. c.i. 
pipe, 8S brick manholes and 24 catch 
basins, to A. J. Galvin, Columbia’ Blidg., 
Cleveland, $24,302; Industrial Allotment, 
involving 2760 ft. 12-24 in. vite. and 2760 
ft. c.i. water mains, 9 brick manholes and 
8 catch basins, to Amato Constr. Co., 
Baldwin Rd., $27,732. 

*Mich., Detroit—City let contract fur- 
nishing labor and material for building 
and finishing complete, 8175 ft. lateral 
Sewer No. 3187 in blocks bounded by Log 
Cabin, Fenkel and Puritan Aves., and 
Highland Park Line, involving 1842 ft. 
30-33 in. brick cylinder and 6333 ft. 12- 
24 in. crock sewer, to G. B. Hoag Constr. 
Co., Commercial Bank  Bldg., Cleveland, 
O., $46,213; 9601 ft. lateral Sewer No. 3171, 
Connors, Drexel, and Mack Aves. and old 
city line, 9601 ft. 10-12 in. vitr. pipe, to 
Lennane & Mclivenna, Book Bldg., $17,- 
0 e 

*Mich., Detroit—Dept. Pub. Wks. let 
contract furnishing labor and material 
building Lateral Sewer No. 3114 in block 
bounded by Erwin, Rohns,’ Bessemore 
and Georgia Aves., and No. 3173 in block 
bounded by 12th, Hamilton Bvld., Bur- 
lingame and Webb Aves., to J. M. Affeld, 
1208 Ford Bldg., $3279 and $21.648 respec- 
tively; Bates St. Sewer, sect. 1, dock sec- 
tion, to G. R. Cooke, Penobscot Bldg., 
$89,959. 

*Mich., Grosse Point—City let contract 
furnishing labor and material, trenching 
and laying 6000 ft. 8-22 in. vitr. pipe, 
Rivard Blvd., to G. R. Cooke, Penobscot 
Bidg., Letroit. About $19,000. 


*Mich., Grosse Point—City let contract 
furnishing labor and material for build- 
ing, finishing and backfilling storm sewer- 
age system in St. Clair Ave., involving 
5000 ft. 8-20 in. vitr. pipe, to G. R. Cooke, 
Penobscot Bidg., Detroit. About $12,000. 


*Mich., Grosse Point Farms (Grosse 
Point P. O.)—Village let contract fur- 
nishing and laying 8435 lin.ft. 10-36 in. 
vitr. clay sewers, to Walker-Teetaert 
Co., 919 Majestic Bldg., Detroit. About 
$50,000, cost plus 15 per cent. 


*Minn., Adrian — Village Council let 
contract building sanitary sewerage sys- 
tem, involving 23,000 ft. vitr. pipe, septic 
tank. sludge bed and accessories, to 
Kircher Bros., Olivia., $45,750. Noted 
Oct. 23 

*Minn., Duluth—City let contract build- 
ing storm sewers in East Superior St. 
from 25th Ave. east to Duluth Co. Clut 
property, involving 3410 ft. 12-36 in. pipe, 
410 ft. culvert, 3000 cu.yd. earth and 256 
cu.yd. rock trenching, to J. Hedberg, 313 
21st Ave. W., £23,113. 


*Kan., Enterprise—City let contract 
building sanitary sewers in various 
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Sewers (Continued) 

streets, to ©. H. Everett, Hutchinson, 
$32,449 

*Mont., Billings—City let contract 


building 32,090 ft. 8 in. sanitary sewers in 
Yellowstone and Suburban Homes Ad- 
ditions, to E. Lindstrom, Billings, $72.- 
144. Noted Sent. 18. 

Tex., Van Alstyne—City let 
installing 20,900 ft. 6 in. sewer 
building sewave disposal plant, 
Contg. Co., Ranger, 


Cal., Long Beach—City let contract 
building sewers in Hill St., et al, Sewer 
Dist. No. 8 to P. S. Tomich, 553 Pacific 
Ave., $47,500. Work involves 31,292 ft 
8-10 in. vitr. pipe, 323 ft. 6 in. c.i. siphon, 
80 manholes and 48 flushtanks. 


*Que., Shawinigan Falis—City 
let contract building main 
sewer, to E. Bourassa, 95 
St.. Three Rivers. About $32,000. 


_ *Ont., Owen Sound—City let contract 
supplying and laying 12,000 ft. 8-15 In 
vitr. sanitary sewers in various steeets, 
to J. Cross Owen Sound. About $20,000 


Bridges 
PROPOSED WORK 


New Jersey—State Highway Comn., 
Trenton, plans to build steel bridge to 
connect Perth Amboy and South Amboy. 


contract 
pipe and 
to Janes 
About $32,000 


Council 
collecting 
Notre Dame 


About $1.500,000. A. Thompson, Broad 
St. Bank Bidg., Trenton, engr. 
Mich., Detroit—City, Wayne Co. and 


Detroit United Ry. plan to build steel 
bascule bridge over river Rouge, on Fort 


St.. to carry traffic including electric 
railway cars, About $800,000. C. F. Hub- 
bell, city ener. 

Cal., Newport Beach—Pacafic Electric 
Ry. and Southern Pacific Ry., Pacific 
Electric Bide Los Angeles, arranged 
with Orange Co. to build bridge over 


new channel to be dredged for Santa 


Anna River, to have three 60 ft. steel 
spans, rein.-con. piers and pile trestle 
approaches. County will pay $20,000 


toward cost. 
BIOS DESIRED 


cGonn., New Haven—Until Nov. 17, by 
city, building steel girder bridge encased, 
over Quinnipac River, on Middletown 
Ave., to have two 55 ft. spans and one 4% 
ft. span, 22 ft. roadway, 10 ft. sidewalk, 
rein.-con. slab floor, abutments, retaining 
walls and piers. F. L. Ford, city engr. 

W. Va., St. Marys—Until Nov. 29 by 
Clerk Pleasants Co. building steel girde: 
bridge with concrete floor and abutments, 
on Bens Run. Cost to be borne by Pleas- 
ants and Tyler Counties. 


N. C. Beaufort—Until Jan. 5, by Bd. 
Comrs. Carteret Co., building North River 
Bridge 2190 ft. long, Smyrna Creek 
Bridge, 850 ft. long, and Howland’s Creek 
Bridge 12 ft. long. C. S. Wallace, chn. L 
Hooper, Beaufort, engr. 


Michigan—Until Novy is. tr. FF... F. 
Rogers, state highway comr., Lansing. 
building bridges Nos. 40, 41 and 42, forty- 
five ft. rein.-con. spans with plain con- 
crete piers, 7 mi. south of Saginaw, in 
volving 1300 cu.yd. concrete: Trunk Line 


Bridge No. 4, 120 ft. long, 20 ft. wide. 5 
mi. west of St. Charles. involving 34 
cu.yd. concrete and 57 1-2 tons steel. ¢ 


V. Dewart, engr 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 
*Pa., Conshohocken—Comrs. Montgom- 
ery Co., (Norristown) let contract build 
ing bridge over Schuylkill River, between 
here and West Conshohocken and bridge 


Lansing, 


over Schuylkill Canal. to Seeds & Der- 
ham, 6320 Wissahickon Ave., Phila.. 
$638,500 and $58,575 respectively. Noted 
Aug. 28 and Sept. 1s 

*Pa., Harrisburg—Bd. Pub. Grounds 


& Bldgs. let contract constructing bridge 
over Wapaseening Creek, to Whitaker & 


Diehl, Union Trust Bldg., $57,351 Noted 
Sept. 11 
*Pa.,. Harrisburg—Bd. Pub. Grounds & 


Bldgs. let contract constructing Soldiers 
and Sailors Memorial Bridge along Cap- 
itol Park Extension and State St., about 
1-2 mi. long, granite, to Central Constr. 
Co., Commonwealth Trust Bldg., $3,393,- 
S68. Noted Aug. 14 

Pa., Millersburg—Comrs Dauphin Co., 
(Harrisburg), let contract building con- 
erete arch bridge over Wiconisco Creek, 
about 1 1-2 mi. below here, to Whitaker 


& Diehl, Union 
$12,950 


*Pa., Shickshinny—Comrs. Luzerne Co., 


Trust Bidg., Harrisburg, 


(Wilkesbarre) let contract building rein.- 
con. highway bridge, 30 ft. wide, 1517 ft. 
long, over Susquehanna River, here, te 
Walsh Constr. Co., Herald Bldg., Syra- 
cuse, N. Y. $409,380. Noted Aug. 7. 
*Ga., Dublin—Comrs. Laurens Co. let 
contracts building steel and concrete 


bridge over Oconee River at foot of Jack- 
son St., Project No. 39, Contr. No. 1, to 
Hodgson & Jones, Montgomery, Ala., $86,- 
251 Work involves 1608.5 cu.yd. Class 
“A” and 1006.0 cu.yd. Class “B’’ concrete 


(including excav.) 330,605 Ib. steel rein- 
forcing, 2953 sq.yd. vitr. brick paving, 
electrical work and taking down and 


stacking present approaches; Contr. No. 
2, to Southern Bridge Co., 39th St., Bir- 
mingham, Ala., at $82,552, involving 876 
cu.yd. Class ‘*‘B" concrete (including wet 
and dry excav.) 26,723 Ib. steel reinfore- 
ing. 1 swing span complete, inciuding 
rails, wood block paving, side walk plank- 
ing, etc. Noted Sept. 4. 


*0., Columbus—Comrs. Franklin Co. let 
contract building approaches for Platter 
Bridge, 24 feet wide, over Big Walnut 
Creek, on Lockbourne Rd., Hamilton 
Twp., to Grant-Boulton Co., Columbus, 
$23,548. Work involves 6328 sq.yd._ bi- 
tuminous concrete, 7000 cu.yd. excav., 5540 
sq.yd. water-bound macadam and 6134 
lin. ft. penetration macadain berme., 
Noted Aug. 28. 

*Minn., Ouluth—St. Louis Co. let con- 
tract building 8 concrete bridges. north 
of Chisholm, to Minneapolis Bridge Co., 


Metropolitan Lite Bldg.. Minneapolis, 
$91,012. 
*Kan., McPherson—D. D. No. 2, Mc- 


Pherson Co., will build bridges and cul- 
verts in connection with drainage system. 
About $25,000. Work will be done by day 
labor. 

*idaho, Homedale—State Bridge Dept., 
Boise, let contract building steel bridge 
across Snake River, here, to have four 
162 1-2 ft. spans on concrete piers, 18 ft. 
roadway, paved with bituminous mater- 


ial, to U. S. Bridge Co., Great Falls. 
Mont., $89,994. 

*idaho, Twin Falis—City let contract 
building steel bridge over Rock Creek 
Canyon on Shoshone St., to C. H. Lull. 


Twin Falls, $46,850. Noted Aug. 7. 


*Cal., Hanford—Bd. Supervs. King Co. 
let contract building 500 ft., rein.-con. 
bridge over Kings River south of Kings- 
burg, to Cotton-McCauley Co., 16 Cali- 
fornia St., San Francisco, $31,512. Noted 
Sept. 18. 


*Cal., San Jose—Comrs. Santa Clara 
Co. let contract building 3 span rein.-con. 


bridge. 130 ft. long. 20 ft. wide, on Ed- 
mundson Ave., involving 343 cu.vd. rein.- 
con., to J. H. Miller, 101 Suvuth Wth St., 
$9N85 


Streets and Roads 


PROPOSED WORK 

N. J., Jersey City—City soon receives 
bids repaving Fleet St.. Holmes and Hop- 
kins Aves., Belgian block on concrete 
foundation. About $30,000. C. A. Van 
Kuren, city engr. 

South Carolina—State Highway Dept.. 
Columbia, receives bids about Nov. 20, 
building 14.6 mi. road from Clemson to 
Russell, 28 ft. wide, Oconee Co., cost $70,- 
000; 4 mi. Washington-Augusta Highway, 
28 ft. wide, gravel and sand clay, Aiken 
Co., $60,000. 

Wisc., South Milwaukee (Milwaukee P. 
O.)—City receives bids in spring, paving 
Lawton Ave. and other streets, 30 ft. 
wide, concrete. About $60,000. H. FE. 
Reinertsen, 683 1-2 Greenfield Ave., Mil- 
waukee, engr. 

Minn., Hopkins — 
about January. for 
18 ft. wide. 
types of pavement. 
W. Shaffer & Co., 
Minneapolis, engrs. 

Minn., Hutchinson—City receives bids 
about January, for 50,000’ sq.yd. paving, 
18 ft. wide. Bids will be received on all 
types of pavement. About $200,000. J. 
W. Shaffer & Co., New York Life Bldg., 
Minneapolis, engrs. 


Minn., Slayton—City receives bids about 
January, paving 15 blocks, 18 ft. wide. 
Bids will be received on all types of pave- 
ment. About $150,000. J. W. Shaffer & 


City receives bids 
30,000 sq.yd. paving. 
Bids will be received on all 

About $150,000. J. 
New York Life Bldg., 


Co., New York Life Bldg., Minneap. 
engrs. 

Kan., Kansas City—City soon rece; 
bids grading 37th and 38th Sts., f: 


Metropolitan to Strong Aves., 16th 
from Douglas St. to south city limits a 
Lawrence St. from 14th to 17th s: 
grading, curbing and paving Grayst 
Ave. from Shawnee Rd. to state line, « 
crete; resurfacing Central Ave. fr 
Park to 18th Sts., rock asphalt. W. Bar 
lay, city engr. 

Neb., Wayne—City 
for 75,000 sq.yd. 
$150,000 


soon receives bids 
brick pavement. About 
Rohrbough Eng. Co., 939 City 
Natl. Bank Blde., Qmaha, engrs, 


Mo., Neosho 


Newton Co. having pri 
liminary 


plans prepared building 40 m 
hard surfaced roads from Seneca t 
county line, 18 ft. wide. A. C. Moor 
Joplin, engr. 

Mo., St. Joseph—City had plans pr« 
pared paving 3 blocks Lovers Lane and 
4 blocks 28th St.. 25 ft. wide, asphalti 
concrete. Cost 25,000 and $30,000 re 
spectively. W. K. Seitz, St. Joseph, engr 





Tex., Livinqston—Polk Co. having 
plans prepared gravel surfacing § and 
building rein.-con. bridges and culverts 


on 36.6 mi. Highway No. 35 from Trinity 
River to Neches River, 16 ft. wide. About 
$610,000. A. FP. Rollins, Livingston, engr 


Colorado-—-State Highway Comn., Den 
ver, receives bids about Nov. 17, build 
ing 1-4 mi. Federal Aid Project No. 27, 18 
ft. wide. Work invelves 550 cu.yd. earth 
excay., 2800 sq.yd. concrete, 90 lin.ft. 15 
in. and 50 lin.ft. 24 in. corrugated metal 
culverts, 225 cu.yd. gravel for sub-grade, 
etc. About $12,000. J. E. Maloney, state 
highway engr. 

Ore., Coquille—Coos Co. 


Rds. Advisory 
Bd. plans election to vote 


on $1,500,000 


bonds to build and improve roads. A. T 
Morrison, chn. 
Ore., Heppner—Morrow Co. will sell 


$125,000 bonds Nov. 12, to build Ist unit 
of Oregon-Washington Highway through 
county Work includes’ grading and 
graveling. 

Ore., Salem—North Salem Impvt. Assn 
having tentative plans ernens? for pav- 
ing 4th St., 20 ft. wide, azel St. from 
Highland Ave. to Locust St., 20 ft. wide 
Front St. between city and Marton Co. 
pavements, remainder of Hickory St., 20 
ft. wide, extend Capitol St. to Fair 
Grounds Rd., Cherry St. Ave. through to 
Winter St., to include grade, level and 
drain, also gravel Hickory St. between 
Pacific Highway and River Rd., 18 ft. 
wide, concrete Nos. 1 and 2, asphaltic 
concrete or bitulithic. Cost will exceed 
$50,000. E. S. Tillinghast, pres. 


BIDS DESIRED 


Maine—lUntil Nov. 19, by State High- 
way Comn., Augusta, grading, draining 
and gravel surfacing 7.05 mi. river road, 
16 ft. wide, with 2 1-2 ft. shoulders, En- 
field Twp. P. D. Sargent, ch. engr. 


Rhode Itsland—Until Nov. 19, by State 
Rd. Pub. Rds., Providence, improving 
5080 ft. New London Turnpike, West War- 
wick and Cranston Twps., involving 3200 
cu.yd. earth excav., 800 cu.yd. grave! 
foundations, 4700 tons crushed _ stone, 
hauling, heatine: and applying 28,000 gal. 
asphalt, (penetration method). A. L. At- 
wood, comr. 


N. Y., Brooklyn—Until Nov. 19, by E 
Riegelmann, boro. pres... regulating and 
repaving roadway of Atlantic Ave. from 
5th to Washington Ave., permanent 
asphalt and grade 1 granite pavements 
on 6 in. concrete foundation; regulating 
and paving roadway of 35th St. from Nep- 
tune to Mermaid aAves., permanent 
asphalt on 6 in. concrete foundation 
regulating. grading, curbing and laying 
sidewalks on 90th St. from 5th to Gelston 
Aves. 

Fia., Sanford—Until Nov. 28, by Comrs. 
Seminole Co. grading, paving and build- 
ing bridges and culverts on Roadways 
Nos. 1, 2, 3. 4, 5. 6, 7, 8. 9, 10, 11, 12 and 
12; alternate bids will be recelved on 
brick, concrete, asphalt, bituminous, sur- 
face treated or waterbound macadam and 
shell. Noted Sept. 25. 


Michigan—Until Dec. 2 by State High- 
way Comn., Lansing, grading and drain- 
ing 48.506 mi. State Trunk Line Road 
No. 35-5, ‘Marquette Co.,. involving 231 
acres clearing, 34,385 sq.yd. grubbing, 
474.327 cu.yd. earth excav., 86,742 cu.yd. 
rock excav., 21,778 ditch excav., 2035 cu.- 
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Streets and Roads (Continued) 


ya. concrete in culverts, 63,231 Ib. steel 
and 12,912 lin.ft. corrugated culverts. 


Minn., Crookston—Until Nov. 24, by 
Comrs. Polk Co., building 1 1-2 mi. Fed- 
eral Ald Project No. 112, Job No. 1913, 
involving 14,316 sq.yd. concrete paving 
and 14,320 lin. ft. drain tile. E. H. Hard- 
ing, Crookston, engr. 


Minn., St., Paul—Ramsey Co. receiving 
bids grading and graveling 2 mi. Sibley 
Memorial Highway, from Mendota to St. 
Paul, 24 ft. wide. About $10,000. 


Kan., Emporia—Until Nov. 26, by G. L 
Miller, clk. Lyon Co. building and paving 
23,700 ft. Sect. “B", Federal Aid Project 
No. 30, 18 ft. wide, 1 or 2 course con- 
crete, monolithic brick or bituminous 
filed brick. Work involves 47,400 sq.yd. 
paving 16,406 cu.yd. earth excav., 639 
cu.yd. concrete in culverts and bridges 
and 25,833 Ib. reinforcing steel. 


_Mo., New Madrid—Until Nov. 17, by 
New Madrid Co. Court, grading, clearing, 
ditching, rock surfacing and laying tile 
and metal pipe culverts on 12.05 mi 
Morehouse-Lilbourn Rd., Sect. No. 2. ¢. 
Vv. Hansen, highway ener. ey 


Tex., Tyler—Until Dec. 1, by Highwa 
Comn. Smith Co., surfacing 7 304 “~ § 
road, concrete and gravel. D. K. Cald- 
well, co. highway engr. 


New Mexico—Until Nov. 25, by- Sta 
Highway Comn., Capitol Bldg., Sente Fe 
building 1.71 mi. Tijeras Canyon Cooper- 
ative Forest Aid Project; State Rd. 46, 
Sect. 1, Bernalillo Co. Work involves 
3928 cu.yd. excav., 2741 cu. yd. borrow, 
276 lin. ft. 18-36 in. corrugated metal 
culvert and 24.38 cu.yd. cement rubble 
= L. A. Gillett, state highway 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Mass., West Roxbury (Boston P. 0.)— 
Bd. Pub. Wks. let contract grading 
Centre St., to A. Cefalo, 316 Belgrade 
Ave., Roslindale. About $10,000. 


*N. Y., Brooklyn—E. Riegelmann, boro. 
pres. let contract regulating and repav- 
ing Crown and 82nd Sts., to Uvalde As- 
phalt Paving Co., 1 Bway., New York 
City, $15,074 and $12,209 respectively; 
Atlantic Ave., to Sicilian Asphalt Paving 
Co., 41 Park Row, New York City, $43,- 
990; paving, curbing and laying sidewalks 
on Bay St., to Samloh Contg. Co., 126 
Prospect Park West, $15,312; laying ce- 
ment sidewalks on Autumn Ave., Union 
and President Sts. to Grimm Constr. Co., 
170 McKinley Ave., $570. 


*N. J., Bayonne—City let contract im- 
prevans 2 Sst. Sear ert, eeeaee Blvd. 
way. Ave., to C. T. Kavanagh, Inc., 

32nd St., Bayonne, $23,323. - 


*N. J... Newark—Bd. Supervs. Essex 
Co. let contract paving Grove St. and 
Lyons Ave., bitulithic and concrete, to 
Northern Constr. Co., 665 Broad St., $26,- 
664 and $81,732 respectively. 


*N. J., Trenton—Bd. Freeholders Merc- 
er Co. let contract paving East. State St. 
or Nottingham Way, involving 8211 sq.- 
es nr ~ aoe yd. brick, to ‘. J. 

. afayette Ave., 502. 
Noted Sept. 25. . = % 

*Pennsylvania—State Highway Dept., 
Harrisburg; let contracts building 109,- 
318 ft. Route 9, Lackawanna Trail, in 
Upper Pittston Twp., Lackawanna Co., 
macadam on-concrete base, to R. Hand 
Constr. Co. Main St., Wilkesbarre, 
$410,327; 71,903 ft. Route 150, Luzerne 
Co., macadam on concrete base, to Rees 


& O'Brien, W hi 
$460,000. yoming Ave., Scranton, 


*Pennsylvania—State Highway Dept., 
Harrisburg, let contract bu lding 6191 ft. 
rein.-con. and vitr. brick road in Forest 
City, Susquehanna Co., to Holt Lumber 


Co., Belmont St., Carbondale, $59,463. 
Noted Sept. 11. 


*Pa., Beaver Falls—Town Council let 
contract paving 6th Ave., from 8th to 
22nd Sts., to Gamble Co., Carnegie. 
About $70,000. Noted Sept. 4. 


*Pa., Dormont (Pittsburgh P. 0O.)— 
Boro. let contract grading, paving and 
curbing Philadelphia Ave. from Potomac 
to Ordinance Aves., involving 2600 sq.yd. 
vitr. brick on 5 in. concrete base, 3200 
lin.ft. 18 in. concrete curbing and gutter- 
ing, and 1800 cu.yd. earth excav., to 
Pittsburgh Paving Co., Bakewell Bldg., 
821,054; Potomac Ave. from Dwight to 
‘rosby Aves., 1650 sq.yd. vitr. brick on 


5 in. concrete base, 1100 lin.ft. 24 in. con- 
erete curbing and guttering and 1400 
cu.yd. earth excav., to J. P. Garey, Oak- 
mont, $10,871. 


*Pa., Pittsburgh—City let contract 
grading, paving and curbing (a) Shaler 
St. from McKnight to Well Sts., involving 
4450 sq.yd. stone block on 5 in. concrete 
base, 3570 lin.ft. concrete curbing and 
7194 cu.yd. excav., (b) Alexis St. from 
Saline St. to unnamed 10 ft. way, 2100 
sq.yd. one block on 5 in. concrete base, 
1650 lin.ft. concrete curbing, 5046 cu.yd. 
embankment and 513 cu.yd. excav.; re- 
grading, repaving and recurbing, (c) 5th 
Ave., (d) roadway of Shady Ave. at sec- 
ond angle southwardly from 5th Ave., 
to T. Cronin, South 17th and Muriel Sts., 
(a) $36,306, (b) $17,747, (c) $640. (d) $381; 
A. R. Van Horn, 706 Taylor Ave 


*North Carolina—Div. Office State 
Highway Cornn., Greensboro, let con- 
tract grading and gravel surfacing roads 
in Person Co., to Person Co. omrs., 
Roxboro, $47,000; hard surfacing 4 1-2 mi. 
Greensboro-Gibsonville Rd., Guilford Co., 
to Guilford Co. Comrs., Greensboro, 
$151,000: Contract for latter sublet by 
Co. Comrs. to R. G. Lassiter, Oxford. 
Noted Sept. 18. 


*Ga., Griffin—Comrs. Spalding Co. let 
contract building 42,240 sq.yd. road, 
6 1-2 in. concrete, to McDougald Constr. 
Co., Healy Bldg., Atlanta, $111,514. Noted 
Aug: 28. 

*Ga., Monroe—Comrs. Rds. & Revenues 
Walton Co., let contract building 8.2 mi. 
top soil road from here to Jersey, to 
Stanley & Sinver, Lafayette, Ala. About 
$46,000. Noted Sept. 25. 


*La., Alexandria—City let contract 
paving 4th St. from Lee to Casson Sts., 
vitr. brick, to J. F. Valieant & Co., Alex- 
andria, $16,547. Noted Aug. 21. 


*O., Bedford—City let contract improv- 
ing Ellenwood and Tarbell Aves., involv- 
ing 1862 ft. 6 in. water mains, 370 ft. 10 
in. vitr. tile .sewer, 3 brick manholes, 
9360 sq.ft. sand stone sidewalk and 1000 
cu.yd. earth excav., to J. E. Horr, Bed- 
ford, $11,348. 


*O., Chardon—Geauga Co. let contract 
resurfacing 1.52 mi. Sect. “‘D’’ Cleveland 
Meadville Rd., 16 ft. wide, concrete, to 
— & Sons Co., Greenville, $36,- 

*O., Columbus—G. A. Borden, dir. Dept. 
Pub. Serv., let contract grading, drain- 
ing, curbing, laying water mains and 
paving 618 ft. llth Ave, from Cleveland 
to St. Clair Aves., 24 ft. wide, involving 
1570 sq.yd. asphalt and 600 sq.yd. brick 
gutters, to A. G. Pugh, Columbus, $10,- 
050. Noted Oct. 16. 


*Michigan—State Highway Comn., 
Lansing, let contract to J. W. Ederer & 
Co., Saginaw, improving 1.764 mi. State 
Trunk Line Rd. No. 47-6, Saginaw Co., 
involving 16,562 sq.yd. waterbound ma- 
cadam and 5528 cu.yd. earth excav., $26, 
744; McDermott & Cooper, 324 Weddi- 
comb Bldg., Grand Rapids, 3.072 mi. 
State Trunk Line Rd. No. 17-3, 16 ft. 
wide, Kalamazoo Co., 5874 cu. yd. con- 
crete and 10,280 cu.yd. earth excav., $82,- 
277; H. C. Crane, Midland, 7.532 mi. State 
Trunk Line Rd. No. 18-8, 16 ft. wide, 
Arenac Co., 76,699 sq.yd. gravel, 25,197 
cu.yd. excay., 6372 Ibs. reinforcing steel 
and 1274 ft. 12 in. encased tile, $96,628; 
Bd. Ionia Co. Rd. Comrs., Ionia, 2.458 mi. 
State Trunk Line Rd. No. 44-1, 16 ft. 
wide, Ionia Co., 23,077 sq.yd. gravel and 
7997 cu.yd. excav., $27,854; Bd. Menom- 
inee Co. Rd. Comrs., Menominee, 5.497 
mi. State Trunk Line Rd. No. 15-1C, 16 
ft. wide, 30,930 sq.yd. stone-gravel and 
8211: cu.yd. excav., $57,785; J. E. McNich- 
olas, Marenisco, 3.627 mi. State Trunk 
Line Rd. No. 28-4, 14 ft. wide, 29,788 
sq.yd. gravel, Ontonagon Co., $29,476. 
Noted Sept. 4 and 18. 


*Michigan—State Highway Dept., 
Lansing, let contract grading, draining, 
and surfacing 2.538 mi. State Trunk Line 
Rd. No. 46-1, 16 ft. wide, Montcalm Co., 
involving 11,380 cu.yd. earth excav. and 
23,828 sq.yd. gravel surface, to Bd. Mont- 
calm Co. Rd. Comrs., Edmore, $32,038; 
2.829 mi. State Trunk Line Rd. 47-7, 24 
ft. wide, Saginaw Co., 18,747 cu.yd. earth 
excav. and 39 29 sq.yd. bituminous con- 
crete, to Globe Constr. Co., Flint, $115,- 
701; 7.459 mi. State Trunk Line Rd. 22-2, 
Leelanau Co., 28,774 cu.yd. earth excav. 
and 70,019 sq.yd. gravel surface, to Bd. 
Leelanau Co. Rd. Comrs., Cedar, $72,- 
859; 4.465 mi. State Trunk Line Rd. No. 
19-3, 16 ft. wide, Sanilac Co., 9377 cu.yd. 


earth excav., 41.908 sq.yd. gravel sur- 
face and 293 cu. yd. concrete, to ° 
Blard ‘and A. J. Hodges, Snover, $58,- 
000; .69 mi. State Trunk Line Rd. No. 
20-9 B, 20 ft. wide, Reed City, 4000 cu.yd 
earth excav. and 1565 cu.yd. concrete, to 
J. W Patterson. Reed City, $20,552. Noted 
Sept. 11. 

*Michigan—State Highway Dept., 
Lansing, let contract improving 4.456 mi. 
State ‘Trunk Line Rd. No. 17-4, 24 ft. 
wide, Van Buren Co., involving 17,525 
cu.yd. excav., 1920 ft. hardsurfacing and 
122 cu. yd. concrete, to M. F. Shupp, 
Kalamazoo, $18.048; -..3.759 mi. State 
Trunk Line Rd. No. 17-2 B, Jackson Co., 
24,064 cu.yd. excav., 207 cu.yd. concrete 
and 1920 ft. hard surfacing, H. E. Wil- 
kinson, Homer, $22,892; .723 mi. State 
Trunk Line Rd. No. 14-9, 20 ft. wide, 
Ingham Co., 1645 cu.yd. excav. and 8486 
sq.yd. bituminous concrete, to Butter 
Constr. Co., Lansing, $26,714; 5.152 mi. 
State Trunk Line Rd. No. 25-1 A, 16 ft. 
wide, Chippewa Co., 29,255 cu.yd. excav., 
47,702 sq.yd. Wwaterbound macadam and 
333 cu.yd. concrete, to J. Cottle, Rud- 
yard, $105,035: .924 mi. State Trunk 
Line Rd. No. 32-2, 16 ft. wide, Otsego Co., 
5271 cu.ya. excav. and 8672 5 yd. gravel 
surface, Bd. Rd. Comrs. ofego Co., Gay- 
lord, $11,327; 4.911 mi. State Trunk Line 
Rd. No. 13-3, 16 ft. wide, St. Joseph Co., 
19,160 cu.yd. excav. and 9604 cu.yd. con- 
crete, to H. A. Hoxie, 1426 4th St., Grand 
Rapids, $129,415; .511 mi. State Trunk 
Line Rd. No. 11-1, 16 ft. wide, Van Bur- 
en Co., 1022 cy.yd one. and 1249 cn.yd. 
concréte, Marswan Green, 47 Union 
Ave., N. E., Grand Rapids, $15,323; 2.027 
mi. State Trunk Line Rd. No. 17-1, Jack- 
son Co., 11,892 cu.yd. excav., 113 cu.yd. 
concrete and 1920 sq.yd. hard surfacing, 
Johnson & Co., 421 Fountain St., Ann 
Arbor, $11.330; 3.96 mi. State Trunk Line 
Rd. No. 21-8, 16 ft. wide, Clinton Co., 
7462 cu.yd. excav. and 37,169 sq.yd. gravel 
surfacing, Dean & McCreary, St. Johns, 
$44,901; 2.967 mi. State Trunk Liné Bd. 
No. 21-9, 16 ft. wide, Clinton Co,, 7123 
cu.yd. excav. and 27,841 sq.yd. gravel 
surfacing. Clinton Co. Rd. Comrs., St. 
Johns, $36,367; 2.115 mi. Asst. Project No. 
359, 16 ft. wide, Berrien and Cass Coun- 
ties, 5302 cu.yd. excav. and 4652 cu.yd. 
concrete, J. E. Nelson & Sons, 118 North 
La Salle St., Chicago, $60,520. 


*Mich., Detroit—Dept. Pub. Wks. let 
contract to Detroit Asphalt. Paving Co., 
20 McGraw Bldg., paving Newberry Ave., 
$15,717; Harper Ave., $73,391; Lennane & 
Mclivenna, Book Bldg., Alley No. 1081, 
$2571, No. 1083, $3713, No. 1086, $2911, 
No. 1082. $2518, No. 1085, $2293; Otis 
Cement Constr. Co., 806 Hammond Bidg., 
No. 1084, $3974, No. 1092, $5779, No. 1094, 
$3397, No. 1088. $1743, No. 1093, $3509, No. 
1098, $4848; T. E. Currie, 20 McGraw 
Bldg., No. 1078 $5553, No. 1097, $5681; E. 
Meredith Co., 145 Harper Ave., No. 1079, 
$2424, No. 1088, $1743; R. J. Powelson, 
1577 Iriquois Ave., No. 1080, $4496, No. 
1091, $2045, No. 1087, $3009, No. 1090, 
$5115, No. 1096, $8007. Noted Sept. 25. 


*Mich., Detroit—City let contract to 
Detroit Asphalt Paving Co., 20 McGraw 
Ridg., paving Fenkell Ave., cost, $90,152, 
Colfax Ave., $20,820, Florida Ave., $54,- 
808, Northfield Ave., $40,596, Olivet Ave., 
$4082, Schroeder Ave., $16,982, Silvan St., 
$5577; Cleveland Trinidad Paving Co., 
2940 Woodward Ave., Fullerton § Ave., 
$36,032, Clements .Ave., $16,437; W. B. 
Brady Constr. Co.. 1972 Grand River Ave., 
Otsego Ave., $13,605, Pingree Ave., $37.- 
265, Wilson Ave., $5380, Blaine Ave., $39.- 
421, Martindale Ave., $33,768; R. J. Pow- 
elson Co., 1577 Iriquois Ave., Alley No. 
1068, $4063, No. 1071. $5400, No. 1075, 
$4123, No. 1076, $1499; Otis Cement 
Constr. Co., 806 Hammond Bldg.. No 
1069, $5968, No. 1077, $5769; T. E. Currie, 
20 McGraw Blag.. paving Garland Ave. 
1072, $2131, No. 1074, $4492; KE. Meredith 
& Co., 145 Harper Ave., No. 1073, $2006. 
Noted July 3 and 24, Aug. 14 and 28 and 
Sept. 25. 

*Mich., Detroit—Dept. Pub. Wks. let 
contract to Detroit Asphalt Paving Co., 
20 McGraw Bldg., paving @arlaml Ave. 
from north line Shoemaker to sovth line 
Harper Aves., 26 ft. wide, asphaltic con- 
crete on 6 in. concrete base, Amherst 
curbstore, $26,402; Lennane & Mcliven- 
na, Book Blidg., Alley No. 1099, $5176, 
No. 1103 $2810; Otis Cement Constr. Co., 
806 *!>mmond Bldg., No. 1100, $3456, No. 
1107, $3949; Talbot Co., 400 Penobscot 
Bldg., N> 1101, $2846, No. 1104, $2388, No. 
1198, $881, No. 1102, $1906; T. E. Cur- 
rie, 20 McGraw Bldg., No. 1105, $4093; 
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Streets ana 


R. J. Powelson Co., 
No. 1106, $5094. 


*Wis., Milwaukee—Milwaukee Co. let 
contract surfacing Burleigh St. No. 3, to 
Stein Constr. Co., 204 Grand Ave., in- 
volving 1800 cu.yd. excav., $1. per cu.yd., 
4300 sq.yd. concrete surfacing, $2.19 and 
20 cu.yd. concrete culverts, 26., total, 
$11,737; Wauwatosa Ave. No. 1, Wauwa- 
tosa Twp., 5000 cu.yd. excav., $1.05, 20,- 
500 sq.yd. concrete surfacing, $1.83, 17 
cu.yd. concrete culverts, $20 and 53 cu.- 
yd. concrete bridges, $24., $44,377. 

*Mich., Grand Rapids—Comrs. Kent Co. 
let contract grading and surfacing 2.67 
mi. Rd. No. 19, Godfrey Ave., 16 ft. 
wide, 1 course concrete, to Golden & 
Boter, 25-27 Market Ave., $51,241. 

*Kan., Kansas City—Wyndotte 
let contract paving 1 mi. Federal 
highway, 18 ft. wide, concrete to Daw- 
son Constr. Co., Ry. Exch. Bidg., Kan- 
sas City, Mo., $33,553. County: will fur- 
nish cement. 

*Kan., Lyons—Comrs. Rice Co. let con- 
tract to M. R. Ammerman, Salina, for 
3 1-2 mi. brick paving, at $48,000 per mi., 
and tentative contract for 7 mi. (kind to 
be determined later). Bids received for 


5 1-2 mi. rejected 


*Mo., Charleston—Mississippi County 
Court let contract grading, draining, 
paving and building culverts on 15.3 mi. 
Poplar Bluff-Cairo Rd. from Charleston 
to Bird’s Point, State Rd. Project No. 7, 
Sect. “A’’, 16 ft. wide, to R. L. Williams, 
Wyatt, $461,616. Noted Sept. 25. 

*Mo., Joplin—City let contract paving 
Indiana Ave., Main and F. Sts., concrete 
and waterbound macadam, to Ozark 
Paving Co., Joplin, $15,155. 

*Tex:; Datlag—City '1l¢t contracts to 
‘Texas Bitulithic Co., Praetorian Bldg., 
paving Peabody Ave. from Wall to Hor- 
wood Sts., involving $303 sq.yd. asphalt 
on 5 in. concrete base, 1944 lin.ft. com- 
bined concrete curb, gutter and side- 
walk, 2114 cu.yd. earth excav., etc., $31,- 
992; Rawlins St. from Oak Lawn Ave. to 
Wycliff St., 30 ft. wide, 7936 sq.yd. as- 
phalt on 5 in. concrete base, 2368 lin.ft. 
combined concrete curb and gutter, 109 
lin.ft concrete sidewalk, 2056 cu.yd. 
earth excav., etc., $30,227; Oak Lawn 
Ave. from Cedar Springs to Lemon S8Sts., 
6111 sq.yd. asphalt on 5 in. concrete base, 
2381 lin.ft. combined concrete curb and 
gutter, 69 lin.ft. concrete sdiewalk, 1539 
cu.yd. earth excav., ete., $23,900; Grand 
Ave. from Holms to Wall Sts., 4231 sq.yd. 
asphalt on » in. concrete base, 2479 lin.ft. 
combined curb and gutter, 166 lin.ft. 
sidewatk, 500 cu.yd. earth excav., efc., 
$17,555; Jefferson Ave. from Polk to 
Marlborough Sts., 30 ft. wide, 26,032 sq.- 
yd. asphalt on o in. concrete base, 3106 
lin.ft. combined concrete curb and gutter, 
2485 lin.ft. sidewalk, 6701 cu. yd. earth 
excayv., etc., $22,980. 

*Tex., Falfurrias—Brooks Co. let con- 
tract excavating, grading, subgrading, 
caliche surfacing and building concrete 
culverts on 10.75 mi. Highway No. 12 


Roads (Continued) 


1577 Iriquois Ave., 


Co. 
aid 


from Encinal to south line Brooks Co., 
16 ft. wide, to W. T. Hutto, Hutto, $31,- 
98:. Work involves 15 acres clearing 
and grubbing 10.36 mi. road machine 
work, 14,025 cu.yd. unclassified earth ex- 
cav., 13 cu.yd. class A, 2 cu.yd. class B 
and 13 cu.yd. class C concrete and 1293 


ib. reinforcine Noted Sept. 11. 


*Tex., Rockwall—Rockwall Co. let con- 
tract to Worthington, McElwrath & Rog- 
ers, Corsicana, building plain and rein.- 
con. road on 13.36 mi. Highway No. 1 
from Dallas Co. to Collin Co. line, 18 ft. 
involvine 3.82 mi. blade machine 
2524 sq.yd. bituminous surface 
treatment, 72,556 cu.yd unclassified 
earth excav., 30,605 sq.yd. rein.-con 
gravel concrete, 107,260 sq.yd. plain 
gravel concrete, etc., $409,120; rein.-con. 
drainage structures on same, involving 
1200 ft. concrete viaduct, 1042 cu.yd 
structural excav., 366,222 Ib. reinforced 
steel, 33,060 Ib, structural steel, 2181 ft 
class A, 846 ft. class B and 67 ft. class C 
concrete, etc., $109,625. Noted Sept. 11. 

*Ariz., Prescott—City let contract pav- 
ing 5 blocks Mt. Vernon Ave., to South- 
western Constr. Co., 13th Ave. and Lin- 
coln St. Phoenix, $76,944. 

*Wash., Dayton—City let contract pav- 
ing Ist St., 1 course concrete, to Alloway 
& George, Walla Walla. About $21,000. 

*Wash., Everett—City Council let con- 
tract paving with concrete, building con- 


steel. 


crete curbs, gutters and sidewalks, on 
Rucker Ave., et al, 30 ft. wide, to Hoover 
& Co., Everett, $21,000. 

*Wash., Yakima—Comrs. Yakima Co 
let contract vaving 2 mi. road from 
Buena to Toppenish, bitulithic top with 
concrete base, to Standard Asphalt Pav- 
ing Co., North 517 Lincoln St., Spokane, 
51,200. 


*California—State Highway Comn., 515 


Forum Blidg., Sacramento, let contract 
building 1.3 mi. Div. 7, Route 2, Sect. C 
road between Russel Ranch and former 


easterly boundary, Ventura Co., to G. R. 
Curtis, 2440 East 26 St., Los Angeles; 4.7 
mi. Div. 3, Route 4, Sect. D, road be- 
tween Houston School and Northerly 
boundary, San Joaqhin Co., W. A. Don- 
tanville, Salinas; 8.6 mi. Div. 7, Route 23, 
Sect. E, road between 2 mi. north of 
Acton and Palmdale, F. Hoffman, Long 
Beach. Noted Sept. 18. 


*Cal., Los Angeles—City let contract 
paving 3 blocks Bway. from 10th to Pico 
Sts., to Los Angeles Paving Co., 2900 
Santa Fe Ave., $30,532. Work involves 
37,050 sq.ft. grading and bitulithic pav- 
ing, 6240 sq.ft. asphalt paving and grad- 
ing, 2100 lin.ft cement curbs, 30,385 sq.- 
ft. cement sidewalks, 1833 sq.ft. concrete 
gutters and 187 sq.ft. granite block gut- 
ters. 


*Cal., Oakland—City let contract pav- 
ing, grading, curbing, guttering, 47th 
Ave., to Bates & Borland, Bway. and 12th 
St., $16,084; East 10th St., to Hutchinson 
Co., 444-17th St., $30,941; Jefferson St., 
to Ransome Randle Co., Oakland, $28,- 
857. Noted Sept. 11 and 25. 

*Cal., Oakland—City let contract grad- 
ing, curbing, guttering paving and build- 
ing 76 lin. ft. 10 in. pipe conduit in_ 8th 
St. from Clay to Market Sts., to Ran- 
some Randle Co., Oakland, $22,896. Work 
involves 5468 sq.yd. asphalt, 4232 sq.ft. 
brick gutter, 3317 lin.ft. concrete curb- 
ing and 180 lin.ft. granite curbing reset. 

*Cal., Oakland—City let contract im- 
proving, 26th Ave. from Foothill Blvd. to 
East 22nd St., involving i. 


sq.ft., 176 lin.ft. conerete and 1 lin.- 
ft. redwood curbing, 6011 lin.ft. con- 
crete guttering, 10,406 lin.ft. cement 


sidewalks, 28,942 sq.ft. oil macadam and 
830 lin.ft. 10-16 in. pipe conduit, to Bates 
& Borland, Bway and 12th Sts., $12,739. 


*Cal., South Pasedena—City let con- 
tract paving Orange Grove Ave., to W. 
Liddington, 420 East 60th St., Los An- 
geles, $34,024. Work involves 165,000 .6q.- 
ft. 5° in. concrete paving, 188.000 sq.ft. 
grading, 6000 lin.ft. cement curbs, storm 
drain, etc. 

*Cal., Venice—City let contract paving 
Virginia Ave., to A. Stutzer, Menotta 
Bidg. About $30,000. Work involves 14,- 
364 sq.ft. 5 in. concrete pavement, 8540 
lin.ft. cement curbs, 10,488 cu.yd. earth 
fill, 4543 sq.ft. cement sidewalks and 
162.000 sq.ft. oil surface. 


Railways 
PROPOSED WORK 


New York—Emporium Forestry Co., 
New York Central Depot, Utica, plans 
to extend Grasse River R. R. from Cran- 
berry Lake Village to Benson Mines. 
About $100,000. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Minnesota—Mesaba Electric Ry., Vir- 
ginia, let contract for trestles, wooden 
and steel bridges in connection with 
changing of route between Chisholm and 
Hibbing, to Stack Constr. Co., Selwood 
Bldg., Duluth, $40,000; grading approaches 
along same, to C. Magnuson, 1617 Jeffer- 
son St.. Duluth, $70,000. Work involves 
12,000 lin.ft. piling, 180,000 ft. timber fer 
trestles, 243 cu.yd. mass concrete and 
275 cu.yd. rein.-con. 


Excavation and Dredging 


PROPOSED WORK 

N. Y., Brooklyn—Dredging—E. Riegel- 
mann, boro. pres., rej@cted bids received 
Sept. 10, dredging Gowanus Canal from 
its head to Hamilton Ave. and Newtown 
Creek Canal at and in canal and basin 
included within boundaries of Johnson 
and Varick Aves. and in Stagg St. basin. 
Work will be readvertised. Noted Sept. 4. 

Mont., Laurel—lirrigation—lItalian Ditch 
Co. soon receives bids irrigating 4000 
acres in Yellowstone Co. Work includes 
3-4 mi. extension to canal and involves 


15,000 cu.yd. excay. 
crete in headgates. 
Lillis, 


and 60 cu.yd 
About $10,000. B&B 
239 Clark Ave., Billings, engr 


BIDS DESIRED 


Minn., Austin—Dredging—Until \% 
19, by Mower Co., dredging channe; 1 
Red Cedar River, involving 40,000 cu j 
excayv. About $15,000. A. B. Overiana 
Austin, engr. : 


Minn., Olivia—Ditch—Until Dex 8 
(change of date), by Comrs. Renville © 
building Ditch No. 75. About $115,889 F' 
M. Shepherd, Olivia, engr. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 

*N. Y., Kingston—Excavation—State 
Highway Comn., Capitol, Albany, let con- 
tract excavating for anchorage shafts 
for bridge over Rondout Creek, on State 
Rd. No. 5599-B, to Booth & Flinn, 17 
Battery Pl, New York City, $14,650. 


*N. Y., New York—Dredging—M. H. 
Hurlburt, comr. docks, Pier ‘tA’, North 
River, let contract dredging 11,000 cu.yd 
at Pier 33, North River, excavating and 
dredging 64,000 wy bulkhead at West 
79th, 80th to 97th St. North River, to F 
E, Jones, 17 Battery Pl., $5060 and $29.- 
670 respectively; excavating and dredg- 
ing 1850 cu.yd. bulkhead at East River 
East 54th, East 64th and East 79th Sts. 
and 55,650 cu.yd. at all piers of East 
River, East 30th, East 94th, East 96th 
East 98th, East 99th, East 100th, East 
102nd, East 104th, East 108th, East 109th 
East 110th, East 117th, East 118th, East 
119th, East 123rd, East 124th and East 
125th Sts., to P. S. Ross, Inc., 277 Wasgh- 
ington St., Jersey City, N. J., $2714 and 
$36,292 ‘respectively. 

*la., Washington — Drainage — Comrs 
Washington Co. let contract for open 
work for building D. D. No. 6, to Maring- 
Day Co., Lincoln, Neb., $32,427: tile to 
C. Hangsted, Nevada, $27,250. 


*N. B., St. John—Dredging—Dept. Pu! 
Wks. let contract dredging 40,000 a. 
along wharves at West St., John, to J. A. 
Gregory, West St. John, $.33 per yd. 


*Ont., Lucknow—Drainage—-W. A. Wil- 
son, town cik., let contract to W. T. 
Johnston R.R. No. 2, Auburn, building 
Kirk Drain, in West Wawanosh Twp., 
involving 11,830 cu.yd. open work and 
845 cu.yd. covered work and J. B. Young 
Drain, in West Wawanosh Twp., 15,300 
cu.yd. open work and 272 cu.yd. covered 
work; cost, $12,187 

*Ont., Ojdensburg—Dredging—Domin- 
ion Government, Ottawa, let contract 
dredging 40,000 cu.yd. Ogdensburg Har- 
bor, to Daly Dredging Co., Ogdensburg. 
About $65,000. 


Industrial Work 


PROPOSED WORK 


Mass., Wakefield—Heywood Bros. & 
Wakefield Co.. Gardner, having prelim- 
inary sketches made by Lee & ewitt, 


archts. and engrs., 1123 Bway., New York 
City, for 3 story, rein.-con. and steel ad- 
ditior to factory, rein-con. flooring, con- 
crete foundation, here. About $150,000. 


R. 1., Providence—R. Sturgis, Power 
and Thayer Sts., plans to build 1 story, 
50 x 100 ft., brick and concrete garage, 
rein.-con. flooring. concrete foundation. 
About $25,000. Private plans. 


N. Y., Alexandria Bay—J. H. and G. A. 
Hutchinson, plan to build 2 story concrete 
garage, to accommodate 19 cars. . About 
$60,000. 

N. Y., Bolivar—L. G. Burt, Bradford, 
Pa., heads a company, which has ‘been 
capitalized with $1,000,000, to build re- 
finery here, to include 11 mi. 3 in. pipe 
line. About $350,000. 

N. Y., Charlotte (Rochester P. O.)— 
Rochester Folding Box Co. plans to build 
concrete, brick and steel addition to plant 
on Elizabeth Ave. and install -additional 
transmission line. About $300,000. FE. Z. 
Adams, pres. 

N. Y., Clayton—F. Dailey plans to 
build 2 story, 60 x 92 ft., brick, concrete 

“and steel garage, on Merrick St. Cost 
including equipment, $75,000. 

N. Y., Dexter—Dexter Sulphite Pulp & 
Paper Co., plans to build concrete and 
steel plant. About $300,000. Address }! 
A. Long, secy. 

N. Y., Geneva—Geneva Glass Mfg. Co. 
Ave. F, plans to build additions to plant 
Cost, including equipment, between $50, 
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Industrial Work (Continued) 


000 and $60,000. Address J O. Jensen, 
Ontario St. 

N. Y., Long Island City—G. Piel Co., 
99-13th St., having plans prepared by C. 
H. Higgins, archt. and engr., 19 West 
44th St., New York City, for 6 story, 
150 x 200 ft. rein.-con and steel indus- 
trial building, rein.-con. flooring, concrete 
foundation, on 7th, Sth, Washington and 
Pierce Aves. 

N. Y., Long Island City—Ballinger & 
Perrott, archts. and engrs., 47 West 34th 
st. New York City, soon let contract 
building 10 story, rein.-con, and _ steel 
factory, rein.-con. flooring, concrete 
foundation, On Queens St., for W. P. 
White, c-o architects. About $1,000,000. 


N. Y., New York—Vitreous Enameling 
& Stamping Co., Inc., 11 East 167th St., 
having plans prepared by F. W. Rinn, 
archt. and engr., 70 West 18ist St., for 1 
story, 70 x 172 ft., brick and steel factory 
and garage, rein.-con. flooring, concrete 
foundation, on Sedgwick Ave. and I17lst 
St. About $80,000 


N. Y., Watertown—Marcy-Buck Co., 
102 Mill St., plans to build 2 story, 35 x 
200 ft. warehouse with 12 car trestle. 
About $100,000. 


N. Y., Watertown — J. W. Phippen 
plans to build 2 story, 47 x 180 ft., con- 
crete and steel garage at 114 North 
Massey St. Cost between $75,000 and 
$85,000. 


N. Y., Rochester—North East Electric 
Co:, 348 Whitney St., plans to build 2 
story, 61 x 206 ft. brick and rein.-con. 
factory, on Orchard St. between Lime 
St. and Lyell Ave. About $200,000 


N. Y., Rochester—Rochester Ice Cream 
Co., foot of White St., plans to build and 
equip 4 story, 150 x 200 ft. concrete and 
steel factory. Cost between $450.000 and 
$500,000. 


N. Y., Salamanca—R. P. Stewart Dye- 
ing & Bleaching Co., Rochester St., plans 
to build 1 story, brick, concrete and stee! 
dye plant. Cost including equipment, 
$100,000. 


N. Y., Schenectady—Superior Printing 
& Box Co., Clinton St., plans to build 2 
story, 30 x 166 ft., rein.-con. factory, 
rein.-con. flooring, concrete foundation. 
About $35,000. J. Densham, 712 Camp- 
bell Ave., archt. and engr. 


Pa., Bloomsbury—C. Housnick, c-o W. 
H. Lee, archt.. 30 South 17th St., having 
plans prepared for 2 story, 112 x 117 ft. 
garage and dance hall, concrete and steel. 
Cost between $40,000 and $50,000. 


Md., Baltimore—Consolidated — Gas, 
Electric Light & Power Co., Lexington 
Bldg., preparing plans for 2 story, 53 x 
101 ft., concrete and brick ne rock 
foundation, on Kloman St. and estern 
Maryland R.R. About $50,000. G. 
Beadenkoff, ch. engr 


Md., Towson—RBaltimore City Printing 
& Binding Cu., 352 Equitable Bldg., Balti- 
more, having plans prepared by Dewitz 
& Webb, archts., 232 St. Paul St., Balti- 
more, for 2 story, 70 x 120 ft., brick fac- 
tory and print shop, rock and brick foun- 
dation. About $30,000. F. A. Vinton, 
pres, and mer. 


O., Akron—Star Rubber Co., 1068 
Sweitzer Ave., having plans prepared by 
Osborn Eng. Co., engrs. and archts., 2848 
Prospect Ave., for 4 story, 60 x 110 ft., 
concrete, steel and brick factory, on 
Sweitzer Ave. About $75,000. 


O., Cleveland—City Ice Delivery Co., 
Cadillac Blidg., soon lets contract con- 
structing 28 x 70 ft. storage building and 
22 x 24 ft. engine room, 1 story, concrete, 
steel and brick, rein.-con. flooring, con- 
crete foundation, on Madison Ave. About 
—— Cc. C Coneby, Cadillac Bldg. 
archt 


O., Cleveland—City Ice Delivery Co., 
Cadillac Bldg., receives bids about Jan- 
uary, constructing 1 story, rein.-con., 
steel and brick storage building, rein.- 
con. flooring, concrete foundation, on 
Cedar and Lee Rds. About $100,000. C. C. 
Coneby, Cadillac Bldg., engr. and archt. 


0., Cleveland—W 9S. Ferguson Co., 
engrs., 1900 Euclid Ave., soon lets con- 
tract building 3 story, 100 x 385 ft., con- 
crete, steel and brick factory and boiler 
plant, rein.-con, flooring, concrete foun- 
dation, on East 152nd St., for Ultimate 
Tire & Rubber Co., Hippodrome Bldg. 
\bout $200,000. 


O., Columbus — Fireproof Storage & 
Warehouse Co., 1024 North High St., hav- 
ing plans- prepared by F. L. Packard, 
archt., New Hayden Bidg., for 5 story, 
70 x 80 ft., rein.-con. warehouse, on North 
High St. About $50,000. 


O., Willoughby—Zenith Tire & Rubber 
Co., 456 Leader News Bidg., Cleveland, 
having plans prepared by A. W. Harris, 
engr. and archt., 829 Schofield Bldg., 
Cleveland, for 1 and 3 story, 100 x 585 ft., 
concrete, steel and brick factory and 
boilerplant, rein.-con. flooring, concrete 
foundation, here. About $500,000. 


Mich., Detroit—Smith, Hinchman & 
Grylls, archts., 710 Washington Arcade, 
soon let contract building 123 x 678 ft. 
train shed, shipping and press room, 60 
x 105 ft. storage building, brick and steel, 
rein.-con. loading platform with asphalt 
floor and 2 plate girder bridges over 
tracks, one 45 ft. and one 26 ft. spans, on 
West End and Railroad Aves., for Fisher 
Body Co., Oakland’ and Piquette Aves. 


Mich., Jackson—Hup Motor Car Co., 
Park Ave., soon lets contract building 1 
story, 170 x 280 ft., rein.-con., brick and 
steel factory, concrete foundation. Smith, 
Hinchman & Grylls, 710 Washington Ar- 
cade Bldg., Detroit, archts. and engrs. 


Minn., Ouluth—J. J. Wagenstein, archt. 
and engr., Providence Bldg.. soon lets 
contract building 2 story, 50 x 120 ft. 
factory addition and 20 x 40 ft. boiler 
house, brick, rein.-con. flooring, concrete 
foundation, for Diamond Calk Horseshoe 
Co., 47th Ave. W. About $70,000. 


_Minn., Minneapolis—State Highway 
Comn.,. Guardian Life Bldg., St. Paul, 
having preliminary plans prepared by ©. 
L. Pillsbury Co., engrs., Metropolitan 
Life Bldg., and C. H. Johnston, archt., 
Capital Life Bldg., St. Paul, for 1 story, 
24 x 100 x 150 ft., concrete, steel and 
brick garage, here. About $60,000. 


_Cal., Richgrove—Southern California 
Edison Co., Edison Bldg., Los Angeles, 
Plans to construct 43,000 h.p. hydro-elec- 
tric plant, dam, tunnels and flumes to di- 
vert 600 cu.ft. water per second from 
North Fork of Kern River, Tulare Co. 
About $9,231,358. 


BIDS DESIRED 


_Pa., Duryea—(Pittston, P. O.)—Until 
Nov. 15, by Lockwood-Green, archts. and 
engrs., 101 Park Ave., New York City, 
building 2 storv, 50 x 100 ft. silk mill, 
rein.-con., rein.-con. flooring. concrete 
foundation, for Bloomsburg Silk Co., c-o 
architects. About $35,000. 


O., Cleveland—Until Dec. 1, by Arco 
Co., 6518 Euclid Ave., constructing 1 
story, 80 x 150 ft., concrete, stéel and 
brick storage building. rein.-con. floor- 
ing, concrete foundation, on Bessemer 
Rd. About $60,000. Lockwood Greene & 
Co., South Dearborn St., Chicago, engrs. 
and archts. 


1., Chicago—D. S. Klafter, archt., 64 
West Randolph St., receiving bids con- 
structing 1 story, 125 x 200 ft. foundry, 2 
story, 30 x 85 ft. warehouse and 2 story, 
60 x 65 ft. office building, brick and 
timber, concrete foundation, on Loomis 
and 2lst Sts., for H. Kramer & Co., 1330 
West 2ist St. About $165,000. 


Ill., Chicago—Until Nov. 20, by Lowe & 
Bollenbacher, archts., 108 South La Salle 
St., building 1 and 2 story, 210 x 420 ft., 
factory and office, brick and rein.-con., 
rein.-con. flooring. concrete foundation, 
on 3lst St. and Kilbourne Ave. for Tuthill 
Spring Co., 760 West Polk St. About 
$200,000. 

la., Maquoketa—Until Nov. 19, by city, 
building 35 x 46 ft. addition to hydro 
electric plant, also furnishing one 250 h.p. 
Diesel type engine direct connected to 210 
k.v.a. generator with belted exciter, oil 
tank, pole and line material, switch board 
and station equipment, meters, trans- 
formers, etc. G. O. Morse, supt. W. E. 
Skinner, Lumber Exch., Minneapolis, 
engr. 

Tex., Ft. Worth—Until Dec. 1, by F. C. 
Manning, c-o Manning Dyeing & Dry 
Cleaning Co.,°425 Bway., building 1 or 2 
story, brick and concrete factory, con- 
crete foundation, on St. Louis Ave. 
About $30,000. C. Allen, Sth St. near 
Houston St., archt. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Mass., Counettye Contre Rubber 
Co., 748 Main St., let contract building 4 
story, 74 x 90 ft., brick and concrete ad- 


dition to factory, rein.-con. flooring, con- 
crete foundation, to W. M. Bailey Co 
88 Broad St., Boston. About $50,000. 


*Mass., Newton Upper Falls—Saco- 
Lowell Shops, Oak St., let contract build- 
ing 1 story, 160 x 200 ft., brick, concrete 
and steel addition to factory, rein.-con. 
flooring, concrete foundation, to Natl. 
Eng. Co., 40 Central St., Boston. About 
$90,000. 

*Mass., Spencer—Bigwood Woolen Co., 
Valley St., let contract building 2 story, 
57 x 84 ft., brick and mill construction 
addition to mill, concrete foundation, to 
E. D. Ward, 82 Foster St., Worcester. 
Aboyt $25,000. 

*Mass., Worcester—Taxicab Serv. Co., 
353 Pleasant St., let contract building 1 
story, 60 x 93 ft., brick and concrete gar- 
age, rein.-con. flooring, concrete founda- 
tion, to J. Miles & Son, 393 Main St. 
About $25,000. 


*R. t., Pawtucket—Potter & Johnston 
Machine Co., 1027 Newport Ave., let con- 
tract building 1 story, 112 x 273 ft. brick 
and mill construction addition to plant, 
rein.-con. flooring and foundation, on 
London Ave., to W. H. Hamlyn & Son, 
35 Greenwich St., Providence. About 
$75,000. 


*R. 1., Pawtucket—Rhode Island Fit- 
tings Co., Hillsgrove, let contract remod- 
eling and building 2 story, 41 x 50 ft. 
brick and mill construction addition to 
factory, concrete foundation, on Newell 
Ave., here, to Interstate Constr. Co., 29 
Weybosset St.. Providence. About $30,- 
000. 


*R. I., Woonsocket—Border City Gar- 
netting Co., 24 East Mill St., let con- 
tract building 1 story, 60 x 100 ft., brick 
and mill construction addition to plant, 
concrete flooring and foundation, to J. F. 
Fleurant & San} 158 Rathbun St. About 
$25.000. 


*N. Y., Brooklyn—C. W. H. Carter, 
Columbia St., let contract building sev- 
eral 1 and 2 story, steel and brick fac- 
tories, rein.-con. flooring, concrete foun- 
dation, to E. Tayler & Sons, 321-75th St. 
About $250,000. 


*N. Y., Brooklyn—I. Friedman, 16 Court 
St., will build 2 story, 50 x 50 x 140 ft, 
brick and steel garage, rein.-con. floor- 
ing, concrete foundation, on Pearl, Til- 
lery and Adams Sts. About $250.000. 
Work will be done by day labor. 


*N. Y., Brooklyn—L. Gold, 44 Court St., 
will build 4 story, brick and steel garage, 
rein.-con. flooring, concrete foundation, 
on Atlantic Ave. between Franklin and 
Classon Aves. About $400,000. Work 
will be done by day labor. 


*N. Y., Brooklyn—Normandy Theatre 
Co., Fulton St. and Howard Ave., will 
build 1 story, brick and steel garage, 
rein.-con. flooring, concrete foundation, 
at 1874 Fulton St. About $25,000. Work 
will be done by day labor. 


*N. Y., Brooklyn—Safe Constr. Co.. 125 
Bristol St., will build 1 story, 100 x 200 
ft.. brick and steel garage, rein.-con. 
flooring, concrete foundation, on 4th Ave. 
between 4th and 5th Sts. About $30,000. 
Work will be done by day Jabor. 


*N. Y., Brooklyn—Shipley Constr. & 
Supply Co., Columbia and Warren Sts., 
let contract building 2 story, 240 x 340 ft., 
brick and steel factory, rein.-con. floor- 
ing. concrete foundation, on 41st and 
42nd Sts. between 2nd and 3rd Aves., to 
Post & McCord, 101 Park Ave., New 
York City. 


*N. Y., Buffalo—Fowler Nail Co. let 
contract building 73 x 400 ft., 120 x 126 
ft., 47 x 275 ft. and 96 x 120 ft. rein.- 
con. and steel factories, rein.-con. floor- 
ing. concrete foundation, on Military Rd., 
to J. W Cowper Co., Fidelity Bldg. About 
$250,000, cost plus percentage basis. 


*N. Y., Buffalo—Niagara Machine & 
Tool Co., 683 Northland Ave., let steel 
contract building 1 story, 75 x 140 ft. 
steel and concrete addition to assembly 
and machine shop, rein.-con. flooring, 
concrete foundation, to Pittsburg Steel 
& Iron Co., Union Arcade, Pittsburg; 
masonry, to Tifft Constr. Co., Iroquois 
Bldg. About $125,000. Noted Aug. 28 


*N. Y., S. 1. Clifton—Fraser, Brace & 
Clark Dry Dock Co., Inc., 47 West 34th 
St., New York City, let contract con- 
structing eight 1 story, 50.x 100 ft., brick 
and steel, ship repair plants, rein.-con. 
flooring, concrete foundation, here, to 
Fraser, Brace & Co., Inc., 47 West 34th 
St., New York City. About $1,800,000 
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*N. Y., Ounkirk—Continental Heater 
Co., Otter St., let contract building two, 
1. story, 60 x 100 ft., brick aiid steel ad- 
ditions to factory, concrete foundation, 
ae W. Cowper Co., Fidelity Bildg., Buf- 
‘alo. 


®N. Y., Lockport—Lockport Foundries 
Corp. let contract building 1 story rein.- 


con. and steel foundry, rein.-con. floor- 
ing. concrete foundation, to H. D. Best, 
Flatiron Bldg., New York City. About 
250,000. 

°N. Y., Long Island City—M. Miller, 


935 Intervale Ave., Bronx, will build 100 
x 175 ft., brick and steel factory, rein.- 
eon. flooring, concrete foundation, on 
orden Ave. and Oliver St., here. About 
$100,000. Work will be done by day labor. 


*N. Y¥., Marcy—State Hospital 
Capital, Albany, let general contract 
building 1 story, 65 x 280 ft. central heat- 
ing plant and 1 story. 80 x 120 ft., boiler 
room, brick and steel, concrete 
tion, for Utica State Hospital, Marcy 
Division, here, to P. Keeler Bldg. Co., 
425 Orange St., Albany, $206,840; heat- 
ing, to Shevlin Eng. Co., Inc., 110 West 
34th St., New York City, $279,498; plumb- 
ing, to A. J. Eckert Co.. 


Comn., 


founda- 


103 North Lake 


Ave., Albany, $10,382; electric work, to 
Langdon & Hughes Electric Co., 233 
Elizabeth St., Utica, 20,131. Noted 


Sept. 18. 


*N. Y., New York—Davis & Lawrence, 
10 Christopher St., let contract building 


3 story, 50 x 200 ft. rein.-con. and steel 
factory, rein.-con. flooring, concrete 


foundation, on 238th St. and Bronx Blvd., 
to Hegeman-NHarris, 33 West 42nd St. 
About $100,000. ' 


*N. Y., New York—East 55th St., Gar- 
age Co., c-o T. J. Schefeik, archt. and 
engr., 788-East 175th St., will build 2 
story. brick and steel garage, rein.-con. 
flooring, concrete foundation, at 226-232 
East 55th St. About $50,000. Work will 
be done by day labor. 


*N. Y., New York—East 169th St. 
Realty Corp., 1474 Shakespeare Ave., 
will build 1 story, 117 x 200 ft., brick and 
steel garage, rein.-con. flooring, concrete 
foundation, on 156th St. and Cauldwell 
Ave. About $60,000. Work will be done 
by day labor. 

*N. Y., New York—V. C. Farrar, archt 
and engr.. 4 East 39th St., let contract to 
J. J. McMahon, Inc., 20 West 34th St., 
converting 5 story, brick and steel build- 


ing, at 117 West 46th St., into garage 
and office, for Hoover Letter Serv., Inc., 
¢c-o architect. About $25,000. Noted 
Sept. 18. 

*N. Y., New York-—-Gordon Radiator 
Co., 154 West 18th St., let contract build- 


ing 2 story, 100 x 262 ft., rein.-con. and 
steel factory, rein.-con. flooring, concrete 
foundation, on Wales Ave. corner 143rd 
St., to Austin Co., 217 Bway. About $60,- 
000 

*N. Y., New York—Klein Impvt. Co., 
605 West 131st St, will build 1 story, 50 
x 100 ft., brick and steel garage, rein.- 
con. flooring, concrete foundation, on 
135th St. and Sth Ave About $30,000. 
Work will be done by day labor 


*N. Y., New York—J. Latimer, c-o Eb- 
ling & Magnusen, archts. and engrs., 52 
Vanderbilt Ave., let contract building 1 
story, brick and steel garage, rein.-con. 
tlocring, concrete foundation, to W. F. 
-Henry, 316 Flatbush Ave., Brooklyn 


About $100,000. 


*N. Y., New York—Lever 
238 Ft. Washington Ave., will build 2 
story, 100 x 165 ft., brick and steel gar- 
age, rein.-con. flooring, brick foundation 
About $105,000. Work will be done by 
day labor. 

*N. Y., New York—Melville-Clark Piano 
Co., 518 West 55th St.. let contract build- 
ing 5 story, 68 x 263 ft., brick, rein.-con. 
and steel factory, rein.-con. flooring, con- 
crete foundation, on 132nd St. and Wal- 
nut Ave. to Industrial Eng. .Co., 30 
Church St. About $250,000. 


*N. Y., New York—Ballinger & Perrott, 
archts. and engrs., 47 West 34th St., let 
contract to Industrial Eng. Co., 30 
Chureh St., for-6 story; 375°x 382°x 316 x 
290 ft. rein.-con. and steel factory, rein.- 
con. flooring, concrete foundation. on 
141st St., and Walton Ave., for Port Mor- 
ris Holding Co., c-o Winters & Co.. 137th 
St. and Southern Blvd: About $500,000. 
Noied Sept. 11. 


& Sidway. 





Co., Inc., 499 Main St., Springfield. Mass. 
About $200,000. 

*N. Y., Syracuse—Brown Co., 213 Belle- 
vue Ave., let contract building 2 story, 
50 x 98 ft., and 65 x 90 ft. rein.-con. fac- 
tory, rein.-con. flooring, concrete founda- 
tion, on Chester St., to T. H. McHale & 
Son, Cahill Bldg. About $50,000; cost 
plus percentage basis. : 

*N. Y., Walton—J. Kayser Co., 32nd St. 
and Madison Ave., New York City, let 
contract building 1 story, rein.-con. and 
steel factory, rein.-con. flooring, concrete 
foundation, here, to M. D. Bennett,. Sid- 
ney. About $100,000. Noted Sept. 11. 


*N. J., Edgewater—U. S. 
let contract 


Aluminum Co. 
building 81 x 450 ft. and 80 
x 176 ft., rein.-con. and steel factory, 
rein.-con. flooring, concrete foundation, 
to Turner Constr. Co., 244 Madison Ave., 
New York City. About $1,000,000. 


*N. J., Jersey City—Colgate Co., 105 
Hudson St., let contract building rein.- 
con. addition to factory on York St., to 
Turner Constr. Co., 242 Madison Ave., 
New York Citv. About $200,000 


*N. J., Jersey City—Continental Candy 


Co., 374 West Side Ave., let contract 
building 8 story, rein.-con. plant, rein.- 
con. foundation, to J. Mitchell, Inc., 76 


Montgomery St. About $75,000 

*N. J., Jersey City—Drop Forge Co., 
277 Westside Ave., let contract building 
4 story, 46 x 134 ft. rein.-con. factory, 
here, to J. W. Ferguson. United Bank 
Bidg., Paterson About $50,000 

*N. J., Jersey City—Novelty Candy Co., 
Claremont Ave., let general contract 


building rein.-con. factory, on,_West Side 
Ave., to J. T. Mitchell, Inc., 76 Mont- 
gomery St., excavating and foundation 
to E. M. Flaherty, Montgomery St. About 
$200,000. 

*N. J., Phillipsburg—Wallace Silk Co 


let contract building 3 story, 60 x 150 ft. 
rein.-con factory, to Amer. Concrete 
Steel Co., 27 Clinton-St., Newark; cost 
plus percentage basis 

*Pa., Allentown—lInternational Motor 
Co., 2302 Chestnut St., Phila., let con- 
tract building 2 story, 300 x 540 ft 
and 60 x 300 ft., steel and brick fxctories 
here, to Austin Co., Bulletin Bldg., Phila. 
About $300,000 

*Pa., Bethlehem—Traveler Tire & Rub- 
ber Co., 819 North Broad St., Phila., let 
contract building 1 story, 100 x 333 ft 
concrete factory, here, to Butz & Clader, 


Ainey Bldg., Allentown About $180,000. 
Noted Mar. 6. 

*Pa., Mont .Alto—E. Martin, comr. 
health, Harrisburg, let contract building 
additions to heating plant, constructing 
new heating plant, laundry and _ install- 
ing heating and plumbing systems for 
latter, here. to Central Constr. Corp., 


Commonwealth Trust Bldg... Harrisburg, 
About $100,000. Noted Sept. 4. 


*Pa., Phila.—Abbotts-Alderney Dairies, 


Inc.. 3lst and Chestnut Sts.. let con- 
tract building 2 story, 65 x 125 ft. brick 
and concrete addition to factory, at 220 


Lombard St., to Barclay, White & Co., 


1713 Sansome St. About $140,000. 


*Pa., Phila.—Amer. Ice Co., 6th and 
Arch Sts., let contract constructing rein.- 
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*N. Y., New York—lUneeda Ice Co., con. ice plant, to consist of three tory 
Inc., 666 East 187th St., let contract buildings, 58 x 116 ‘ft., 48 x 58 ft i ig 
building 3 story, 74 x 90 ft., rein.-con. x 28 ft.. to Cramp & Co., Denct ig 
and steel plant, rein.-con. flooring, con- About $150,000. 
crete foundation, on Jumel Pl. and 167th *Pa., Phila.—Amer. Preserve ( e 
St., to Lustbader Constr. Co., 103 Park Beach St., let contract building s 
Ave. About $100,000. 80 x 250 ft. factory and 1 story, > 
*N. Y., New York—M. Spodek, 157 ft. boiler house, rein.-con. on 2 a 
Forsyth St., will build 2 story, 100 x 100 Lehigh Sts., to Cramp & Co., | 
tt. brick and steel garage, rein.-con. floor- Bldg About $400,000. Noted Sep: 
ing. concrete foundation, at 329-335 East : > ; ‘es ‘ 
Sth St. About $50,000. Work will be — go5/Ciectnut St. let contract hy ; 
done by day labor story. 22 x 101 ft.. factory, on aa ’ 
*N. Y., Niagara Falis—Carborundum and Somerset Sts., to W. Steele 4 
Co., Buffalo and 14th Sts., let contract Co., Inc., 16th and Arch Sts Abo t 
buliding 3 story, 99 x 224 ft. rein.-con. 000 ; 
addition to factory, rein.-con. flooring, * j Ife fo . 
on Buftalo St.. to Kearns Constr. Co., cand Tien mae ee eae in 
ao a, Boston, Mass. About $150,000. and building additions to factory W 
. oe sep 4 Steele & Sons Co., 16th and Ar St 
Pr ae Wis ae ae nester—Biint Products Cost will probably exceed, $100,000 ee 
0., Inc., 299 Madison Ave., New York * i reing C ' 
City, let contract building rein.-con, and weihace ee eee ee ' 
steel factory, rein.-con. tlooring, concrete story, 62 x 400 ft brick Rents " 
foundation, to Turner Constr. Co., 244 Wheatsheaf and Coral Sts to F Cr — 
Madison Ave., New York City. About ton & Bro., 4614 Oakland St. About $1.0. 
$400,000. Noted Aug. 28 000. a 7 re ee 
*N. Y., Rochester—Bastian 3ros., 69 *Pa., Phila Landis & Co 45 North 
Mt. Hope -Ave., let contract building 4 3rd St., let ‘contract building 6 stor, 99 
story, rein.-con. factory, rein.-con. floor- x 84 ft. and 48 x 55 ft.-warehouse, by k. 
ing, concrete foundation, to F. T. Ley & < ; ’ : struc 


concrete and slow burning constructio: 
on 2nd and Cuthbert Sts., to B. 1 
605 Reed St About $50,000. 

*Pa., Phila.—Liggett & Meyers 
co Co., Ontario and 3rd Sts., let « 
altering and building 3 story, 62 x .11 f 
brick addition. to factory, to Austin Co 
Bulletin Bldg. About $90,000 


*Pa., Phila.—Newton Machine & 
Wks., Inc., 23rd and Vine Sts., let con 
tract building 1 story, 102°x 170 ft., brick 
and iron machine shop, on 23rd and Pearl 
Sts., to Belmont Iron Wks., Land Title 
Bldg. About $50,000. 

*Pa., Pittsburgh—Allegheny Gear Wk 
Keenan Bldg., let contract building 1 
story, 80 x 135 ft., steel and brick factory 





rool 





rein.-con. and wood block flooring, con- 
crete foundation. on Page and Chateau 


Sts., to Toupet, Beil & Conley, East E dj 


About $30,000 

*Pa., Plains—Magan Silk Co. let con- 
tract building 2 story, 70 x 150 ft ik 
mill, steel and brick, rein.-con. flooring, 
rock foundation, on Wyoming St., to J 
Schmitt & Sons, Bennett Bidg., Wilkes- 
barre. About $60,000. 

*Pa., Scranton—Miner Hillard Milling 
Co., Wyoming Natl Bank Bidg., Wilkes- 


barre, let 
73 ft., 
flooring. 

here, to 

son Ave., 
000. 


*Md., WHagerstown—M. B. Sine will 
build ice cream plant, 2 story, 56 x 99 ft, 
rein.-con., steel and_ brick,  rein.-con 
flooring. About $40,000. Work will be 
done by day labor. Noted Oct. 16 


*Md., Silver Run—A. W. 
contract constructing concrete, steel and 
brick power house, factory and storage 
building, to Roystone-Craig Eng. Co., 
Westminster. About $50,000. 

*Md., Towson Heights (Baltimore P 
O.)—Black & Decker Mfg. Co., 105-15 
South Calvert St., Baltimore, let = con- 
tract building 2 story, 100 x 200 ft., steel 


contract building 3 story, 65 x 
rein.-con. and steel mill, rein.- 
rock foundation, on Cion St 
Turner Constr. Co., 242 Madi 
New York City About $1» 


Feezer let 


and brick addition to factory, concrete 
flooring, concrete foundation, to Austin 
& Co.. 1821 North Sth St.. Phila... About 
$100,000. 

*O., Akron—Sinclair Oil Co., 111 West 
Washington St., Chicago, Ill., will build 
2 story, 50 x 165 ft., concrete, steel and 


brick warehouse and filling station, rei! 
con. flooring, concrete foundation, n 
Hazel St. and Baltimore & Ohio RE. 
here, About $75,000. Work will be done 
by day labor. Noted Aug 7 

*O., Berea—Dunham Co. let 
building 1 story, 100 x 150 ft., concret 
steel and brick machine shop, rein.-con 
flooring, concrete foundation, to D. Gil- 
chrest, Berea. Abcut $75,000. 

*O., Cleveland—Euclid 7lst St. Co. 
Schofield Bldg., let contract constructing 
3 and 4 story, 195 x 283 ft., concrete, st el 


contract 


and brick garage and service buildine. 
rein.-con. flooring, concrete foundation. 
on Euclid Ave. and East 7ist St. to 


Craig Curtiss Co., Guardian Bldg. About 
$500,000. 

*0., Cleveland—Hercules Tire & Rub- 
ber Co.. Wade Bldg., will build 3 story. 
80 x 320 ft., concrete, steel and brick 


; 


























——— 
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pant, rein.-con. flooring, concrete foun- 
jation, on_ West Park Rd. Plans include 
qetory, office building and power house. 
about $350,000. Work will be done by 
jay labor. 

+0., Cleveland—Marble Shattuck Chair 
Co., East 105th St. and Lake Shore R.R., 
jet contract constructing 3 story, frame 
shop, 1 story, stone and brick bending 
oom and 1 story, concrete, kiln building, 
rein.-con. flooring, concrete and_ brick 
foundation, to L. Dantel Co., 5716 Hough 
Ave. About $100,000, 

*0., Cleveland—K. V. Painter, 6532 
Euclid Ave., let contract building 4 story, 
100 x 100 ft., concrete, steel and brick 
garage and service station, rein.-con. 
flooring, concrete foundation, on East 
ésth St. and Euclid Ave., to A. W. Kil- 
pourne Co., 6532 Euclid Ave. About $150,- 

*0., Columbus—D. L. Auld Co., 5th St. 
ind 6th Ave., let contract building 2 story 
3x 86 ft. addition to plant, to Franken- 
berg Constr, Co., Columbus Savings & 
Trust Bldg., $25,000. 

*0., Dayton—Comer Mfg. Co., 139 South 
Main St., let contract building 2 story, 
85 x 130 ft., rein.-con. factory, rein.-con. 
flooring, concrete foundation, on Apple 
st, to J. Lowes, Schwind Bldg. About 
$65,000. 

*0., Dayton—Crawtord, McGregor & 
Canby, Albany St., let contract building 
1 story, 75 x 130 ft., rein.-con. factory, 
rein.-con, flooring, concrete foundation, 
to Frank Hill Smith Co., 1035 Reibold 
Bidg. About $25,000. 

*0., Delphos—Amer. Road Mchy Co. 
let contract building addition to plant, 
to H. K. Ferguson Co., 6523 Euclid Ave., 
Cleveland. About $85,000. Noted Sept. 18. 


*O., Elyria—Garford Eng. Co, let con- 
tract constructing 1 story 90 x 140 ft. 
and 80 x 300 ft., mill buildings, con- 
crete, steel and brick, rein.-con. floor- 
ing, concrete foundation, to H. K. Fer- 
guson Co., Vickers Bldg. About $100,- 
000. 


*0., Elyrla—Worthington Golf Ball Co. 
let contract building 4 story 80 x 130 ft., 
conerete, steel and brick factory, rein.- 
con. flooring, concrete -foundation, to 
Buffalo Iron & Steel Corp., Buffalo, N. Y. 
About $100,000. 

*Mich., Battle Creek—Postum Cereal 
Co., 484 Marshall St., let contract build- 
ing 6 story, 110 x 250 ft., rein.-con. and 
brick factory, rein.-con. flooring, con- 
crete foundation, to Witherspoon & Eng- 
lar, 53 West Jackson Blvd., Chicago. 
About $300,000. 

*Mich., Detroit—Anderson Electric Car 
Co., Milwaukee Jct., let contract to 
H. G. Christman Co., 315 Stevens 
Bldg. constructing 4 story, 100 x 157 
ft, 3 story, 144 x 147 ft. and 3 story, 70 
x 125 ft. factories, all rein.-con., rein.- 
con. flooring, cencrete foundation, on 
Aberle and Russell Sts., $170,000, $120,- 
000 and $60,000 respertively 

*Mich., Detroit — Burroughs Adding 
Machine Co., 2nd and Burroughs Aves., 
let contract building 2 story, 97 x 99 ft., 
rein.-con. and steel, boiler room, rein.- 
con. flooring, concrete foundation, to A. 
J. Smith Constr. Co., Campau Bidg. 


Mich., Detroit—Central Steel & Wire 
Co., 127 North Peoria St., Chicago, let 
contract building 1 story, 150 x 160 ft., 
brick and steel warehouse, rein.-con. 
flooring, concrete foundation, on Warren 
and Bellevue Aves., to Industrial Bldg. 
Co., 38 wouth Dearborn St., Chicago. 
About $65,000. 

*Mich., Detroit — Detroit Gear & 
Machine Co., 129 Franklin St,, let con- 
tract building 3 story, 50 x 90 ft., rein.- 
con/, brick and steel factory, rein.-con. 
Nooring, concrete foundation, to Wal- 
bridge-Aldinger Co., 2356 Penobscot 
Bldg. About $50,000. 


*Mich., Detroit—Detroit Lubricator Co., 
Marquette Ave., let contract building 3 
Story, 90 x 124 ft., rein-con. and brick 
addition to factory, rein.-con. flooring, 
concrete foundation, to Walbridge-Al- 
dinger Co., 2356 Penobscot Bldg. 

_*Mich,, Detroit—Fruehauf Trailer Co., 
1371 Gratiot Ave., let contract building 1 
and 2 story, 100 x 260 ft. rein.-con., brick 
and steel factory, rein.-con. flooring, 
concrete foundation, on Harper Ave. and 
Detroit Terminal Ry., to Stokes & Whit- 
tingham, Penobscot Bldg. About $100,+ 
000. Noted Aug. 28. . 


Mich., Detroit—Genl. Aluminum & 
3rass Mfg. Co., St. Aubin Ave., let con- 
tract building 1 story, 60 x 75 ft., brick 
and steel, power house, rein.-con. floor- 
ing, concrete foundation, on St. Aubin 
Ave. and Grand Blvd., to Carlton Constr. 
Co., St. Aubin Ave. 

*Mich., Detroit—General Ice Delivery, 
275 Grand River Ave., will build 1 story, 
36 x 322 ft., brick, frame and hollow tile 
storage building, rein.-con. flooring, on 
Warren Ave., and 2 story, 90 x 131 ft, 
brick, steel and frame, wagon shop and 
barns, rein.-con. flooring, “concrete foun- 
dation, on Crane Ave. and near Mack 
Ave. Work will be done by day labor. 
Noted Sept. 18. 

*Mich., Detroit—Johns Bros., 1757 
Gratiot Ave., let contract building 1 
story, 100 x 140 ft. brick and steel gar- 
age, rein.-con. flooring, brick founda- 
tion, on Gratiot Ave., to Teschdorf Bros., 
Penobscot Bldg. About $30,000. 


*Mich?, Detroit-—-Newbro Gallogly Corp., 

35 Milwaukee Ave., let contract building 
{ story, 54 x 110 ft., brick and steel gar- 
age, rein.-con, flooring, concrete founda- 
tion, on East Grand Blvd. and St. An- 
toine St., to JI C. Ward & Son, 1088-lith 
Ave. About $35,000. 
7 *Mich., Detroit—P. J. Olatte, 2608 Jef- 
ferson Ave., let contract for masonry 
work for 2 story, 70 x 130 ft., rein.-con. 
and brick garage, rein.-con. flooring, con- 
crete foundation, on Jefferson Ave., to 
Moore & Brown, 400- Penobscot Bldg. 
About $380,000. 

*Mich., Detroit—Riverside Storage & 
Cartage Co., Congress St., let contract 
building 6 story, 100 x 120 ft. rein.-con. 
and brick warehouse, rein.-con. flooring, 
concrete foundation, on Grand River and 
Edmonton Aves., to A. A. Albrecht, 1130 
Penobscot Bldg. About $50,000. 


*Mich., Detroit—Wood Hydraulic Hoist 
Co., 1028 Bellevue Ave., will build 1 story, 
60 x 240 fi., brick and steel factory, rein.- 
con. flooring, concrete foundation, on 
Hartwick Ave. About $35,000. Work 
will be done by day labor. 


*Mich., Dowagiac—Rudy Furnace Co. 
let contract constructing 1 story, 50 x 
060 ft.,' rein.-con. and steel, foundry and 
storage building, concrete foundation, to 
Byers Bros. Constr. Co., No. 3 MeNair 
Bldg., Kalamazoo. About $60,000. Noted 
Mar 13. 

*Mich., Hamtramck—Acme White Lead 
& Color Works, St. Aubin Ave. and Mich- 
igan Central Ry., let contract building 4 
story, 73 x 161 ft., rein.-con., brick and 
steel factory, rein.-con. flooring, con- 
crete foundation, on St. Aubin Ave., to 
Foundation Co., Hotel Statler, Detroit. 


*Mich., tudington—F. Mayer Boot & 
Shoe Co., 166 Walnut St., Milwaukee, 
Wis., let contract building 3 story, 50 x 
250 ft., rein.-con. and brick factory, rein.- 
con, flooring, concrete foundation, to 
Amer. Contg. Co., 198 Milwaukee St, 
Milwaukee, Wis. About $90,000. 


*Mich.; Marysville—Pressed Metals of 
Canada, 112 Adelade St., Toronto, Can., 
let contract building 1 and 2 story, 72 x 
516 ft., rein.-con. brick and steel foundry, 
rein.-con. flooring, concrete foundation, 
near St. Clair River, to Witherspoon- 
Englar Co., Chicago. About $95,000. 


*Mich., Marvsville—Wills & Lee Co., 
Book Bldg., Detroit,’ let contract build- 
ing 1 story, 72 x 370 ft. steel and_ brick 
factory, concrete foundation, on Huron 
Blvd., to Walbridge-Aldinger Co., 2356 
Penobscot Bidg., Detroit. Noted July 31. 


*Mich., Plymouth—H. S. Lee Fdry & 
Machine Co. let contract building 1 story, 
80 x 150 ft., concrete, brick and steel ad- 
dition to foundry, to Russell Wheel & 
Fdry. Co., Chene St. and Belt Line Ry., 
Detroit. 

*Mich., Saginaw—Michigan Crankshaft 
Co. let contract building 1 story, 160 x 
690 ft., brick and steel plant, concrete 
flooring and foundation, on Genessee 
Ave. and Pere Marquette R.R., to WB. 
Wood & Co., #805 Ford Bldg., Detroit, 
About $600,000 

1,  Chicago—F M_ Barton Co., 
archts., 1510 Kimball Bldg., let masonry 
and carpentry contract to A.C. Thiel- 
berg, 154 West Randolph St., building 1 
story, 32 x 40 ft. and 1 story, 26 x 48 ft. 
paint factories, 4 story, 37 x 91 ft. kalso- 
mine factory and 1 story, 67 x 110 ft. 
warehouse. brick and rein.-con., rein.- 
con. flooring, concrete foundation, on 
Kostner Ave. and Taylor St., for Adams 


& Elting Co., 716 West Washington St. 
About $100,000. Noted Sept 


*Wis., Alma—-Alma Dry Milk Co. let 
contract building 3 story, 62 x 78 ft. con- 
crete and tile factory, to Federal Eng. 
Corp., Plymouth Bldg., Minneapolis, 
Minn. 

*Wis., Edgerton—Highway Trailer Co 
will build 1 story, 200 x 510 ft. brick and 
mill construction factory, concrete foun- 
dation, About $75,000 Work will be 
done by day labor. 

*Wis., Ft. Atkinson—James Mfg. Co. 
let contract building 1 story, 400 x 600 
ft. brick and = steel factory, concrete 
foundation, to A. W. Stoolman, Woman's 
Residence Hall, U. of L, Champaign, I! 
About $375,000 

*Wis., La Crosse—La Crosse Clothing 
Co., 2nd and State Sts., let contract 
building 2 story, 150 x 150 ft. rein.-con 
and brick factory, laminated flooring, 
concrete foundation, on 4th and Vine Sts., 
to F. Schwalbe & Sons, La Crosse. About 
$190,000, cost plus percentage basis. 


*Wis., Madison—Burgess Battery Co., 
1015 Kast Washington Ave., let general 
contract building 2 and .3 story, brick, 
rein.-con, and steel factory, to Worden- 
Allen Co., Port Washington Rd., Mil- 
waukee. About $200,000. 


*Wis., Madison—Fuller & Johnson Co, 
1342 East Washington Ave., let contract 
building 162 x 200 ft. factory, on Dick- 
inson St. and West Washington Ave., to 
Worden-Allen Co., 208 South La Salle 
St., Chicago. About $78,000. 

*Wis., Marshfield—Carpenter & Wel- 
don, archts., 30 North La Salle St., 
Chicago, let general cnotract to Apple- 
ton Constr. Co., Odd Fellows Bldg., Ap- 
pleton, building 3 story, 42 x 120 ft. brick, 
rein.-con. and steel warehouse, for 8. 
Miller Fruit Co. About $80,000. Noted 
July 31. 

*Wis., Milwaukee—Amer. Radiator Co., 
820 South Michigan Ave., Chicago, let 
contract building 1 story, 84 x 190 ft. 
brick and steel warehouse,  rein.-con. 
flooring, concrete foundation, to H. 
Schmitt & Son, 430 Farwell Ave. About 
$60,000. 

*Wis., Milwaukee—Chain Belt Co., 736 
Park St., let contract building 1 story, 
150 x 316 ft. brick and steel foundry, con- 
creté foundation on 39th Ave. and Or- 
chard St., to S. M. Siesee, 86 Michigan 
St. About $200,000, 

*Wis., Milwaukee—W. Frankfurth 
Hardware Co., 119 West Water St., let 
eentract building FT story, 50 x 150 ft. 
brick and mill construction addition to 
warehouse, concrete foundation, on West 
Water St., to H. Schmitt & Son, 430 Far- 
well Ave. About $100,000 

*Wis., Milwaukee—Gridley Dairy Co., 
138-Sth St.. let contract building 3 story, 
77 x 150 ft. rein.-con. and brick garage 
and repair shop, rein.-con. flooring, con- 
crete foundation, at 822 Sycamore St., to 
Dahlman Constr. Co., 912 Majestic Bldg. 
About $100,000. 


*Wis., Milwaukee—Hummel & Down- 
ing Co., North Cambridge Ave., let con- 
tract building 7 story, 100 x 120 ft. rein.- 
con. and brick warehouse,  rein.-con. 
flooring, concrete foundation, to Hansen 
Constr. Co., 425 East Water St. About 
$300,000. 

*Wis., Milwaukee—R. A. Johnston Co., 
270 Florida St., let contract building 1, 2 
and 3 story, 120 x 185 ft. rein.-con. and 
brick power house and garage, concrete 
foundation, on 34th St. and National Ave., 
to P Riesen’s Sons, 1018 Humboldt Ave. 
About $90,000. 

*Wis., Milwaukee—Milwaukee Electric 
Ry. & Light Co., Pub. Serv. Bldg., let 
contract building 1 story, 85 x 200 ft. 
brick and steel addition to car barn, 
rein.-con. flooring, concrete foundation. 
on 22nd and Natl. Aves.,,to Klug & Smith 
Co., Mack Blk. About $50,000; cost plus 
percentage basis. 

*Wis., Milwaukee—Nunn, Bush & Wel- 
don Shoe Co., 1110-5th St., let contract 
building 4 story, 63 x 150 ft. brick and 
mill construction warehouse, concrete 
foundation, on 4th and Hadley Sts., to 
E. Steigerwald & Sohs Co., 2303 Galena 
St. About $50,000 

*Wis., Milwaukee—Pabst Brewing Co., 
9th and Chestnut Sts., let contracts to 
L. J. Voell, 504-40th St., constructing 5 
story, 8 x 210 ft. rein.-con. and _ brick 
factory, rein.-con. flooring. cost $125,000, 
Everwear Hosiery Co., 172-5th St., lessee; 
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Industrial Work (Continued) 


6 story, 
factory, 
ting Co., 

*Wis., 
Milling Co., 


80 x 207 ft. rein.-con. and brick 
$175,000. Great Western Knit- 


110 Buffalo St., lessee. 


Milwaukee—Stratton - Ladish 

South Bay St., let contract 
building 4 story, 90 x 135 ft. brick and 
mill construction warehouse, concrete 
foundation, to Klug & Smith Co., 40 Mack 
Blk. About $100,000 


*Wis., Racine—J. I. Case Threshing 
Machine Co., State St., let contracts to 
Nelson & Co., Robinson Bik., construct- 
ing 130 x 130 ft. testing plant, 142 x 164 
ft. painting building and 200 x 308 ft. as- 
sembling plant, all 1 story, brick and 
steel, concrete foundations, $100,000, 
$125,000 and $200,000 respectively. 

*Wis., St. Francis, (Milwaukee, P. O.)— 
Nash Motors Co., Kenosha, let contract 
building 1 story, 50 x 100 ft. brick and 
steel power house, concrete foundation, to 
Northwestern Bride & Iron Co., 32nd and 
Hopkins Sts.. Milwaukee. About $75,000. 
Noted Nov. 6. 


*Minn., Bemidji—Koors Bros., 101 Min- 
nesota Ave.. Minneapolis, let contract 
building 3 story, 50 x 80 ft., ice cream 
and butter factory. to Jackson-Winklesky 
Constr. Co., Bemidji. About $52,000. 


*Minn., Fairmont—City let contract 
building 1 story. 83 x 83 ft., electric pow- 
er house, to Clifford & Gould, Fairmont, 
$58,000; complete equipment, to J. G. 
Robertson, 2528 University Ave., St. Paul, 
$150,135. 


*Minn., Minneapolis—Wallis Coach & 
Carriage Co., 12 East Grant St., let con- 
tract butlding 4 story, 84 x 155 ft., rein.- 
con. and brick factory, on University and 
Bedfor Aves. to Foley Bros., Gilfillan 
Bic... St. Paul. About’ $100,000, cost 
plus percentage Noted Oct. 30. 


*Minn., $t. Paui—St. Paul Welding Co., 
173 West 3rd St., let general contract 
building welding shop, 2 story, 36 x 75 ft., 
brick and concrete. to Lauer Bros., Chest- 
nut St. About $115,000. Noted Aug. 28. 


*Mo., Joplin—Sorber-Kuhn Auto Sup- 
ply Co., 512 Joplin St., let contract build- 
ing 2 story, 85 x 120 ft.,.rein.-con., steel 
and brick garage and salesrogm, rein.- 
con. flooring, concrete foundation, to 
Stroup & Wooten, Joplin. About $60,000. 


*Mo., St. Joseph—Cleveland-Akron Bag 
Co., East 40th St. and Perkins .Ave., 
Cleveland, let contract building 3 story, 
280 x 300 ft., rein.-con., steel and brick 
factory, rein.-con flooring, rock founda- 
tion, on 11th and Sacramento Sts., here, 
to Lehr Constr. Co., 1712 Frederick Ave., 
St. Joseph 
centage basis. 

*Mo., St. Louls—Certainteed Products 
Corp., Boatmen's Bank Bidg., let contract 
constructimg 6 story, 80 x 165 ft., con- 
crete and brick factory, rein.-con. floor- 
ing, rock foundation, on Union Ave., to 
Murch Bros., Ry. Exch. Bldg. About 
$80,000. Noted Sept. 18. 

*Mo., St. Louls—Laclede Real Estate & 
Investment Co., 100 South Main St., let 
contract constructing 7 story, 125 x 160 
{t., rein.-con., steel and brick warehouse, 
mercantile and office building, rein.-con. 
®ooring, rock foundation, at 8 South 4th 
St.. to J. -A. Godfrey Co., 705 Chestnut 
St. About $500,000. 

*Mo., St. Louis—H. P. Mueller, 215 
Lombard St., let contract building 1 and 
2 story, 125 x 289 ft., steel and brick 
foundry, rock foundation, at 4471-99 Fyler 
St.. to Hartman & Schuermann, Odd Fel- 
lows Bldg. About $55,000. 

*Mo., St. Louis—St. Loujs Brass Mfg. 
Co., Jefferson and Washington Aves., let 


contract building 5 story, 80 x 110 ft. 
concrete, steel and brick factory, rein.- 
con. flooring, rock foundation, at 2600 
Washington Ave. to J. Black Constr. 
Co., Wright Bldg. About $500,000. Noted 
Sept. 4. 


*Mo., St. Louis—Scullin Steel Co., 6700 
Manchester:Ave., let contract building 3 
rolling mills, 1 story, rein.-con., steel and 
brick, rein.-con flooring, concrete founda- 
tion, on Manchester Ave., to Fruin-Col- 
non Constr. Co., Merchants Laclede Bidg 
About $200,000. Noted Aug. 28. 


*Mo., St. Louis—J. D. Street Oil Co., 
809 South 2nd St., let contract building 
2 story, 80 x 105 ft., concrete and brick 
warehouse and office, rein.-con. flooring, 
rock foundation, at 4055 Park Ave., to 
Fruin-Colnon Constr. Co., Merchants La- 
clede Bldg. About $28,000. 


About $300,000, cost plus per-* 


*Mo., St. Louis—Vailer & Spies Milling 
Co., Pierce Bidg., let contract building % 
story, 60-x 150 ft. flour mill, rein.-con. and 
steel, rein.-con. flooring, concrete founda- 
tion, on Soutn Bway., to Fruin-Colnon 


Constr Co., Laclede’ Bldg. About 
$100,000 
*Tex., Austin—Covert Automobile Co., 


610 Colorado St., let contract building 2 
story, 53 x 128 ft. brick, rein.-con. and 
steel garage, rein.-con. flooring .to Walsh 
& Burney, Littlefield Bldg., $38,390 

*Tex., Houston—Houston Light & 
Power Co., Capitol Ave. and San Jacinto 
St., let contract building 1 story, 20,000 
K.W. addition to plant, to Horton’ & Hor- 
ton, McKinney and Velasco Sts. Abcut 
$500,000, gost plus percentage busiv. 

*Okla., Sapulpa—Gantz Tank Co., 122 
North Mounds St., will build 1 story, 100 
x 208 ft. brick and steel shop, concrete 
foundation. About $60,000. Work wil be 
done by day labor. 


Buildings 


PROPOSED WORK 


Mass., Loweli—Auditorium—City re- 
jected bid building 1 story, brick, stone, 
concrete, marble and_  steej], memorial 


auditorium, rein.-con. flooring, brick, con- 
crete and rock foundation, on Eust Mer- 
rimack and Brown Sts. About $1.006.000. 
Work will be readvertised. Blackall, 
Clapp & Whittemore, 20 Beacon St., Bos- 
ton, archts. Noted May 8 


Mass., Peabody—High Sch 991—City 
having plans prepared by F. J. Cooper 
Corp., archts., 33 Cornhill St., Roston, for 
2 story, brick and steel, on Central St. 
About $150,000. 


Mass., ee eanan School—Town 
plans to build 3 stdry, brick and steel, 
rein.-con. flooring, concrete foundation. 
About $450,000. Architect not selected. 


»Mass., Worcester—Hospital — ‘Trustees 

St. Vincents Hospital, 73 Vernon St., 
soon receive bids building 4 story, 50 x 
120 ft. with 46 x 60 ft. wing, brick. con- 
crete foundation. About $250,000. J. W. 
Donohue, 40 Walker Bldg., Sprinzfield, 
archt. Engineer not selected 


Mass., Worcester—Sales, etc.—Living- 
stone Motor Co., 109 Grafton St., had 
plans. prepared for 3 story, 80 x 250 ft., 
auto sales, service and assembly plant, 
brick and concrete, concrete flooring, on 


Shrewsbury. St. About $150,000. Private 
plans. 

Conn., Bridgeport—Club—Amer. Le- 
gion, Bridgeport Post, 317 Golden Hill 


St., had plans prepared by C. W. Walker, 
Jr., archt., 886 Main St., for remodeling 
and building 3 story, brick and steel ad- 
dition, concrete foundation, to include 
gymnasium, swimming pool, assembly 
hall, dining room and billiard hall. About 
$50,000. 


Conn. Bristol—High School—Bd. Educ. 
plans to build brick, concrete and steel, 
on Dunbars Meadows. About $250,000. 
W. Potter, 22 East 17th St.. New York 
City, archt. 


N. Y., Niagara Falls—Office, etc.—Re- 
public Carbon Co., Sugar and College 
Aves., receives bids about Nov. 14, build- 
ing 2 story, 60 x 100 ft. brick and rein.- 
con. office and wash room, rein.-con. 
flooring, concrete foundation. About $60,- 
000. A Hoffman, Berlin Arcade, 
Milwaukee, Wis., archt and engr 


N. J., Asbury Park—Store—W. Stein- 
bach, Cookman and Bangs Aves., having 
plan prepared by R. N. Cleverdon, archt., 
101 Park Ave., New York City, for 1 
story, brick and steel addition to store. 
About $100,000. E. D. Litchfield, 477-5th 
Ave., New York City, engr. 


N. J., Jersey City—Bank and Office— 
First Natl. Bank having plans prepared 
by A. C. Bossom, archt. and engr., 366- 
5th Ave., New York City, for 10 story, 
brick and _ steel, brick foundation, on 
Exch. Pl. About $1,000,000. 

N. J., Jersev City—Office—P. J. Mc- 
Nulty, owner McNulty’s Hotel, plans to 
build 10 story, on Washington and Mont- 
gomery Sts. About $1,500,000. 

N. J., Pennsgrove—School and Rectory 
—G. I. Lovatt, archt., 418 Walnut St., 
Phila., soon lets contract building 2 story, 
56 x 120 ft. school and 29 x 60 ft. rectory, 
brick and stone, on State and Beach Sts., 
for St. James Church, here. Cost to ex- 
ceed $50,000. 

N. J., Plainfield—Y. M. C. A., 2 West 
45th St., New York City, having plans 





prepared by Jallader & Linds 


and engrs., ‘37 Liberty St., > w Yor 
City, for 3 storv brick, steel ten 
brick foundation. About $20( ™ 
N. J., Trenton—School—Bi. pay, 
Hamilton Twp., plans to build ~ story 
36 x 105 ft., brick addition 1 Rowan 
School on South Broad St. About g¢p. 
000. W. A. Klemann, Ist N Bank 
Bldg., archt. sis 
Pa., Sunbury — Housing — Pontius & 
Guyer having surveys made by yw 
Mann. engr., Sunbury, for developmen; 
of 240 acre town and factory site on 


Packers Island. Work involves constrye. 
tion of residences and boulevard t 


About 


$150,000. 

Del., Middietown—School—Bd. Eady 
having plans prepared by W. E. Hanc¢ 
archt., 1619 Chestnut St... Phila, for 
story school About $100,000. + 

Del., Wilmington — Church — MeCabe 
Memorial Church having plans prepareq 
by W. E. Hance, archt., 1619 Chestnut 
St., Phila., for 1 story, 56 x 75 ft terra 
cotta. Cost to exceed $50,000. 

O., Columbus—Sales—Ohio Auto Sales 
Co., 772 North High St., having plans 
prepared by G. R. Bassett, archt, Cen. 
tral Natl. Bank Bldg., for 4 story, 62 x 
187 1-2 ft., rein.-con. and brick, on East 
Broad St. About $125,000. 

Mich., Amasa—School—Bd. Educ. soon 


lets contract building 3 story, 80 x 162 ft 
rein.-con. and brick, concrete foundation. 
About $125,000 J. F. Thompson, secy. 
F. E. Parmalee, Iron Mountain, archt._ 


Mich., 
gents, 
bids received 


Ann Arbor—Hospital—Bd. Re- 
University of Michigan, rejected 
Oct. 27 building hospital, 


here. Work will be readvertised. Noted 
Oct. 23. 

Mich., Detroit— Auditorium—J. R 
Thompson Auto Co., Woodward Ave. 
having plans prepared by A. Kahn. 
archt., Marquette Bldg., for 2 story, 400 


x 700 ft., rein.-con. and steel, commer- 
cial auditorium, rein.-con. flooring, con- 
crete foundation, on Woodward and Cass 
Aves. About $2,500,000. 


Mich., Detroit—Art Museum—City Art 
Comn., c-o A. Kahn, Marquette Bldg, 
having tentative pfan prepared by P. ¢. 
Cret, archt., University of Pennsylvania, 
for brick and steel and stone, on Wood- 
ward Ave. About $500,000. 

Mich., Detroit—Church—North Wood- 
ward Methodist Episcopal Church, c-o 
W. E. N. Hunter, archt., 1306 Chamber 
Commerce, soon lets contract building 2 
story, 180 x 180 ft. brick, steel and stone, 
concrete foundation, ‘on Woodward and 


Marston Aves. About $760,000. Noted 
May 8. 
Mich., Detroit—Commercial—Goodyear 


Tire & Rubber: Co., Jefferson Ave., plans 
to construct 200 x 380 ft., on East Grand 
Bivd., and Michigan Central Ry. Archi- 
tect not selected. 

Mich., Oetroit—Hospital—Bd. Health 
plans to build 4 story, rein.-con., brick 
and steel, rein.-con. flooring, concrete 
foundetion, on Kiefer Hospital grounds, 
Hamilton Blvd. and Blaine Ave. About 
$350,000. 

Mich., Detroft—Hotel—M. Kunstler, 
394 Virginia Park, having plans prepared 
by A. D. Shank, archt., 38 South Dear- 
born St., Chicago, for 4 story, 50 x 90 ft. 
rein.-con., brick and_ steel, concrete 


foundation, on Adams Ave., E. About 
$150,000. 

Mich., Detroit—Office—N. C. Sorensen, 
archt., 500 Congress Bidg., preparing 


plans for 4 story, 35 x 150 ft., rein.-con. 
brick and steel, rein.-con, flooring, con- 
crete foundation, on Woodward Ave. 
near Watson St. About $100,000. Own- 
er’s name withheld. 


Mich., Detroit—Sales and Service—M. 
A. Young, 754 Woodward Ave., plans to 
build 3 story, 60 x 200 ft., rein.-con. and 
steel, rein.-con. flooring, concrete foun- 
dation, on Woodward Ave. and Brady 
= pu $100,000. Architect not se- 
ected. 


Mich., Detroit—School Bd. Educ., 50 
Bway. Ave., had plans prepared by Ma!- 
colmson & Higginbotham, archts., 405 
Moffat Bidg., for 2 story, 150 x 211 ft. 
rein.-con. and brick, rein.-con. flooring. 
concrete foundation, on Northfield and 
Maplewood Aves. 


n 
rchts 


Bd Re- 
rejecte d 
10Spita) 


Noted 


J. oR 
i Ave : 

Kahn 
ry, 400 
ymmer- 
y, COn- 
id Cass 


ty Art 

Bldg, 
, P Cc 
‘lvania, 
Wood. 


Wood- 
h, c-o 
lamber 
ding 2 
Stone, 
d and 
Noted 


dyear 
plans 
Grand 
Archi- 


ealth 











» CONSTRUCTION NEWS 


OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS, BUILDERS 
‘Fao MANUFACTURERS OF ae AND BUILDING SUPPLIES 
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PIG IRON— | CAST-IRON PIPE— The following are prices per net ton for carload lots 










































































Current One Month Ago | “ss a rk , 

INCINNATI One Month One St San Fran- 

2 anes $36.60 $30.35 Ss $3730 $35°30 ieee 38° ssn ak §33"00 937° psies 
aon . Pear : ay : re 66 in beaded 55 > 5 $2. 55 $65 06 
Nort net TaN No. 3 fa a Ss 6 in. and over..... 54.30 52.30 61.75 55.80 49.00 74.55 62.00 
— fir Gas pipe and 16-ft. lengths are $1 per ton extra. 

NEW YORK, tidewater delivery i a ; i a eal 

2X Virginia (silicon 2.25 to 2.75). 32.40 32.40 PIPE—The aida ical are for carload lots f.o.b. Pittsburgh: basing 

Southern No. 2 (silicon 2.25 to 2.75) ... : 35.20 35.20 card of National T 7 Co. for steel pipe, Cardry A. M. Byer’s Co. for iron, both 
dated Mar. 21, 19 

BIRMINGHAM BUTT WELD 
v ‘oundry..... 29.10 27.75 Steel Iron 
No. 2 Foundry All Prices Inches Black Galvanized Inches Black Galvanized 

PHILADELPHIA }, and 3 504° 24% 2to Ih 394¢% 234% 
Jastern Pa. csee 29-30* 30.65 5 544°, 40°; 

Vinnie me's Are of 33.104 3210-34. 10 | } to3 571°, 44°; 
8 pis one 26.75* 30.90 
= Forge. October 1 26. 25* 29.90 LAP WELD 
2 504° 35°; 2 324% 184% 

CHICAGO 24 to 6 534%, 41°, 24 to 6 3440, 214% 
No. 2 Foundry Local Peer. TTT EEET LY OO 26.75 26.75 BUTT WELD. EXTRA STI — ween 
: 4 - a oL » tA STRONG PLAIN ENDS 

* § ' 8.00 . 
No. 2 Foundry Southern 33.60 2 . cdena 43°; 29°, to Hi 3940, 244% 

PITTSBURGH, including freight charge from the } bet ae a 
Valley 4 to [3. 993% CC 
No. 2 Foundry Valley 28.15 28.15 LAP WELD, EXTRA STRONG PLAIN ENDS 
BMD... 5 00 aah 5 ; ze 15 27.15 | 2 484°; 376; 2 3340; 204°; 
Bessemer... . . 29.35 49.35 | 2b to 4 51he; 40°, 2} to 4 35407 2340, 
*F.o. b. furnace. + Delivered. | 4} to 6. 505°; 390; 4} to 6 3410; 22)¢; 

ee ———_— Molleabte fittings. Class B ang Ne banded from New York stock sell at list 
2°; off. Cast iron, }, standard sizes, 20°; off 
~ RAILWAY SUPPLIES — 
ad a CLAY DRAIN TILE—The following prices are per 1000 lin ft: 
| - N York 

STEEL RAILS —The following quotations are per ton f. a. b. Pittsburgh | si a" ne San 

and Chicago for carload or larger lots. For less than carload lots 5c. per 106 1b. is | Size, In Current Year Ago St. Louis Chicago Francisco Dallas 

> Pittsburgh Chicas 3 $35.00 $35.00 $22.50 $50.00 $33.44 

Prt are ieee 3 51.00 51.00 27.00 60.00 $45.00 50 16 
Current YearAgo Current Year Ago é ye ¢ = = = = = © = = . 

Standard bessemer rails pein $45.00 $55 00 $45.00 $65.00 8 130 00 4130.00 = 100.00 120. 00 150.00 133.76 

Standard openhearth rails 47.00 ‘ 57.00 47 oo. 67.00 mn hes 

Lah rile Beak 34° 09 2 54° ; = SE VER PIPE—The ae prices are in cents per foot for carload lots 
ight rails, 25 to 4 ; ‘ : 45* 2. 45* 3.00 : ew Yor 
'- 100 lb. . = One San 
Sore a eee th ee =: oe Size, In. Current Year Ago St.Louis Chicago Francisco Dallas 

| 3 $0,102 = $0.117 $0. 105 $0. 132 

TRACK SUPPLIES—The following prices are base per 100 Ib. f.o.b POS eee ci case 102 117 105 $0.15 132 

burgh for carload lots, together with the warehouse prices at the places named: Di cian 153 1755 1575 1875 207 

Pia cen | § i. ae a ae 
i a 3 . 
One Year Fran- * 
Current Ago Chicago St. Louis cisco = teas 33 pot o <3 

Standard spikes, ,-in. and larger $3 3 $3.90 $4.27 $4.44 $5.65 ‘612 702 56 63 9375 7475 

Track bolts. .... 4.90 5.17. Premium 6.65 85 975 91 1.00 1.275 9775 

Standard section angle bars... . 5 00 ; 4.22 Premium 4.60 1.02 v7 ! 14 : 2 1.71 ! 3. 

—_ —$—$———_——$$$ $$ 1.36 6 46 wit 4 

1.53 1.755 1.56 1.80 2.125 1.725 

RAILWAY TIES—For fair-sized orders, the following prices per tie hold: 2.45 2.60 1.90 2.75 Re 2 5875 

7 In. x 9 In. 6 In. x 8 In 2 2 . 2-3 aaa : bs i 
by 8 Ft. 6 In by 8 Ft es) Sas ee a. | eee 

Chicago.......... Plain $1.48 $1.33 3.9975 ; 4.305 5 ae a «* er — 

San Francisco... . . Douglas Fir—Green 1.42 1.00 

San Francisco..... Douglas Fir—Creosoted 2.12 2.00 ge abate wee ea ees we $0 7 $0 = $0 - * 2 - as 
Prices per tie at Missouri mills; St. Louis en about 25c. higher os rau ee oe ; 

Untreated A Grade White Oak Untreated A Grade Red Oak | eo Beaver 105 = ‘- _- : = 

No. | a 90.70 Nol éxtz6 $0.55 | Kansas City.0000000. . ae 25 50 1.80 «4.60 

Ne gis .  Tappemabacoadoen Se * initio... 09+ 15t 2475 44 1504 

ee a sames ons eke s “90 rr en neuneramtiks<ss 5 73 New Orleans ee 4 40 r cent. off 

No gine eeeeeeerees > BAe. eokW ee enseceessacus 5 Cineinnati eae ee 08 425 a) 9 3045 1.215 3.1775 

7x9x8 white oak Reg ny ee ee : 1.05 Atlanta thaetelen ae wg new . : 
; 5 a wuhaata Montreal cr 55-60 per cent. se 

7x9x8 red oak (No. 4)......... : $0.80 Ved CaGeabenaas ¥.2% 87 | Detroit 0885 133 "2065 398 144 3.536 
Note.—Add 36¢. each for treatment. | Baltimore... . . . 1 aes a. SS 

ae ee ee eT eee ee ey t+in., 6-in., 30-in. respectively. 

— ——_—____._ | ROAD AND PAVING MATERIALS 

STEEL—From warehouses at the places named the foll di ts hold ——— eee 

for steel pipe: - er ‘ precing Gascwnte be ROAD OIL s— Following are prices per gallon in tank cars 8000 gal. minimum 

7 a f.o.b. place named: Current One MonthAgo 
New York Chicago St. Louis | New York, 45-65% asphalt..............-00000- $0.04} $0.04) 
ie > 3 in. butt welded... 47% 57. 5% 45% New Worm, Maui GORGE... 5. 6s c cnccsdectecese .06 06 
) Gin. lap welded............ cen demes 42% 53.5% 414% New York, binder . -06 . 064 
st York, -_ es = 2 > 
———_—— Galvanized St. Louis, 40% asphalt 2 041 

' New York Chicago St. Louis atenes. aon 3 —— ‘ ? a HS 
to 33 y icago, NS 50s  dcthsenateae 

i 3 im, butt welded... ...-ssee+senes 31% 1% 31% Dallas, 40-50%, asphalt. 07 07 

es Mare tn eee ce allas, asphalt... ° sesceeccce ‘ ‘ 

_ vleable fittings, Class B and C, from New York stock sell at +223% list | Dallas, 75-90% shalt. PEE 10 10 
tr Cast iron, standard sizes, 10% off. San Francisco, 75-95% asphalt, per bbl. ...... eee nt ae 2.10 


esata See ea 
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ASPHALTUM—Price per ton in packages and bu!k in carload iots NATURAL CEMENT—Price to dealers for 500 bbl. or over, f.o.b., 
Brand Package Bulk of bags: 
Maus Wile Texaco $18.00 $14.00 St. Paul (Austin) SARS Rowe kM oaeg ek kia Ek ma MEN ETRR «Ce cic 4 
Weeitee es ea ee 33 00 31.00 Kansas City (Ft OS IN AE AREA BO inte OR GE Sel ell 40 
San Francisco California 17.00 13.75 New Orleans 2 52 
DT. tet bitatenetenens Texaco and Mexican 32.00 30.00 Atlanta (Magnolin) 85 
enna eh aes : D grade 23.50 Cine innati (L UNV on. i oso ss ss. 35 
PD cesn  casetadsesweces Trinidad 45.00 PORTLAND CEMENT—Current prices are for barrels in carload lo lots, « t 
ree (essante sen California 38.00 bags, to contractors: Meath A 
| aS ie a Mexican 21.00 One Mont go One Y« in 
I go cis Sek wie Mexican 26.00 24.00 Current Without Bags With | “a 
EE. Sow. 0 doce weeeehee Standard 24.00 19.80 New York $2.30 $2.30 $3 
New Orleans 16.50 > Jersey City 2.27 2.27 2.% 
Se nS al at tins & Stanolind 24.90 18.40 Boston 2.42 2.42 3 
Detroit Bermudez 49.40 Chicago 2.00 2.00 2.4 
NS oe eg ea Manco 43.00 Pittsburgh 2.05 2.05 2 
a Ne D Grade ; 13.50 Cleveland 2.38 2.32 2.72 
I osc OR OF SEs 18 90 Detroit 2.08 2.08 2 68 
PAVIN.; STONE— = —— — Indianapolis .a9 2.27 2.62 
Chic { About 4x8x4 dressed $2.45 sq.yd. Toledo 2.12 2.12 2.62 
soins de a altace cla aca * | About 4x8x4 common 2.20 sq.yd. Milwaukee 2.11 2.1 2. 5¢ 
San Francisco. ........++....- Basalt block 4x7x8. 57.75 perM | Duluth 2.10 2.10 2 60 
Kansas City. Granite 3.00 sq.yd. Peoria 2.12 2.12 2.56 
IE, Voc eucclag stele ei wou 5-in. granite... ... 110.00 per M Cedar Rapids 2.18 2.18 2.68 
St. Paul Sandstone......... 2.45 sq.yd Davenport 2.14 2.94 2.04 
Dh OL Nc.. Ob keenaGuapauenweews Granite : 1.85 sq.yd St. Louis 2.20 2.20 2.70 
EE kta xd bee ewan aie Granite, small 2.75 sq.yd San Francisco 2.43 2.43 3.48 
CR Se oe laa Common 2.25 sq.yd New ¢ rleans 2.36 2.36 3.66 
Montreal Granite 5.90 sq.yd D Paul ; 2 ; 4 . 40 
FLAGGING— | Bronx $0.21 sqft. | Kansas City 2 26 2 26 ee 
Re Waals Manhattan .22 sqft Seattle 2.53 2 53 3°33 
Queens, 5 ft square. .23 sqft. Dallas 2 03 2.03 2 80 
5x 20-in. cross-waik. . .75 lin-ft. Atlanta 2 50 2 50 
Chicago shia ao. 18 in. wide aaa 70 ~=ilin.ft. Cincinnati 2 30 2 30 °9 80 
wooD — K PAVING— Size of Block Treatment Per Sq. Yd. Los Angeles 2.78 2.78 3.38 
New York 34 16 $3.25 Baltimore 2.30 : 236 
New York ine ° 4 16 3.50 Detroit 2.08 
Chicago iio - 16 4.50 Montreal. ... 2.70 
Chicago ee 7 34 _ 16 3.50 NOTE Bag che arge is ge ne rally 15e. each 
Cc hicago : ity specifications 5.00 TRIANGLE MESH—Price pi per 100 sq.ft. in carload lots: 
> pon rs . : + é PLAIN 4INCH x 4INCH MESH 
« ao Sectional Area San- 
Seattle ES 4 16 2.55 Style Square Inches Pitts- St. Fran- 
Kansas City 4 16 3.00 Number per Ft. Width burgh New York Chicago Louis Dallas cise: 
St. Paul 3 16 2.15 032 0.032 $092 $1.16 $0.98 $0.99 $1.13 $! 32 
Atlanta 34 16 2.25 049 0.049 1.18 1.48 1. 26 1. 26 1.43 1 67 
New Orleans 34 16 2.63 068 0.068 1.44 1. 86 1.53 1.56 1.79 2.06 
New Orleans 4 16 3.00 093 0.093 1.85 2.39 1.97 2.00 2.41 2 65 
Dalles 34 18 3.17 126 0.126 2.28 3.02 2.43 2.47 2.92 3.28 
oon. = 3 7 ; = 153 0.153 2.72 3.59 2.90 2.95 3.48 3.93 
oe . 180 0.180 3.12 4.13 .33 3.39 3.99 
Montreal Fa 16 4.65 245 0.245 412 5.44 4.40 447 5.27 
—— 2 0.28 4.76 6.29 5.08 6 6.10 6. 86 
CONSTRUCTION MATERIALS 336 (0.336 552 7.30 5.89 5.99 7.06 
SAND AND GRAVEL— Price for cargo or carload| lots is as follows, per cu.yd 395 0. 395 6.49 8 Sawesets 83 6.94 8.19 
Grave : ey 
7 * - 036P 0.036 $0.71 $0.92 $0.76 $1.77 $0.80 
Te i t In. = Soeeyr, | 053P 0.053, 10028 1.06 0B 
Current Ago Current Ago Current Ago | ae 2 ae e ! ‘? ; 3 ! a 1.46 
et il 6.5 cts a cnne' $2.00 $2.00 $2.00 $2.00 $1.25 $1.25 : 6 2.12 1.26 1.88 
Ness bakaks cancels is oe a as a ee 1.28 = Fe | i.e 
Scent dickscnns Lo 20 t3 £0 15 t9) Se eee te Oe 1. 1. 37 1.46 
Kansas City 2.50 2.15 3.00 2.60 1.00¢ 4.00; O89R 06 ee 5a a Oa ae 
I oa wie eae 1.78 1.35 1.82 1.35 1.68 1.45 | fade in 16-, 20-, 24, 28, 32-, t, 40-, 44-, 48-, 52- and 56-in. width in rolle 
Seattle 1 20 125 125 125 105t 1.25 150-, 200- and 300-ft. lengths. Galvanized is about 10% higher. 
Dallas 3 00 2.00 3.00 2.00 2.50 140 | E maples nl METAL LATH—Prices in carload lots per 100 yd. for painted 
St. Paul 1.25 1.25 1.35 1.50 60 60 are as follows: 
San Francisco 1.15 1.20 1.15 1.20 op 1 20 —— New York — 
Boston 1.60 2.00 1.60 1.75-2 1.00 1.60 . Cur- _ One , St. San 
New Orl- ans 2.40 2.27 2.40 1.89 1.20 2.25 Gage Weight rent Year Ago Chicago Louis Francisco Dallas 
Atlanta 2.00t 1. 10t 27 233 $29.10 $34.07 $29.00 29.00 $34.00 $32.75 
Pt 1 a 2 & Fo be ge ©! Fe ke 
Paltimore 1.54 1.75 65 6 i ae ‘ 6.7 
Montreal 1 20t 5 1. 103 24 340 33.50 37.73 33.00 33.00 40.25 39 25 
*Fine white sand, Pacific and Ottawa per ton, $6. +tKaw River sand is $1.50 22 450 36 60 re tat) OT banal 3 Mugen Uh, 43.30 


peryd. {per ton 
CRUSHED STONF— Price for cargo or carload lots is as follows, per cu. yd.: 
lh In —} In. -———-—_— 
Current One Year Ago Cc urrent One Year Ago 
Sere $1.65-1.75 $1.70 $!'.75-1.85 $1.85 
Chicago 1.30 1.60 1.30 1.70 
St. Louis 1.50 1.08 1.50 1.08 
Dallas 2.90 1.51 2.80 1.55 
San Francisco 1.50 1.20 1.50 1.20 
Boston 2. 75* (del) 1.75 2. 75* (del) 1.75 
St. Paul (lime) 1. 15t 1.15 1.25 1.45 
Denver 1.60 1.60 1.40 
Kansas City 2.00 1.70 2.10 1.70 
Seattle 1.50 1.20 1.50 1.20 
Atlanta 2.29 3.36 2.35* 
New Orleans 4.00 4.35 2.28 
Los Angeles 1.20 1.5@ 1. 20 1.60 
Detroit 2.00 2.00 
Baltimore 1.25 1. 50 
Montreal 1 90* 2 15* 
*Per ton. tLimestone; traprock, $1.60 and $1.80 per ton for 1} and }-in 
LIME— Warehouse prices 


Hydrated per Ton Lump per 200-Lb. Barrel 


Finished Common Finished Common 
New York $17.50 $14.50 $2. 90* $2.65* 
Kansas City 23.20 21.00 2.30 2.20 
c ~ ago 18.00 17.50 1.80 1.10 
Louis 22.00 18.00 ; 2.00 
de 22.00 18.25 3.70* 3. 40* 
Dallas 30. 00 2 75 
Cincinnati 13.70 11.95 10.70% 
San Francisco. ee. 2.807 oe 
St. Paul 23.00 20.00 1.60 1.50 
New Orl: ans eae 17.50 Siac 2.20 
Atlanta a ch 1.80 1.95 
Detroit 18.00 16.65 3. 00* 3. 00* 
Seattle 30.00 yas 3. 05+ 2.80t 
Los Angeles , sot 3.05¢ 2.80t 
Baltimore 19.25 16.75 ore 11.37t 
Montreal 20 00 20.00 15.00f 15.007 
Denver 26.25 2.50 


* 300-Ib. barrels. +tPer 180-Ib. barrel. 
NOTE—Refund of 10c. per barrel. 


t Per ton. 


About 10% additicnal for smaller quantities . 


BARS, CONCRETE REINFORCING—Following quotations are per 100 |b 
ROLLED FROM BILLETS 
Warehouse, Uncut —— 





——New York— 
Mill Cur- One Year St. San 
In. Pittsburgh rent Ago Chicago Louis Dallas’ Francisco 
} and larger. .. % 35 $3.37 $4.14) $3.3 $3.68 $4.75 $4.60 
: 2.40 3.42 4.19 3.42 3.74 4.80 4.65 
2.45 3.47 4.24 3.47 3.79 4.95 4.70 
2.60 3.62 4.39 3.62 4.04 5.00 4.85 
2.85 3. 87 4.64} 4.87 4.19 5.05 5.10 
Twisted bars cut to length take extra of 274c. per 100 Ib. Extra on deformed 
bars, uncut, 7}c¢ 
ROLLED FROM RAILS 
St St. 
Chicago Louis Dallas Chicago Louis Dallas 
} in. and larger Pe 45 $3.55 $4.25 } $3.70 _— 
50 3.60 4.30 4. 3.95 ; 
3 55 3.65 
BRIG K—To contractors price per 1000 in cargo or carload lots is as follows 
——Common——_———— 
One One Year —— Paving 
Current Month Ago Ago Brick Block 
New York : i $15.00 $15.00 $14.00 No Quotations 
Chicago y ; 12.00 12.00 Se 6 * adwenie eee 
St. Louis, selected... 18. 00* 16.00 16.00 $26.00 
St. Louis, salmon.. 12.00 10.00 ree gas 
Denver 14. 00+ 13.00 My. > wt meth 38 
Dallas ese 18.57 18.00 14.00 27.30 ; 
San Francisco...... 12.50 12.50 See ee e 
Boston a 18.00 18.00 16.25 30.00 45.50 
New Orleans. 19.00 17.50 19.00 19.00 
St. Paul 14.50 13.00 9.75 30.00 36 
Kansas City. 16.00 15.00 13.00 42.50 
Seattle 15.00 15.00 SR. 6k @kleae 42 
Cincinnati. . 17.00 16.00 ee ae 
Atlanta Dade ee 16.00 15.00 aad 40.00 
Los Angeles. ........ 12.50 12.50 ae. eats 
Montreal....... 15.00 Pe. Sea cee 80.00 
SRS 17.25 19 00 37.00 
Paltimore (del) . 18.00 18.00 22.00 42 


* Hard brick, $14 + Salmon is $13 in Denver. 


/ 
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goLLOW rILE—Price per block in carload lots for hollow building tile: 














-——New York—~ Factory 
One San Perth 
Year Chi- St Fran- Amboy, 
Current Ago cago Louis’ cisco Dallas N. J. 
gis $0.11475* 30.10125 $0.69 $0.08 $0.1125 $0. 1088 ado 
Fal? 1 153* 13500 =. 1268" 105815 09 $0. 1512 
falda 2 .204e 183 15 115 1944 
BRAG. «ss ake eee daca ; av a. 2546 =. 2268 
isl 2x12 5 cepeeeeee! Os be lepe . 208 . 208 3082 2916 
' d below 72nd St. 

— 4x1 2x12 8x1 2x12 V2x12x12 
as $0.15 24 $0.32 
a) 065 135 185 
Cineinnati 08 15 215 

Kansas City... sees eee eee e cece eens 0786 ie 205 

Denver 1250 18 25 
feattle. cere eee er eeeeceeceeens oes 30 
Atlanta eoeeontes sreecoesece . .09 . 16 5 
Lop AMgeleB. 6. ceeeee cence cee eeees - 082 . 154 

New OfNeBD®. ...ccccoccecesovececes - 165 22 325 
ade. canis aeaneiecn axe “088 1674 2399 
Baltimore... .--+++eeeeees d 195 -e 2875 
Montreal a We .28 34 


STRUCTURAL MATERIAL—Following are base prices f.0.b. mi. Pittsburgh, 
together with quotations per 100 Ib. from warehouses at places .amed: 








Mill New York San 

Pitte- Cur- J! Yr. St. Chi- Fran- 

burgh rent Ago Louis eago cisco Dallas 
Beams, 3to 1Sip............. $2 45 $3.47 $4.24) $3.54 $3.47 $4.45 $5.50 
Channele, 3to WSim.......... 2.45 3.47 4.244 3.54 3.47 4.45 5.55 
Angles, 3to 6in., Sim. thick... 2.45 3.47 4.24) 3.54 3.47 4.4) 5.50 
Tees, 3 in. and larger......... 4.45 3.32 ¢.28 31.8% 3.97 €¢£6 3.35 
TOG, <..s0teubeeaeapeale ines oe A 3.67 490 5.95 
italia — _ ee ———— 
RIVETS—The following quotations are per 100 Ib.. 

STRUCTURAL 

—_————-— Warehouse —— 
—New York—— San 
Mill Current One Chi- St Fran- 
Pitisburgh Yr. Ago cago Louis cisco Dallas 
fin. and larger........ $4.°9 $4.72 $5.65 $4.72 $4.79 $6.05 $7.50 
CON« HEAD BOILER 

fin. and larger........ im £3 ti 4.82 4.89 6.15 7.50 
SEMO ED. .....secccnen 4.45 4.97 5.90 4.97 5.04 6.59 7.50 
CMON As. evenenae 4.70 5.32 625 5.32 5.29 665 7.75 


Lengths shorter than | in. take an extra of 50c. Lengths between Lin. and 2in. 


take an extra of 25c. 





NAILS —The following quotations are per keg from warehouse: 
Mill San 
Pittsburgh St. Louis Chicago Francisco Dallas 
Wire aie ae $3.90 $3.90 $5.25 $5.00 
Cut \ hteeas 4.25 5.85 5.50 6.65 6.40 





PREPARED ROOFINGS—Standard grade rubbered surface, complete 
with nails and cement, costs per square as follows in New York, St. Louis, Chi ego 


and San Francisco: —— 1-Ply — —_— 7 — -——3-Pl) 

el, Lel. el. cl. el. Le. 
Mel wedi g coco. caesoes $1.50 $1.75 $1.90 $2.15 $2.30 $2.55 
NO: BORE. scans wae eas eee 1.60 1.70 1.95 2.05 2.30 


Asbestos asphalt-saturated Felt (14 lb. per square) costs $156 per ton. 
_ Slate-surfaced roofin, (red and green) in rolls of 108 sq-ft. costs $2:25 per roll 
in carload lots and $2.5U for smaller quantities. 


Shingles, red and green -late finish, cost $6.00 per square in carloads; $6.25 in 
maller quantities, in Philad: 'phia. 





on t.o.b. New York and Chicago: 





ROOFING MATERIALS—Prices per » 


Less Than 
Carioad Lots Carload Lots 
N.Y. Chicago N.Y. Chicago 
Tar felt (14 lb. per square of 190 sq.ft.)... $70.00 $70.00 $71.00 $71.0¢ 
Tar pitch (in 400-1b bbl). % £66000, oe 18.00 22.00 19.00 
Asphalt pitch (in barrels)........ 34.00 34.00 37.50 37.50 
Asphalt felt PONG Assen ee as 68.00 48.00 72.50 72.50 


SHEETS—Quotations are in cents per pound in various cities from warehouse 
also the base quotations from mill: 


Lar San -—New York— 
Mill rote St. Fran- _ One 

Blue Annealed Pittsburgh Louis Chicago cisco Current Yr. Ago 
No. 10 ee 4.64 4.57 5.80 4.57 5.495 
Ne 42. issue . 3.60 4.69 4.62 5.75 4.62 5.545 
Ne: 14. .ccwed Sucen Mee 4.74 4.67 5.90 4.67 5.595 
N6. 16; . cocnae cose eee 4.84 4.77 6.00 4.77. 5.695 
Black 
*Nos. (8 and 20..... 4.15 5.24 5.42 6.75 5.30 6.295 
*Nos. 22 and 24..... 4.20 5.29 5.47 6.80 5.35 6.345 
"No, 26. . ..c:ceees . 4.25 5.34 5.52 6.95 5.40 6.395 
*No. 28 ba eueldeeae 5.44 5.62 7.05 5.50 6.595 

Galvanized 
Mo, 10... cucdue vt 5.79 5.97 asi 6.20 6.345 
Me 42... 5 eee 4.80 5.89 6.07 7.30 6.25 6.943 
Ne. 14... 25 angdae 4.80 5.89 6.07 7.30 6.30 6.945 
Nos. 18 and 20...... 5.20 6.19 6.37 7.60 6.560 7.245 
Nos. 22 and 24...... 5.25 6.34 6.52 7.75 °.75 = - 7.295 
He. 26....:cceeeen 5.40 6.04 6.67 7.90 6.90 7.445 
No. 28......:aceassu ee 6 79 6.97 8.20 7.20 = 7.745 

“For painted corragated sheets add 30v. per 1000 Ib. fcr 25 tc 28 gage: 25e. for 
19 to 24 gages; for galvanized corrugated sheets add 1!5c., ul! gages. 
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LINSEED OIL—These prices are per gallon: 


—— New York Cleveland —— —— Chicago —— 











One One One 
Current Year Ago Current Year Ago Current Year Ago 
Raw in. overe «> bb).) $2.15 $1.90 $2.50 $2.10 $2.37 $2.05 
5-gaal. «i» i 2.28 2.00 2.75 2.25 2.57 2.25 
WHITE aND REY? LEAD—Base price per pound: 
— Red ~ + White ——— 
Current | Year Ago Current 1 Yr. Ago 
Dry Dry 
P : and and 
Dry In Oil Dry In Oil In O’} In Oil 
100-Ib. keg ; 13.00 14.50 14.00 14.50 13.00 14.60 
25 and 50-Ib. kews ..13. 25 14.75 14.25 14.75 13.25 14.25 
12}-lb. keg 13.50 15.00 14.50 15.00 13.50 14.50 
5-lb. cans 15.00 16.50 16.00 16.50 15. 00 16.00 
1-Ib. cans 16.00 17.00 17.50 16 00 17.00 


i 17.50 
500 Ib. lots less 10% discount; 2000 Ib. lots less 10-24% discount. 








a ae 








LUMBER 








San Francisco—Prices of rough Douglas fir No. | common, in more than 


carload lots: 
Lumber Prices in Yards at San Francisco 











68-12 and 10-16-18 and 
14 Ft. 20 Ft. 22 and 24 25 to 32 Ft. 
3x3 and 4............$34.50 $35.00 $36. 00 $38.00 
3x6 and 8 vbvdeena See 30.00 37.00 39.00 
4x4-6 and 8.......... 36.00 37.00 38.00 40.00 
3x10 and 12. ions, ee 37.00 38.00 40.00 
3x14 .. 36.50 37.50 38.50 40.50 
4x10 and 12. ... 36.00 37.00 38.00 40.00 
4x14. exes . 37.00 38.00 39.00 41.00 
24 Ft. and Under 25 to 32 Ft. 33 to 40 Ft. 
6x10 $35.50 $37.50 $38.50 
6x14 37.00 39.00 40.00 
8x10 35.50 37.50 38.50 
8xl4. 37.00 39.00 
New York, Chicago and St. Louis 
————Southern Pine————-——— Yellow Pine 
New York* —_- Chicago —— —St. Louis—— 
20 Ft 22-24 20 Ft 22- 20 Ft 22- 
and Under Ft and Under 24Ft. and Under 24 Ft 
3x 4to 8x 8..... $48.00 $49.00 $50.00 $51.00 $40.00 $42.00 
3x10 to 10x10..... 52.00 53.00 54.00 55.00 43.00 45.00 
3x12 to 12x12..... 55.00 56.00 56.00 57.00 45.00 46.50 
3x14 to 14x14..... 59.00 60.00 61.00 62,00 50.00 52.00 
3x16 to 16xI6.... 69.00 70.00 64.00 65.00 53.06 55 An 
3x18 to 18x18 74.00 75.00 68.00 69.00 57.00 38.00 
4x20 to 20x20 89.00 90.00 : eee eae ae 


* Prices from Lumbermen’'s Bureau 


Over 24 ft.—Add $1 for each additional 2 ft. in length up to 40 ft. for ~izes 
12 x 12 and under; for sizes over 12 x!2 add $2. For merchantable add $2 to sizes 
10fx 10 and under. For prime add $2 to the price of merchantable for all sizes. 



















Other Cities 12x 12-In 
———8x & In. x 20-Ft. and Under— 20 Ft. and Under 
P. Fir Hemlock Spruc, I Fir 
Boston .... $50.00 $49 00 $48.00 $48 00 $50. 0u $50.00 
Kansas City 51.00 51.25 51.25 57.00 4. 25 
Seattle 30.0u ‘ 1.00 
New Orleans.... 45.00 ’ , ‘ 48 00 okie 
St. Paul.. 60.00 59.00 59.00 46.00 42.00 66.00 
Atlanta os See 57.50 58.00 68 .00 68 . 50 70.50 
Baltimore. . . 46.00 * ' Oe) aca 
Cincinnati..... 45.00 45.00 42.00 42.00 48 00 48.00 
Montreal...... .00 65. 00t 65. 0C 58. Cot 58.00 58.00 
Los A ngeles * eevee 50.00 owe . 52.00 
Denver o eaten 44.00 44.00 
t-In. Rough, 10 In. x 16 Ft 2-In. T. and Gr 
and Under 10 In. x 16 Ft. 
‘i Fi Hemlock P. Fir 
BOSOM. ..cscscccccscoes $20.08 $50.00 $48.00 $50.00 $50.00 
Kansas City. . 84.50 74.25 74.25 87.25 77.25 
Seattie... ... el, ates 31.50 cua : 31.50 
New Orleans... 54.00 ey pes 55.25 
eee. oe . 53.00 53.00 53 .00 63.00 58 50 
DURGRR 5 oy os cues .- _ 80.00 85.00 on 65.00 67.50 
ee Per eree 40-42 .00 asa 38-40.00 ...... 
COMER. ccc vcweees 45.00 43.00 42.00 45.00 45.00 
DRORINOER, «6:0 évcx02's 60. 00* 60 00 44.00 65.00 63.00 
De iwc ceiscadss 8 © vcens 49.00 So's cai 
Denver Ny ; vt 44.00 42.00 
* 2x8 costs $56. t+ Up to 32 ft., above that add $4. { Also tamarae. 
Los Angeles—Base price (2x3 and 2x4, length 8 to 14 ft.), $43. 
Detroit—Y. P. 1-in. rough, 348; 2-in. t. and g., $50. 
Dallas—Yellow pine. Price per M: 
Sel be DelO<8R BORING... 5. os cccccosccdvecdecdoscacsecececes $57.50 
2x4 to 2x12—10, 16 and 20. .... 1.2... ccc cece eee e ce escceerereses 60.00 
2x4 to 212—22 and 24... 2... cece ccc cccccteccccvereserssccccs 62.50 
Gu6, 4x6, 6u6, GO cred BuB. .. wc ce cece ccc cc cer ecesccccccs 61.25 
OxlG, 1Gri@and Bx1O. ... . . - ae ce arc ccevccccccescovcsevecsccees ‘ 2.99 
RUOUMME ES cet | ar i ~ ska vey aen «Soe wandegesedsowanse tng sgee 67.5 
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Jersey City, Hudson Co. Work involves (1) arch construction, 3 arch spans 
4 earth or rock excav. and refilling, in com kee River. Total width of vi An 
pressed air tunnel, for 144-in. concrete sewer, with 40-ft. clear roadway. At o 
4940 lin.ft.; (2) concrete masonry in com Milwaukee River will be sick f 
pressed air tunnel, and shafts, of Portland ft. long, 28 ft. wide, with stai Ale 
cement mortar, in place, 15,200 cu.yd.; (3) . nate .bids will be received on ; 
¢ rock trimming of existing tunnel heading, case level of Milwaukee Riv: aie 
=a 150 cu.yd.; (4) removing sand, stone, timber, normal elevation, about 14 to 
ete., and debris from existing sewer and tun- city datum, “B,” in case gates “ 
nel heading, 1500 cu.yd.; (5) trimming, caulk- opened and level of Milwauk pi 
? ing and tightening existing concrete sewer in lowered about 10 ft een ae 
tunnel, 15,000 sq.yd.; (6) removing existing B. C., Erichson—Until Nov... « \ 
tunnel timbering, raising heading and retim- Foreman, engr., Pub. Wks. De; Panes 
O bering, 73 lin.ft.; (7) removing 4 existing building bridge over Goat Riv: tee 
concrete bulkheads, lump sum; (8) Portland 248 ft. long, 16 ft. wide, to in "tne 
NPAT RER RE TIGE INI cement grout, in place, 15,000 bbls. cenient; Howe span, and 58- and 39-; pproac 
(9) dry dock packing, 1000 cu.yd.; (10) re- spans, timber on concrete abu: Shen ane 
WATER-WORKS moval and raising of arch and sidewalls of volving 100,000 ft. timber, 20 ex.yd ¢, aan 
ROPOSED WORK portion of existing sewer, 50 lin.ft.; (11) and 16 tons steel. About $16,000 ee 
Va., Orange—Town having plans prepared steel reinforcement for conerete, in place, 
improving waterworks system and installing 5000 lb. Two forms of proposals will be re- PRICES AND CONTRACTS AW \RDED 


filtration plant. About $70,000. Saville & Clai- 
borne, 7th and Mani Sts., Richmond, engrs. 
Noted Aug. 21. 

8S. C., Rock Hill—J. G. Barnwell, city megr., 
receives bids in December building extension 
to waterworks and sewarage system. About 
$150,000. G. C. White, Durham, N. C., engr. 

Tex., Terrell—City voted $200,000 bonds to 
build waterworks system. L. W. Wells, city 
ener. 

Okla., Aljus—City sold $50,000 bonds to im- 
prove waterworks system. Johnson & Ben- 
ham, Firestone Bldg., Kansas City, Mo., 
engrs. 

Okla., Cushing—City election Nov. 24, to 
vote on, $75,000 bonds to extend waterworks. 

Okla., Henryetta—City voted $200,000 bonds 
to improve waterworks system. Burns & 


McDonald, Interstate Bldg., Kansas City, Mo., 


eugrsé. 

Okla., Tonkawa—City sold $60,000 bonds 
to extend waterworks system. Johnson & 
Benham, Firestone Bldg., Kansas City, Mo., 
engrs. Noted July 24. 

Bids Desired 

Pa,, Erie—Until Nov. 28, by city, building 

5,000,000-gal. rein.-con. reservoir. Chester & 


Fleming, Union Bank Bldg, Pittsburgh, 
engers. mor 
PRICES AND CONTRACTS AWARDED 


(*Indicates award of contract) 
*Conn., East Hartford (Hartford P. O.)— 
Fire Dist., at office of Dist. Comrs., Wells 
Hall, Main St., let contract building exten- 
sions to waterworks system, to Beaver Eng. 
& Contg. Co., 51 Chambers St., New York 


City. Noted Sept. 11. 
*Mich., Royal Oak—Baker Land Co. let 


contract building complete waterworks sys- 
tem, involving 12,049 ft. 6-S-in. pipe, forty- 
seven 6-S-in. valves, 47 valve boxes and 5 
hydrants, to T. C. Brooks & Son, : West 
Grand Blvyd., Detroit, $26,490. 

*Okla., Ada—City let contract to Merkle 
Mehy. Co., 508 Interstate Bldg., Kansas Coty, 
Mo., furnishing and installing two 750-gal. 
per-minute turbine pumps and 100 hp. 
motors, two 1250-gal.-per-minute underwriter 
turbine fire pumps and 200-hp. motors, 3 
panel switchboard complete with wiring, 
recording Venturi water meter, all piping, 
valves and fittings and one 10-in. automatic 
hydraulic valve. About $20,500. 

*Okla., Madill—City let contracts improv 
ing waterworks system, to U. S. Cast Iron 
Pipe & Fdry. Co., Security Bldg., St. Louis, 
Mo., pipe and fittings, $15,158; to Darling 
Valve & Hydrant Co., Oklahoma, valves and 
hydrants, $947. Noted Aug. 28. 


SEWERS 
PROPOSED WORK 
N. J., Jersey City—City Comn. soon re- 


ceives bids building 18-in. vitr. pipe sewers 
in Virginia, Clark and Yale Aves., Bennett 
and Water Sts. About $15,000. C. A.» Van 
Kuren, city ener. 

Mich., Detroit—Comr. Pub. Wks. soon lets 
contract furnishing labor and material for 
building and finishing complete 6475-ft. sew- 
ers in Bates, Congress, Randolph, Adams and 
Brush Sts., from center line Atwater St. to 
north line Adelaide St., 13-ft. 6-in. cylinder, 
brick or concrete segment block with 16-in. 
walls. Alternate plan, 2-barrel, 10-ft. 4-in 
diameter, 16-in. wall. About $2,000,000. C. W 
Hubbell, city engr. 

Ia., Des Moines—City soon lets contract 
building Waveland Park Sanitary Sewer, in 
volving 14,000 ft. 10-in. pipe, small septic tank 
and filter bed, cost $25,000; South Side Sewer, 
37 mi. 10-36-in. pipe and two unit electrical- 
ly operated centrifugal pumping plant, $450,- 
000: Woodland Ave. Storm Sewer, 5000 ft. 15- 
36-in, pipe, $25,000. K. C. Kastburg, city 
engr. 

Neb., Ord.—City soon lets contract laying 
6-16-in. rein.-con. sewers in Main St. About 
$98,000. Rohrbough Eng. Co., 920 City Naf). 
Bank Bldg., Omaha, engrs. 


BIDS DESIRED 
N J., Newark—Until Nov. 25, by Passaic 
Valley Sewerage Comrs., Essex Bldg., 31 Clin- 
ton St., for continuation and completion of 
construction of Sect. 2 of outfall pressure 
tunnel, beneath portion of New York Bay and 


ceived: Form “A,” under which payments 
are made on basis of stipulated unit prices; 
Form “B,” under which payments are made 
on basis of stipulated percentage of actual 
cost of labor and materials. W. M. Brown, 


ch. engr. 

Windsor—Until Nov. 27, by Essex 
Border Utilities Comn., 66 Ouellette Ave., 
completing South Sewage Interceptor, in 
Sandwich and Ojibway. Work involves 10,280 
ft. rein.-con. lock-joint pipe, 15 concrete and 
brick manholes, pumping and clearing 4000 
ft. 27- and 42-in. sewer, shaping ditches, re- 
placing 80 sq.yd. concrete pavement and 
sand and clay excav., 13-15 ft. deep. M. 
Knowles, ch. engr. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Mich., Port Huron—City let contract 
building vitr. crock sewers in Farley, Bal- 
lentine, Howard and Porter Sts., from 20th 
to 24th Sts., involving 5008 ft. 15-20-in. 
pipe, to C. Mugovero, Huron Ave., $4691, 
$4944, $5462 and $4691, respectively. Noted 
Nov. 13. 

*Neb., Tilden—City let contract building 
sanitary sewerage system and sewage-dis- 
posal plant, involving 26,666 ft. 8-12-in. 
vitr. pipe, and septic tank, to Katz Constr. 
Co., 409 Brandeis Theater Bldg., Omaha, 
$47,700. 

*Neb., Wilbur—City let contract installing 
32,151 ft., 8-12-in. tile sanitary sewers in 
various streets, to Martz Constr. Co., Seward, 
$42,880. Noted Sept. 11, 

*Okla., Okmulgee—City let contract build- 
ing 1-mi. sewers in Dists. Nos. 34 and 35, 
to Tibbetts & Pleasant, Okmulgee, $2875 
and $35,750 respectively. Noted Oct. 30. 

Cal, San Francisco—Bd. Pub. Wks. re- 
ceived bids building 1137 ft. sewer through 
Presidio Reservoir, portion of its invert 
lined with vitr. brick, involving 100 ft. 6-in. 
vitr. salt glazed iron stone pipe and 1137 
ft. 2 ft. 6 in. x 3 ft. 9 in. concrete pipe, 
from Hickey & Harmon, 370 Arguello Blvd., 
$12,446. T. D. Harvey, 821 Market St., 
$15,087 

BRIDGES 
PROPOSED WORK 


0., Colambus—Franklin Co. voted $375,000 
bonds to build bridge over Scioto River, on 
Greenlawn Ave. C. C. Lattimer, co. surv. 

Ia., Manchester—Delaware Co. having plans 
prepared building 168-ft. rein.-con. bridge, 
45 ft. wide, to have two 80-ft. span arches, 
33-ft. roadway, two 6-ft. walks and 4 re- 
taining walls, varying from 25 to 45 ft. long. 
About $0,000. H. Klaus, co. engr. 


BIDS DESIRED 
Pa., Reading—Until Dec. 5, by Berks 
Co., building 1586-ft. rein.-con. bridge, 60- 
ft. wide. C. F. Sanders, co. engr. 
N. C., Greenville—Until Dec. 1, by Comrs. 
Pitt Co., reconstructing 273-ft. steel bridge 
ove rTar River. J. B. Harding, Greenville, 


engr. 
S. C., Jacksonboro—Until Nov. 26, by 


Sanitary & Dminage Comn., Charlestpn, 
building 456-ft. bridge over Edisto River, 
here, to have one 150-ft. rivet connected steel 
swing span and two 150-ft. rivet connected 
simple spans, pliers, abutments and fenders, 
for Charleston Co., (Charleston) and Colle- 
ton Co. (Waterboro). Work involves 375.8 
cu.yd. class B rein.-con., 92.4 cu.yd. class C 
concrete, 3967 Ibs. steel bars, 7320 lin-ft- 
wooden piling and 17,100 ft. B.M. yellow pine 
timber for fenders. About $65,500. 

Wis., Milwaukee—Until Dec. 10, P. Braman, 
comr. pub, wks., furnishing labor and ma- 
terials building North Ave. viaduct and side 
approach over Chicago, Milwaukee & St. 
Paul R.R. tracks and Milwaukee River, here. 
Work includes building concrete viaduct ex- 
tending from intersection of North and Hum- 
boldt Aves. on the west, to east bank of 
Milwaukee River to east. From westerly 
end work consist of 183-ft. retaining wall 
with earth fill, 142-ft. concrete beam-and- 
slab construction, 141 ft. steel girders, con- 
crete encased, over Chicago, Milwaukee & 
St. Paul R.R. tracks; 348-ft. concrete beam- 
and-slab construction and 571-ft. concrete 


(*Indicates award of contract) 

*N. Y., Cuba—E. S. Walsh, supt. pub. wre 
Capitol, let contract building a threy.e 
plate girder bridge over Cuba: Reson, 
Spillway, on Cuba-Olean Highway. her, 
J. B. Smith, Cuba, $19,905. Noted Ger’ 

°N. C., Rutherfordton— Rutherford «, 
contract building steel bridge, concrete fin, 
on Avondale St., to Atlantic Bridge « 
Charlotte, $17,360. 

0., Columbus—Comrs. 
ceived only bid Sept. 10, building super 
structure for Platter Bridge, 24 ft, wige 
over Big Walnut Creek, om Lockbourne Ra 
Hamilton Twp., involving 1,095,260 |p 





Franklin Co, rp. 


tee] 
Steel 


26,771 lb. reinforcing steel and 167 euyg 
concrete, from Grant-Boulton Co., Columbus 
$41,750; substructure involving 2200 , Lyd 


dry and 480 cu.yd. wet excav., 80 cu.yd. class 
“A” and 1100 cu.yd. class “B"” concrete, from 
J. A. Swingle Co., Columbus, $18,792. Work 
will be held in abeyance for some time 
Noted Aug. 28. 

*South Dakoga—State Highway Conn 
Pierre, let contract building 420-ft.  stec| 
bridge on concrete piers and abutments 
over White River, to Standard Bridge () 
1302 City Natl. Bank Bldg., Omaha, Neb 
About $30,000. 

*Washington—State Highway Comn 
Oylmpia, let contract building 240-ft, stec} 
span bridge over Cowlitz River, near Nes 
ika, Lewis Co., to Union Bridge o., foot 
of Fenwick and Kenton Sts., Portland, $38 
149. Noted Oct. 16. 

*Washington— State Highway Comn., Olyn- 
pia, let contract building concrete arched 
bridge on Inland Empire Highway, Colun- 
bia Co., to J. T. Stickler, Asotin. About 
$18,000. 


STREETS AND ROADS 
PROPOSED WORK 

N. J., Trenton—City voted $1,000,000 bonds 
to build 1-mi. boulevard over Sanhican Creek 
through City. Engineer not selected. 

N. C., Ashboro—Comrs. Randolph €o, soon 
let contract building 40,000 sq.yd. road, sheet 
asphalt, bitulithie and bituminous concrete 
A. E. Taplin, High Point, engr. 

8S. C., Rock Hill—J. G. Barnwell, city mer 
receives bids in December paving various 
streets. About $700,000. G. C. White, Dur 
ham, N. C., engr. 

Ga., Moultrie—Colquitte Co. soon receives 
bids paving various roads. About $500,000 
Noted May 1. 

O., Bellaire—City voted $150,000 bonds t 
improve various streets. H. Althar, Be 
laire, engr. Noted Sept. 18. 

0., Cincinnati—City plans to grade, pave 
and curb 3336 ft. Harrison Ave. from Coler 
ain to State Aves., 40 ft. wide, granite, cost 
$88,000; Gage St., Intermediate, Bantry, Glen 
Danto, Kennedy, Rulison and Hull Aves., 210 
ft. long, 25 ft. wide, concrete, $21,016. F 
Krug, city engr. 

O., Cleveland—Comrs. Cuyahoga (vo. re 
ceive bids in spring building Som Center 
Rd. No. 3, waterbound macadam. Abou! 
$57,000. W. A. Stinchcomb, co. engr 

0., Cleveland—Comrs. Cuyahoga (vo. re 
ceive bids about March 10, paving 6-mi 
Akron-Cleveland Rd., 20-ft. wide, vitr. brick 
on 6-in. concrete base. About $36,205. W 
A. Stinchcomb, co. engr. S 

0., Cleveland—Cuyahoga Co. receives bis 
about Jan. 15, paving East View Kinsman 
Rd., vitr. brick. About $20,000. F. A. Peas 
Eng. Co., 804 Marshall Bldg., engrs. 

0., Cleveland—W. H. Evers, engr., 3% 
The Arcade, receives bids about Dec. 1, grail 
ing, building sewers, watermains and side 
walks, and paving Detroit and Madison Aves 
in Wagar Park, vitr. brick, for W. B. Ny 
6521 Hough Ave. About $80,000. 

South Dakota—State Highway 
Pierre, plans to grade, gravel and drain 
83 mi. Chamberlain-Plankinton Rd., Brule 
Co., involving 46,000 cu.yd. earth ecay., 12.4% 
cu.yd. gravel, 218 cu.yd. concrete for cul 
verts and 15,000 Ib. reinforcing stee!. et 
$72,503; gravel 5.07 mi. and grade °07 mi 
Mobridge-McIntash Highway, Corson 
involving 37,000 cu.yd. earth execay., 6S} Cn: 
yd. gravel, 186 cu.yd. concrete for culverts 


Comn 
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oO reinforcing steel and 1,000 sq. rods N. C., Asheville—Until Nov. 25 by Div St. to Humboldt Parkway, 30 ft. wide, stand- 


rnc and grabbing, $46,407. 
““\fontana—State Highway Comn., Helena, 
ans t) gravel surface 12 mi. pace see 
pan’ cost. $20,000, 5 mi. Richey-Vida Kd., 
Kd So mi. Richey-Rose Valley Rd., $20,- 


et i. Glendive-Lindsay-Brockway Rd., 
$74,000 & mi. Richey-Manrock Rd., $12,000, 
4 mi. Red Trail, $68,000, 20 mi. Glendive-Sid- 
Mid. (Black Trail), $40,000, 50 mi. Richey- 
Bloomfield Rd,, $100,000, all in Dawson Co.; 
ti. Mullan Rd., $150,000, 40 mi. Anaconda- 


Drummond Rd., $150,000, Granite Co.; 20 
ii, Bainville-Dwyer Rd., $23,000, 9 mi. Pop- 
I -Seobey Rd., $30,000, Roosevelt Co.; 41 
a Wolf Creek-Augusta Rd., 9 ft. wide, 
$160,000, 10 mi. Helena-Rimini Rd., 16 ft. 
vide, $30,000, conerete surfacing ¥% mi. and 
vraveling 9 mi. Helena- Bozeman Rd., 16 ft. 
‘vide, $60,000, Lewis and Clark Counties. 
federal Government asked to appropriate 
toward cost. J. N. Edy, state highway engr. 

Missouri—State Highway Dept., Jefferson 
City, plans to build 7.8 mi. Natl. Old Trails 
Rd, 24 ft. wide, involving 26,000 cu.yd. earth 
ereav., 73.300 sq.yd. 5 in. waterbound and 

‘in. bituminous macadam surfacing, 16 
ft wide, one 30-ft. concrete bridge and 9 
culverts, cost $129,488, 5.55 mi. Natl. Old 
Trails Rd., 24 ft. wide, 17,000 cu.yd. earth 
exeay., 52,090 sq.yd. 2% bituminous macadam, 
1% ft. wide, and 8 culverts, $88,579, both 
Cooper Co.; 13.5 mi. Doiphan-Alton State 
itd. 24 ft. wide, 31,500 cu.yd. earth excav., 
49000 sq.yd. 6-in, gravel surfacing, 16 ft. 
wide, 20 culverts and two 30-ft. bridges, $28,- 
o“ Ripley Co.; 19. mi. Harrisonville-Belton 
hi. 24 ft. wide, 57,000 cu.yd. earth excav., 
178.350 sq.yd. 2-course waterbound maca- 
jam, 7 in. thick, 16 ft. wide, 3,500 ft. 6 in. 
tile underdrain, 20 culverts and one 70-ft. 
span bridge, $170,870, Cass Co.; 1.75 mi. Six 
Mile Lane, 26 ft. wide, 4,100 cu.yd, earth 
excav., 18,480 sq.yd. brick or concrete pave- 
ment on concrete base, 7 in. thick, $56,124, 
Moberly Special Rd. Dist., Randolph Co.; 
<6 mi. road from Stoddard Co. line to Me- 
Guire, 24 ft. wide, 80,379 sq.yd. 10 in. gravel 
with 2 course Novaculite surface, 16 ft. wide, 
45.213 lin.ft. grading, and 12 drainage wells, 
$62,598, Dunklin Co. ; 13.07 mi. Liberty-Excel- 
sior Springs Rd., 24 ft. wide, 82,646 cu.yd. 
earth and 11,626 cu.yd. rock excav., 122,507 
sq.yd. bituminous macadam, 16 ft. wide, 493 
cyd. conerete, 9240 Ib. structural and 12,240 
ib. reinforcing steel, 100 lin.ft. iron railing, 
1388 ft. 15-24 in. conerete pipe and 5,000 ft. 
{ in. vitr. clay tile drains, $324,572, Clay 
Co.: 8 mi. Natl. Old Trails Rd., 24 ft. wide, 
12,000 cu.yd. earth excav., 75,093 sq.yd. 2% 
in. bituminous concrete, 16 ft. wide, 11 cul- 
verts and 2 bridges, involving 2263.9 cu.yd. 
concrete and 198,630 lb. reinforcing steel, 
$142,053, 9.2 mi. Natl. Old Trails Rd. 24 ft. 
wide, 20,000 cu.yd. earth excav., 86.357 sq.yd. 
5-in waterbound and 2%-in. bituminous ma- 
cadam or asphalt, 16 ft. wide, 18 culverts, 
one 30-ft, and one 80-ft. bridge, $168,014, 
Malta Bend Special Rd. Dist., Saline Co. 

Mo., Independence—Jackson Co. rejected 
bids received Sept. 30, grading and sur- 
facing 3.1 mi. Lone Jack East Rd., from Lone 
Jack to Jackson-Johnson Co. line, 16 ft. wide, 
bituminous macadam. Noted Sept. 11. 

Mo., Joplin—Special Rd. Dist. plans to 
build 45 mi. hard-surfaced roads, 18 ft. wide. 
Bonds for $500,000 voted for project. Engi- 
heer not selected. 

Mo., Monticello—Lewis Co. plans to build 
55-mi. gravel road from Monticello to Lewis- 
ton: cost, $55,000; also 6-mi. road from 
Monticello to North Canton, $60,000; both 
16 ft. wide. 3 

Mo., Savannah—Andrew Co., (Savannah) 
and Nodaway Co. (Marysville) plan to build 
0-mi. hard-surface roads from Tlowa_ line 
to Buchanan Co., through Hopkins, Marys- 
ville and Savannah, 18 ft. wide. Leslie- 
tarnes Eng. Co., Amer, Natl. Bank Bldg., 
St. Joseph, engrs. 

Tex., San Antonio—Comrs. Bexar Co. soon 
let contraet gravel surfacing 7.27 mi. High- 
way No. 9 from Leon Springs to Bexar Co. 
line, 16 ft. wide, involving two 60-ft. flat 
concrete crossings, 24-ft. rein-con. span 
bridge, 14,578 sq.yd. bituminous macadam 
and 10.6 acres clearing and grubbing. About 
$76,056. C. E. Hoff, San Antonio, engr. 

Cal., Oakland—City soon lets contract im- 
Proving 3,200 ft. Porter and Suter Sts., from 
Soth to 38th Aves., Octavia and Abbey Sts., 
from Suter to Porter Sts. and Loma Vista 
Ave. from Quigley to Porter Sts., 40 ft. wide, 
inv ing 6188 ecu.yd. earth excav., 6,377 
linft. conerete curbing, 13,120 sq.ft. concrete 
fultering, 32,099 sq.ft. cement sidewalks, 
S2Ss sq.ft. oil macadam, 876 lin.ft. con- 
duit pipe. About $29,000. M. Campbell, 


city engr, 


BIDS DESIRED 
Mo-sachusétts—Until Nov. 25, by, State 
Hiciway Comn., Boston, building 24,500-ft. 
ro 1S-ft. wide, Community Twp., involv- 
ins ‘000 sq.yd. Portland conerete. About 
0 A. W. Dean, state highway ener 


Office, Sate Highway Comn., Asheville, build 
ing 3.7-mi. road, Buncombe Co., concrete 
Topeka on penetration macadam. About $140,- 
000. W. S. Fallis, Raleigh, state highway 
engr. 

Ga., Madison— Until Nov. 24, by city, grad- 
ing, curbing, draining and paving Public 
Sq., Jefferson and Main Sts., involving 29,- 
000 sq.yd. pavement Bids will be received 
on concrete, brick and bituminous.  Solo- 
mon-Norcross Co,, 1624 Candler Bldg., At- 
lanta, consult. engrs. 

Ala., Fairfield—Until Nov. 24, by ony. 
grading and macadamizing about 1,300 ft. 
h3rd St. and Terrace Ave. <A. C. Decker, 
mayor. 

Mich., Harrison—-Until Nov. 30 by J. W. 
Wilson, twp. clk., R. R. No. 3, Lake, grad- 
ing, draining and surfacing 2'. mi. State 
Reward Rd., 12 ft. wide, Freeman Twp., 
Clare Co., involving 17,600 sq.yd. class B 
gravel. About $30,000. State Highway Dept., 
Lansing, engrs. 

Tex., Ft. Worth—Until Nov. 25, by D. L. 
Lewis, city engr., repaving Commerce St. 
from East Front to Weatherford Sts., 50 
ft} wide, involving 29,593 sq.yd. 3-in. vitr. 
fibre brick and 10,000 lin.ft. concrete gutter, 
cost $90,000; paving 2,305 ft. Calhoun St. 
from East Front and 9th Sts., 40 ft. wide, 
involving 10,867 sq.yd. 3-in. vitr. fibre brick 
and 5,000 lin.ft. concrete gutter, $45,000. 

Tex., Ft. Worth—Until Jan. 1, by Comrs 

Tarrant Co., grading and concrete surfacing 
5.8 mi. Ft. Worth-Dallas Highway, 18 ft. 
wide, rebuilding 10-mi. Camp Hix Rd., 18 
ft. wide and 6.2 mi. Benbrook Rd., 18 ft. 
wide. Federal Government appropriated 
$200,000 toward cost. R. V. Glenn, Ft. Worth, 
engr. Noted Aug. 7 and Sept. 18. 
: Okla., Durant—Until Nov. 25, by city, for 
7,500 sq.yd. vitr. fibre brick and 53,500 sq.yd. 
concrete pavement. D. C. Lipscomb, city 
engr. 

Ore., St. Helens—City receiving bids im- 
proving West St., to include draining, pav- 
ing, with concrete or bitulithic and build- 
ing concrete curbs. About $10,000. E. 
Quick, St. Helens, city recdr. 

California—Until Nov. 24 by State High- 
way Comn., 515 Forum Bldg., Sacramento, 
gracins 4 mi, State Highway between Cush- 
on Creek and Crescent City, Del Norte Co., 
involving 18,000 cu.yd. excav., 6,000 cu.yd. 
gravel, 60 cu.yd. class A Portland cement 
concrete, 538 lin.ft. 12-24-in. corrugated pipe; 
6.6-mi, road between Pine Valley and Cas- 
bere Ranch, San Diego Co., involving 37,670 
cu.yd. excav., 210 cu.yd. class A Portland 
cement concrete, 2,567 lin.ft. 18-30-in. corru- 
gated pipe; 13.8-mi. road between Casbere 
Ranch and Tecate Divide, San Diego Co., 
involving 111,000 cu.yd. excav., 365 cu.yd. 
class A Portland cement concrete, 35736 
lin.ft. 18-30-in. corrugated pipe; paving 18.2 
mi, road between Weed and Southerly Boun- 
dary, Siskiyou Co., involving 18,100 cu.yd. 
class A Portland cement concrete. 


PRICES AND CONTRACTS AWARDED 
(*Indicates Award of Contract) 


Mass., Leominister—City received bids Oct. 
30, scarifying and reshaping 3826 ft. North 
Main St., 18 ft. wide, 3-in. top of Topeka 
mixture, involving 8,000 sq.yd. bituminous 
macadam, from D’Onfro Bros., Leominster, 
$11,225; Framingham Constr, Co., Framing- 
ham, $11,818; R. H. Newell, Uxbridge, $13,- 
859. 

*Connecticut—State Highway Comn., Hart- 
ford, let contract improving 3,800 ft. Bozrab 
St., 3-in. trap-rock surface over 5-in. gravel 
base, Bozrah Twp., to J. Arborio, 80 Park 
St., New Haven, $18,000; 3,890 ft. Middle- 
field Rd., 3-in. trap-rock macadam, Middle- 
town Twp., to A. Brazos & Sons, Oak St., 
Middletown, $15,000; $802 lin.ft. Forest St., 
bituminous macadam, New Haven, to C. W. 
Blakeslee & Son, 58 Waverly St., New Haven, 
$41,000. Noted Oct. 16. 

*N, Y., Buffalo—City let contracts to H. P. 
Burgard Co., 1968 Filimore Ave., paving 4957 
yd. River St. from Erie to Genesee Sts., 42 
ft. wide, dressed block on 6-in. concrete base, 
Medina sandstone curbing, cost $32,220, 4621 
sq.yd. Eimer St. from ensington Ave. to 
Amherst St., 26 ft. wide, standard asphalt 
on 6-in. concrete base. Medina sandstone 
eurbing, $23,530, 2,486 sq.yd. Page St. from 
Hertel to Lawn Aves., 26 ft. wide, stand- 
ard asphalt on 6-in. concrete base, Medina 
sandstone curbing, $13,650, 6,935 sq.yd. La- 
throp St. from Bway. to Sycamore St., 30 ft. 
wide, standard asphalt on concrete base, $32,- 
870, 3,504 sq.yd. Fay St. from Walden to 
West Shore Aves., 26 ft. wide, standard 
asphalt on concrete base, Medina sandstone 
curbing, $17,320; to Rock Asphalt & Constr. 
Co., Morgan Bldg., 5,400 sq.yd. Ohio St. from 

roposed state improvement to Buffalo River 

ridge, 32 ft. wide, standard asphalt, Me- 
dina Sandstone curbing, $27,050, 10,847 sq.- 
yd. South Park Ave. from Cumberland Ave. 
to Triangle St., 32 ft. wide, standard asphalt, 
$51,641, 592 yd. Kensington Ave. from Main 


ard asphalt, $3,421, 3,280 sg.yd. Fuller St 
from Ontario St. to Briggs Ave, 26 ft. wide 
standard asphalt on 6-in. concrete base, Me 
dina sandstone curbing, $17,776, 1,114 sq.yd 
Pennsylvania St. from Prospect Ave. to Ni 
agara St. 32 ft. wide, standard asphalt on 
concrete base, $6,235, 2.155 sq.yd. Armin 
Pl.. from Seneca St. to point 734 ft. north 
east, 26 ft. wide, standard asphalt on con- 
crete base, Medina sandstone curbing, $10, 
S67, 2,000 sq.yd. West Humboldt Parkway 
from Main St. to Agassiz Pl, standard as 
phalt, $9,975; to B. F. Spire, 24 Colonial 
Circle, 2,997 yd. Wex Ave, from Walden 
to West Shore Aves., 24 ft. wide, brick, $16, 
750; to Erie Contg. Co., Morgan Bldg., 4,657 
sq.yd. Abby St. from end of present pave 
ment to Bell St., 28 ft. wide, brick on 6-in 
concrete base, Medina sandstone curbing, 
$26,300, 2.630 sq.yd. Ross Ave. from end of 
present pavement to Ontario St., 24 ft. wide, 
brick on 6-in. concrete base, Medina sand- 
stone curbing, $14,300. Noted July 31 and 
Sept. 4 

*N. Y., New York—Acting President, Man 
hattan Boro., let contracts to Asphalt Constr 
Co., 1 Madison Ave., regulating and grading 
with granite blocks, Washington, Christo- 
pher and Little West 12th Sts., $73,435, 118th 
St. from Pleasant Ave. to Harlem River, $18. 
634; to W. J. Fitzgerald, 547 West 45tb 
St., Battery Pl, State and Hall Sts, $38, 
816; to W. J. McCarthy, Audubon Ave, Park 
Ave. from 41st to 42nd Sts., $2,396; to Cleve- 
= eine ae Paving Co. Flushing Ave, 
rooklyn, 42nd St. from Lexingto Jan- 
derbilt Aves., $17,573. — 
| *North Carolina—-State Highway Comn.,, 
Greensboro, let contract hard surfacing 6 mi 
Wilmington-Charlotte- Asheville Highway, 16 
ft. wide, to Simmons, Whitton & Co.,” Nel- 
wyn Hotel Bldg., Charlotte. About $150,000 

*N C., Clinton--City let contract paving 
various streets, to R. M. Hudson Co, Con 
oe — Work involves 20,000 lin.ft 
cur and gutter, 10,000 sq.yd. concrete 
sidewalk and 20,000 sq.yd. as I 
Sep aS. 1.yd. asphalt. Noted 

*N. C., Goldsboro—City let contract for 7 
mi. sheet asphalt pavement and 2,600 lin.ft 
eure — gaa fs", to West Constr 
“o., Volunteer e Bldg., Chattanooga, Tenn. 
About $300,000. Noted July 31. ” - 

*N. C., Oxford—Granville Co. let contract 
graveling 4% mi. road, to T. W. Chandler 
Virgilina, Va. About $25,000. ; 

N. C., Washington— Beaufort Co. let con- 
tract paving 15 mi. various roads, 18 ft. wide. 
sheet asphalt, to Lassiter Porter Co., Nor- 
folk, Va. F ° 

Fla., Jacksonville—Jacksonville Terminal 
Co. let contract paving 400 ft. plaza in front 
of new terminal, 175 ft. wide, involving 7,700 
sq.yd. concrete, to McDowell Constr. Co.. 
ae. 

+» Quincy—City let contract paving Main 
St., involving 23,000 sq.yd. asphaltic concrete 
and 14,280 lin.ft. curbing and guttering, to 
Kennedy Constr. Co., Tampa, $70,074. Noted 
~“— 4. 

+» Cleveland—Comrs. Cuyahoga Co. re- 
ceived only bid Nov. 5, building Cedar Rd., 
involving 6,860 cu.yd. concrete, 4,710 lin.ft 
“onan oe ey ane 53,000 cu.yd. earth 

y., from T. B. usband, Rexwo ye., 
$68,051. Noted Oct. 30. ee 

*Michigan—State Highway Comn., Lansing 
let contract grading, draining and surfacing 
7.651 mi. State Trunk Line Rd. No. 18-7 
16 ft. wide, Crawford Co., involving 71,816 
sq.yd. stone gravel and 27,614 cu.yd. earth 
excav., to Rd. Comns., Crawford Co., Gray- 
ling, $109,919; 1.468 mi. State Trunk Line 
Rd. No. 12-11 A, 16 ft. wide, Dickinson Co., 
13.779 sq.yd. gravel, 13,000 cu.yd. earth and 
150 cu.yd. rock excav., to Hoose & Pierson, 
Iron Mountain, $22,429; 4.508 mi. State Trunk 
Line Rd No. 26-7 A, 16 ft. wide, Gogebic 
Co., involving 42,315 sq.yd. gravel, to J. BE 
MeNicholas, Marenisco, $48,927; 7.573 mi. 
State Trunk Line Rd. No. 18-3 B, 16 ft 
wide, Otsego Co., involving 42,289 cu yd 
earth excav. and 71,089 sq.yd. gravel, to Mid 
land Constr. Co., Inc., Midland, $110,478: 
2.91 mi. State Trunk Line Rd. No. 10-5, 
16 ft. wide, Presque Isle Co., involving 13,- 
310 cu.yd. earth excav., 27,297 sq.yd. gravel 
and 97 cu.yd. concrete, to L. Ww Edison 
Rogers, $37,573. 

*Minn., Brainerd—Comrs. Crow Wing Co. 
let contract grading and graveling 3.5 mi 
State Rd. No. 6, 24 ft. wide. to Williams 
& Pettyjohn, Park Rapids, $28,081. About 
Sept. 18. 

*Minn., Duluth—W. H. Borgen, treas. St 
Louis Co., let contract clearing, grubbing 
and ditching right-of-way for 17-mi. State 
Rd. No. 4, 29 ft. wide. to Bartlett & Oustel- 
poate Co., c-o. County Engineer's Office, $29, 

*Kan., Stafford—City let contract building 
15,000 sq.yd. brick pavement, to M. R. Am- 
merman, Salina. About $68,000. 

*Neb., Beatrice—Comrs. Gage Co. let con- 
tract buildine 115 mi. road from Beatrice 
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to Institute for Feeble Minded, involving 
10,986 sq.yd. vitr. brick, 12,176 lin.ft. con- 


crete curbing, 6,468 cu.yd. earth excav. and 
168 ft. 18-48-in. concrete pipe, to Abel Constr. 
Co., Lincoln. About $55,000. 

*Neb., Blair—City let contract building 
sewers in various streets, involving 64,440 
ft. 8-15-in, vitr. and 192 ft. 8-12 in. c.-i. pipe, 
152 manholes and 7 flush tanks, to Hanson 
& Willadsen, 2907 Douglas St., Omaha, $87,- 
657. 

*Neb., Lincoln—Lancaster Co. let contract 
paving 5% mi, 14th St. and Asylum-Peni- 
tentiary Rd., to Abel Constr. Co., 318 Termi- 
nal Bldg., $285,770. Noted Sept. 18. 

*Neb., Omaha—City let contract to H. Mur- 
phy Constr. Co., 204 Karbach Blk., paving 
6 blocks 60th St. from Military Ave. to 
Pratt St., involving 7027 sq.yd. 2-in. asphal- 
tic concrete on 6-in. concrete base, 5,477 lin-ft. 
curb and gutter, 3,800 cu.yd. earth excav., 
$19,754; 3 blocks S8th St. from Military to 
Bensonhurst Aves., 4,780 sq.yd. 2-in. asphal- 
tic concrete on 6-in. concrete base, 4,038 lin. 
ft. curb and gutter, and 2,700 cu.yd. earth 
excav., $13,491; 4 blocks Curtis Ave. from 
30th to 34th St., 5,187 sq.yd. 2-in. asphaltic 
concrete on 6-in. concrete base, 3,910 lin.ft. 
curb and gutter, and 1,800 cu.yd. earth excav., 

17,0006, 

. *Neb., Peru-—City let contract paving 4,700 
ft. 5th St., 24 ft. wide, to Roberts Constr. Co., 


404 Ist Natl. Bank, Lincoln, $52,137. Noted 
Sept. 11. . : 
*south Dakota-—-State Highway Comn., 


Pierre, let contract grading, graveling and 
draining 12.5 mi. Madison Wentworth High- 
way, Federal Aid Project. No. 17, Lake Co., 
to D. D. Bidwell, Egan, $1101,055; 15.03 mi. 
Highmore Miller Rd., Federal Aid Project 
No. 18, Hand Co., and 7 mi. Highmore Miller 
Rd., Federal Aid Project No. 19, Hyde Co., 
to G. W. Humphrey, Pingree, N. D., $121,- 
903, and $51,979, respectively. 

South Dakota—State Highway Comn., 
Pierre, received bids grading, graveling and 
graining 7.8 mi. Mitchell Plankinton Rd., 
Federal Aid Project No, 21, Aurora Co., from 
Aurora Co. Comrs., Plankinton, $69,437; 27.36 
mi. Mitchell Alexandria Sioux Falls Rd., Fed- 
eral Aid Project No. 24, Hanson Co., from 
W. R. Shipman Constr. Co., Sioux City, Ia., 
$165,205, Stevens Bros., St. Paul, Minn., $178,- 
$72. 

Ark., Marion—Comrs. Rd. Impvt. Dist No. 
7, let contract to Roach & Shuford, grading 
45 mi. road, involving 333,300 cu.yd. em- 
bankment, 50 acres clearing, 50 acres grub- 
bing, 60 cu.yd. concrete, 950 lin.ft. 18-24 in. 
corrugated metal pipe, 950 lin.ft. 18-24 in. 
vitr. pipe and 960 lin.ft. 18-24 in. rein.-con. 
pipe. About $153,358. Noted Aug. 21. 

*Tex., Ranger—City let contract paving 58 
blocks, 50 ft. wide, vitr. brick, to McKenzie 
Constr. Co., Bedell Bldg., San Antonio. About 
$613,000. Noted Sept, 25 

*Washington — State Highway Comn., 
Olympia, let contract to Rajotte, Robert & 
Winter, Ziegler Bldg., Spokane, building 2.2 
mi, Chelon-Okanogan Highway from Chelan 
to Chelan Falls, Chelan Co., involving 41,443 
cu.yd, common excav., $0.54 per cu.yd. and 
42,752 cu.yd. rock excav., $1.25 per cu.yd., 
total, $78,533; Root & Joslin, Spokane, 1.2 
mi, State Rd. No, 4 south from Keller, Ferry 
Co., 27,360 cu.yd. common and 3370 cu.yd. 
solid rock excav., $21,491; Genl. Constr. Co., 
North 1324 Elm S8St., Spokane, 10 mi. Inland 
Cmpire Highway from Dodge to Central 
Ferry, Garfield Co., 123,734 cu.yd. common 
excav., $0.65 per cu.yd., 24,959 cu.yd. rock 
excayv., $1.80 per cu.yd., and 14,800 cu.yd. 
crushed rock surfacing, $2.05 per cu.yd., 
total $184,002; J, T. Stickler, Asotin, 6.6 mi. 
Inland Empire Highway from Dayton to 
Delaney, Columbia Co., 72,680 cu.yd. com- 
mon excav., $0.47 per cu.yd., 2700 cu.yd. 
solid rock excav., $2.25 per cu.yd., and S981 
cu.yd. crushed rock surfacing, $2.90 per cu.yd. 
total $95,184; W. J. Smith, Ritzville, 12 mi. 
Inland Empire Highway from Wallula to 
Pasco, Walla Walla and Franklin Counties, 
68,455 cu.yd. common excav., $0.56 per cu.yd., 
14,312 cu.yd. gravel or crushed rock, $2 per 
cu.yd., and 44.7 cu.yd. concrete, $32 per 
cu.yd., total $72,593. Noted Oct. 16. 


EXCAVATION AND DREDGING 
PROPOSED WORK 


Ia, Des Moines—Ditch-Polk Co. soon lets 
contract building 15 mi. ditch and straight- 
ening and deepening Skunk River channel, 


Elkhart, Washington and Ft. Des Moines 
Twps. About $240,000. G. B. Wicks, 1160 
13th St., engr 

Ia., Des Moines—Excavation—City soon 
receives bids excavating Sth St. between 


Chestnut and School Sts., involving 150,000 
cu.yd, dry earth excay. About $100,000. F. 


Jeffries, city clk. 

Minn., Willmar—Ditch—S. Nelson, aud. 
Kandiyohi Co., rejected bids received Oct. 
24, building Co. Ditch No. 46, involving 


60,680 ft. 6-35 in. tile, 2% 
About $71,400. 
in spring. 


mi. overhaul, ete. 
Work will be readvertised 


Mont., Hysham—lIrrigation—Hysham Ir 
rigation Dist. plans to irrigate 6000 acres, 
Treasure Co. About $250,000. B. C. Lillis, 
Billings, engr. 

Mont., Missoula—Irrigation—De Smet Ir- 
rigation Dist. plans to irrigate about 500 
acres, Missoula Co., by means of two pump- 
ing stations, each lifting 70 ft. water. About 
$150,000. C. F. Farmer, 315 Tremont St., engr. 


BIDS DESIRED 


Minn., Sherburne—Ditch—Until Nov. 23, 
by H. C. Nolte, aud. Martin Co., Fairmont, 
building Judicial Ditch No. 81, involving 1 
retaining wall and outlet, 200 ft. pipe for 
railroad crossings and 11,300 ft. 7-14 in. tile. 
About $56,100. G. A. Taber, Fairmont, engr. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Minn., Carlton—City let contract building 
Judicial Ditch No, 1, involving 1259 cu.yd. 
excav., 452 acres clearing and grubbing, 32 
mi. grading, 3 type “A,” 14 type “B” and 
4 type “C” bridges, and two 36 in. culverts, 
to W. J. Gleason, Aitkin, $208,499. 

*Minn., Mankato—C. L, Kennedy, aud. Blue 
Earth Co., let contract building D. D. No. 
55, involving 9750 lin.ft. 8-18 in. tile, to J. 
H. Sorensen, 413 Madison Ave., $10,980. 


INDUSTRIAL WORKS 
PROPOSED WORK 


Mass., Fall River—R. W. Powers, 133 
Pocasset St., soon receives bids building 1 
story, brick and rein.-con. garage and service 
station, rein.-con. flooring, concrete founda- 


tion, on Union St. About $40,000. Private 
plans. 
Mass., Willimansett — (Holyoke P 0O.)— 


Stevens-Duryea Co., Chicopee Falls, soon lets 
contract building 1 story, brick, concrete and 
steel factory, concrete flooring and founda- 
tion, on 15 acre site, at Driving Park. About 
$800,000. Private plans. 

N. Y., Niagara Falls—Carborundum Co., 
Buffalo Ave., soon receives bids building 2 
story, 64 x 96 ft., rein.-con. addition to 
factory, No. 32, rein.-con. flooring. About 
$40,000, 8S. J. Call, c/o owner, engr. 

N, J., Harrison—Driver—Harris, ¢/o Lock- 
wood-Green, archts., 101 Park Ave. New 
York City, having plans prepared for 6 story, 
80 x 200 ft. factory here, rein.-con. and steel, 
rein.-con. flooring, concrete foundation. 

Pa., Overbrook—H. Trumbauer, archt., 
Land Title Bldg., Phila., soon lets contract 
building 3 story 65 x 100 ft., brick and con- 
crete garage here, for M. Wood. About 


Md., Baltimore—Dewitz & Webb, archts., 
232 St. Paul St., soon lets contract building 
1 story, 60 x 200 ft., brick garage, cement 
concrete floobring, concrete foundation, on 
Chester and Madison Sts., for F. Rob, Raspe- 
burg. About $55,000. 

Md., Curtis Bay—( Baltimore P. 0.)—Stand- 
ard Guano Co., 1214 Continental Bldg., having 
plans prepared by P. 8S, Gilchrist, engr., 
Trust Bldg., Charlotte, N. C., for acid plant, 
on Aspen St. and Pennington Ave., here. 
Plans include four or five 1 story buildings, 
steel frame, concrete foundation, Cost, $300,- 
000, including 40 x 200 ft. wood pile and 
timber pier, for which bids are now in. 

Md., Curtis Bay—(Balfimore P. O0.)—W. E. 
Long, engr. and mgr. for Weyerhaeuser Tim- 
ber Co., 1015 Lexington Bldg., Baltimore, 
preparing plans for lumber plant, at Old 
Quarantine Grounds, near here. Plans in- 
clude five 76 x 900 ft. and one 30 x 900 ft., 
fireproof sheds, 480 ft. sorting shed, 156 x 
500 ft. wood pile and timber pier and 2 
smaller ones. About $500,000. 

Tenn., Memphis—Quaker Oats Co., 80 East 
Jackson Bivd., Chicago, acquired 20 acre tract 
on South Parkway and Frisco & Calhoun 
R.R., here, and plans to build plant. Plans 
include 130 x 500 ft. main building and sev- 
eral other structures. 

0., Berea— Village receives bids about 
‘Dee 30, building 1 story, 30 x 46 ft., steel 
and prick, light plant, brick and concrete 
foundation, on Main St. About $80,000. PF. 
W. Ballard & Co., 811 Swetland Bldg., Cleve- 
land, engrs. 


0., Cincinnau—Multi-Color Type Co., 7th 
and Park Sts., plans to build 1 story, 250 x 
300 ft. factory, on Parkway Ave. and Cin- 
cinnati, Hamilon & Dayton R.R. About $300,- 
000. Architect not selected. Work may be 
let without competition. 

O., Cleveland—Lockwood, Greene & Co., 
archts. and engrs., Bangor Bldg., soon lets 
contract constructing 6 story, 80 x 240 ft. 
warehouse and boiler room, 2 story, 60 x 
160 ft. factory addition, and 2 story, 150 x 
180 ft. recreation building, all brick, concrete 
and steel, rein.-con. flooring, concrete foun- 
dation, on Haight Ave., for Joseph & Feiss 
Co., 632 St. Clair Ave. About $750,000. 

Mich., Detroit—Mildner & Eisen, archts., 
924 Hammond Bldg., soon let contract build- 
ing 2 story, 135 x 150 ft., rein.-con., brick and 
steel foundry addition, rein.-con. flooring. 
concrete foundation, on Wight St., for De- 


troit Grey Iron Fdry. Co., Wig St 
Mich., Detroit—Smith, Hindman , Grylis 
archts., 710 Washington Arcade, so.) Je; bia 


tract building 3 story, 73 x 396 ft 
brick and steel factory, rein.-con 4 wring 
concrete foundation, on Milwaukee 31 \, 


POLL Con 


Tan 


Aves., for Hup Motor Car Co., Milwsikee Ayo 

Wis., Milwaukee—Ford Motor ©... High 
land Park, Mich., plans to build 5 story 
brick, rein.-con. and steel addition ty ; 


sembling plant, rein.-con. flooring. eoperm, 
foundation, on Prospect and Kenilworth gi. 


here. About $1,000,000. Architect and epy 
neer not decidad, o 

Minn., St. Paul—U. S. Bedding Co, Aruna 
and Minnehaha Aves., soon lets contract 


building 2 story, 124 x 225 ft. rn 
steel, brick and stone factory and office ,, 
Minnehaha and Western Aves. About $x5 0) 
M. A. Wright, 600 Pittsburgh Bldg., aren 


BIDS DESIRED 


0., Cleveland—Until Nov. 26, by Christian 
Schwarzenberg & Gaede, archts., Euelid 
Bldg., constructing 3 story, 62 x 95 ft., ep 
crete and brick factory, rein.-con. tlooring 
concrete and brick foundation, on West 25 
St. and Meyers Ave., for Lion Knitting Mills 


IN.-Con 


Co., Whitney Blk. About $75,000. H. y 
Einstein, pres. 
O., Cincinnati—Until Nov. 29, by E. Ander. 


son, archt., Citizens Natl. Bank Bldg., eon 
structing 2 story print shop, on MeMillan 
St. and Reading Rd., for Proctor & Collier 
Co., Tribune Bldg. About $50,000 : 

O., Cleveland—Until Nov. 24, by Ultimate 
Tire & Rubber Co., Hippodrome Biig 
constructing 3 story, 80 x 262 ft... concrete 
steel and brick factory, rein.-con. flooring 
concrete foundation, on East 152nd St. Abou: 
$200,000. W. Ferguson Co., 1900 Euclid 
Bldg., engrs. W. F. Ridge, Ohio Bldg 
Akron, archt. 

0., Cleveland—Until Nov. 24, by Colcher ¢ 
Smith, archts., Lennox Bldg., constructing | 
story, 260 x 280 ft., concrete, steel and brick 
assembly building, rein.-con. flooring, eon 
crete foundation, on Nottingham Rd., for 
Walker Motor Co., 8007 Euclid Ave. About 
$300,000. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Mass., Boston—Rivet, Lathe & Grinding 
Co., Newton St., let contract building 3 
story, 60 x 200 ft., rein.-con. factory, rein 
con. flooring, concrete foundation, on Brow 
St., to Aberthaw Constr. Co., School sj 
About $200,000. 

*Mass., Charlestown—(Boston P. 0.)—E 
J. Doherty, Jr., 48 Mt. Vernon St., will build 
1 story, 100 x 250 ft., rein.-con. and stee! 
garage, concrete flooring and foundation, on 
Main S. Work will be done by day labor 
Steel work, let to Smith Iron Wks., 215-5th 
St., Chelsea; foundation to New England 
Foundation Co., 70 Kilby St., Boston. Tota! 
cost, $75,000. 

*Mass., Northampton—J. W. Riley. 1% 
Pleasant St., let contract building 1 story 
55 x 173 ft., brick and concrete garage, con 
crete flooring and foundation, on Pieasaut 
St., to D. J. Sullivan, Paradise Rd. About 
$30,000. Noted Aug. 7. 

*Mass., Pittsfield—Eaton, Crane & Pike 
Paper Co., 75 South Church St., let contract 
building 5 story, brick and mill construction 
warehouse, concrete foundation, to S. M 
Green Co., 293 Bridge St., Springfield. About 
$125,000. 


*Mass., Springfleld—Tidewater (i! Sales 
Corp., 11 Bway., New York City, let contract 
building 1 story, warehouse, pump house, 
garage and oil plant, rein.-con., rein.-con 
roan and foundation, on Albany St., here 
to J. G. White Eng. Co., 43 Exchange St. 
New York City. About $40,000. 

*Mass., West Springfield—(Springfield P 
O.)—Springfield Body Co., 10 Bway., Spring: 
field, let contract building 1 story, 100 x 30 
ft.. brick and concrete factory, rein.-con 
flooring and foundation, on New Bridge St. 
here, to E. F. Carlson Co., 310 Main St 
Springtield. About $100,000. 


*Mass., Williamstown—J. S. Boyd Co. will 
build 2 story, 50 x 160 ft. with 50 x 50 ft 
ell, addition to weave shed and_ finishing 
mill, brick and steel. Work will be done 
by day labor. Steel contract let, to Beth- 
lehem Steel Fabricators, Inc., Bethlehem 
Pa.; erection of steel, to P. Bergmann 
Boston, Total cost, $100,000. Noted Aug. 4 

*R. I., Providence—Revere Rubber (0 
Valley 
x 


OTF” 


St., let contract building 2 story, © 
ft., rein.-con. factory, rein.-con. floor 
ing, concrete foundation, to Cruise, Smiley 
Constr. Co., 12 East Ave., Pawtucket. Abou! 
$100,000. 

*Conn., Meriden—New Departure Mfg. Co 
269 North Main St., Bristol, let contrac 
building two 3 story, 82 x 302 ft. and tw 
1 story, 67 x 312 ft., rein.-con. factories 
rein.-con. flooring, concrete foundation, & 
Aberthaw Constr. Co., School St.. Bostod 
Mass. About $1,500,000. Noted Sept. 2. 
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ex. ¥., New York—Marcus & Goldstein,. 

Inc, 175. East 96th St.. will build 1 story, 

00 ft., brick and steel garage, reip.- 
= 5 eee concrete foundation, at 229 West 
goth St. About $50,000. Work will be done 

di labor. 

by, 0) New York—P. Viana, 505 Water 
st, will build 1 story, 99 x 100 ft., brick and 
oe] garage, rein.-con. flooring, brick foun- 
Sati n, at 685-691 Lenox Ave. About $25,000. 
Work will be done by day labor, 

*x. ¥., New York—Vitreous Enameling & 
stamping Co., Inc. 11 East 167th St., will 
build 1 story, 70 x 172 ft, brick and steel 
factory and garage, rein.-con. flooring, con- 
crete foundation, on Sedgwick Ave. and 171st 
st. About os one will be done by 
day labor. oted Oct. 9. 
day abet. oC. S. Haskell, Inec., 1520 
Kater St. Phila., let contract building 2 
story, 62 x 141 ft., concrete and brick factory, 
sn Hudson Ave., to Barclay, White & Co., 
1713 Sansom St., Phila. 

*N. J. Elizabeth—Willys Corp. let contract 
constructing plant to Warren, Moore & Co., 
Colonial Trust Bldg., Phila. Main buildings 
to be 1, 2 and 4 story, 50 x 90 ft., 120 x 
040 ft.. 120 x 1440 ft. and 320 x 400 .. 
rein.-con, and steel. Cost between $6,000,000 

( 0,000,000. 

an Phila.— Amer. Insulation Co., 
Roberts and Stokly Sts., let contract build- 
ing 3 story, 60 x 90 ft., concrete warehouse, 
to W. Steele & Sons Co., 16th and Arch Sts. 
About $50,000. 
" *Pa., erile,—J. Lover, c/o L. W. Levin, 
archt., 536 Ritner St., let contract building 
1 story, 45 x 60 ft. and 45 x 70 ft. brick 
garage, at 3503-05 Ludlow St., to N. Litman. 
2030 South 5th St. About $40,000. 

*Pa., Phila.—Pennsylvania Forge Co., Jenks 

and Bath Sts., let contract building 1 story, 
10 Ox 200 ft., steel and concrete, rolling 
mill, to W. G. Donley Co., Drexel Bldg. 
About $30,000. 
A Pe. Pnile—H. O. Wilbur & Sons, Ine, 
035 North 3rd St., jet contract building 7 
story, 80 x 92 ft., rein.-con. and brick, 
power and warehouse, on 3rd and Race Sts., 
to Turner Constr. Co., 1718 Sansom St. 

*penn., Phila.—Winner Co., 2045 North 7th 
St.. let contract building 2 story, 90 x 200 
ft.. stone, cement and concrete factory, oD 
ond and Race Sts., to Mackle, McClelland 
Sons Co., Drexel Bldg. About $50,000. 

*Md., Curtis Bay—(Baltimore P. O.)— 
Yale Underwear Co., 6 West Lombard St., 
let contract building 1 and 2 story, rein.-con. 
and brick factory, hall and office, concrete 
foundation, to Frainie Bros. & Haigley, 18 
(lay St.. Baltimore. 

*Md., Woodberry—(Baltimore P. O.)—Mt. 
Vernon-Woodberry Mills, Inc., 506 Con- 
tinental Bldg., Baltimore, let contract alter- 
ing south end of Mill No. 3, here, concrete 
and brick, to Cogswell-Koether Co., 406 Park 
Ave., Baltimore. 

S. C., Clinton—Clinton Cotton Mills let 
contract building 1 story, 100 x 132 ft. rein.- 
con. warehouse, to Fiske Carter Constr. Co., 
Greenville. 

*0., Cincinnati—T. J. Corcoran Lamp Co., 
4900 Spring Grove Ave., let contract building 
4 story, 130 x 160 ft., fireproof addition to 
plant, on Spring Grove Ave. and Baltimore 
& Ohio Southwestern R.R., to Austin & Co., 
16112 Euclid Ave., Cleveland. About $250,000. 

*O., Cleveland—Air Reduction Co., West 
60th St. and New York Central R.R., let 
contract building 2 story, 50 x 80 ft., con- 
crete, steel and brick garage and machine 
shop, on West 69th St., to G. A. Rutherford 
pe 18th St. near Euclid Ave. About 

*O., Cleveland—Mechanical Rubber Co., 
Lisbon Rd., let contract building 5 story, 
80 x 200 ft., concrete, steel and brick factory, 
rein.-con. flooring, concrete foundation, te 
Stone & Webster Co., 120 Bway., New York 
City. About $250,000. 

*O., Cleveland—Superior Brick Co., 311 
Natl City Bldg., will construct plant on 
Jennings Rd., to include several 1 story, steel 
and brick buildings of various sizes, brick 
foundation. About $300,000. Work will be 
done by day labor. 

*O., Columbus—-Amer. Zinc, Lead & Smelt- 

lug Co., Pierce Bldg., St. Louis, Mo., will 
build zine oxide plant, on Windsor Ave. 
Plans inelude several various sized build- 
ings. Work will be done by day labor. 
_*0., Columbus—G. Bobbs Sons Co., 260 
Evst Naghten St., let contract constructing 
» story, 94 x 178 ft., rein.-con. wholesale 
building, ineluding 40 x 94 ft, cold storage 
plant, on North Front St., to E. H. Latham 
& Co., Columbus Savings & Trust Bldg. 
About $190,000. Noted Oct. 16. 
_, 0. Columbus—Crystal Ice Co., West Broad 
St, let contract constructing 36 x 37 ft. 
storage building, 40 f. high, to R. H. Evans 
& Co., Columbus Savings & Trust Bldgg. 
About $50,000. 

*0., Dayton—Maxwell Motor Co., Leo St., 
t contract building 45 x 60 ft., brick, boiler 
‘ouse and 1 story, 100 x 120 ft., rein.-con. 


factory, rein.-con. flooring, concrete founda 
tion, to Blanchard Bldg. Co., Chapel Rd., 
cost $10,000 and $25,000 respectively. 

*O., Lakewood—(Cleveland P. O.)—Natl. 
Carbon Co., West 117th St. and Madison Ave., 
let contract building 3 story, 80 x 280 ft., 
rein.-con. and brick factory and office, rein.- 
con. flooring, concrete foundation, on West 
117th S. to J. W. Cowper Co., Fidelity Bldg., 
Buffalo. About $200,000. 

*0., Toledo—E. H. Close Co., 513 Madison 
Ave., will build 1 and 2 story, 26 x 50 x 158 
ft., brick garage, at 91113 Cherry St. About 
$50,000. Work will be done by day labor. 

*Mich., Detroit—-Gray Estate, Hammond 
Bldg., let contract building 2 story, 140 x 
189 ft., rein.-con., brick and steel garage and 
sales room, rein.-con. flooring, concrete foun- 
dation, on Antoinette and Cass Aves, to F. 
H. Davis, Penobscot Bldg. About $150,000 
Noted Oct. 30. 

*Mich., Battle Creek—-Battle Creek Paper 
Co. let contract building 2 story, 110 x 210 
ft., rein.-con. and brick addition to factory, 
rein.-con. flooring, concrete foundation, at 81 
Garrison St., to Witherspoon & Englar, 53 
West Jackson Blvd., Chicago. About $175,- 
000. 

*Mich., Detroit—-Eastern Motor Sales Co. 
Grand River Ave., let contract building 6 
story, 100 x 150 ft., rein.-con., brick and 
steel factory, rein.-con. flooring, concrete 
foundation, on Grand River and Cass Aves., 
to M. Bartholomael Son & Co., 466 Warren 
Ave., E. About $200,000. 

Mich., Detroit— Eastern Motor Sales Co., 
404 Gratiot Ave. let contract building 3 
story, 115 x 143 ft., rein.-con., brick and 
steel service station, rein.-con. flooring, con- 
crete foundation, on Gratiot Ave., to O. Misch 
Co., Chamber Commerce Bldg. About $50,000. 

*Mich., Detroit—Tivoli Brewing Co., 1555 
Mack Ave, let contract building 2 story, 60 
x 100 ft., rein.-con., brick and steel factory, 
rein.-con. flooring, concrete foundation, on 
Mack Ave., to O. Misch Co., Chamber Com- 
merce Bldg. About $45,000. Noted Sept. 
18. 

*Mich., Detroit—Young Bros., Franklin St., 
let contract building 1 story, 105 x 200 ft., 
rein.-con., brick and steel heating plant, con- 
crete foundation, to Ernst Bros, Bagg St. 
Noted Oct. 23. 

Mich., Royal Oak—-Baker Land Co. received 
bids trenching, laying pipe, and fitting water 
system complete in Meadowcrest Subdivision, 
involving 12,049 ft. 6-8 in. pipe, 47 6-8 in. 
valves, 47 valve boxes and 5 hydrants, from 
T. C Brooks & -Son, West Grand Blvd., 
Detroit, $26,490, Monie-Dunbar Co., Chem- 
ical Bldg., St. Louis, Mo., $27,567, R. D. Baker 
1454 Penobscot Bldg., Detroit, $28,858. 

*IlL., Amboy—-Amboy Milk Products Co. 
let contract building 2 — 97-152 ft., brick 
and mill construction, condensory, rein.-con. 
flooring, concrete foundation, to Appleton 
Constr. Co., Odd Fellows Bldg., Appleton, 
Wis. About $100,000. 

*IlL., Chicago—Northwestern Terra Cotta 
Co., 2525 Clybourne Ave., let Contract con- 
structing 3 story, 84 x 325 ft. and three 1 
story 240 x 325 ft., 145 x 155 ft. and 48 x 
58 ft. buildings, brick and concrete, rein.- 
con. flooring, concrete foundation, on Cly- 
bourne Ave. near Western Ave., to , ‘ 
ae. 127 North Dearborn St. About $225,- 


*IlL, Rockford—Burd High Compression 
Ring Co., 23rd Ave. and 10th St., let contract 
building 80 x 90 ft. foundry with 20 x 20 ft. 
cupola, to Austin Co., 16,112 Euclid Ave., 
a O. About $35,000, (60 working 
days). 

*Wis., Kiel-—-Stoelting Bros. Co. let con- 
tract building 1 story, 40 x 50 ft. and 70 
x 175 ft. brick and steel factory, concrete 
foundation, to Hutter Constr. Co., 128 West- 
ern Ave., Fond du Lac. Noted Nov. 6. 

*Wis., Milwaukee—Bender-Zimmer Co., 1530 
Galena St., let contract building 1 story, 
90 x 118 ft. factory, concrete foundation, on 
2list and Lloyd Sts., to Bentley Bros., 609 
Majestic Bldg. About $25,000. 

*Minn., Duluth—Holstead & Sullivan 
archts. and engrs., Palladio Bldg., let con- 
tract to Jacobson Bros., 410 Columbia Bldg., 
constructing 1 story, 75 x 100 ft., rein.-con., 
brick and stone garage and salesroom, rein.- 
con. flooring, concrete foundation, on Fast 
Superior St. and 5th Ave., for Pioneer Auto- 
mobile Co., 328 East Superior St., $41,050. 

*Mo., St. Joseph-——Douglas Candy Co., 217 
South 2nd St., let contract building 4 story, 
40 x 140 ft., concrete, steel and brick fac- 
tory, concrete foundation, to E. H. Lawhon 
Constr. Co., 90% Edmond St. About $60,000. 

*Mo., St. Joseph—St. Joseph Pub. Elevator 
Co., Corby Bidg., let contract constructing 
60 x 90 ft., rein.-con. and steel elevator, 184 
ft. high, rein.-con. flooring, concrete foun- 
dation, to Lehr Constr. Co., 1712 Frederick 
Ave. About $225,000. 

*Tex., Houston—Mack Mfg. Co., Ltd., 821 
Kress Bldg., let contract buildIMg 1 to 3 
story, rein.-con. plant, to include foundry. 
machine, forge and pattern shops, warehouse 
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and office, to W. C. Hedrick Contg. Co., 
Houston. 

*Tex., San Antonio -Magnolia Petroleum 
Co., Bedell Bldg., let contract building 1 
story filiing station, at 418 Pecan St., to 
Coleman & Jenkins, Gibbs Bldg About 
$52,000. Noted July 10. 

*Tex., San Jose—Stroud Mfg. Assn. let con 
tract building several auto factories, con 
crete, steel and iron, power plant and 
foundry, also residences for employees, to 
Bartlett & Ranney, Chandler Bldg., San 
Antonio. About $550,000. 

*Colo., Denver—MacFarland Auto Co., 25 
East Colfax Ave., let general contract build 
ing 2 a 125 x 125 ft... warehouse and 
garage, to W. Tamminger, 1301 South Wash 
ington St., $121,450. 

*Ore., Portland— Portland News, 325-5th 
St.. let contract constructing 2 story, 
x 100 ft.. brick, publishing plant, on 5th 
and Main Sts., to Zanello Bros., Builders 
Exch. About $35,000 


BUUILDINGS 
PROPOSED WORK 

Mass., Boston —- Bank Merchants Natl 
Bank, 28 State St., soon receives bids build 
ing 5 story, 54 x 222 ft. rein.-con. and Time 
stone addition, rein.-con. flooring, concrete 
foundation, on Devonshire St. About $500, 
000. Coolidge & Shattuck, 122 Ames Bldg., 
archts. 

Mass., Boston — Chapel Emanuel Church 
Society, Newbury St., receives bids in spring 
building 1 story, 25 x 105 ft. memorial 
chapel, concrete and Indiana limestone, 
concrete foundation Allen & Collens, 40 
Central St., archts. 

Mass., Boston— Office—A. R. Rosenthal, 1035 
0. S. Bldg., having plans prepared by Monks 
& Johnson, archts. and engrs., 99 Federal 
St., for 11 story, 90 x 90 ft., rein. con. and 
steel, rein.-con. flooring, concrete foundation, 
on Kneeland St. and Atlantic Ave About 
$1,000,000. 

N. Y¥., New York—Bank—-Federal Reserve 
Bank, 15 Nassau St., having plans prepared 
by York & Sawyer, archts. and engrs., 50 
East 41st St., for brick, steel, stone and 
marble, brick foundation, on Maiden Lane, 
Nassau, Liberty and William Sts About 
$2,500,000. 

N. J., Atlantic City—Store—Braustein & 
Blatt, 1420 Atlantic Ave., soon let contract 
building 8 story, 110 x 150 ft., concrete and 
brick. Cost to exceed $50,000. Price & 
McLanahan, Belevue Court, Phila., archts 

0., Columbus—Y. M. C. A., 36 South 
3rd St., rejected bids received Oct. 24, build- 
ing 7 story, 187 x 187 ft., rein.-con., steel 
and brick, rein.-con. flooring, concrete foun 
dation, on Long and Front Sts. About $160, 
000. Noted Oct. 16. 

0., Middletown--Bank--Werner & Atkins, 
archts., Mitchell Bldg., Cincinnati, receive 
bids about Dec. 1, building 7 story, 50 x 
130 ft., steel, brick and terra cotta, for 1st 
— Bank, 3rd and Main Sts. About $400, 


O., Wilmington—-Bank-— Werner & Atkins, 
archts., Mitchell Bldg., Cincinnati, receive 
bids about Dec. 1, building 1 story, steel, 
brick, stone and terra cotta, for Ist Natl 
Bank. About $100,000. Noted Sept. 18 

Mich., Detroit—-Hospital—Bd. Health, 233 
Antoine St., retained A. Kahn, archt., Mar- 
quette Bldg., to prepare plans and estimates 
for 4 or 6 story, rein.-con., brick and steel, 
addition to H. Kiefer Hospital, on Hamilton 
Blvd. and Blaine Ave., rein.-con. flooring, con 
crete foundation. About $1,000,000 Notes 
Nov. 13. 

Mich., Detroit—Theatre—H. C. Keywell, 
501 Old Whitney Bldg., having plans 
prepared by M. H. Finkell, archt., 303 
Chamber Commerce, for 2 story, 38 x 115 
190 ft., brick and steel, rein.-con. flooring 
concrete foundation, on Grand River Ave 
About 000. 

Mich., Highland Park -(Detroit P. 0.) 
School—Bd. Educ., soon lets contract build- 
ing 2 story, rein.-con. and brick addition to 
Willard School, rein.-con. flooring, concrete 
foundation, on Waverly Ave. and Hamilton 
Blvd. About $300,000. Butterfield & Butter 
field, David Whitney Bldg., Detroit, archts 
W. H. Adams, Vinton Bldg., Detroit, ener 

Mich., Royal Oak—High School—Dist. No. 
9 soon lets contract building 2 story, rein 
con., brick and steel, rein.-con. flooring, 
concrete foundation, on Woodward Ave. and 
Nine Mile Rd., Ferndale Village Abo it 

000. 3. M. Parsons, Box 574, Detro t, 
secy.. W. J. Fisher, Pontiac, engr, €. A 
Fisher, Pontiac, archt. 

Wis., Watertown—Home— Lutheran Home 
for Feeble Minded receives bids in winter, 
building 2 story, 60 x 100 ft. rein.-con. and 
brick, rein.-con. flooring. concrete founda- 
tion. About $65,000. R. A. Messmer & Bro., 


Majestic Bldg., Milwaukee, archts, and engrs 
Noted Mar. 6. 

Ia., Marshalitown—Fidelity Savings Bank 
soon lets contract remodeling 2 story, con- 
crete, brick and steel, concrete foundation 
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About $60,000, H. E. Reimer, Marshalltown, Capitol Hotel Co., building 5 story, rein.-con building 3 story, brick and steel. | 
archt. and stone, About $200,000. C. C. Weber, 3rd dation, at 128 West 30th St., for ' 

Minn., Chisholm—Recreation—City soon und Walnut Sts., Cincinnati, archt. hing, c/o architect. About $50.01 i 
lets contract building 2 story, 200 x 300 0., Akron— Hotel--Until Dee. 1, by Dittoe, Oct. 30. 
ft.. rein.-con., steel and = brick, rein.-con. Fahnestock & Ferber, archts., 18 West 7th *N. Y., New York—Theatre—C, s 
flooring, on West Lake Ave. About $375, St.. Cincinnai, building 3 story, brick, for New 14th St. Theatre, 235 East 14: 

ooo. A. Puek, Torrey Bldg., Duluth, engr J. H. Wiener, 708 Diagonal Rd. About $200,- build brick and steel, brick fou 
and arent 000. znd Ave. and 9th St. “About $300.0: 

Minn., Duluth—Home— J. J. Wagenstein, as Ctestanets School—Until ae, *., by will be done by day labor. 
archt. and engr., Providence Bldg., receives *. D. Handman, business mgr. bd. edue., ew , . 7 an : 
bids about Jan. 2, building 3 story, 40 x W. D. Handman, business mer. Bd. Edue., let ati Colton cen 
104 ft., brick and stucco, rein.-con. flooring, building 1 story, 62 x 135 ft., brick, on rein.-con.. Re CRRM Wade fancy 
concrete foundation, on 19th Ave. E. and Herchell Ave. About $60,000, Tietig & Lee, qation, on Niagara St.. to enene 4 
Blvd., for Aftenro Society About $50,000. ith Nath Bank Bldg., archts. Gluck’ Bldg. $104 200 ght & 

H. P. Bjorge, 1525 Woodland Ave., pres O., Cineinnati—School—Until Nov. 22, by nia ae se dhaie cane th ‘ 

Minn., St. Paul—Hotel—-F. Driscoll, Hook W. D. Handman, business mgr. bd. educ., N Y., Rockaway Beach—Stores an.) (4 
‘Em Cow Hotel, soon lets contract building building % story, 135 x 300 ft., rein.-con. and F. Hallfeld, c/o M. A. Cantor, a 
2 story, 140 x 180 ft., rein.-con. and brick brick, on 7th and Barr Sts. About $725,000. engr., 371 Fulton St., Brooklyn, let 
addition, on Concord St. About $60,000. 
Private plans. 

Kan., Hutchinson—School—Bd. Educ, soon 
lets contract building 3 story, 62 x 82 ft. 
school, to be known as Pershing School, 
brick, concrete and steel, concrete founda 
tion. About $60,000. W. E. Hulse & Co., 
Hutchinson, archts. ae 

Wyo., Sheridan—Bank and Office Whitney 
Estate receives bids about Jan. 15, build- 
ing 5 story, 66 x 125 ft. rein.-con. Link & 
Haire, 317 Electric Bldg., Billings, Mont., 
archts. 

Mont., Billings—Store—P. Behrendt, 211 
North 26th St., receives bids about Mar. 
1, building 2 story, 75 x 140 ft., on Ist 
Ave. and 26th St. About $50,000. Link & 
Haire, 317 Electric Bldg., archts. 


Mo., Carthage —Hotel—Stock Co, c/o Cham- 
ber of Commerce, having plans prepared by 
Sheppard, Farrar & Wiser, archts., R. A. 


Long Bldg., Kansas City, for 4 story, 7 x 
32 ft.. rein.-con., steel, brick and = stone, 
on 4th and Howard Sts. About $150,000. 
Mo., Columbia Hospital— Boone Co. Hos- 
pital Bd. having plans prepared by Farrar 
& Wiser, archts, Kansas City, for 3 story, 


40 x 125 ft., rein.-con., brick and stone. 
About $100,000. 7 
Mo., Fulton — Academy—William Woods 


College baving sketches prepared by Holmes 
& Flinn, arehts., -S South Dearborn St., 
Chicago, for 3 story, 65 x 140 ft., concrete 
and brick. About $85,000. 7 : 
Tex., Austin—Church—Trustees University 
Baptist Church receives bids about Nov. 20, 
completing 1 story, 90 x 114 ft. rein.-con. 
and steel, on 22nd and Guadalupe Sts. About 


$70,000. R. L. Thomas, 806 LittTefield Bldg., 
archt. Foundation, basement and wings 
completed, ; 

Cal, Arcadia School Trustees Arcadia 
School Dist. having plans prepared by N. 
KF. Marsh, archt., 211 Bway. Central Bldg., 


Los Angeles for brick, hollow tile or con- 


crete. About $50,000. Noted July 10. 
Cal, Berkeley—High School— Bd. Edue. 


having plans prepared by W. C. Hays, archt., 
Ist Natl Bank Bldg., San Francisco, for 
high school on Grove St. About $750,000. 
Cal, Fresno—Hotel—S. N. Griffith, Fresno, 
having plans prepared by Glass & Butner, 
archts., Rupublican Bldg., for 6 story, rein.- 
con, containing 350 rooms, on Mariposa and 
M Sts About $400,000. : 
Cal, Glendale—School—Bd. Educ. having 
plans prepared by Jeffery & Schaefer, archts., 
1104 Kerckhoff Bldg., Los Angeles, for 8 
room, hollow tile and plaster, on Bway.. 
cost $72,500; addition to intermediate school, 
$10,000: 2 kindergarten bungalows $3700. 
Cal, Modesto—Store—W. S. Thompson Co. 


having plans prepared by Walker & Eisen, 
archts., Hibernian Bldg., Los Angeles, for 
”’ story, 100 x 100 ft. rein.-con. and brick, 
on 10th St About $100,000. 

Cal., Modesto—Theatre— Pacific Theatre & 
Realty Co., c/o Reid Bros., archts., Cali 
fornia Pacific Bldg., San Francisco, having 
plans prepared for 1 story, 100 x 140 ft., 
rein.-con. and brick, on 10th St. About 
$100,000 

Cal, Oakland—Hospital—California Memo- 
rial Hospital Baving plans prepared by 


C. Werner, archt., 785 Market St., San Fran- 
cisco, for hospital,. (to accommodate 250 
patients) in Diamond Canyon, head of Fruit- 
vale Ave. About $350,000 

Cal, San Francisco—Office and Store— 
W. M. Fitzbugh, Mills Bldg., having plans 
prepared by Bakewell & Brown, archts., 251 
Kearny St., for 10 story, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, on Post and Powell Sts. About 


$400,000 
Ont., Windsor—School—A. H. MePhail, 
archt., Bd. Trade Bldg., soon lets contract 
building 3 story, 215 x 230 ft., rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation, on Giles Blvd., for Bd. Educ., 
LaBelle Bldg. About $400,000. 
BIDS DESIRED 
S. C., Greenville—School—Until Dec. 1, by 
J. EB. Sirrine, engr., Greenville, building 4 
story, 80 x 250 ft. brick and concrete, for 
Furman University. 
Dec. 1, by 


Ky., Frankfort — Hotel— Until 


0., Cleveland—Commercial and Theatre 
Crawford Hough Bldg. Co., Williamson Bldg., 
receiving bids building 2 story, 112 x 140 
ft., concrete, steel and brick, concrete foun- 
dation, on East S4th St. and Hough Ave. 
About $200,000. J. J. Dowling, secy. J. 
Brennan, 1298 West 108th St., archt. 

O0., East Cleveland—(Cleveland P. 0O.)- 
Hospital—City receiving bids building 3 
story, SO x 260 ft., concrete, steel and brick, 
rein.-con. flooringg, concrete foundation, on 
Euclid Ave. About $250,000. CC. M. Osborne, 
city mgr. W. Hirsh, Euclid Bldg., Cleveland, 
archt. 

O., Owensville—Church—Until Dee. 10, by 
J. C. Grunkemeyer, archt., 1717 Eastern Ave., 
building 45 x 92 ft. church and brick chapel, 
for St. Louis Church, 

Mich., Detroit—Bank and  Office—Until 
Nov. 26, by <A. Kahn, archt., Marquette 
Bldg., for 24 story, 186 x 100 ft. and x 
169 ft., brick, stone and = steel, rein.-con. 
tflooringg, concrete foundation, on Woodward 
Ave. and Cadillac Sq., for Ist and Old Detroit 


Natl. Bank, Ford Bldg. About $2,500,000. 
Noted April 10. 
Minn., Minneapolis—Office—Until Jan. 20, 


by Chamber of Commerce, 4th Ave. and 3rd 
St., building 12 story, 12 x 12 x 195 ft., 
rein.-con. About $1,000,000. Bertrand & 
Chamberlain, North West Bank Bldg., archts. 


Noted June 12, 

N. M., Las Vegas—College—Until Nov. 
25, by Bd. Regents New Mexico Normal 
University, 820 Main Ave., constructing 2 


buildings at university. About $250,000. E. 
W. Hart, 14 Crockett Bldg., archt. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 
*Mass., Beverly—Theatre and Business— 
Ware Theatres, Inc., let contract building 2 
story, 98 x 145 ft., brick and steel, concrete 
foundation, on Judson St., to J. Bowen, 184 


Dudley St., Roxbury. About $80,000, 
*Mass., Boston—Bank and Office—First 
Natl Bank, 70 Federal St., let contract 


building 108 x 171 ft., brick, rein.-con. and 
steel, rein.-con. flooring, brick and concrete 
foundation, on Milk St., to Stone & Webster 
Eng. Corp., 147 Milk St. About $2,000,000. 
Noted Aug. 7. 

*Mass., Boston—Office—First Natl. Bank, 70 
Federal St., let contract building 170 x 250 
ft., stone and rein.-con., rein.-con. flooring, 
concrete foundation, on Milk St., to Stone & 
Webster Corp., Milk St. About $1,500,000. 

*Mass., Boston—Theatre—O. F. Farley, Jr., 
27 State St., let contract building 2 story, 
200 x 200 ft., brick and concrete, concrete 
flooring and foundation, on West Bway., to 
F. T. Ley & Co., Ine., 185 Devonshire St. 
About $300,000. Noted May 15. 

*Mass., Cambridge Edueational Massa 
chusetts Institute of Technology let contract 
constructing, 3 story, 60 x 175 ft., rein.-con., 
rein.-con. flooring, concrete foundation, on 
Charles River Ave... to be Known as Pratt 
Memorial Bldg., to Stone & Webster, Milk St., 
Boston, cost plus percentage basis. About 
$750,000 available. 

*Conn., Bristol—Club—New Departure Mfg 
Co., 269 North Main St., let contract building 
6 story, on Center and North Main Sts., to 
include cafeteria, bowling alley, pool and 
billiard rooms, ete., to Aberthaw Constr. Co., 
School St., Boston, Mass. About $350,000. 

*N. Y., Coney Island—-Bank—Bank of Coney 


Island, Surf Ave., let contract building 1 
story, brick, steel and stone, brick founda 
tion, on 25th St. and Surf Ave., to F. G. 
Fearon, 280 Madison Ave., New York City. 
About $75,000. 

*N. Y., New York—Sales and Office—Ren- 


wick, Aspinwall & Tucker, archts. and engrs., 
S West 40th St. let contract to T. J. Murphy. 
405 Lexington Ave., altering 5 story, brick 
and steel, on Park Ave. and 57th St., for H 
Collins, 9 East 57th St. About $50,000. Noted 
Oct. 30. 

*N. Y., New York—Showroom and Office 
J. Tishman & Sons, 18 East 41st St., will 
build 16 story, steel and stone, brick foun- 
dation, at 19 West 37th St. About $1,200,000. 
Work will be done by day labor. 

*N. Y., New York-—Stores and Offices—M. 
J. Harrison, archt. and engr., 63 Park Row, 
let contract to I. Roth, 35 Nassau St., 


building 2 story, 92 x 97 ft., brick ate 
brick foundation, on Rockaway Beach Biya 
to H. Sprung, 126 West 118th ‘St.. New Yor 
City. 

*N. J.. Asbury Park—Store—W = sjq;, 
bach, Cookman and Bangs Aves., let mani 
building 1 story, brick and steel adition + 
store, brick founation, to Chamberlain ¥ 
Sons, Asbury Park. About $100,000. \i1. 
Nov. 13, F 

*N. J., Atlantic City—Hotel—Ambassady, 
Hotel let contract building brick, ste) 4), 
stone addition, brick foundation, to Thotp. 
son-Starrett, 49 Wall St., New York City 
About $3,000,000. . 

*N. J., Atlantic City—Hotel and Store 
Leeds, Lippincott Co. let contract building 14 
story, 132 x 145 ft., conerete, brick ang 
steel addition to Haddon Hall, North Cary. 
lina St. and Boardwalk, to Roydhouse-Arey 





Co., 112 North Broad St., Phila. About 
$3,000,000. 

*N. J. Camden — School — St. Joseph's 
Church, 10th and Liberty Sts., let contract 


building 2 story, 65 x 100 ft., rein.-con. brick 
aun steel, at 1020 Liberty St., to G. C. Dietrich 
Riverside. About $50,000. 

*N. J.,  Newark—Exchange—New 9 York 
Telephone Co., 15 Dey St., New York City 
let contract building 3 story, 100 x 200 f+ 
on South Orange and Morris Aves., here, ty 
Amer. Concrete Steel Co., 27 Clinton St 
About $100,000. Incorrectly noted in our issue 
of Sept. 11. 

*N. J., Newark—Store and Office—PFeist 
& Feist will build 3 sory, brick and _ stee! 
brick foundation, on Broad and Center Sts 
About $100,000. Work will be done by day 
labor. U. S. Cigar Stores, 44 West 18th st 
New York City, lessee. 

*N. J., South Amboy—Bank—First Nat! 
Bank let contract building 1. story, brick 
stone and steel, brick foundation, to A. J 
Robinson, 15 West 38th St., New York City 
About $55,000. : 

*N. J., Trenton—School—Bd. Edue. let con 
tract building 3 story, brick and stone ad 
dition to Jefferson School, Brunswick Ave 
to T. Day, 1109 Greenwood Ave., $206,587 
Noted July 10. 

*N. J., Trenton—Theatre—W. J. Vernon, St 
Regis Bldg., received only bid building 1 
story, 90 x 174 ft., brick and steel, on Sout! 
Broad St., from R. J. Clark, 43 Passaic St 
Estimated cost, $150,000. Noted Sept. 18 

*Pa.. Phila.—Office—Fidelity Mutual Lif 
Insurance Co., 112 North Broad St., let con 
tract building 5 story, 38 x 55 ft., rein.-con 
and brick addition, to Roydhouse-Arey Co 
112 North Broad St. About $75,000 

*Del., Wilmington — Theatre — West F: 
Amusement Co. will build 1 story, 40 x 150 
ft., brick, steel, concrete and terra cott 
on Union St. between 3rd and 4th Sts 
About $50,000. Work will be done by day 
dabor. 

*Md., Baltimore — Lodge — Knights of 
Pythias, Gay and Lexington Sts., let contract 
building 3 story, 60 166 ft.. rein.-con.. stee! 
and brick, concrete foundation, on MeCullo! 
ance Preston Sts., to Childs & Miller, 2201! 
Calvert St. About $175,000. 

*P. C., Washington—Hotel and Terminal 
Washington, Baltimore & Annapolis Electri: 
t.R., Liberty and Marion Sts., Baltimore, let 
wontract building 11 story, 200 x 200 ft 
‘steel, brick and stone, concrete foundation 


on 11th and 12th Sts. and New York Ave 
here, to F. C. Lewin, 616 12th St. N. W 


About $1,500,000. 


*O., Cleveland—Theatre—M. Loew, 1 
Bway, New York City, let contract building 
1 story, 96 x 130 ft., conerete, stee! and 


brick, rein.-con. flooring, concrete foundation 
on East 101st St. and Euclid Ave., here. t 
Craig-Curtiss Co., Guardian Bldg. About 
$250,000. 

*O., Wharton—School—Bd. Edue. let cen 
eral contract building 2 story, 60 x 90 ft. 
concrete and brick, to M. Cress, Upper 
Sandusky. About $60,000. 

*Mich., Detroit—Hospital—Grace Hos)ital 
Willis Ave., let contract building 4 story. 35 
x 70 ft., rein.-con. brick and steel addition, 
rein.-con. flooring, concrete foundatio on 
Willis Ave. and John R St., to O. Misch “o., 
Chamber Commerce Bldg. About $75,000 
Noted Aug. 21 
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*\ich., Detroit—Hospital—Providence Hos- 
pital, West Grand Blvd., let contract build- 
hic 4 story, 75 x 75 ft., rein.-con., brick and 
<toe], rein.-con, flooring, concrete foundation. 
+ J. Finn & Co., 234 Fort St. B. About 
75.000. Noted Aug. 21. 

*\Mich., Detroit—Hotel—J. McE. Bowman, 
Hotel Biltmore, New York City, let con- 
tract building 23 story, 120 x 255 ft., brick, 
cteel and stone, brick foundation, on Madison 
\ve., to G. A. Fuller, Penobscot Bldg. About 
$5 000,000. 

“sMich., Detroit—Hotel—W. J. Brown, 193 
Woodward Ave.,@let masonry contract build- 
ing 4 story, rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation, on Cass 
Ave. and West Columbia St., to N. Green- 
blatt, 187 Division St.; steel, to Detroit Metal 
& Steel Co., 1st and mavens Sts. About 

200,000. Noted Aug. 7. 
eoniich., Detroit—Hotel—M. Kunstler, 394 
Virginia Park, let contract building 4 story 
50 x 90 ft., rein.-con., brick and steel, con- 
erete foundation, on Adams Ave., to 
Greenblatt, m4 Division St. About $150,000. 
Noted Nov. 13. 

*Mich., Detroit—Market—H. Myers c/o R. 
‘inn, archt., 485 Woodward Ave., let contract 
building 2 story, 70 x 130 ft., brick and steel, 
rein.-con. flooring, concrete foundation, on 
Riopelle and Winder Sts., to Pine & Mun- 
necke Co., 115-117 State St. About $55,000. 

*Mich., Detroit—Schools—Bd. Educ., 50 
sway. Ave., let contract building (a) Angell 
School, (b) addition to Carstens School, (& 
addition to Trowbridge School, (d) Clip- 
pert open air school, (e) Davison Annex open 
air school, (1) masonry, (2) carpentry, (3) 
heating, ventilating and plumbing, (4) gen- 
eral specifications, to J. Bollin Co., 906 Belle- 
vue Ave., (al) $79,000; E. Thiede, 287 Berlin 
St., (a2) $20,900, (b2) $25,350, (c2) $15,500; 
J. W. Partlan, 51 Park Pl. (a3) $43,890, (c3) 
$36,838; W. H. Mueller, Ford Bldg., (b1) $99, - 
=00: W. J. Renoldt, 506 Owen Bldg., (b3) 
$51,051; M. A. Mahoney, Penobscot Bldg., 
(cl) $68,800; H. M. Martens Co., 221 Moffat 
Bldg., (d4) $25,780, (e4) $28,740; Irvine & 
Meier, 2289 Woodward Ave., (d3) $6512, (e3) 
$7393. Noted Sept. 25. 

*Mich., Detroit—Theatre—La Salle Garden 
Theatre Co., c/o C. W. Brandt, archt., £113 
Kresge Bldg., let contract building 2 story 
160 x 124 ft., rein.-con. brick and steel, rein.- 
con. flooring, concrete foundation, on 14th 
Ave. and wer Park, to F. Farmington Co., 
201 Scherer Bldg. About $150,000, cost plus 
percentage basis. 

*Mich., Flint—-School—Bd. Educ. let con- 
tract building 2 story, 102 x 179 ft., concrete 
and brick rein.-con. flooring, concrete foun- 
dation, on Saginaw St. and Clayton Ave., to 
Burk & Smith, Flint, $240,000. 

*Mich., Grand Rapids—Convent—Dominican 
Sisters let contract building 3 and 4 story, 
46 x 232 ft., 58 x 175 ft., 64 x 120 ft., 34 
x 174 ft. and 24 x 37 ft., rein.-con. and brick, 
rein.-con. flooring, concrete foundation, to J 
McNabb & Son, Grand Rapids. About $350,- 
000 


*Mich., Highland Park—School—Bd. Educ. 
let contract building 3 story, 38 x 215 ft., 
rein.-con., brick and stone addition, rein.-con. 
and wood flooring, concrete foundation, on 
Hamilton Blvd, and Waverly Ave., to Bryant 
& Detwiler Co., Dime Bank Bldg., Detroit. 
About $300,000. Noted Nov. 13. 

*Mich., Muskegon—Office—R. W. Judson & 
B. Tobin, c/o Continental Motor Co., let con- 
tract building 2 story, 80 x 132 ft., brick, 
steel and terra cotta, on Western Ave., and 
3rd St. to Natl Contsr. Co., 1026 Dime Bank 
Bldg., Detroit. About $85,000. 

*Mich., Oakwood—(Oxford P. O.)—School 
Bd. Edue, will build 2 eteez. 85 x 200 ft., 
rein.-con., brick and steel, rein.-con flooring, 
concrete foundation. Work will be done by 
day labor under supervision of F. R. Patter- 
son, c/o Van Leyan, Schilling & Keough, 1115 
Union Trust Bldg., Detroit. About $230,000. 
Noted Sept. 11. 

*Mich., Puritan—School—Bd. Educ. let con- 
tract building 2 story, 72 x 136 ft. rein.-con. 
and brick, rein.-con. flooring, concrete foun- 
dation, to H. Gundlach, Houghton. About 
$140,000. 

*Mich., Pontiac—School—Bd. Edue. let con- 
tract building 2 story, rein.-con., brick and 
steel, rein.-con. Booting, concrete foundation, 
on West Huron §., to W. H. Isgriss & Sons, 
Pontiac. About $270,000; cost plus percent- 
age basis. Noted July 24. 

*Mich., St. Louis—School—Bd. Educ. let 
contract building 2 story, 80 x 107 ft., brick, 
stone and steel addition, concrete foundation, 
to C. A. Bernard, St. Louis. About $50,000. 
Noted Sept. 11. 

*Wis., Milwaukee—Bank and Office—Layton 
Park State Bank let contract building 2 
story, 60 x 8&5 ft., rein.-con. and brick, on 
2rd St. and Forest Home Ave., to G. E. 
Kahn, 418 Caswell Blk. About $50,000. 

*Wis., Neenah—Bank—FiFrst Natl. Bank, 
100 West Wisconsin Ave., let contract build- 
ing 1 story, 41 x 84 ft., concrete and stone, 
rein.-eon. flooring, concrete foundation, to C 


no 





R. Meyers & Son, 50 State St., Oshkosh 
About $100,000. Noted July 31. 


*Wis., St. Francis—Church and School— 
Paul's Catholic Church, 866 Racine St., 
Milwaukee, let contract building 1 story 
60 x 165 ft rein.-con. and brick, rein.-con. 
flooring, concrete foundation, here, to G. B. 
yn 418 Caswell Blk., Milwaukee. About 


*la., Cedar Falls—Store—Bennison Dry 
Goods Co. will build 3 story, 44 x 100 ft, brick. 
Work will be done by day labor. 

*la., Cedar Rapids—Hotel—Montrose Hotel 
Co., 223-3rd Ave., let general contract build- 
ing 1 story, 120 x 140 ft. brick, rein.-con. and 
stone, rein.-con. flooring, to Stevens Eng. Co., 
Chicago, Ill. About $200,000; cost plus per- 
centage basis. 

*Ia., Muscatine—Temple—Masonic Lodge 
let contract building 3 story, 55 x 120 ft.. 
brick, rein.-con. and steel, rein.-con. flooring. 
concrete foundation, to C. Franklin, 510 
South Gilbert St., lowa City. About $120,000 
Noted Nov. 6. 

*la., Waterloo—Auto Sales—Repass Clark 
Co., 217-19 W. 5th St., tet contract build- 
ing 2 story, 128 x 140 ft. brick, rein.-con. and 
steel, rein.-con. flooring, concrete foundation, 
to H. A. Maine & Co., 305-6-7 Marsh Pl. Bldg. 
About $125,000; cost plus percentage basis. 

*Minn., Balaton—School—Bd. Educ. let con- 
tract building 2 story, 60 x 90 ft., brick, to 
Carlsted Bros., 542 Builders Exch., Min.- 
neapolis, $65,474. Noted Sept. 18. 

*Minn,, Biwabik— High School — Inde- 
pendent School Dist. No. 24 let contract 
building 2 story, 106 x 111 ft., rein.-con., steel 
and brick, to L. J. Klippen, 1832 East 6th 
St., Duluth. About $102,000. 

*Minn., Hibbing—Bank—First Natl. Bank. 
301-3rd Ave., let contract building 2 story. 
105 x 125 ft., to A. Moorman & Co., Chamber 
ae Bldg., St. Paul. About $150,- 


*Minn., Princeton—School—Bd. Educ. let 
contract building 2 story, 75 x 126 ft., to 
Evenson & Utterberg, Builders Exch., Min- 
neapolis, $51,000. Noted Aug. 14. 

*Minn., St. Paul—Hotel and Theatre— 
Toltz, King & Day, archts., Pioneer Bldg. 
let contract to F. J. Romer Constr. Co., 190 
Ramsey St., building 16 story, rein.-con. and 
brick, rein.-con. tlooring, rock foundation, on 
St. Peter St., for Hamm, Ruben & Finkel- 
stein, Palace Theatre. About $1,000,000, cost 
plus percentage basis. Noted Aug. 14. 

*Kan., Junction City—Hospital—City let 
contract building 2 story brick, rein.-con. 
flooring, brick foundation, to G. E, Dalton, 
Junction City. About $70,000. Noted July 10 

*Kan., Ottawa—Auditorium—City let con- 
tract building 2 story, 75 x 135 ft. brick. 
rein.-con. flooring, brick and concrete founda- 
tion, to J. L. Zollars, Independence. About 
72,800. Noted Sept. 11 . 

*Kan., Tipton-— High School — Catholic 
Church, c/o C. Meing, let contract building 
2 story, rein.-con., steel and brick, concrete 
foundation, to W. N. Penland, Osborne. 
About $55,000. 

*Kan., Wichita—Business—-W. B. Harrison 
& Co. let contract building 2 story, 50 x 
160 ft. brick, concrete and _ steel, concrete 
enestien, to G. H. Siedhoff, Wichita. About 


*Kan., Winfield—Bank—First Natl. Bank 
let contract altering bank, brick, steel, marble 
and stone, to Hoggson Bros., 485-5th Ave. 
New York City. About $150,000. 

*Tex., Ft. Worth—Office and Bank—Farm- 
ers & Mechanics Natl. Bank, 712-14 Main 
St., let contract building 24 story, 100 x 
100 ft., steel, concrete, terra cotta and brick, 
concrete, brick and rock foundation, on Main 
and 7th Sts., to Westlake Constr. Co., 717 
Locust St., St. Louis, Mo. Noted Aug. 14. 

*Tex., Houston—School—School Bd. let 
contract building 3 story, brick, concrete and 
stone, on 20th Ave. and Blvd., to Horton & 
Horton, McKinney and Velasco Sts., $153,400 

*Okla., Blackwell—Hotel—-H. CC. Ferriman 
let contract building 4 story, 90 x 100 ft 
rein.-con., steel and brick, rein.-con flooring, 
rock and concrete foundation, to F. P. Me- 
sare Lonnie. Co., Kansas City, Mo. About 


$250,000. 

*Okla., Elk City—High School—Bd. Educ 
let general contract building 2 story, 60 x 
195 ft., with 2 wings, brick and stone, rein.- 
con. flooring, to Kreipke-Schafer Constr. Co.,. 
Oklahoma, $112,850. 

*Okla., Enid—Dormitories—Phillips Uni- 
versity, 22nd St. and Bway., let general 
contract building two, 2 story, 30 x 77 ft 
brick, rein.-con. and stone, to G. M. Buxton 
Enid Natl. Bank Bldg. About $120,000. 

*Okla., Jenks—High School—Bd. Educ. let 
contract building 2 story, 75 x 100 ft. rein.- 
con. steel and brick, to Doroughty & Nichols 
seems, Ce Muskogee. About $71,500. Noted 
July 10. 

*Okla., Okmulgee—Theatre—F. A. Young. 
Ft. Worth, Tex., let contract building 3 
story, 100 x 140 ft. brick, rein.-con. and steel, 
rein.-con. flooring, concrete foundation, to 
Stiles Constr. Co., Chicago, Ill. About $250,- 





000; cost plus percentage basis. 

*Okla., Pleasant Hill—School—Bd. Edue 
let contract building 1 story, 65 x 122 ft 
brick, concrete and steel, rein.-con. flooring, 
concrete foundation, to A. F. Stewart & Co., 
2230 West 16th St.. Oklahoma About $60,- 
000; cost plus percentage basis 

*Colo., Ft. Collins—Physics—-State Agri- 
cultural College, here, let contract building 
3 story, 52 x 106 ft., brick and timber. rein.- 
con. flooring, concrete foundation, to BE 
Reavill, 1435 Vine St., Denver, $93,533 

*Ore., Portland—Home—B. P. O. E. let con 
tract building 2 story, 100 x 100 ft., brick, 
on 12th and Alder Sts., to Trenchall & 
paseatan, Builders Exch., Portland. About 


*Ariz., Globe—Schools—School Trustees let 
contract building addition to high school, 
to Whalley Lumber Co., $84,300; 2. story 
grade school on Hill St., to J. Garfield, Globe 
$117,390. Noted Aug. 28. 

*Ariz., Phoenix -Hotel—Geronimo Hotel 
Co., ¢/o Postle & Fischer, archts., 140 South 
Dearborn St., Chicago, let contract build 
ing 8 story, 188 x 205 ft., rein.-con. and 
brick, rein.-con. flooring, concrete founda 
tion, to Paschen Bros., 111 West Washington 
St., Chicago. About $750,000. 

*Ariz., Tucson—Store, Theatre, ete.-East 
Congress Street Bldg. Co. let contract build 
ing 2 story, 110 x 185 ft. with 70 x 120 
ft. wing, rein.-con. and brick, concrete foun 
dation, on East Congress St., to Edwards & 
Wildey Co., 515 Black Bldg., Los Angeles, 
Cal. About $130,000 

*Ore., Roseburg —-Hotel--Winchester Bay 
Lumber Co. will build 2 story, 70 x 100 ft 
frame, concrete foundation, near Mill R.R 
spur. About $50,000. Work will be done by 
day labor under supervision of B. Noble. ~ 

*Cal., Berkeley—School—Bd. Edue. let fol 
lowing contracts building, on Colusa and 
Tacoma Aves., cement and concrete work to 
W. J. Schmidt, 2027 Shattuck Ave., $10,600: 
carpentry, Conner & Conner, 2105 Berkeley 
Way. $47,250: heating, Scott Co., 243 Minna 
St., San Francisco, $10.690. Noted Oct. 16. 

*Cal., El Segundo—School—Trustees fF) 
Segundo School Dist. let contract building 
1 story. 85 x 168 ft.. to J. A. Crook, 619 
Exch. Bldg., Los Angeles, $91,500. Noted 
Aug. 14, 

*Cal., Fresno—Office—A. Mattei let con- 
tract building 12 story. 50 x 150 ft.. rein.-con 
and brick, rein.-con. flooring, conerete foun- 
dation, on J. and Fresno Sts., to Lindcren 
Co., Monadnock Bldg., San Francisco. About 
500.000. Noted June 19. 

*Cal., Long Beach—School—Rd. Educ. let 
contract building 2 story, brick, rein.-con 
flooring, concrete foundation, on American 
Ave., to J. D. Sherer, 1400 Elm Ave., $204,072 
Noted Sept. 18. 

*Cal., San Francisco—Bank—Bank of Italy, 
Montgomery and San Francisco Sts., let eon- 
tract for structural steel work for 5 story. 
rein.- con., brick and steel, on Eddy and 
Powell Sts., to Golden Gate Tron Wks.. 1541 
Howard St.; for excavating, shoring and con- 
crete work, to Duncanson-Harrellson (Co 
Chronicle Bldg. Total cost about $500,000 
Noted Aug. 14. 

*Cal., San Francisco — Office — Balfour 
Guthrie & Co., 350 California St., let econ- 
tract building 12 story, 90 x 130 ft., steel, 
rein.-con. flooring, concrete foundation. to 
P. J. Walker Co., Monadnock Bldg. About 
$750,000; cost plus percentage basis. 

*Cal.. San Leandro Hospital — Comrs. 
Alameda Co. let contract building 2 story, 
52 x 82 ft. timber addition, rein.-con. floor- 
ing, brick or concrete foundation, on Foot- 
hill Bivd., to F. W. Manrice, 505 Fast 22nd 
St.. Oakland. about $52,000. 

*Cal., Santa Ana—Hotel—Santa Ana Hotel 
Co. let contract building 3 story, rein.-con 
concrete foundation. on North Bway. and 
Birch St.. to E. C. English, 508 Citizens Natl 
Bank Bldg. About $160,000. 


FEDERAL GOVERNMENT WORK 
PROPOSED WORK 


N. J., Tuckerton—Radio Towers—Spec. 4083 
—Bureau Yards & Docks, Navy Dept., Wash., 
D. C., plans to paint radio towers, here 
About $2500. 

Del., Wilmington—Dredging—U. S. Eng. 

Office, Old Federal Bldg., rejected bids re- 
ceived Oct. 20, dredging in Cooper River. 
N. J.. and in Chester River, Pa. Noted 
Oct. 16. 
D. C., Anacostia—Storehouse—Spec. 4085 
Bureau Yards & Docks, Navy Dept.. Wash., 
D. C., plans to build storehouse for pro- 
pellers, here. About $4000. 

8. C., Charleston—Dredging—U. S. Ener 
Office, Charleston, rejected bids received Oct 
16, dredging in proposed 40 ft. channel in 
Cooper River, near here. Noted Sept. 25. 

8. C., Paris Island—Marine Aviation Field 
—Speec. 4 Bureau Yards & Docks, Navy 


Dept., Wash., D. C. plans to develop marine 
aviation field, here. About $100,000. 

La., New Orleans—Storehouses—Spec. 4084 
—Bureau Yards & Docks, Navy Dept., Wash. 
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D. C., plans to build ammunition and mine 
storehouses, here. About $48,000. 

Colo., Denver—Dredger—Secretary of In- 
terior, Wash., D. C., has authorized U. 8 
Rec. Serv. to purchase 1 Ruth Dredger, to 
be used in connection with irrigation work 
on Yuma Irrigation project, Arizona-Cali- 


fornia. About $7000. 
Wash., Wenatchee—Road Work—Bureau 
Pub. Rds., Portland, Ore., plans to build 


Stevens Pass Highway, Chelan Co., estimate 
cost $140,000. Forest Serv. will appropriate 

,000 and balance of cost will be borne by 
‘helan, Snohomish and King Counties; also 
10 mi. Lake Chelan Rd., from ist Creek to 
25-mile Creek, $40,000. Chelan Co. and Forest 
Serv. will bear cost. C, H. Purcell, Post 
Office Bidg., Portland, dist. engr. 

H. T., Pearl Harbor—(Kuahua)—Barracks 
—Spec. 4806—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans to build here. 
About 5 


BIDS DESIRED 


Mass., Hingham—Officers’ Quarters—Spec 
4056—Until Nov. 26, (change of date) by 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., building at Naval Ammunition Depot, 
here. About $12,000; $10 deposit required for 
plans and spec. Noted Oct. 23. 

R. I., Providence—Kemodeling Elevator— 
Until Dec. 2, by Treas. Dept., Wash., D. C.., 
remodeling electric freight elevator in Post 


Office, Customhouse and Courthouse, here. 
J. A. Wetmore, superv. archt. 
N. ¥., New York—Flooring—-Spec. 3705— 


Until Nov. 26, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., asphalt block 
flooring in the light machine and electrical 
shop building No. 5, 32,000 sq.ft. rein.-con. 
floor slab, on compacted cinder fill and paved 
with 2 in. asphalt blocks, etc. Cost, $30,000; 
$10 deposit required for plans and spec. 

Pa., Chester—Remodeling Post Office— 
Until Nov. 24, by Treas. Dept., Wash., D. C. 
remodeling post office, here. J. A. Wetmore, 
euperv. archt. 

Va., Norfolk—Quay Wall—Spec. 4044—Until 
Nov, 26, by Bureau Yards & Docks, Navy 
Dept., Wash., D. C., building, here, un- 
creosoted timber bearings, batter piles, creo 
soted fender piles, chocks, etc. Cost, $60, 
000; $10 deposit required for plans and spec 

N. C., Thomasville—Post Office —Until Dec. 
18, by Treas. Dept., Wash., D. C., furnishin 
labee and material for — office, here. 
A. etmore, superv. archt. 

8. C., en Pump Well—Spec. 4089— 
Until Nov. 26, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., building pump 
well for Dry Dock No. 2, consisting of con- 
erete structure, about 204 ft. long, 87 ft 
deep and 48 ft. 3 in. wide, with removable 
structural steel galleries, ete. Cost, $350,000; 
$20 deposit required for plans and spec. 

Miss., Meridian— Remodeling Post Office— 
Until Nov. 24, by Treas. Dept., Wash., D. C. 
remodeling post office and court house, here. 
J. A. Wetmore, superv. archt. 

O., Toledo—Mailing Platforms—Until Nov 


26, by Treas. Dept., Wash., D. C., building 2 


rein.-con. mailing platforms to U. S, Post 
Office Bldg., here. J. A. Wetmore, superv 
archt. 


Colo., Denver—Inspection—Until Dee. 8, by 
U. S. Recl. Serv., for inspection of engineer- 
ing materials and machinery for 1 year. A 
P. Davis, ch, engr. ° 

Wash., Keyport—Radio Towers—Spec. 4077 
Unti! * ec. 3 by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., building 400 ft 
self supporting radio tower with concrete 
foundations on wood piles and for modifica- 
tions of out riggers on existing towers at 
Naval Radio vs —. Adeout $45,000; $20 
deposit required for plans and spec. 

— colenmenhe~—iheat Office—Until Dec 
29, by Treas. Dept., Wash., D. C., extending 
and remodeling = office, here. J. A. Wet- 
more, superv. archt. 

Cal, San Diego—Building—Spec. 4047— 
Until Nov. 26 (change of date), by Bureau 
Yards & Docks, Navy Dept., Wash., D. C.. 
constructing 1 story central building, cover- 
ing 30,000 sq.ft. floor space, consjating of 
power house at center with ell shaped east 
and west wings for housing utilities, at 
Marine Corps Base, rein.-con. foundation on 
concrete pile, rein.-con. columns, slab floor 
and roof, steel trusses and purlins, brick 
and hollow tile walls and partitions, sus- 
pended metal ceiling, etc., and radial brick 
chimney, 125 ft. high. About $200,000; $20 
deposit required for plans and spec. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*N. Y., New York—Pneumatic Tube Sys- 
tem—Treas. Dept., Wash., D. C., let contract 
installing pneumatic tube system, in U. 8. 
Assay Bidg., here, to Lamson Co., 100 Boyls- 
ton St., Boston, Mass., $3698. 

°N. Y., Stapleton— Kitchen and Mess Hall— 
Treas. Dept., Wash., D. C., let contract build- 
ing kitchen and mess hall at Marine Hospital 
here, to Northeastern Constr. Co., 101 
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Park Ave., New York City, $147,360. Noted 
Oct. 16. 


*Pa., Ft. Miffiln—-Dredging—Spec. 4042-— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., let contract dredging at Naval Am- 
munition Depot, here, to Amer. Dredging Co., 
308 Chestnut St., Phila., $038 per cu.yd 
(35 days). Noted Oct. 23. 

*Pa., Phila.—Electric Lighting System— 
Spec. 4045-—-Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract installing 
electric lighting system for extension to 
Shipbuilding Slips, here, to United Electric 
Constr. Co., Inc., 1727 Sansom St., cost 
(150 days). Noted Oct. 23. 

*Md., Annapolis -——- Stokers — Spec. 4049 — 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., let contract furnishing and installing 
mechanical stokers of underfeed type, driv- 
ing engine and auxiliaries for three 400 
hp. boilers, in boiler plant at Naval Acad- 
emy, here, to Westinghouse Blectric & oar 
Co., Hibbs Bldg., ash., D. C., $14,742. 
Noted Oct. 16. 

*D. C., Anacostia—Strengthening Hangar 
Trusses, Heating System, etc.—Spec. 4058— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., let contract strengthening hangar 
trusses, installing movable scaffold for erec- 
tion of gable rolling doors of hangar, heat- 
ing system for radio building, ete, at 
Naval Air Sta., here, to Boyle Robertson, 601 
Evans Bldg., Wash., $9980, (60 days). Noted 
Ict. 23. 

*D. C., Wash.—Storehouse Extension—uw. S. 
Eng. Office, 305 Southern Bldg., let con- 
tract furnishing material and labor building 
extension to store at Popomac Park 
to Boyle Robertson Contr. Co., Evan Bldg., 
$36,067. Noted Oct, 23. 

*W. Va., South Charleston—Motors and 
Controller—Spec. 4032—-Bureau Yards & 
Docks, a Dept., Wash., D. C., let con- 
tract installing motors and controller for 
cranes, here, to Genl. Electric Co., Com- 
mercial Natl. Bank Bldg., Wash., D. C 
About $218,250 (60 days). Noted Sept. 11. 

*Fla., Hillsboro Bay—Dredging—U. S. Eng. 
Office, War Dept., Wash., D. C., let con- 
tract dredging Sects. A, B and C, here, to 
United Dredging Co., 3910 Woolworth Bldg., 


New York City, $111,899. 
*Fla., Key West—Development of Base 
Spec. 3762—-Bureau Yards & Docks, Navy 


Dept., Wash., D. C., let contract developing 
submarine base, here, to Snare & Triest, 
8 West 40th St., New York City, $1,705,730 
(500 calendar days). Noted Aug. 28. 

*Ala., Florence—Derricks—U. S. Engr 
Office, War Dept., Wash., D. C., let con- 
tract furnishing and erecting traveling tower 
derricks, for Wilson Dam, Tennessee River, 
to MeMyler Interstate Co., Bedford, O., $108,- 
000. Noted Sept. 18. 

*La., New Orleans—-Levee—U. S. Engrs 


Office, War Dept., Washb., D. C., lea con- 
tract building 5,309,000 cu.yd. levee work 
in Lower Tensas Levee Dist., to Roach, 
Stansell, Lawrence Bros. & Co., North 
Memphis Savings Bank Bldg., Memphis 
Tenn., $587,860; Atchafalaya Levee Dist 
(Grand Levee), to O. O. Ogden, Roumain 
Bldg., Baton Rouge, $185,575; Yatton 


Levee, to Grasser Contr. Co., Hennen Bldg., 


$96,800; Pontchartrain Levee Dist., (White 
Hall Levee), to D. B. Hearin & Co., 306 


New Daymond Bldg., Baton Rouge, $43,450; 
Mt. aon (Glencoe Levee), to L. F. Alex- 
ander, auline St. Wharf, $60,760; Lake 
Borgne-Levee Dist., (Story Levee), to Lower 
Coast Constr. Co., 122 Charters St., $25,520 

*Ky., Louisville—Dam—U. S. Eng. Office, 
War Dept., Wash., D. C., let contract build- 
ing Maneuver Boat Dam No. 43, in Ohio 
River, to Howard Shipyards & Docks Co., 
Jeffersonville, Ind., $24,960. 

*Ind,, Logansport—Boiler—Treas. Dept., 
Wash. D. C., let contract installing new 
boiler, here, to W. Wilby, Selma, Ala., $1978, 
(70 days). 

*Ill., Chicago—Breakwater—U. S. Eng. 
Office, War Dept., Wash., D. C., let contract 
building rubble mound breakwater in har- 
bor, to Great Lakes Dredge & Dock Co., 104 


South Michigan Ave., $292,098. 
*Colo., Denver — Monitor — Treas. Dept., 
Wash., D. C., let contract installing moni- 


tor in sweep cellar at U. S. Mint, here, to 


F. H. Cowell, 217 Central Savings Bank 
Bldg., $16,976. Noted Oct. 23. 
*H. T., Pearl Harbor—Power Plant Im- 


provements—Spec 3856—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let contract 
improving power plant, here, to Adams, 
Britz & Co., 1759 Park Ave, New York 
City, $84,321 (200 days). Noted Sept. 11. 


MISCELLANEOUS 
PROPOSED WORK 


Pier—Asbury Park, N. J.—A. Pryor, c/o 
Mann & MeNeil, archts., 70 East h S8t., 
New York City, having plans prepared for 
ater and steel pier, here. About $100,- 


Gateway—Denver, Colo.—_W. E. and A. A. 
Fisher, archts., 128 Gilpin St., receive bids 


——e 
= 
— 


about Nov. 25, building Voorhees mM: 
gateway at Civic Center, 47 ft. high, . 


ral 


ft 
long, turkey creek sandstone and rej) 
foundation, for City and Denver ee 
$100,000. pe Abe 


BIDS DESIRED 


Transit Shed—Seattle, Wash.—Unt{) \, 
26, by Port of Seattle Comn. Bell at oon 
building north half of proposed 100) ft 
transit shed, 2 story, 115 x 500 ft., heavy 
timber, on Pier B, Smith's Cove.” \ vut 

Pontoon Pipes—Ottawa, Ont.—Unti) N,» 
=. by = + oe secy. Dept. Pa 

8., for pontoon achar : , 
dredge, ‘P.W.D. No. 5.” Be pipes for 


PRICES AND CONTRACTS AW ; 
(*Indicates award of outa 


*Lock—Lockport, N. ¥.—BE. S. Walsh, supt 
ub. wks., Capitol, Albany, let contract roe. 
uilding upper end of Lock No. 35, on Erie 
Canal. Sect. 10, Contr, No. 152, to Luffer 
emick, £ Sllicott Sq., Bu 26,847 
Noted Oct. 23. 7 ttle 
*Limestone Dust—New York, N. Y. 


c 
let contract furnishing and delivering ine 
ton limestone dust, to New York Trap Rock 


Co., 17 Battery Pl. $12,675, 
*Tunnel—Jersey City, N. J.—New Jersey 
Interstate Bridge & Tunnel Comn., Room 
2110-115 Bway., New York Cit » let contract 
for tunnel borings for vieinity of Varick 
and Canal Sts., New York City along line 
of proposed Vehicular Tunnel under Hud 
son River to vicinity of Grove and 12th Sts 
here, to P. J. Healey, 39 Cortlandt St., New 
York City, $24,240. “Noted Sept. 11. 
, “Loading Station—Newark, N. J.—Sun 
Co., Finance Bldg., Phila., will build 50 x 
110 x 150 ft. concrete and iron loading sta 
tion, here. About $10,000. Work will be 
=. by day labor. 
*ier—Port Covington (Baltimore P. 0. 
Md.—-Western Maryland Ry., Continental 
Bldg., Baltimore, let contract buildingg 450 
ft., concrete and timber pier, 60 ft. wide 
— neat “ St., here, to MeLean 
ontg. Co., 2 Fidelity Bidg., imore 
About $600,000. Noted Sent. . rn 
*Breakwater—Cleveland, O. City let con- 
tract extending breakwater at Gordon Park 
along Lake Erie, involving 2000 tons stone 
fe et Dredging Co., Bangor Bldg., $35 


*Cast Iron Pipe and Cranes—Detroit, Mich 
~—Comrs, Purchases & Supplies, Municipal 
Courts Bldg., let. contract furnishing 2000 
tons 42 in. class C c.i. water pipe, to United 
States Cast Iron Pipe & Fdry. Co., 122 South 
ne at Chicago, 000; 2 one 
motor monorail electric trolley cranes for 
Pub. Wks. Garbage Plant, to Northern 
ing. Wks., Chene St., Detroit, $2704; c.i 
pipe and fittings for filtration plant, to 
Flower Valve Mfg. Co., Clayton Ave., De- 
troit, $170. per net ton. 


Filling—Detroit, Mich.—City received bids 
filling back of proposed dyke at Belle Isle 
Park for Scott Fountain, 7 ft. depth of water 
involving 150,000 cu.yd, excav., from Duluth 
Superior Dredging Co., 1715 Ford Bldg., $51,- 
000, E. Gray, Continental Ave., fill in more 
than 5% ft. water, no charge, less than 5'; 
ft., 7%e. per cu.yd. 

*FFoundation—Janesville, Wis.—St. Pat- 
ricks Catholic Church let contract building 
concrete foundation for 2 story, 100 x 200 
ft. steel and timber school, to J. P. Cullen 
& Son, Janesville. Total cost $70,000. Noted 
July 26, under “Buildings.” 

*Runways—Milwaukee, Wis.—Great Lakes 
Coal & Dock Co., 1507 Alworth Bldg., Su- 
perior, let contract building two 876 ft 
concrete and pile runways, here, to E. E 
Gillen Co., Wells Bldg. About $45,000. 

*Foundation, ete.—Chisholm, Minn—City 
let contract excavating and building con 
crete foundation for 2 story, 250 x 300 ft 
recreation building, on West Lake Ave., to 
Winslow & Salvi, Chisholm. About $68,000 

*Transmission Line—Hudson, Kan.—(ity 
let contract building transmission line to 
Conner Constr. Co., cost $3650; furnishing 
poles and line apparatus, to Western Elec 
tric Co., 608 Wyanotte Bldg., $6233; fur- 
nishing transformers to Al Bilbank. $1041; 
furnishing copper wire, to B. & R. Electric 
Co., $999; and furnishing aluminum cables. 
to Aluminum Co. of America, 608 R. A. Long 
Bidg., $1618; all contractors of Kansas. City 
Mo. Noted July 31. 

*Transmission Line—Willis, Kan.—City ct 
general contract building distribution sys 
tem and transmission line from here to 
Horton, to_R. McConnel, Horton, $18,490; 

les, to E. P. Chapin, Spokane, Wash 

618; transmission and motors, to C. |L 

flbank, Interstate Bldg., Kansas City, Mo.. 
$1350; pole line material and copper wire. t° 
B-R Electric Co., 15th and alnut Sts 
ee City, Mo., $1062 and $1338 respe 
tively. 
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INDUSTRIAL WORKS 


*Me., Lisbon Fallse—Worumbo Mfg. Co. let 
sam building 2-story, 130 x 197-ft., dye 
house, rein.-con., rein.-con. flooring, concrete 
foundation, to Turner Constr. Co., 178 Tre- 
mont St. Boston, Mass. About $150,000. 

*Me., Sanford—Sanford Mills, c-o Lock- 
wood Greene Co., archts. and engrs., 101 
park Ave., New York City, let contract build- 
ing two 1-story, rein.-con. and steel, dye 
houses, rein.-con, flooring, concrete founda- 
tion, to Turner Constr. Co., 244 Madison Ave., 
New York City. About $200,000. Noted June 
a Belchertown— Massachusetts Comn 
on Mental Diseases, Boston, let contract to 
\. [. O'Connor, 86 Main St., Northampton, 
building laundry, storehouse, bakery and 
power house, ali 1-story, brick, rein.-con. and 
steel, rein.-con. flooring, concrete foundation, 
at State Hospital, here. Cost, $115,620. Noted 
Sept. 18, under “Buildings.” 

*Mass., Beverly—United Shoe Mchy. Co. let 
eontract building 8-story, 60 x 400-ft. rein.- 
eon. storage plant, to Aberthaw Constr. Co. 
o7 School St., Boston. About $275,000. 
~'*Mass., Boston—Ace High Chocolate Co 
let contract building 7-story, 60 x 165-ft. 
rein.-con, factory, rein.-con. flooring, concrete 
foundation, at 367 Bway., to W. A. and H, A. 
Root Co., 1 Beacon St. 

*Mass., Boston—T. G. Plant Co., Jamaica 
Pl. let contract building 3-story, 71 x 80-ft. 
econerete addition to factory, rein.-con. floor- 
ing, concrete foundation, at 101 Bickford St., 
to W. H. Whitcomb, 6 Beacon St. 

*Mass., Boston—Wilson & Tomlinson, 79 
Milk St., will build 2-story, 90 x 101-ft., 
rein.-con., beam and girder type, garage and 
storage plant, rein.-con. flooring, concrete 
foundation, on Beacon and Maitland Sts. 
About $75,000. Work will be done by day 
abor. 
om Chelsea (Boston P. O.)—A. Me- 
Manus Box Co., Vale St., let contract build- 
ing 2-story, 92 x 242-ft. concrete and brick 
addition to factory, to J. Slotnick, Chelsea. 
About $75,000. Noted Apr. 24. 

*Mass, Chicopee— Springfield Coach Wks. 
will alter present factory and build 1-story, 
brick, boiler house, rein.-con. flooring, “con- 
crete foundation, on North Main St. About 
$25,000. Work will be done by day labor. 

*Mass., Chicopee Falls—Fisk Rubber Co. 
let contract building 1-story, 23 x 115-ft. 
addition to factory and 23 x 40-ft. substation, 
brick and concrete, concrete foundation, to 
F. T. Ley & Co., 499 Main St., Springfield. 
About $30,000. 

*Mass., Dorchester (Boston P. 0.)—G. L. 
Glennon, 110 Mt. Vernon St., let contract 
building 3-story, brick and concrete ware- 
house, rein.-con. flooring, concrete founda- 
tion, to M. C. Fredennick Co., 10 High St., 
Boston. About $45,000. 

*Mass., Easthampton—West Boylston Mfg 
Co., Hampton Mills, let contract building 2 
story, brick and mill construction, addition 
to mill, conerete foundation, to F. T. Ley 
Co., 499 Main St., Springfield. About $350,- 
000. 

*Mass., Fall River—S. Boucher, 171 Hun- 
ter St., will build 1 story, 54 x 224 ft. brick. 
steel and concrete service station, concrete 
flooring, conerete foundation, on South Main 
St. About $35,000. Work will be done by day 
labor. 

*Mass., Fall River—-Fall River Bleachery 
Lawton St., let contract building 1-story 
brick and steel addition to machine shop, 
rein.-con, flooring, concrete foundation, to 

T. Ley & Co., Inc., 499 Main St., Spring- 
field. About $60,000. 

*Mass., Fall River—Sagamore Mfg. Co. 
Benefit St., let contract building 2-story, 13 x 
57-ft. and 72 x 156-ft. brick and mill con- 
struction addition to mill, concrete founda- 
tion, to Beattie & Cornell, 33 North Quarry 
St. About $50,000. 

*Mass., Fitehburg—Crocker, Burbank & Co. 
Inc., 5445 Westminster St., let contract build- 
ing 2-story, 60 x 200-ft. brick and steel addi- 
tion to plant, concrete foundation, to Foss & 
Janes, o Laurel St. About $100,000. Noted 
June 26, 

*Mass,, Florence (Northampton P. 0O.)- 
Florence Mfg. Co., Pine St., let contract 
building 4-story, 75 x 127-ft., brick and mill 
construction addition to factory, concrete 
foundation, to 8S. M. Green Co., 293 Bridge 
St., Springfield. About $70,000. Noted Aug 


*Mass., Haverhill—Ellis & Hussey, 8 Win- 
sate St., let contract building 5-story, brick 
ind. conerete factory, concrete foundation 
on Essex St., to W. A. and H. A. Root, 1 
Beacon St., Boston. About $150,000. 

*Mass., Holyoke—Natl. Blank Book Co. 
Liverside St., let contract building 2-story 
“~ x 180-ft., brick and concrete plant, on 
\Vinter St., to Casper Ranger Constr. Co. 
~. Bond St. About $60,000. 

_ *Mass., Holyoke—Walsh’s Holyoke Steam 
oiler Wks., Appleton St., will build 81 x 
140-ft., brick and steel mill, concrete flooring 


CONTRACTS AWARDED 


and foundation. About $35,000. Work will be 
done by day labor. 

*Mass., Lee—Valley Mill let contract build- 
ing 2-story, brick addition to mill, concrete 
foundation, to Lynch Bros., 206 High St., Hol- 
yoke. About $25,000. 

*Mass., Lowell—U. S. Bobbin & Shuttle Co., 
Perry St., let contract building 3-story, 45 x 
80-ft., brick and mill construction addition 
to dye house, concrete foundation, to J. J. 
Prindelville, South Framingham. About 
$50,000. ° 

*Mass., Malden (Boston P. O.)-——-Converse 
Rubber Co. let contract building 5-story 
52 x 75-ft., rein.-con. storehouse, rein.-con 
flooring, brick foundation, on Pearl St., to 
Stone & Webster Corp., Milk St., Boston 
About $75,000, 

*Mass., Millbury—Mayo Woolen Co. let con 
tract building 3-story, 60 x 60-ft., brick and 
mill addition to factory, concrete foundation 
to G. B. Cutting, 4 Walnut St., Worcester. 
About $30,000. Noted July 24. 

*Mass., New Bedford—New England Re- 
fining Co., Boston, let contract building 
rein.-con, storage and terminal plant, rein.- 
con, flooring, concrete foundation, on Harbor 
here, to include storehouse, warehouse, ga 
rage, ete.,, to F. T. Ley & Co., Inec., 499 
Main St., Springfield. About $250,000. 

*Mass., New Bedford—Passaic Mills, Or 
chard St., let contract building 3-story, 100 
x 150-ft., rein.-con, addition to factory, rein. 
con. flooring, concrete foundation, to New, 
England Concrete Constr. Co., 201 Devon 
shire St., Boston. About $100,000. 

*Mass., New Bedford—-Wamsutta Millé, 
Acushnet Ave., let contract for altering and 
building 5-story, 65 x 100-ft. brick and mill 
construction addition to storehouse, on Pur- 
chase St., to F. B. Sistare & Son, 111 Willis 
St. About $50,000. 

*Mass., Northampton—C. A. Maynard 
Green St., will build 1-story, brick and 
concrete factory, concrete flooring and foun- 
dation, on North King St. About $25,000. 
Work will be done by day labor. 

*Mass., Northboro—Taylor Mfg. Co., Hud- 
son St., let contract altering present plant 
and building between picker house and main 
building, also constructing 1-story, 40 x 50- 
ft. picker house, brick, concrete flooring 
and foundation, to C. H. Bailey, Maple St 
About $25,000. 

*Mass., North Oxford—E. Bartlett Co. let 
contract building 2-story, 50 x 100-ft., brick 
and mill construction addition to factory 
concrete foundation, to L. O. Irish, Auburn 
About $25,000. 

*Mass., Otter River—Otter River Fdry. Co 
will build 1-story, 50 x 60-ft. brick and 
steel addition to foundry, rein.-con. flooring 
concrete foundation. About $25,000. Work 
will be done by day labor. 

*Mass., Pittsfield—Smith & McCarthy 
South St., let contract building 1-story, 75 
x 150-ft. brick and concrete garage, rein.- 
con. flooring, concrete foundation, on South 
St., to D. H. Pike, North St. About $42,000 
Noted July 24. 

*Mass., Spencer—Allen-Squire Co., Main St. 
let contract building 4-story, 50 x 90-Tt. 
brick and concrete, storehouse, concrete foun- 
dation, to E. J. Cross Co., 82 Foster St., 
Worcester. About $60,000. 

*Mass., Springfield——J. J. Aronson, 8 Bag- 
nolia Terrace, let contract building 3-story 
62 x 80-ft., brick garage and storage plant 
concrete foundation, on Ferry St., to 8S. Kos- 
sofski, 54 Patton St. About $50,000. 

*Mass., Springfield—Bemis & Call Hard- 
ware & Tool Co., 983 Main St., let contract 
building 4-story, 46 x 101-ft., factory, and 
1-story, 50 x 104-ft. factory and storage 

lant, brick and mill construction, concrete 

oundation, on South Main St., to E. T 
Davis & Son, 157 Lebanon St. About $60,000 

*Mass., Springfield—-E. A. Dexter, 194 Sum- 
ner Ave., let contract building 1-story, 65 x 
113-ft. brick and concrete addition to garage 
rein.-con. flooring, concrete foundation, on 
Bond St., to D. W. Mellen, 293 Bridge St 
About $35,000. 

*Mass., Springfield—Springfield Ice Co., 47 
Dwight St., let contract building 1-story 
156 x 310-ft. ice house, brick and timber 
concrete flooring, concrete foundation, on 
Hickory St., to L. S. Wood, 14 Stockbridge 
St. About $100,000. 

*Mass., Springfield—United Mfg. Co., 57 
Willow St., let contract building 1-story 
brick and steel boiler room, etc., concrete 
foundation, on Birnie Ave., to D. W. Mellen 
293 Bridge St. About $25,000. Noted Mar. 20. 

*Mass., Taunton—-H. L. White, 21 Weir 
St., let contract building 2-story, 60 x 115- 
ft., rein.-con. and steel service station, rein.- 
con. flooring, concrete foundation, on Howard 
oe ae J. A. Glenn, 15 Treseott St. About 


*Mass., Warren—Warren Steam Pump Co 
will build 85 x 200-ft. factory, 40 x 130-ft. 
boiler house and 40 x 130-ft. office addition 
all 1-story. brick and concreté, concrete floor- 
ing and foundation; also 132-ft. stack. About 


$70,000. Work will be done by day labor 
Noted May 15. 

*Mass., Worcester—Arvidson Baking Co 
7 Ward St., will build 2-story, 93 x 115-ft 
brick and steel bakery, rein.-con. flooring 
brick foundation. About $75,000. Work will 
be done by day labor. Noted Sept. 1 

*Mass., Worcester—A. I. Asher, 16 Hard 
ing St., will build 2-story, M2 x 163 ft 
brick, steel and concrete garage, concrete 
flooring and foundation, on Green St. About 
$135,000. Work will be done by day labor 
Noted Aug. 28. 

*Mass., Worcester —Atinntic Refining Co 
503 Turks Head Bldg., Providence, let con 
tract building 2-story warehouse, I-story ga 
rage, l-story storage and 1-story office, brick 
and concrete, rein.-con. flooring, concrete 
foundation, *on North and Prescott Sts 
here, to Metzger & Fisher Co., Otis Bldg 
Phila., Pa. About $30,000. 

*Mass., Worcester—O. Bradley Car Co 
Mountain St., will build 3-story, 90 x 300 
ft. brick and steel addition to factory, con 
crete foundation, on West Bolyston St. About 
$80,000. Work will be done by day labor. 

*Mass., Worcester—J. H. Fontaine, 530 
Grafton St., let contract building 2-story 
60 x 80-ft., brick and concrete garage, rein 
con, flooring, concrete foundation, on Rice 
Sq., Grafton and Acton Sts., to L. Roche 
ford & Son, 44 Front St. About $30,000. 

*Mass., Worcester—C. R. Hoyle, archt. and 
engr., 390 Main St., let contract to G. A 
Fuller, 131 State St., Boston, building 2-story 
150 x 200-ft., rein.-con. and brick garage 
rein.-con. flooring, concrete foundation, op 
Mechanic St., for B. L. Handelman, 32 Port 
land St. About $100,000. Noted Sept. 11 

*Mass., Worcester—Simplex Player Action 
Co., 10 Blackstone St., let contract building 
l-story, brick and steel addition to factory 
rein.-con. flooring, rock foundation, to W 
Daniels & Son, Worcester. About $25,000 

*Mass., Worcester—W alden-Worcester, [ne 
211 Main St., let contract building 1-story 
40 x 60-ft. garage, 1-story, 60 x 100-ft. hard 
ening shop, and t-story, 40 x 50-ft. boiler 
house, brick and concrete, rein.-con flooring 
concrete foundation, on Shrewsbury St., to 
Kearns Constr. Co., 206 Devonshire St., Bos 
ton. About $30,000 

*Mass., Worcester —W orcester Pressed Steel 
Co., Barbers Crossing, will build 1-story 
90 x 150-ft., concrete and steel storehouse 
concrete foundation, on Randolph Rd. About 
$50,000. Work will be done by day labor 

*R. L, Berkeley (Ashton P. 0.)—-Berkeley 
Co, let contract remodeling 3-story, 50 x 170- 
ft. building into storage plant, new rein.-con. 
flooring, to O. D. Purington & Co., 62e 
Industrial Trust Bldg., Providence. About 
$25,00. 

*R. L, Central Falls (Pawtucket P. O0.)— 
Leader Weaving Co., 417 Mill St., let con 
tract building 2-story, 30 x 162-ft. brick 
and mill construction addition to weave shed 
rein.-con, flooring, concrete foundation, to 
oO. D. Purington & Co., 626 Industrial Trust 
Bldg., Providence. About $30,000 

*R. L, Central Falls (Pawtucket P. 0.) 
Pennsylvania Textile Co., 449 4th Ave., New 
York City, let contract building 4-story 
100 x 155-ft., brick and mill construction ad 
dition to plant, on High St., here, to A. F 
Smiley, Oak Hall Bldg., Pawtucket. About 
$175,000. 

*R. L, Central Falls (Pawtucket P. 0.) 
Waypoyset Mfg. Co., Broad St., let contract 
building 1-story, brick and mill constructon 
addition to mill, to Willmarth-Mackillop 
Inc., Freeman St., Pawtucket. About $45,000 

*R. LL. Cranston—Mueller Metal Co., 288 
Dyer St., let contract building 2-story, 50 x 
102-ft.. brick and concrete factory, concrete 
foundation, on Webster St., to C. B. Maguire 
Co., 1208 Turks Head Bldg., Providence 
About $25,000. 

*R. L, Esmond—Esmond Mills let contract 
building 2-story, 68 x 96-ft., brick and mill 
construction addition to dyehouse, concrete 
foundation, to C. I. Bigney Constr. Co., 898 
Westminster St., Providence. About $30,000 

*R. 1., Pawtucket—Collyer Insulated Wire 
Co., 249 North Main St., let contract build 
ing 2-story, rein.-con. addition to factory 
rein.-con. flooring, concrete foundation, to F 
T. Ley & Co., Inc., 499 Main St., Springfield 
Mass. About $100,000. 

*R. L, Pawtucket-—Jenckes Spinning Co 
Weeden St., let contract building 3-story, 48 
x 104-ft., and 4-story, 114 x 174-ft. brick and 
mill construction addition to mill, wood floor 
ing, concrete foundation, to Willmarth-Mack- 
illop, Inc., Freeman St. About $250,000. 

*R. L., Pawtucket—Lang & Hoffman, 4th 
Ave., New York City, let contract remodeling 
pores plant and building 1-story, 80 x 90 

t.. brick addition to weave shed, rein.-con 
flooring, concrete foundation, on Newall Ave. 
here, to C. I. Bigney Constr. Co., 898 West 
minster St., Providence. About $30,000. 

*R. LL. Providence—Crompton & Knowles 
Loom Wks., 93 Grand St., Worcester, Mass. 
let contract building 2-story, 83 x 222-ft 
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rein.-con. foundry, rein.-con. flooring, cor- 
crete foundation, on Tingeley St., to Aber- 


thaw Constr. Co., School St., Boston. About 
$150,000. 
*R. L, Providence—Franklin Machine Co. 


189 Charles St., let contract building 1-story 
61 x 81-ft., brick and mill construction foun- 
dry, rein.-con. flooring, concrete foundation 
to O. D. Purington & Co., 626 Industrial 
Trust Budg. About $25,000. 

*R. LL. Providence—Industrial Land Co. 
Chestnut and Pine Sts., let contract build- 
ing 1-story, 70 x 108-ft., brick garage and 
service station, concrete flooring, to C. 
Bigney Constr. Co., 898 Westminster St 
About $25,000. 

*R. L., Providence—Mueller Metal Co., 288 
Dyer St., let contract building 2-story, 50 x 
100-ft., brick and mill construction factory 
concrete foundation, to C. 5 Maguire Co. 
Turks Head Bldg. About $30,000. 

*K. LL, Providence—P. J. Nangle, Wood 
St., will build 1-story, brick and steel garage 
and service station, rein.-con. flooring, con- 
crete foundation, on Sprague, Fuller and 
Webster Sts. About $25,000. Work will be 
done by day labor. Noted Sept. 11. 

*R. L., Providence—H. A. Thayer, Winslow 
St., let contract building 3-story, 31 x 80- 
ft., brick and concrete garage and service 
station, concrete flooring, to C. I. Bigney 
Constr. Co., 898 Westminster St. About 
$28,000. 

*R. I., Providence—D. M. Watkins Co. 
Pine and Eddy Sts., let contract building 
95 x 125-ft. brick and mill construction fac- 
tory, concrete foundation, to Hope Bldg. Co. 
87 Weybosset St. About $100,000. Noted 
Aug. 28. 

*R. L., Providence—Jenks & Ballou, engrs., 
1035 Grosvenor Bldg., let contract to C. [. 
Bigney Constr. Co., 898 Westminster St. 
building 2-story, brick, tile and steel ware- 
house, rein.-con. flooring, concrete founda- 
tion, for What Cheer Beef Co., 356 Canal 
St. About $25,000. Noted Sept. 11. 

*R. L., Woonsocket—Barnai Worsted Co. 
South Main St., let contract building 2-story 
75 x 100-ft., brick and mill construction ad- 
dition to mill, rein.-con. flooring, concrete 
foundation, to J. H. Grozier Co., 721 Main 
St., Hartford, Conn. About $50,000. 

*R. L., Woonsocket—McClintock & Craig 
engrs., 33 Lyman St., Springfield, Mass., let 
contract to Eastern Constr. Co., Winter St. 
building 1- and 2-story, 90 x 180-ft., brick 
and concrete addition to dyeing and finish- 
ing plant, rein.-con. flooring, concrete foun- 
dation, on Canal and Water Sts.. for Gold 
Mark Knitting Co., Water St. Apout $55,000 

*R. L, Woonsocket—Novelty Knitting Co. 
Allen St. near Buell St., let contract building 
l-story, 48 x 100-ft., brick and mill con- 
struction addition to plant, concrete founda- 
tion, to C. F. Parker, 65 Main St. About 
$25,000. 

*R. L., Woonsocket—B. Yaroshefsky, Fair- 
mount St, and Ist Ave., let contract build- 
ing 1- and 2-story, 40 x 147-ft., brick and 
concrete factory, concrete foundation, to F. 
Avallone, 24 Main St. About $25,000. 

*Conn., Bridgeport—Amer. Fabrics Co. 
Connecticut Ave., let contract building two 
2-story, rein.-con, and steel additions to fac- 


tory, rein.-con. flooring, concrete founda- 
tion, to Aberthaw Constr. Co., 27 School 
St., Boston, Mass. About $150,000. Inter- 


national Textile Co., lessee. 

*Conn., Bridgeport—Amer. Tube & Stamp- 
ing Co., 471 Hancock Ave., will build 1 
story, 60 x 200-ft., concrete and steel addi- 
tion to storage plant, on Stratford Ave. About 
$35,000. Work will be done by day labor. 

*Conn., Bridgeport—Bridgeport Brass Co. 
Grand St., let contract building 1-story, 150 


x 220-ft., brick, rein.-con. and steel addi- 
tion to shop, rein.-con. flooring, concrete 
foundation, at union branch of works, to 


Levering & Garrigues Co., 552 West 23rd St., 
New York City. About $150,000. Noted Aug 
21. 

*Conn., Bridgeport—City Lumber Co., 720 
Union Ave., let contract building 1-story, 
62 x 100-ft., brick and steel garage, rein.-con. 
flooring, concrete foundation, to D. Schine 
& Son, 729 Union Ave. About $25,000. 

*Conn., Bridgeport—Connecticut Breweries 
Co., 182 North Washington Ave., let contract 
building 1-story, 64 x 120-ft., brick and steel 
addition to storehouse, rein.-con. flooring, 
concrete foundation, to Eastern Eng. & Con- 
str. Co., 886 Main St. About $25,000. 

*Conn., Bridgeport—Home Products Co. 
226 Hallam St., let contract building 3-story 
45 x 75-ft., brick, steel and concrete addi- 
tion to plant, rein.-con. flooring, concrete 
foundation, to Schwarz Bros. Co., 95 River 
St. About $25,000. 

*Conn., Bridgeport—Peoples Ice & Cold 
Storage Co., 1335 Seaview Ave., let con- 
tract building ice plant, 3-story, 66 x 140-ft. 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, to T. J. Pardy Constr. Co. 
1487 Seaview Ave. About $75,000. 

*Conn., Bristol—J. H. Sessions & Son 
Rvierside Ave., let contract building 4-story 


brick and concrete addition to plant, con- 
crete foundation, to Torrington Bldg. Co. 
197 Water St., Torrington. About $60,000 

*Conn., Danbury — Danbury Industrial 
Corp,. Odd Fellows Bldg., let contract to 
W. R. Phillips & (Co., 32 John St., Bridge- 
port, for 1-story, 90 x 220-ft. brick factory 
and 2-story, 60 x 160-ft. rein.-con. factory 
for Danbury Industrial Corp., Odd Fellows 


Bldg. About $100,000. Keystone Instant 
Food Co., New York City, lessee. Noted 
Sept. 11. 

*Conn., East Hartford—Atlantic Refining 


Co., 503 Turks Head Bldg., Providence, R 
I., let contract building 2-story warehouse. 
l-story storage plant, 1l-story garage, and 
small office, brick and concrete, rein.-con 
flooring, concrete foundation here, to Metz- 


ger & Fisher Co., Otis Bldg., Phila. About 
$25,000. 
*Conn., Forrestville—Sessions Clock Co. 


East Main St., let contract building 1-story 
40 x 110-ft. brick and steel factory and 2 
story, 15 x 20-ft. brick and steel dye vault 
rein.-con. flooring, concrete foundation, to 
Torrington Bldg. Co., 197 Water St., Tor- 
rington. About $25,000. 

*Conn., Hartford—Hall-Thompson Co., 844 
Windsor Ave., let contract building 3-story 
35 x 60-ft., brick and mill construction ad- 
dition to factory, concrete foundation, to 
Bent-Bartlett Co., 43 Ann St. About $25,000. 

*Conn., Hartford—Hanson-Whitney Ma- 
chine Co., Bartholomew Ave., let contract 
building 4-story, 60 x 120-ft., brick and con- 
crete factory, concrete foundation, to Por- 
tens-Walker Co., 13 Forest St. About $100,- 


000. 
*Conn., Hartford—Hartford Mill Supply 
Co., 194 Pearl St., let contract building 2- 


story, 75 x 100-ft., concrete factory addition 
concrete flooring, to Bent-Bartlett Co., 43 Anp 
St About $50,000. 

*Conn., Meriden—E. Miller Co., 99 Center 
St., let contract building two 1-story, brick 
and steel additions to factory, rein.-con 
flooring, to H. Wales Lines Co., 134 State 
St. About $25,000. 

*Conn., Mystie—Packer Tar Soap Cob., 
Lincoln Ave., let contract building 1-story 
storage plant, 2-story, 50 x 50-ft. addition to 
factory, 1-story, 25 x 30-ft. power house 
brick and mill construction, rein.-con. floor- 


ing, concrete foundation, to E. F. Miner 
Bidg. Co., 25 Foster St., Worcester, Mass 


About $40,000. Noted Aug. 14. 

*Conn., New Haven—J. C. Haartz, Inc., 30 
Lenox Ave., let contract building 2-story 
brick and concrete, storehouse, to N. J. Leon- 
ard Co., 902 Chapel St. About $25,000. 

*Conn., New Haven—E. Malley Estate 
902 Chapel St., let contract building boiler 
house and engine room, 2-story each, brick 
and rein.-con, rein.-con. flooring, concrete 
foundation, on Temple St., to Larkin-Carey 
Co., 166 Brewery St. About $30,000. 

*Conn., New Haven—H. W. Walker, 421! 
Housatonic Ave., Bridgeport, let contract 
building 1-story, 137 x 143-ft., brick store- 
house, on James St., here, to Sullivan & 
McKeon, 843 Dixwell Ave. About $30,000 

*Conn., Noank—Rossie Velvet Co. let con- 
tract building 2 and 3 story, 50 x 62-ft. and 
19 x 38-ft. brick and mill construction addi- 
tion to mill, concrete foundation, to R. A. 
Shermans Sons Co., 119 Main St., Westerly. 

I. About $35,000. 

*Conn., Newington—Hartford Tube Prod 
ucts Co., 90 Fairfield Ave., Hartford, let 
contract building 1-story, 50 x 120-ft. brick 
and steel factory and 1-story, 30 x 30-ft 
brick office, concrete flooring and founda 
tion, on Hartford Rd., here, to B. H. Hibbard 
Co., 158 Arch St., New Britain. About 
$30,000. 

*Conn., New London—A. Bloom Co., Inc. 
23 Market St., Paterson, N. J., let contract 
building 1-story, 46 x 250-ft., brick and steel 
factory, concrete flooring and foundation 
on Garfield Ave., here, to P. S. Van Kirk 


Co., 85 Fulton St., Paterson, N. J. About 
$50,000. 
*Conn., Oakville—Oakville Qo., Oakville 


St., let contract constructing 1-story, 44 x 
56-ft., brick, concrete and steel plant, rein.- 
con. flooring and foundation, to F. T. Ley 


Co., Inc., 499 Main St., Springfield, Mass 
About $30,000. 
*Conn., Plainville—Rockwell-Drake Corp. 


Woodford Ave., will build 1-story, 100 x 140- 
ft. brick and timber addition to factory 
concrete flooring, concrete foundation. About 
$30,000. Work will be done by day labor. 

*Conn., Stafford Springs—C. Johnson 
Woolen Co. let contract building 2-story 
brick and steel, mill, concrete foundation, to 
F. T. Ley & Co., Inc., 499 Main St., Spring- 
field, Mass. About $75,000. 

*Conn., Waterbury—Amer, Brass Co., Grand 
and Meadow Sts., let contract building 1- 
story, 88 x 420-ft. addition to factory, with 
10 x 75-ft. and 60 x 75-ft. ells, brick, steel 
and rein.-con., rein.-con. flooring, concrete 
foundation, on Freight St., to Torrington 
Bldg. Co., 197 Water St., Torrinct n. About 
$125,000. 


*Conn., Waterbury—City let con: 
ing 1-story, ell shaped, brick, ¢ 
steel garage, rein.-con. floorin,; 
foundation, on Field St., to G. 
oe 138 Division St., $32,631. 





*Conn., Waterbury—Farrel Fdr\ 


chine Co., 425 Bank St., let con . Ma 
ing, 1-story, 72 x 102-ft., machin = 
i-story hardening shop, brick, « ee and 
steel, rein.-con. flooring, concres: fo yna,” 
tion, on Meadow St., to G. R. B! tt rans 
Willow St. About 360,000. on 

*Conn., Waterbury—Somers (; Ine, 9 
Baldwin Ave., will build 1-story, 5° x list 
brick and concrete addition to fact sry, y, in 
con. flooring, concrete foundati.: Abo 
$25,000. Work will be done by day liter 


*Conn., West Hartford (Hartford p : 
Whitlock Coil Pipe Co., Elmwood, ll buila 
1-story, brick addition to factory, ; aoe 


flooring, concrete foundation, on § a 
About $25,000. Work will be done by da 
labor. 7 

*Conn., West Haven (New Haven Pp 0.)— 


New Haven Machine Co., 179 Milford Turn. 
pike, Allington, let contract building 1. 
story, 60 x 200-ft., brick and mill constrye 
tion, machine shop, rein.-con. flooring, con 
crete foundation, on Orange Ave., here. ¢, 
C. W. Murdock, 185 Churc’ St., New Haven 
About $35,000. Noted Sept. 18. 
*Conn., Willimantic—Dormitory 
Educ. let contract to Tracy 
Benedict St., Waterbury, building 
46, x 114-ft. with 30 x 46-ft. ell, brick, steo) 
and concrete, rein.-con. flooring, concrete 
foundation, on Valley St., for State Normal 
_— here. About $201,000. Noted Sept 


State Bd 
Bros. Co., 52 


v 


3 story 


*Conn., Winnipauk (Norwalk P. 0) 
Monks & Johnson, engrs., 78 Devonshire st 
Boston, Mass., let contract to H. Wales 
Lines Co., 134 State St., Meriden, building 
6-story, 80 x 128-ft. brick and rein.-con, ad 
dition to factory, rein.-con. flooring, concrete 
foundation, for Norwalk Tire & Rubber Co 
About $120,000. Foundation work will be 
done by day labor. Noted Sept. 11. 

*N. Y., Belmont—Borden Condensed Milk 
Co., 108 Hudson St., New York City, let con. 
tract building 2-story, 140 x 270-ft., brick 
and steel plant, rein.-con. flooring, concrete 
foundation, to Jamestown Constr. Co., 60 
River St., Jamestown. 

*N. Y., Brooklyn—M. Goetz, c-o B. W 
Dorfman, archt., 26 Court St., will build 
1-story, 96 x 121 x 131-ft., brick and stee} 
garage, rein.-con, flooring, brick foundation, 
on Bergen St. and Classon Ave. About $40,- 
000. Work will be done by day labor. 

*N. Y., Brooklyn—B. Goldman, c-o. J. H 
Sheier, archt., 25 West 42nd St., New York 
City, will build 1-story, 115 x 150-ft. rein.- 
con., brick and steel garage, rein.-con. floor- 
ing, concrete foundation, on Bedford and 
Willoughby Aves. About $60,000. Work 
will be done by day labor. 

*N. Y., Brooklyn—H. Lawrence, c-o. S§ 
Nullman & Son, Archts. and engrs., 2 
Court St., will build 1-story, 80 x 100-ft 
brick and steel garage, rein.-con. flooring 
concrefe foundation, on Utica Ave. and 
Herkimer St. About $40,000. Work will be 
done by day labor. 

*N. Y., Brooklyn—H. Marcus, 237 Van Sin 
dern Ave., will build 1-story, 100 x 100 ft. 
brick and steel garage, rein.-con, flooring 
concrete foundation, on Atlantic Ave. and 
Hopkinson St. About $40,000. Work will b« 
done by day labor. 

*N. Y., Brooklyn—Midwood Bldg. Co., 4 
Court St., will build 1-story, 75 x 131 ft 
brick and steel garage, reip.-con. flooring 
concrete foundation, on Bergen St. and Un- 
derhill Ave. About $30,000. Work will be 
done by day labor. 

*N, Y., Brooklyn—B. Morigl, Pennsylvania 
Ave., will build 2-story, brick and steel ga- 
rage, rein.-con. flooring, concrete foundation 
at 74 Jamaica Ave About $50,000. Work will 
be done by day labor. 

*N. Y., Brooklyn—R. and A. S. Bldg. Co 
44 Court St., will build 2-story, 88 x 100 ft. 
brick and steel garage, rein.-con. flooring 
concrete foundation, on Atlantic Ave., Herk! 
mer St. and Perry Pl. About $60,000. Work 
will be done by day labor. 

*N. Y., Brooklyn—R. and E. Bldg. Corp 
834-846 Lexington Ave., will build 1-story 
100 x 200 ft. brick and steel garage, rein.-con 
flooring, concrete foundation. About $35,000 
Work will be done by day labor. 

*N. Y., Brooklyn—Rockmore Constr. Co 
44 Court St., will build 1-story, 100 x 120 ft 


brick and steel garage, rein.-con. flooring 
concrete foundation, on Bergen St . and 
Franklin Ave. About $25,000. ork will be 


done by day labor. 

*N. Y., Brooklyn—F. W. and E. W. Rowe 
728 Eastern Parkway, will build 1-story, 1 
x 200 ft. brick and steel garage, rein.-con 
flooring, brick foundation, on New York Ave 
and Montgomery St. About $65,000. ‘V ork 
will be done by day labor. 33 

*N. Y., Brooklyn—Snyder & Prince. & 





ee 


——, 


t build. 
te and 
‘NCrete 
Natuelg 


1 Aug 


and Ma 
Suild. 

44 and 

© and 
founda. 
‘SCL, Qe 


Ine 
: + OY 
— &% 144-f; 
ry, rein. 
About 
; labor, . 
fd P. 0.) 
. will builg 
» Tein.-con 
South St 
be by day 


oP. Oj). 
ord Turn. 
hilding 1. 
Coustrue 
Ting, Con 

here, to 
PW Haven 


State Ba 
B. Co., 52 
f 3-story 
rick, step} 

Concrets 
€ Norma} 
ted Sept 


Pr. 0) 

shire st 
f Wales 
uilding 
“con aa 
concrete 

ibber Co 
Will be 
ll 


sed Milk 
_ let con- 
t., brick 
concrete 
Co., 60 


me 
NM build 
nd stee} 
ndation, 
rut $40,. 
Or. 
0. J. 
w York 
t. rein.- 
Nn. floor- 
rd and 
Work 


c-o. § 
srs., 20 
100-ft 
looring 
e. and 
will be 


an Sin- 
100 ft. 
looring 
re. and 
will be 


Co., 44 
131 ft 


nd Un- 
vill be 


yivania 
el ga- 
dation 
rk will 


g. Co 
100 ft. 
orin, 

Herki- 
Work 


Corp.. 
‘Story 
1.-con 
35,000 


. Co 
120 ft 
oring 
. and 
ill be 


Rowe 
y, 10 





— ENGINEERING NEWS-RECORD 267 


Pl, will build 1-story, 25 x 75-ft. 


Jane steel garage, rein.-con. flooring, 
‘rete foundation, on Bedford and Snyder 
queresabout $25,000, Work will be done 
hy day labor. 

oe. ‘prooklyn—G. Wildermith, 472-6th 


ill build 2-story, brick and steel ga- 
~— storage plant, rein.-con. flooring, con- 
“er foundation, om Atlantic and Franklip 
ee About $25,000. Work will be done by 
ing ay guffalo—Buffalo Lens Mfg. Co., 507 
Washington St., let masonry contract for 3- 
vy, OO x 190 ft. rein.-con. addition to fac- 
story rein.-con. flooring, concrete foundation. 
rs aron St, to G. Schaaf, 258 Kingsley St. 
“0 50,000. 
_ . Buffalo—Herschell-Spillman Co. 
> Tonawanda St., let contract building 
60 x 135 ft., getn.-c08. asenion © 
acto in.-con. flooring, concrete founda- 
factory, J. W. Cowper Co., Fidelity Bldg 
out $60,000, 
About $00 tiaraugue—Setter Bros. let con- 
tract building 2-story, 20 x 200 ft. rein.-con 
warehouse, rein.-con. flooring, concrete foun- 
dation to Taylor, Union St., Olean, 


About $40, 
on. Y., 


North T 
§-story, 


Dunkirk—Empire Axle Co., Lam- 
shere St., let contract building s-aheep, 82 x 
00 ft., concrete and steel shop, rein.-con. 
flooring, concrete foundation, to J. W. Cow- 
per Co., Fidelity Bldg., Buffalo. About $35,- 
000 
*N. Y.. Huntington—Collins Motors, Inc., 
wilt build 1- and So story, 80 x 340 ft., rein.- 
con. assembling plant, rein.-con. flooring 
brick foundaties. — $75,000. Work will 
ye done a abor. 

be done Oy amaica—J. T. Adikes, Fulton 8t., 
will build 1-story, brick and steel garage, 
rein.-con. flooring, concrete foundation, on 
Hillside Ay. oe $30,000. Work will be 
done b a abor, 

nN. Y, Samestown—Union Furniture Co., 
44 Crescent St., let contract building oe, 
9 x 350 ft. mill construction factory, to P. 
Peterson, Jamestown. About $175,000. Noted 
une 26, 
ie. Y., New_York—Benenson Realty Co., 
USth St. and Willis Ave., will build 1 story, 
101 x 165 ft. brick and steel garage, rein.-con. 
flooring, conerete foundation, on_ Webster 
Ave. and — ow — $25,000. Work will 
be done b a abor. 

nN, ¥.. ew York Benson Realty Co., 177 
Fast 10st St., will build 2-story, 75 x 100-ft. 
brick and steel garage, rein.-con. flooring, 
conerete foundation, at 177 East 28rd St. 
About $40,000. Work will be done by day 
labo. 

*N. Y., New York—J. Bothwell, 30 West 
130th St., will build 1-story, 100 x 115 ft., 
brick and steel garage, rein.-con. flooring, 
conerete foundation, on Sherman Ave. and 
12nd St. About $35,000. Work will be done 
by day labor. Noted Sept. 25. 

*N. Y¥., New York—Bronx Consumers Ice 
Co. let contract altering 1- and 2-story, 146 
x 155-ft. iee plant, brick and steel, rein.- 
con. flooring, concrete foundation, on Devoe 
Ave, and 180th St., to L. B. Frees, 3029—3rd 
Ave. About $60,000. Noted Aug. 21. 

*N. Y¥., New York—R. Carvel, 401 West 50th 
St., will build 2-story, 75 x 100 ft. brick and 
steel service station, rein.-con. flooring, con- 
crete foundation, at 247 West 60th St. About 
$30,000. Work will be done by day labor. 

*N. Y., New York—R. G. Corey, archt. and 
engr., 39 Cortlandt St., let contract to Indus- 
trial Eng. Co., 30 Church St., building 6-story 
7 x 150 ft., brick and steel factory, rein.-con. 
flooring, conerete foundation, for C. Cory 
20 antes St. About $200,000. Noted 
Sept. 11, 

*N. ¥., New York—T. G. Corvan, 125 West 
58rd St., will build 5-story, 40 x 200 ft., brick 
and steel garage, rein.-con. flooring, concrete 
foundation, at 127-129 West 53rd St. About 
$25,000. Work will be done by day labor. 
Noted July 31, 

*N. Y., New York—Demand Wet Wash Co.. 
Jewel St., Brooklyn, will build 2-story, 50 
x 100 ft. brick and steel laundry, rein.-con. 
flooring, brick foundation, at 131 Lewis St. 
About $35,000. Work wili be done by day 
abor, 

*N. ¥., New York--F. Paenger, 365 East 
l2nd St. will build 1-story, x 110 ft., 
brick and steel garage, rein.-con. flooring. 
concrete foundation, on Park Ave. and 179th 
\t About $30,000, Work will be done by 
day labor, 

“N. ¥., New York—M. Forman & Co., 1162 
Hwoy., will alter §-story, brick and_ steel 
lactory, at 22 West 30th St. About $25,000. 
Werk will be done by day labor. 

.,. >». Y.. New York—S. and C. Hyman, 2069- 
sh Ave, will alter 4-story brick and steel 
o v, rein.-con. flooring, on Grand and 
pearess Sts. About Tous Work will be 
one by day labor, oted oes. a2. 

wane ,¥.. New York—C. and P. Realty Co. 
ie ‘elmont Ave., will build 1-story, 103 x 

»\t.. brick and steel garage, rein.-con. floor- 
” nerete foundation, on Carter Ave. and 


B 


y 





176th St. About $35,000. Work will be done 
by day labor. 

*N. Y¥., New York—S. Trimmer, 138th St 
and Harlem River, will alter 1l-story, 78 x 
125 ft., brick and steel factory, rein.-con. 
flooring. About $30,000. Work will be done 
by day labor. 

*N. Y., New York—J. P. Walthen, 103 East 
125th St., will alter 2-3-4- and 5- story, brick 
and steel storage buildings, rein.-con, floor- 
ing, at 2191-3rd Ave., 207 East 119th St. and 
208 East 120th St. Work will be done by 
day labor. 

*N,. Y., Niagara Falls—Natl. Carbon Co. 
Madison St. N. W. and West 117th St., Cleve- 
land, O., let contract building 1-story, 60 x 
100 ft. brick and steel plant, concrete founda- 
tion, here, to J. F. McKinney Corp., Gluck 
Bldg. About $40,000. 

*N. Y., Syracuse—-Jackson & Hunter let 
contract building 3-story, 40 x 150 ft., brick 
and steel garage, rein.-con. flooring, on North 
State and Laurel Sts., to F. J. Grassman, Sy- 
racuse. About $40,000. 

*N. J., Newark—Conl. Electric Co., Boyd 
St., let contract building 60 x 80 ft., rein.- 
con. addition to plant on Boyd St., to Sal- 
mon Bros., Elm St., Arlington, $66,000. 

*N. J., North Bergen—J. A. Migel, Inc. 
442-4th Ave., New York City, let contract 
building silk mill here, 2-story, rein.-con. and 
steel, covering 80,000 sq.ft. rein.-con. flooring 
concrete foundation, to J. W. Ferguson, Pat- 
erson. About $250,000. Noted Aug. 21. 

*N. J., Trenton—Mitchell-Bissell Co., 251- 
4th Ave., New York City, let contract con- 
structing two 1-story, 75 x 260 ft., rein.-con. 
factories on Burnswick Ave., to Turner Con- 
str. Co., 242 Madison Ave., New York City. 
About $50,000, 

*Pa., Phila.—Columbia Carpet Mills, 3rd 
and Huntingdon Sts., let contract buildin 
5-story, 60 x 100 ft., rein.-con. factory, to V 
Steele & Sons Co., 16th and Arch Sts. 

*Pa., Phila.—Notaseam Hosiery Co., Ma- 
scher and Oxford Sts., let contract building 
1-story, 55 x 250 ft. and 4-story, 48 x 250 ft. 
rein.-con., steel and brick factory, on Atlantic 
and I Sts., to Turner Concrete Steel Co., 1713 
Sansom St. Incorrectly noted in our issue of 
Sept. 25. ° 

*Pa., Phila.—Sears Roebuck & Co., Arth- 
ington and Homan Aves., Chicago, let con- 
tract building power house, 9-story, 360 x 
442 ft. and 6-story, 80 x 420 ft. rein.-con., 
brick and stone, mail order houses, rein.-con. 
flooring, concrete foundation, on Roosevelt 
Blvd., here, to Irwin & Leighton Co., 126 
North 12th St. About $4,500,000. Noted July 
31 


*Pa., Phila.—Standard Garage, 1205 North 
4th St., let contract building 2-story, 107 x 
200 ft., brick garage, on Rockland and 6th 
Sts., to J. . MeDaniel, 2622 Parrish St. 
About $90,000 

*Pa., Phila.—Steel Heddle Mfg. Co., 2110 
West Allegheny St., let contract building 6- 
story, 60 x 120 ft. and 40 x 60 ft. rein.-con. 
factory, on 21st and Allegheny Sts., to W. 
Steele & Sons Co., 16th and Arch Sts, 

*Pa., Phila.—J. W. Vandergrift let contract 
building 2-story, 57 x 175 ft. brick garage, on 
12th and Cambria Sts., to F. G. English, 
1608 North Carlisle St. About $50,000. Noted 
Sept. 18. 

*Pa., Phila.—D. F. Waters, 53 Wister St., 
let contract building 2-story, 91 x 95 ft. con- 
crete garage and storage house, on Lena and 
Collum Sts., to R. M. Peterson & Sons, 5114 
Germantown Ave. About $40,000. 

*Pa., Pittsburgh—S. A. Maxwell & Co. let 
contract building 9-story, 52 x 88 ft. rein. 
con. warehouse, concrete foundation, on Isa 
bella and Sandusky Sts., to Mellon-Stuart 
Co., ‘Oliver Bldg. Notéd Sept. 18. 

*Pa., Pittsburgh—Mayer Wagon Co., 6431 
Reimer Way, let contract building 1 story 
50 x 111 ft., rein.-con., steel and brick fac- 
tory, rein.-con. flooring, concrete foundation 
to Walker & Curley Co., 100 Farmers Bank 
Bldg. About $47,000. 

*Pa., Pittsburgh—Natl. Casket Co., Chateau 
and Reedsdale Sts., let contract building 1- 
story, 98 x 100 ft., brick, dry kiln, concrete 
foundation, to A. and 8S. Wilson, 541-3rd Ave 
About $31,000. 

*Pa., Plymouth—Rothman & Freidman let 

contract building 2-story, 62 x 135 ft. rein.- 
con. and steel warehouse, rein.-con. flooring 
rock foundation, on Main St., to Clarke Bros. 
Main St. About $50,000. 
*Pa., Port Kennedy—Valley Forge Magnesia 
Co. will build 1-story, 35 x 177 ft. and 32 x 
177 ft., rein.-con., brick and steel factory 
Work will be done kf day labor. 

*Md., Baltimore—H. F. Doelman, engr., 
507 North Charles St., let contract to Hicks, 
Tase & Norris, Inc., 106 West Madison St., 
building 4-story, 24 x 85 ft., brick warehouse, 
stone and concrete foundation, at 1027-29 
South Howard St., for W. B, Cassell & Co. 
About $50,000. Noted Aug. 28. 

*Md., Baltimore—Sherwood Bros., 8th and 
Bank Sts., let contract bones - and 2- 
story, 75 x 204 ft. oil plant, brick and mill 
construction, cement flooring, concrete foun- 


dation, to J. L. Muller, 430 South Highland 
Ave. About $75,000. Noted Aug. 28. 

*Md., Baltimore Sun (o., Haines and War 
ner Sts., let contract to McLean Contg. Co 
1412 Fidelity Bldg., constructing 1-story, 27 
x 42 ft. brick garage, 40 x 45 ft. frame addi 
tion to warehouse, and 2 story, 12 x 30 ft 
brick office building, also rein.-con. founda 
tions for four 14 x 44 ft. oil tanks and 15 x 
7% ft., concrete and timber bulkhead. About 
$87,000. 

*Md., Hagerstown—Antietam Sales Co., 29 
West Antietam St.,. let contract building 2 
story, 40 x 165 ft., rein.-con. repair shop to 
H. Angle, Manila and Dewey Aves. About 
$40,000. 

*Md., Westport—-A. S. Lorzeaux, engr., for 
Consolidated Gas, Electric Light & Power 
Co., Lexington Bldg., Baltimore, let contract 
constructing 2-story, 53 x SS ft., rein.-con.. 
service building, here, rein.-con. flooring, con 
crete foundation, to A. Tufts, 1401 Lexing 
ton Bldg., Baltimore. About $50,000. Noted 
Sept. 25. 

*Va., Richmond —C. M. Robinson, archt 
Times-Dispatch Bldg., let contract to A 
Witte, 1010 North Ave., building 4-story, 22 
x 88 ft., rein.-con. warehouse, concrete foun 
dation, on Belvidere and Main Sts., for W 
F. Richardson Storage Co., 601-3 West Main 
St. About $150,000. 

*Va., Richmond—Southern Stove Wks. 
Hermitage Ed. and Leigh St., let contract 
constructing factory, including one 120 x 600 
ft., one 90 x 300 ft., and several smaller build 
ings, 1-story, to J. T. Nuckols, 1102 East Main 
St. About $200,000. 

*W. Va., Fairmount — West Virginia Metal 
Products Co. let contract building brass 
plant, consisting of an 80 x 280 ft 
casting shop, 280 x 380 ft. factory and 150 
dwellings, to F. T. Ley Co., 495 Main St. 
Springfield, Mass. About $1,500,000. 

*W. Va., Huntington—Liggett Meyers To 
bacco Co., 212 5th Ave., New York City, let 
conrtact building 1-story, 120 x 300 ft., brick 
steel and concrete warehouse, rein.-con. floor- 
ing, concrete foundation, here, to Austin Co. 
16107 Euclid Ave., East Cleveland, O. About 
$200,000. 

*W. Va., Parkersburg—Nat. Supply Co. let 
contract building 3-story, 40 x 100 ft. fire- 
proof warehouse, rein.-con. flooring concrete 
foundation, to Rust Eng. Co., Keenan Bldg. 
Pittsburg, Pa. About $60,000. 

*N. C., ©narlotte— Parker-Gardner Co., 16 
West Trade St., let contract building 1 story 
92 x 175 ft. mill construction factory, on 5th 
St., to J. P. Propst, 19 West 5th St. About 
$35,000. 

*N. C., Pomona—Pomona Mills Co. let con- 
tract building 3 story, 80 x 132 ft. rein.-con 
mill, to E. H. Clements, Charlotte. About 
*N. C., Rocky Mount—Faison Brick Co. will 
build plant. About $60,000. Work will be 
done by day labor. 

*S, C., Spartanburg —Spartanburg Co. Mills 
let contract building 12,000 spindle plant, to 
Fiske-Carter Contr. Co. Cost, including ma 
chinery, $150,000. 

*Ga., Macon Atlantic Coal & Ice Co., Wa 
terville Rd., let contract building five 1-story 
rein.-con. and steel warehouses, to Founda 
tion Co., 233 Bway., New York City. About 
$250,000. 

*Ga., Savannah—Loose-Wiles Biscuit Co 
410 Williamson St., let contract building 62 
x 158 ft., brick, warehouse, to R. J. Whalley 

*Ala., Birmingham--Birmingham Age Her- 
ald let contract building 5-story, 48 x 65 ft 
addition to plant, on Sth Ave., 21st and 22nd 
Sts., to C. M. Allen, 114% North 2ist St. 
About $50,000; comn. basis. 

*0., Canton— Hoover Suction Sweeper Co. 
119 North 4th St.. N. W., will build 4-story 
80 x 170 ft., brick and steel addition to fac- 
tory. Work will be done by day labor. 

*O., Cleveland—<Auto Carriage Co., Weat 
9th St., let contract building 3-story, 60 x 
400 ft., rein.-con., steel and brick factory, on 
Bedford Ave., to H. K. Ferguson Co., 6523 
Euclid Ave. About $300,000. 

*0., Cleveland—G. S. Rider Co., engrs. and 
archts., Century Bldg., let contract to W. B 
McAllister Co., 2165 East 31st St., building 
2-story, 36 x 165 ft., rein.-con., steel and brick 
power house and saw mill, for Barris Co. 
2048 West 3rd St. About $100,000. Noted 
Sept. 25. 

*O., Cleveland—F. H. Boltman Co., 1027) 
Berea Rd., let contract building 1 story, 84 
x 112 ft., rein.-con., steel and brick machine 
shop, to A. A. Lane Co., Union Bldg. About 
$30,000 


*O., Cleveland—Crescent Brass Mfg. Co. 
8410 Lake Ave., let contract building 4-story 
65 x 100 ft., concrete, steel and brick fac- 
tory, to Webber Co., 1609 West 25th St 
About $50,000. Noted Oct. 2. 

*O., Cleveland—City Ice Delivery Co., 1935 
Euclid Ave., let contract constructing 1 story 
100 x 140 ft., rein.-eon., steel and brick, stor- 
age building, on Euclid Ave., to Younger € 
Farmer, 1670 Crawford Rd About $60,000 
Noted Sept. 18. 

















OFFICIAL PROPOSALS,' OFFICIAL PROPOSALS OFFICIAL PRuPOs:sLS™ 
Bide Dec. 2. 































































Bide Nov. 25. 
TRANSMISSION LINGS. 
Charlesto; ,* 


TUNNE! . CONSTRUCT ION, to the work, the conditions regulating bid- 


Pitteourgh, Pa. ding and the various requiremente in rela- 


Sealed propoenle will be received at tha tion thereto. 


Bide are requested by the Virginian 


office of the County Controller of the Cou Said pamphlet consists of 


Power Company, Charleston, W.Va, for eub 


ty of Allegheny, Pennsylvannia, Courthouse, (1) A copy of the public advertisement 


letting the construction of the following 
Fifth Avenue and Grant Streets, Pitteburgh, ffor bidders. (2) Information for bidders. 
named the transmission lines which are in 
Pa., until December 2, 1919, at 11 o'clook, [(3) A bidding blank for the use of bidders 
eluded in contracte between the United 


@.8., aod pudlicly opened and immediately [(4) Specifications for the construction of 


States Government and The Virginian Power 
thereafter. for the construction for eaid the tunnel and approaches. (5) The form o 
Company a3 contractor. 


County of Allegheny of a public bighway tun [contract mequired tp be entered into by the 


(a) Government line No. 2, approxi. 


pel, through Mount Washington, together withieucceasful bidder when the contract is awar 


mately thirty-three and Sight-tenths( 33,9) 
approaches thereto, the tunne] and approach fied. (6) The form of bond to be given by etted ta Seneth. & the C 
es in length, from ® Cabin Creek Juno 


ee together baving an approximate length of [the contractor. 


tion Plant of The Virginian Power Company 


6,289 feet and extending from the southerly }® The plans for ed{d tunnel and approach 


to the U. S. Nava) Ordnance Plant at South 


side of Brownsville avenue, opposite Manor [,, ... on file in the office of said A.D. niaetinbibl 0. widactanis aha 
9 MeVBe, @ Single ofr. 


Street, in the Seventeenth ward of the City INeeld, Coneulting Engineer, and in the Coun 


uit, 66000 volt, steel tower transmission 
of Pittsburgh, in eaid county, to the north ity Commissioners office where they may be 
ine. (b) Government line No. 24, approxi; 


erly side of Warrington avenue at its inter Jexamined by prospective bidders, on reques 


mately six and one half (6.5) miles in 


ection with West Liberty avenue, in the at all reasonedle hours, and copies of said 


length, from the Charleston substation of 


®ineteenth ward of said city, the tunne] prqPlans will be furnished prospective bidderg) 


the Virginian Power Company to the substa- 


t en, under the terms and conditions eset forth in 
ee ey ee ee ee tion of the U. S. Naval Ordnance Plent at 


with a northerly approach of approximately [the Information for Bidders. 


South Charleston, W.Va., thie being « dou 


.325 feet and a southerly approach of approx In submitting bide, bidders must use th 


ble circuit, 44000 volt, steel tower and 


imately 274 feet in length, and coneiste of | special bidding blanks found in said pamph- 


wood pole transmission line. 


‘ lets, which must be sealed and addressed to 
two separate paralle] tubes or tunnels fift »* 3 i sided Wien id tate ene el tt 


the "County Commissioners of the County of 
nine (59) feet between centers, each twenty y y ied Waki AY teh arte ee wea 


Allegheny, Pennsylvania" and deposited with 


@ix (26) feet in width. lines to ve furnished by The Virginian Por 


the County Controller and marked "Proposal 


The proposed tunnel and approaches are er Company, the sud-conuractor will be re 


to be built by eaid county under the pro- j}for Liberty Tumel Contract* quired to load, unloaa, distribute, and & 


Proposals gust be accompanied by e cert§ ...+ a1) material neceasary to complete th 


visions of an act of Assembly approved 


fied check to the orler of the Treasurer of} j ines and to furnish for thio purpose all 


March 17, 1917, P.L. 12 and pursuant to pro 


the County of Allegheny in the sum of two superintendence, labor, tools, plent or & 


oeedinge in the Court of Quarter Seseions 
R ' qui t.! ta bia 18 desire 
of eaid county at Commissioners’ Road Dock- hundred thousand ($200.00) dollars as & Pea eee ‘Senss Sp Se See | 


guarantee that the bidder, if awarded the Tor al] the above. Bids will oe opened s 
the'office of The Virginian Power Compeay 


et No. 5, June sessions, 1919. 


contract, will accept the eame and will 


Prospective bidders, on application at Charleston, W.Va., November 25th, 1919 at 


faithfully comply with every requiremen® an 


either the office of A.D.Neeld, Coneulting 12 o'clock noon. The right 18 reserved t 


‘Engineer for said county, at Room 508 Bake- condition set forth in the advertisement an Seca esis adi aed mednaeves i 
well Building, Grant and Diamgond Streets, notice to contractore, as more fully set f SE ie 
Pitteburgh, Pa., or at the office of the forth in the Information for bidders. dd he Silaibided: 
County Commissionere of said county, Court- ip CqePaNs Ser =gnke <aew apes te eae Phete end epesktheatéons ang: be ent 
ed or 8]) bide rejected within forty-eight 


house, Fifth Avenue and Grant Street, Pitts ed at the office of the Virginian Power C 


hours after the opening of eaid bicis. 


burgh, Pa., will be furnished with a speoc- pany, Charleston, W.Va. Contract foras ¢ 


The county reserves the right to reject 


JOHE P. MOORE 
ny and all bide. County Controfler. 


ial pamphlet designating "Liberty Tunne) 
Contract" which gives full information ae 


be obtained at the eame address. 
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eC IPON 
Current One Uonth Ago 
Cincinnatd ‘ 
Jo. 2 SOUTHERN. cccccccccccccceceses $52.50 
Northern BaSiC..cececcercecrerenecs 51.05 
Southern. ONLO NO. Qenveeeeeereccecs 31.55 


fork, tidewater delivery 
wx Virginia (silicon 2.25 to 2.75). 35.58 3°.4 
Southern No.2(silicon 2.25 to 2.75) 35 














30.99 Po,7 

33.90% 

34.40* 

29.00T 

29.40* 

oe Foundry Localeccesees 31.49 26.78 
No. 2 Foundry Scuthern..... 24.10 28.90 
Pittsburgh, including freight 

from tne Val'ey : al 
No. 2 Foundry Vatley..cecceeee eens 32.40 2 1€ 
BasiCcccccesees eccccccecccce ecccerce 28.49 ‘ 
BESSEMET. cccceeeeerereesseseeesecs 2¢.35 


* F. o. b. furnsce. 7 Delivered. 


RAILWAY SUPPLIES 


STEEL RAILS-The following quotstions are per ton f. 0. bd. Pittsburg 
and Chicago for carload or larger lots. For less than carload lots 5S¢. 
per 100 1b. is charged extra: 





Pittsburgh Chicago 
One One 
Current Year Ago Current Year Ago 
Standard bessemer rails..... $45.90 $55.90 £45.00 $ee 00 
Standard openhearth rails... 47.00 57.90 47.00 $7.90 
Light rails, 8 to 10 lb..... 2.58 1/2* 3.130 2.585* $.13* 
Light rails, 12 to 14 lbd.... 2.54* 3.99% 2.54* 3.09* 
Light rails, 25 to 45 lb.... 2.45* 2.00" 2.45* 3.50* 


*Per 100 lb. 


TRACK SU2>LIES-The following prices are base per 100 lb. f.0.b. Pitts- 
burgh for carlosd lots,together with the warehouse prices at the places 






named: 
Pittsburgh San 
One Year Fran- 
Current Ago Chicago St.Louis cisco 
Standard spikes,9/16in.& larger $3.35 $3.90 $4.27 $4.44 $5.65 
Track DOLCE. .cccocccccccccscess 4.35 4.90 5.17 Premium 6.65 
* 


Standurd section angle bars.... 3.00 .eee 4.92 Premium 4.60 
RAILSAY TIES-For fair-sized orders, the following prices per tie hold: 


7 In.x 9 In. 6 In.x.8 In. 
by 8 Ft. 6 In. by 8 Ft. 


Chicagu. .ceccece Plain $1.48 $1.23 
Sen Francjsco... Douglas Fir-Green 1.35. 96 
San Freneisco... Douglas- Fir-Creosoted 2.70 1.92 


Prices per tie at Missouri mitls; St. Louis prices about 25¢ higher: 
Untreated A Grade White Oak Untrested A Grade Red Oak 








6x8x8 6x8x8 
Pe Leccedccudcevevececenss GOcTO NOs Sscccecccccverecssoscecs $0.55 
es Bisetdeusubeceeaveess 4 0B HMOs Becccvvcecoccccscocscese 65 
MO. Sictechoticeureses 09D MO. S. -cccccccvccccccccesses 75 
me, Gies 9 
7x9x8 CRETE aha koebssosbeqetereeerccsdecccedseneaceseceveces 2008 
7x9x8 red oak (NO. 4).cccce $0080 NO. S.cccencees eeenadeseyeun -87 
Note.-Add 36¢ each for treatment. 
PIPE 





“From warehouses at the place: n-med the following discounts 
lo.c for steel pipe: 


Black 
New pre chicago St. Louis 
+ to S in. butt welded........... 47 57.5 45% 
to S in. lap welded.........-. 42% 53.5% 41 1/28 
Galvanized 

‘ New York chi gage t. 8 
~/4+ to 3 in. butt welded........... 31 44 5 1/2 
‘ to 6 in. lap welded.......... 27% 41% 27 1/28 
= | eable fittings, Claes B and C, from New York stock sell at 





% list prices, Cast iron, standard size, 10% off. 








Surrent Ago fear 
$61.30 $57.3 





4 imeeccccccccecs a 


6 in. cnd over... $8.30 54.30 
Gas pipe and 16 ft. lengths 
PIPE-Tne following disccwmts sre 


dasing cerd cf National Tube Co. 
o. for iron, both dated Mar. 71, 























Inche Black salvan 
1/8,1/4 & 3/§ 59 1/2% 4% 
LJo ss ctanees ° 54 1/24 40t 
3/4 G0 S.ccccce 7 1/2% 14% 
FLD 
“ean ecece 50 1/2% St eeseee 16 1/2% 
2 1/2 to B..ee- 52 1/78 41 8: Ocxase 4 1/2% 1 1/2% 
BUTT WELD,E'TRA STRONG IN END 
1/8,1/4 & 1/8.. 45 1/2% it 4 to 1 1/2... 39 1/2% 24 1/24 
L/P coveccedece 51 1/28 39% 
2/4 to 1 1/2... 55 1/28 43% 
LAP WELD, EXTRA CTRONG tIN END 
Bi aden neds cocoe 48 1/28 37% Cevedeeoncees ee SS 1/28 20 1/2% 
40t 2 1/4 to @ecees SS 1/88 23 1/24 
39% © 1/2 66 Bein 34 1/2% 22 1/28 
Malleable fittines. Class B :nd C, osnided from New York stock s 
at list, ©% off. Cast iron, stoindord sizes, # off. 
CLAY DRAIN T1L:-Tne f owing or r er n.ft. 
> Now York 
One 
ize, In. Current Year st-Louis Cijcago 
Sovccvneveesn on $35. &35 .0 7225) 00 
Hecccncsceces es 1 $1 7 290 
Bo vvccdcece vies 35.59 S. 4s 7 
Gee cecentcevsus ».99 250 5§ ) 69.90 
Boccces Seeeebes 129.39 13 130.70 12 
SEWFR 21°E-The following prices sre in cents per foot for carloed lots: 
New Yor« 
One 
ize, In. Current Yeer Ag 
Sess vretevevese S058 $0.117 
Gc cdecesecsecconne UG ona? 
Seccvesecccustaes 0135 175§ 
6. 2135 21755 8 
PY 21 
15 4095 29 
S 5258 37 
792 56 
-975 91 
17 1.14 
1.56 1.46 
1.735 1.56 
2.145 2.60 1.90 
2.376 2.88 2.57 
3.78 3.09 
5875 505 3.37 
3 5 e 12 
$0.105 0.1875 $0.245 $0.4725 
012 -18 28 -45 
2105 -16 25 0425 
SOattle.ccccccccsees eee eeee ecrece 035 -4 
Kanes Cl Psvcconcedeae 12 -18 225 -50 
los ANGsleB.... weceeee -O9T .15T -2475 44 
New Orleans 40 per cent «ff 
C§ndiunatihesccceccersee .08 -1215 -189 -3645 1.215 3.1775 
Atlanta. .ccccccccecs eve ceee eeves 235 -58 2.20 = cacces 
Montreel ..cccctsnes ove 
Detroit... -o. coos 0885 2155 1.44 3.536 
Baltisore.coccccccscoces -105 1575 1.675 ccccce 





T-4in., 6-in. 30-in. ressectively. 


ROAD AND PAVING MATERIALS 


ROAD OILS-Followine _re -rices per gallon in tank cars #000 gal. 











minimum f.0.b. place named: Current One Month Ago 
New York,45-65% esphalt.......... cecccccsccces $0.04 1/4 $0.06 1/2 
New York, liquid Asphalt...cccccccece-cocccces 206 -06 
New York, binder............6. duetnonnes eoecee -06 1/2 -06 1/2 
Pt CUD RA deb aceedévecsccdacdecéeendesoe 04 3/4 +04 3/4 
Bb. LOUIS, COB Sephalt..ccccccccccccscecceveres -0412 -0412 
Chicago, 15-208 aBuhalt....cccscccccccccccesecs 010 +10 
-CaZoago, 1008 dust layOr..c.cccccccscccscvoces e11 oil 
Dallas, 40-50% asohalt....cscscees ° 07 297 
Dallas, 60-70% asnhelt.......8. ™ 08 08 
Dallas, 7 OB asphalt occcccccccescccccccsvese -10 10 

San Feindltes, 5-95% asphalt, per bbl........ 2.10 2.10 





' 
t 
' 
i 








270, 


ASPHALTUM-Price per ton in packages and bulk in carload lote: NATURAL CEMENT-Price to dealers for 590 bbl.or over,f.o.b. 4 
Bulk of bags: ———- 


Brand Package 
New York......eee-0e0- Texaco $22.99 $14.00 Current sha 
$8.09 71.00 BE, POULCARSLIN) cccecscicccee BROOD os scicsccvcesece au 1.98 


CRACEZO. on. ccccccceces Mexican 
San Francieco......... California 17.00 15.75 Kanees City(Ft.Scott)......... Re av ehweds weben ses as 
Dalle®..,cccccrsecsess Texaco and Mexican 32.00 29,00 Now Orleans. ..ccccccccccercece SBS ccccccccccscccceces 


SOALLlO.. one cccccccers D grade 23.50 ovcece Atlanta(Magnolin).....sssseees Die Jaxer) <eheens ees 
DORVOP oc cecccccccesecs Trinidad 45.00 eoeeee Clacianetitieuioviliss........ Ree. nea) 660004 4006440% 
DONVOF ce ccccccccccccce California 38.00 ecoses 
St. Pawl wees eeseeeee Mexican 21.00 teeee PORTLAND CEMENT-Current prices @e for barrels in carlosd } with 
Kanese City.......+..- Mexican 26.00 24.00 out bags, to contractors: P 
ALlANUA.......caereeee Standard 24.00 19.80 Current One Month Ago One 
fiew Orleans..........- cevcvece 16.50 68080 Without Bags Wite 
Bt. Lowls....ccccsccocse Stanolind 24.90 18.40 OE ES ee $2.80° $2.30 : 
DOERR aioe obs seein as Bermudez 49.40 coeens Seraey City.cccccccre 62647 2.27 : 
Baltimore......cseeeee Manco 43.00 ecccece a td 2.42 2.42 
Los ANgleB....sseeeees DGrede ge -  _~_ eeces » 13.50 NN 55. ot wnsses<s 2.00 2.00 
Montreal... sccssccces coeeep 18.90 Pittaburgh.........+. 2.05 2.05 

Cleveland.........- * 2.32 2.32 


PAVING STONE- : 
About 4x8x4 dressed... $2.45 sq.yd. Detroltssesseeseesee: 2.08 eae 


CMLCBEO. sees eeesececeseeeereees danout 4x8x4 common... 2.20 sq.yd. Indienapolis......... 2.27 2.27 
OLOGOsseeessrereeeer ke ele 

































San Francisco.....csssesesseees Basalt block 4x7x8... 57.75 per M a = 
Sees CORMioccccccescens socces GEORRROsc cess sekeecs « °3.00 sQoyd. Milwauke@..sssseerees 2.11 2.11 
DENG S is Obs ba 0xe emea ae ant 5-in.granite......e+. 110.00 per M Dulutheesessecseerees 2410 2.10 
Bis Pamloccccccccccccesccvcsecs Sandetone........0. «. 2.45 sq.yd. Peoria........ seteces 2.12 2.12 
ROBOREEs v0sc0cesen aeons eee ie 1.85 sq.yd. Cedar Rapids.......+- 2.168 2.16 
Detroit..... ci chbadhkcakane ee Granite, small....... 2.75 sq.yd. Davenport. ttssereeee 2,14 2.14 
DDR oo 5 65505 b05s6050hs% DR ccs ckeossceses (RD CO. St. LouLs......+--- +++ 2,20 2.20 
MOMLTOA].. wee eeeeeceerseeeee ++ Granite......... eaeee 5.90 sq.yd. New aa. 3°38 5186 
’ 2 . a “ New Orle@anS...seeeees ee 2.06 Se 
WOOD BLOCK PAVING- Size of Block Treatment Per Sq.Yd. ates 2122 2:20 s 
OW BOER s<500600eesessévsnee 3 1/2 16 3.25 a 2.67 2.87 , 
Baw Latkes ccoccncecvecsevesce 4 16 3.50 Kansas City 2.26 22 .. 
Chicago ....... oe eeececeeecs 4 18 4.50 RRM co 2.53 - 53 ; 
Chicagorsseeseeees teneee 3 1/2 16 5.50 SE rageenssecssen, ane 2203 : 
nee: = eeccvcccccooce ecvcecse Soar Seah ianestane ; SRR EOR Rink sos ce e0es i 2.50 2.50 
eo eae aes peReseseseees ~F nioes . 5 Cincinnati........- ee 2.3 2.30 
cae ceneawesstennns eeeccccee : = : Los Angeles.......... 2.78 2.78 
©e4a 7. Sees eeeee eee ee eee eee 8 tim esta alt coda 2.30 che 
Kansas City...cccccccccccecs 4 16 0 ocr 2.0 She 
Des PAL cwecccstosvecevenes - S$ 1/2 16 2.13 Montreal 2.70 eA 
SUMED. seciuissace~stasuese 3 1/2 16 2.30 : Shon chetes te eens **"Spers " . 
a ste faba 4 a 1/2 16 2163 % NOTE+Bag charge is generally 15¢ each. Delivered Manhat 
New eleMbnss ccacsdes cccccee 4 16 3.00 PROBE GELPIOORAIA» 
DALLAS. cocccccccceses eeoccese 3 1/2 i8 3.17 TRIANGLE MESH-Price per 100 sq.ft. in carload lots: 
Dallas...ccrccce cevececcosece 4 18 3.56 PLAIN 4-INCH x 4-INCH MES 
Baltimore.....sseeeceeees * 3 1/2 16 3.60 Sectional Area San 
Montreal.cs.cccccccccccccces 4 16 4.62 StyleSquare Inches Pitts. £ Fy 
Numb De + Wid ~ N » Va ht . 
SAND & GRAVEL-Price for cargo or carload lots is as follows,per cu.yd —— oeee th —- or oe $0 on caand 
= = vo Ye Je . ‘ . . Ver ae 
anit al 5/4 In aan 049 0.049 1.18 1.48 1.26 
ia. oes aon ie 268 0.068 1-44 1.06 1.53 é 
: oe See he “ , 92 098 ° 2.39 9 - 
Current Ago Current Ago Current Ago sae 5 126 : on ; oe i 4s 
New York...csesccsceees $2.00 $2.00 $2.00 $2.00 $1.25 $1.25 152 0.153 2°72 3°59 2°90 “i 
DONVOP..cesscccccoeseces 1.60 1.60 1.60 1.40 1.25 1.10 180 9180 a 49 4.13 as 
DEMisssbancanskenes 1.35 2.00 1.35 1.40 235 1.95 oa en ate | Bee oe 
Kansas City......2+06+. 2.50 2,15 $3.00 2.60 1.00K 1.00 287 287 4.76 6.29 508 
Rp UMBENOS nonessmebe es 1.78 1.87 1.82 1.85 1.88 1.45 336 0° 3s¢ 6 5D “at sae 
BOAttIO.000.eseseces sos 2.88 1.25 2:85 3:85 1.25 305 9: es we 
Dallas........ ecccccees 3.00 3.00 2.00 2.50 1.40 oo aS; PAVING 
Se SS jus Bane 1.25 1.50 60 60 ox6p . $0.02. $0.76 re 
San Francisco........«. 1.15 1.15 1.20 1.15 1.20 O55P 1.28 ©60-'1..06 "i012 
ee psee, AceD 1.60 1.75-2 1.00 1.00 O72F 0 1166 1.34 1.48 
New Orleans..... seneean ee 2.40 1.80 1.20 2.25 097P «OO 2.12 1.73 1188 
ALLONEG.... 2 eeeeeeeeee 2.007 sees cose 1.10T .... O49R 1.28 1.06 1.42 
Det roit......ee-- eseess 2.00 2.00 sees 2.00 eee 67R 65 % 6 
Baltimore............0 1:54 | an a oan oo — 
Montreal......-se0. esse 1.20T eve ° 1.102 «eee Made in 16, 4 »-36,-40,-44,-48,-52,-10d 56-in 
‘ »} 1£ -290 “ths. G anized about 10% h r 
*Fine white sand, Pacific and Ottawa per ton,$6. € Kaw River sand in rolis. 150,-200, lengths. Galvan is , 
is $1.50 per yd. T rer ton. EXPANDED in carload lots -er 100 yd.for paint 
are as fo 
Gage Weisht D 
CRUSHED STONE-Price for corgo or carload lots is as follows,per cu.yd.:| 27 253 $2.78 
1 1/2 In. 3/4 In. 26 250 4. 
Current 1e Year Ago Current One Year Ago 25 390 ¢ 
Now YOrk..cprcccece $1.65-1.75 $1.70 $1.75-1.85 $1.95 24 $49 $9.28 
Chicago....cccccee. 1.50 1.6C 1.30 1.70 22 450 is. 
St. LowlB.cccccceee 1.65 1.08 1.68 1.08 About 10% 
Dallas. cccccceseses 2.90 2.05 2.80 1.55 
San Francisc 1.50 1.20 1.50 1.20 BARS, CONCRETE 
Boston... 2.75%(del) 1.75 2.75(del) 1.95 — eer 
St. Paul (lime).... 1.15T 1.15 1.25 1.45 Warehouse, Uncut 
DOAVOF . occccccccecs cece 1.60 1.60 1.40 New York 
Kansas City........ 1.90 1.70 2.00 1.70 Mill Cur- One Year et an 
Ss adeia sksss 1.50 1.20 1.50 1.20 In. Pittsburgh rent Ago Chicago Louis Dallas Frsfclscc 
ALlaAtacccccccccoce 2.3&° 3.36 2.45° oeee 3/4 & larger $2.35 $3.37 $4.17 3.37 $3.68 ¢4.75 $4.60 
New ( ° 4.00 ° 4.35 2.28 BFOon ssseve 2.40 3.42 4.23 3.42 3.74 4.80 4.68 
Los Angeles........ 1.20 1.50 1.20 1.60 LID i cctcsene 2.45 3.47 4.27 3.47 3.79 4.95 4 
Detroit. .cccccccces 2.90 ecce 2.00 cece a coe 2.60 3.62 4.4% 3.62 4.04 §.00 4 
Baltimore...... ohne 1.25 ose 1.5¢ ones Riles cckewes 2.865 3.87 4.67 4.87 4.18 5.05 
Montreal.....see ees 2.00% ecco 2.15* coos Twisted bars cut to length take extra -f 27 1/2¢ per 100 xtr 
on deformed bars, uncut 7 1/2¢. 


. o 
*Per ton. TLimestone;traprock,%1.60 and $1.80 cer ton for'1 1/248/4in. 
BRICK-To contractors price rer 1000 in cargo or carload lots 








LIME-aren e prices: 

Hydreted pe Lum) per 200-Lb. Barrel follows: Common 

Finished Finished Common One One Year Paving 
New York......-. $17.50 $2,908 $2.65* Current ‘“fonth Ago Azo Brick k 
Kaness City..... 21.00 2.30 2.20 York. .e0e0+0+ $16.00 $15.00 $14.00 No Quotation 
CaSORRO. 02060000 18.00 1.80 1.10 eeccccccee 12.00 12.00 11.00 seseee 
Bis EOREEeesscce SRD 338.00 © —§ Keess 2.00 : is,selected 18.00* 16.09 18.90 26.00 
Es ok ak neh 22.00 3.70° 3.409 St. Louls,salmon.. 12.00 10.90 2.90 ceeeece 
Dak les..cciceces 30.00 eae) eS eee Denver,salton..... 14.007 13.00 9.50 cevces 
Cincinnati...... 18.70 10.70T Se DallaS..ccccccccce » 18.57 18.00 16.03 27030 awe 
San Francisco... 30.00 2.808 2.00 Sen Francisco..... 12.50 2.5 12.00 ceccce osees 

1.60 1.50 BostoR.ccccccccees 18.00 18.00 16.2 30.00 


St. Paul...ccsse 23.00 
New Orleans..... erage 
Atlanta.......+- acece 
Detroit..... ° 18.00 


2.20 New Orleans....... 19.00 17.50 15.98 19.00 
(bb1.) 1.89 ¢ St.Paul. .cccccesee 14.50 13.00 10.25 

3.00° 3.00* Kansas City.... 16.00 15.00 13.00 
& Seattle...«..- 15.00 15.00 15,00 





Seattle. 30.00 eceee ecrece 2.89 
Los Angeles..... oocne cade 3.05% 2.80% Cincinnati..... 17.00 16.00 16.50 
Baltimore..... oe 19.25 16.75 eeetes 11.37T Atlanta. .ooeee-- 16.00 15.00 eeses 
Montreal........ 20.00 20,00 esecce $.00T Los Angeles.... 2.50 12.50 10.00 
DONE cs 0s snese wees 26.25 Peo 2.50 Montreal........-- 21.00(del.)15.00 eaves 

DOOR sess ccccess 17.2 19.00 ckene 

300-1b.barrels. XPer 180-lb.barrel. TPer ton. Baltimore(del.)... 18.00 18.00 cece é 
= THard red is $16,in Denver.*Hard brick,$14. T not delivered. 


> 
NOTE-Refund of 10¢ per barrel. 
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HOLLOW TILE—Price per block in carload lots for hollow building tile: 


—New York—— Factory 
One San Perth 
Year Chi- St. Fran- Amboy, 
Current Ago cago Louis’ cisco Dallas WN. J. 
4x1 2x12 . .$0.11475* $0.11925 $0.09 $0.08 $0.1125 $0. 1088 
(gitxi2...... .053® 159 1268 105.15 09 $0.1512 
Bxl 2x12 6) a. | kee whe . 183 13 ce eae ace 1944 
EURAAS svaG Ca GaEOEe: Sav eda <a sUtechancs (2546 | 2268 
PPel2n12...00. sacccecse secceee «RET sy wieaes 3082 =. 2916 
*Delivered below 72nd St. 
4x12x12 8x12x12 12x12x12 
nel: .ca.d Cee SUneNy Rees 044 alee wee $0.15 $0.25 $0.35 
ge SN MT ch chia oh "065 "135 “185 
atten c4 ater cas cae Shi peaiitar? 08 15 215 
Banned CH. os sese civ seees coves 0786 15 205 
Denve ee eee aee TEN Aas eke oe 1250 18 25 
ae... 32 RAD Bts ne vane esteas 09 175 30 
AME. oo. sac tbeweeveweverereceses 0975 17 26 
Los Angeles. . ee cccerece see eeresees .082 154 
Maer (NSOMINDL 5 05% 60 <eeb ate evececcvas . 165 .22 .325 
PMGGEE. 5 oy 342s 68 OSS Ced:6 296 6-008 ve . 088 . 1674 . 2399 
MAOH, ccna ATC NS AEC HES 5 0s = 5 21 2875 
MON ; ky TAT AbD hes OTESE ROAD yes 19 .27 34 


STRUCTURAL MATERIAL—Following are base prices f.o.b. mill, Pittsburgh, 
together with quotations per 100 lb. from warehouses at places named: 


Mill New York San 

Pittse- Cur- 1 Yr. St. Chi- Fran- 

burgh rent Ago Louis cago cisco Dallas 
ee ek ee $2.45 $3.47 $4.27 $3.54 $3.47 $4.45 $5.50 
Channels, 3to I5in...... ak me a, 3.54 3.47 4.45 5.50 
Angles, 3 to 6in., } in. thick.. 2.4 3.47 4 27.) «3.54 3.47 4.45 5.50 
Tees, 3 in. and larger nar eae 2.45 3 52 4.27 3.54 3.47 445 5.50 
SS eee Mosaseces aoe oan @eae, (Sie dtr" 4 5.25 


RIVETS—The following quotations are per 100 Ib.: 








STRUCTURAL 
- —— Warehouse ———-————. 
—New York-—— San 
Mill Current One Chi- St Fran- 
Pittsburgh Yr. Ago cago Louis cisco Dallas 
in. and larger....... - $4.20 $4.72 $5.65 $4.72 $4.99 $6.15 $7.50 
CONE HEAD BOILER 
tin. and eee pobeanae 4.30 4.82 5.75 4.82 509 625 7.50 
f and 1 Sienete eee. 4.45 4.97 5.90 4.97 5.24 6.40 7.50 
eet Seer re ee ‘70 3.32 ¢€.B 5.32 880 656 «07.8 


Satie shorter than | in. take an extra of 50c. Lengths between | in. and 2in. 
take an extra of 25c. 


NAILS —The following quotations are per keg from warehouse: 





Mill San 
Pittsburgh St. Louis Chicago Francisco Dallas 
Wire ba nvckehied can) ae $3.90 $3.90 $5.25 $5.00 
Cut <enasbimeer? 4.25 5.85 6.00 6.65 6.40 
PREPARED ROOFINGS—Standard grade rubbered surface, complete 


with nails and cement, costs per square as follows in New York, St. Louis, Chicago 


and San Francisco: — |l-Ply— —2- 1% ——3-Ply —— 
el. lel. el. cl. el. Le. 

No.) QOOOBi ccikidecuas 5 a8 $1.50 $1.75 $1.90 $2.15 $2.30 $2.55 

No. 2 GUMMO Sis cide che euss 1.35 1.60 1.70 1.95 2.05 2.30 


Asbestos asphalt-saturated Felt (14 lb. per square) costs $156 per ton. 

Slate-surfaced rooting (red and green) in rolls of 108 sq.ft. costs $2.25 per roll 

carload lots and $2.50 for smaller quantities. 

Shingles, red and green slate finish, cost $6.00 per square in earloads; $6.25 in 
smaller quantities, in Philadelphia. 


ROOFING MATERIALS—Prices per ton f.o.b. New York and Chicago: 


Less Than 

Carload Lots Carload Lots 
N.Y. Chicago N.Y. Chicago 
Per | felt (14 Ib. uare of 100 sq.ft.)... $70.00 $70.00 $71.00 $71.00 
Tar pite h (in 4 Ob bbl) Face iol iPad ingen 6g 2!.00 18.00 22.00 19.00 
Asphalt _ is ‘Darrel. eae eat aie 34° 00 34.00 37.50 37.50 
Asphalt felt. pee deseresscee SEC? MEE ca.c8 . Ja-8 





SHEETS —~Quctations are in cents per pound in various cities from wicihons 
also the base quotations from mill: 


Large San —New York— 
A Mill Lots St. Fran- _ One 
e Annealed Pittsburgh Louis Chicago cisco Current Yr. Ago 
No. 10. ..5¢caeee 3.55 4.64 4.57 5.80 4:57 5.52 
No. 12... sschakieees 3.60 4.69 4.62 5.75 4.62 5.57 
No. 14. ci ccguyeas 3.65 4.74 4.67 5.90 4.67 5.62 
NO. 16... ,<0snwbane 3.75 4.84 4.77 6.00 4.77 5.72 
RB) 
s 18 and 20..... 4.15 5.24 5,42 6.75 5.30 6.32 
Nos. 22 and 24..... 4.20 5.29 5.47 6.80 5.35 6.37 
‘ 6. «xc wrearanedal 4.25 5.34 5.52 6.95 5.40 6.42 
G. 5.5 seman 4.35 5.69 5.62 7.05 5.50 6.52 
nized 
NO. 10. 40 asemegiaue 4.70 5.79 5.97 id 6. 0 6.87 
NO. 12,66 «sinew ad wa 4.80 5.89 6.07 7.30 6.25 6.92 
V. ene s sie 4.80 5.89 6.07 7.30 6.30 6.97 
8 and 20...... 5.20 6.19 6.37 7.60 6.60 7.27 
: 2 and 24....:. 5.25 6.34 6.52 7.75 6.75 7.32 
- 9. . e000 kdekal 5.40 6.04 6.67 7.90 6.90 7.47 
20. ..0 is eaeweme 5.70 7.04 6.97 8.20 7.20 7.77 


ated sheets add 30c. 
vanized corrugated sheets add 15c., all gages. 


rT painted co 
4 gages; for 


r 1000 lb. for 5 to 28 gage; 25c. for | 





| 
| 
| 
| 
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LINSEED OIL—These prices are per gallon 
New York—— —— Chicago 
(one (ne 
Current Year Ago Current Year Agi 
Raw in barrel (5 bbl.).... $1.75 $1 67 $1 92 $1.65 
5-gal. cans 1.90 1.76 2.07 1.05 
WHITE AND RED LEAD—Base price per pound: 
—__—_—_——— Red — ————-White —— 
Current | Year Ago Current | Yr. Ago 
Dry Dry 
and and 
Dry In Oil Dry In Oil In Oil In Oil 
100-Ib. keg 13.00 14.50 14.00 14.50 13.00 14.00 
25 and 50-Ib. kegs...13. 25 14.75 14.25 14.75 13.25 14.25 
12)-lb. keg 13.50 15.00 14.50 15.00 13 50 14.50 
5-Ib. cans 15 00 16.50 16.00 16.50 15.00 16 00 
I-lb. cans 16.00 17.50 17.00 17.50 16 00 17.00 


500 Ib. lots less 10% discount; 2000 Ib. lots less 10-24% discount 











San Francisco—Prices of rough Douglas fir No. | common, in more than 
carload lots: o 


Lumber Prices in Yards at San Francisco 


6-8-12 and 10-16-18 and 
14 Ft. 20 Ft. 22 and 24 25 to 32 Ft 
3x3 and 4... .- - $81.50 $32.00 $33.00 $35 00 
3x6 and 8 32.50 33.00 %4 00 6 00 
4x4-6 and 8 33.00 34 00 35.00 37 00 
3x10 and 12 33.00 34 00 35.00 37 00 
3x14 33.50 34.00 35.50 17 00 
4x10 and 12.... 33.00 34.00 35.00 #7 00 
4x14... / .. 34.00 35 00 36.00 a8 O00 
24 Ft. and Under 24 to 32 Ft. 33 to 40 Ft 
6x10... kee dade . $32.50 $34.50 $25.50 
6x14. <ka eae ; 34.00 36.00 37.00 
eas 3% rere 32.50 34.50 35.50 
Se a eee 34.00 36.00 





| New York, Chicago and St. Louis 





—————Southern Pine— Yellow Pine 
New York* — Chicago -——~ ——St. Louis 
20 Ft 22-24 20 Ft 22- 20 Ft 22- 
and Under Ft. and Under 24Ft and Under 24 Ft 


3x 4to 8x 8..... $48.00 $49.00 $50.00 $51.00 $44 00 $45 00 
3x10 to 10x10..... 41.00 51.00 54.00 55.00 48 00 49.00 
3x12 to 12x12..... 56.00 57.00 56.00 57.00 5200 53.00 
3x14 to 14x14..... 61.00 61.00 61.00 62.00 57 00 58 00 
3x16 to 16x16.... 71 00 71.00 64.00 65.00 6300 64 50 
3x18 to 18x18..... 77.00 77.00 68.00 69.00 68 00 69.00 
4x20 to 20x20.. 89.00 90.00 ; ; 


* Prices from Lumbermen’s Bureau 

Over 24 {t.—Add $1 for each additional 2 ft. in length up to 40 ft. for sizes 
12 x i2 and under; for sizes over 12 x12 add $2. For merchantable add $2 to sizes 
10jx 10 and under. For prime add $2 to the price of merchantable for all sizes 











Other Cities 12x 12-In 
———8 x &In. x 20-Ft. and Under 20 Ft. and Under 
P. Fir Hemlock Spruce P Fir 
Boston......... $50.00 $50 00 $49.00 $49 00 $50.00 $50.00 
Kansas City.... 51.00 51.25 51.25 ; 57.00 48.25 
Seattle. ... ay , 30.00 aha 0 ; 31.00 
New Orleans.... 45.00 aan ica 48.00 
Ot. Pawi.:.... 60.00 59.00 59.00 46.00 42.00 56.00 
Atlanta . 58.00 60 00 61.00 72.00 72.50 74.50 
Baltimore 46.00 3 : 60.00 
Cincinnati.. . 45.00 45.00 42.00 42.00 48 00 48 00 
Montreal.... 59.00 70.00 65.00 59.00 59 00 59 00 
Los Angeles... 50.00 : 52.00 
Denver a “teats 40.00 , 40.00 
1-In. Rough, 10 In. x 16 Ft. 2-In. T. and Gr. 
and Under 10 In. x 16 Ft 
‘ Fir Hemlock P. Fir 
IES 6 isin '0 08 644 .-+» $50.00 $50.00 $48.00 $50.00 $50.90 
Kansas City...... ..... 84.50 74.25 74.25 87.25 77.25 
Seattie... hs Sen eae ac eae 31.50 paces 31.50 
New Orleans....... phase 54.00 ae ae 55.25 
 ’., Sree 53.00 53.00 53.00 63.00 57.50 
pO EP ree 80.00 ee ee mene 67 50 70.00 
ee ere . 40-42.00 ee ae 38-40 00 lp 
Cincinnati tecehs 45.00 43.00 42.00 45.00 45.00 
Montreal. . ccakiy err 60.00 50.00 65.00 $5.00 
Los Angeles.... .. +> aemes PRS Sveti A ded . 
Denver... Sn 6 yea ee 43.00 Seen. teh bdke 42.00 
t Also tamarac. 
Dallas—Yellow pine. Price per M: 
i er AMO. 2. ak oun dukmeas o one maeg eb eeed Cees $57.50 
i eM, 5 cc ccescapebedecnenesusescd deeded 60.00 
2x4 to 2x12—22 and 24. ; Vcd des 1 CTSA aaa oe ek kes a 62.50 
ee Ob, ic ce 'nos cadeakeeedusarincvedds efaxes 61.25 
Ses Pe NE INS oc ei cc bneis rts enceeseutnrsatene cee Seta 62.50 
12x12 and 3x12.._.. See's eat alae e dare 67 50 








so — — — 
———ererereeeooeee Ss ie 
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FREIGHT RATES | EXPLOSIVES—Price per pound of dynamite in small lots ar 
= y = keg for black powder 
On finished steel products in the Pittsburgh district, including plates, strue- | Low crooang 7 “40 Gelatin 60! I 
— gon ier gut — — epee - - -* er — same Maw Wak. $0.27 $0.30 ao 
. 8} . ils, { t f ) I p anishnec , Chains, etc., 1€ olowing | Boston. $ 2225 2425 2675 $ ; 
freight rates are effective in cents per 100 Ib Kansas City 19 2375 2625 &.é 
Boston $0 30 New Orleans $0. 384 New Orleans 2375* 2275 2475 : 
Buffalo 17 New York 27 | «Seattle 1425 185 21 19 
Chicago 27 Pacific Coast (all rail) 1.25* | Chicago 1875 2125 2550 
Cincinnati 23 Philadelphia 244 | St. Paul 19 2375 2625 
Cleveland 17 St. Louis 24 | St. Louis 19 2325 2375 30 = 
Denver. . 99 St. Paul 49) | Denver 1775 22 245 87 a 
Kansas City 59 Detroit 33, | Datta saad 287 2 
j allas 34 ) 
Baltimore | -_ 
: a | Los Angeles 21 26 30 2.75 
Note—-Add 3% transportation tax. * Minimum carload, 80,000 Ib Atlanta 20 225 245 a 
SS | Baltimore 19 23} . 283 30) +4 
s je | Cincinnati 1875 2125 2325 . 
“ ’ ; 2 
Contractors’ Supplies seer 28 31 34 . 
onkcatet —_ * For 50% 
STEEL SHEET PILING—The following price is base per 100 lb. f. o. b ~ 
Pittsburgh, with a comparison of a month and a year ago POLES—For plain pine poles, delivered New York, the price is as follows 
> Current One MonthAgo One Year Ago 10-in. butts, 5-in. tops, length 20-30 ft. . : $9 04 
¥ $2.55 $2.55 $4 1 t Sane 6-in. tops, —— ao ft | 
“3 | -in. butts, 6-in. tops, length 41-50 ft y* 
| 14in. butts, 6-in. tops, length 51-60 ft :. 
| 14in. butts, 6-in. tops, length 61-71 ft.. 335 


WIRE ROPE —Discounts from list price on regular grades of bright and 


Note——At the present time it is almost impossible to give acc 
: : od are llows as t 8 almos Iposs O give accurate prices oy 
galvanized are as follo poles. The above are only nominal ' 


New York and St. Louis | 


Hercules red strand, all constructions 20% hua Dallas 

Patent flattened strand special and cast steel 20% | 6&in. x 20-ft $4 6 

Patent flattened strand, iron rope 5% | 6in. x 30-ft 7 If 

Plow steel round strand rope 35° | &in. x 30-ft 8 43 

Special steel round strand rope 30% 8-in. x 35-ft 18 3: 

Cast steel round strand rope 224% 

Iron strand and iron tiller 50% | , a ; 

Galvanized iron rigging and guy rope +120 OLD MATERIAL The prices following are per gross ton paid to dealers and 
Sen Francisco: Galvanized, less 5%, bright, lees 25% producers in New York. In ¢ hicago and st Louis the quotations are per net 
Chicago, +5 on galvanized, 30-2) off on bright ton and cover delivery at the buyer's works, including freight transfer charges 

New York Chicago St. Louw 

—— Poe | No. | railroad wrought $24.00 $21.00 $21 

MANILA ROPE—For rope smaller than }-in. the price is 4 to 2c. extra; while | Stove plate 17.50 22.00 . 

for quantities amounting to less than 600 ft. there is an extra charge of le. The No. ! machinery cast 25 50 24. 00 ne 

number of feet per pound for the various sizes is as follows: }-in., 8 ft., j-in., 6; | Machine shop bursines ; 12.00 10.00 1" 

j-in., 44; I-in., 34; Vd-in., 2 ft. 10in.; I}-in., 2 ft. 4in. Following is price per Gast borines 14 00 12.50 1 

pound for §-in. and larger, in 1200-ft. coils: Reiiroad malleable cast 16.50 20 75 19 

Boston $0 27} Kansas City i $0.27 

ao. A eee rng | SHIP SPIKES—Current prices per 1001b. 

26} s / : : San Francisco Seattle 

Bt. Paul is ‘ 26 Seattle .25 In Galv. Black Black 

San Francisco 25 St. Louis < ie abi 1 4 $9.20 $8 50 $8 55 

Atlanta 29} Montreal 32 i 8.75 6.75 8 25 

eaves ee 29} Detroit 28 , 8.60 6.60 8.30 

Cincinnati 29 Baltimore 25 Pittsburgh base, $3.85 to $4 per 100 Ib 

LABOR RATES AND CONDITIONS 
S means scarce; E, enough; P, plentiful 
Structural 
Brick- Car- Hoisting Hod Pile Iron 
Cities layers penters Engineers Carriers Drivers Workers Common Labor Remarks 

Atlanta , $0.90S $0.70-80 $0. 50-60 $0.45 $0.60 $0.75-80 $0.35 Atlanta—Some bricklayers are receiving $1.10 to $1.25 a: 
hour. Some shortage of skilled labor. No strikes 

Baltimore. .! 00-1.25F .70-873P 1. 00E 50- 60E 7248 1.00EF 35-.43S Baltimore—Structural iron workers are asking $! 

Boston ; 90-928 .85-.92}S 90-1.00P 60-.70S 80-90P 1.00P .52}-.624E Boston—Common labor, first-class diggers, etc, rather 
scarce; condition not likely to last, being result of usus 
autumn rush 

Cincinnati. ot 70 ere ee ee ivuaes Sixes 

Dallas.. .. . 1.00E 8748 87\E 37}—. 40S <iate 758 358 

Denver... . 1.00E 1.00E 873E .69 (Str.) A 87} .50P Denver—City pays $3.50 for common. 

Detroit 1.008 80P 90P 60S .90 85-—.90 558 

Kansas City 1.00 85 90 68} 77} 90 57} 

Los Angeles.... 87}E 75E 75P 56-.758 75P 75P .50-.62}E Los Angeles—No general strikes 

Montreal ; 75P 708 60S 508 55P .50- 55S 40-.508 Montreal—-Bricklayers only trade not officially on strike 
Good labor scarce account of exodus of foreigners, w! 
comprise 75 per cent. of Canadian labor 

New Orleans 8748 75 1.00 60 .80-1.00 75 .30-.35 

New York.... 87} 81h . 875 57} 81} .87} 56} 

Pittsburgh 1.00 90 90 60 60 1.00 .40-. 458 Pittsburgh—No strikes 

St. Louis... 1.00 87} 1.00-1.12} 70 80-.924 .90 .40-.50 St. Louis—Skilled labor, 50c. to 75¢. Building !aborer™ 
50c. Bricklayers on sewers, 5 

3...” . 87} 75 80 50 80 85 47} St. Paul—On Aug. 12, bricklayers asked for $1, icnorine 
agreement to work until May 1, 1920, at 87 Sewer 
diggers, 50c.an hour; paving-block layers, 50c.; tesms, % 

San Francisco 1.25E 1.00E 1. 00E 871E 1.00E 1.00E .45-.50E San Francisco—All lines busy. No strikes 

Seattle....... 1.12 934 94 75-.80 90 1.00 758 Seattle—Considerable residence construction; uildine 
construction improved over last month. Street 1 roa 
work booming. Labor situation easier, although ere 18 8 


shortage in skilled labor 
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~ PROPOSALS 


“For Proposals Advertised see the pages 
immediately following the Construction 


News Se¢ tion.” 


Waterworks 
PROPOSED WORK 


N. C., Asheville—City having plans pre- 
nared by B. M. Lee, engr., building con- 
rete dain, settling basins at intake, reser- 
voir, 10,000,000 gal. capacity and 9% mi. 
ivity line, involving 50,000 ft. 16 in. ci. 
pine, 3000 cu. yd. rein.-con. 78,000 cu. yd. 
rerth and 38,000 cu, yd. rock excav. About 
$500,000 3 
*"S'¢., Arcadia—City plans to build 2 mi. 
water and sewerage system. J. KE. Sinnie, 
Greenville, engr. 
5° "Golumbus—City voted $3,000,000 bonds 


+s extend waterworks system. J. H. Gre- 
ory, engr. Noted Au i. 4 

““o.. Wellington—Village receives bids 
thout Dee. 1, building 5 mi. c. i. water 


wins. Bonds for $25,000 voted for project. 
«+ &. Gadfield, Wellington, engr. 

“Mich., Ferndale—Village having plans 
prepared by G. Jerome, engr., 1323 Majestic 
Lidg., Detroit, for watermain extensions in 
vicinity Woodward Ave. and Nine Mile Rd., 
to include furnishing and laying 6-8 in. 
mains with valves, valve boxes and hy- 
drants. About $70,000. 

Neb., Norfolk—City soon lets contract 
huilding extension to waterworks in Dists. 
7 to 47. Work involves 7748 ft. 4 in. and 
1920 ft. 6 in. ¢c. i. pipe. About $17,470. 
H. H. Tracy, Norfolk, engr. 

Mo., Kirksville—City having plans pre- 
pared improving water works system, to 
include installation of one 100 h. p. water 
tube boiler, two 100 h. p. oil engines, two 
400 gal. per minute centrifugal pumps, 
ete. About $30,000. W. B. Rollins & Co., 
Ry. Exch. Bldg., Kansas City, engrs. Noted 
Sept. 18. 
uas., Washington—City plans to improve 
waterworks system, including deep well 
pump, ete. About $5,000. 

Okla., Nowata—City election Dec. 1, to 
vote on $200,000 bonds to improve water- 
works and electric light plant. Burns & 
McDonnell, Interstate Bldg., Kansas City, 
Mo., engrs. Noted Sept. 11. 

Okla., Perry—City soon lets contract im- 
proving waterworks and electric light sys- 
tems, to include building dam, involving 115 
cu. yd. rein.-con., 2,740 cu. yd. concrete 
and 2,697 earth excav. Alternate bids on 
hydrants, valves, engines, generators, 4 
panel switch board, etc. Black & Veatch, 
Interstate Bldg., Kansas City, Mo., engrs. 
Noted Aug. 28. 

Wash., Seattle—City plans to replace 
wooden water mains with iron mains_in 
Ballard Dist., as follows: West 60th St., 
et al. cost $165,000; West 61st St., et al, 
$150,000; West 45th St., et al, $161,000. A. H. 
Dimock, city engr. 

Wash., Selah—Town plans to build water- 
works system, to include concrete reservoir 
ind wood or c. i. water mains and laterals. 
\bout $10,000. N. A. Gilman, Yakima, ener. 

Ore., Baker—City having preliminary 
plans prepared building concrete reservoir 
and wood or ¢. i. pipe line system for tak- 
ing water from Sam-O Springs to new na- 
tatorium. About $5,000. W. W. Gardner, 
mayor. 

_Ore., Baker—Loner Powder River Irriga- 
tion Co. plans to build concrete reservoirs 
at Balm Creek, 22,000 acre-ft.; Thief _Val- 
ley, 120,000 acre-ft. and at West Eagle 
Creek, 19,000 acre-ft. Cost to exceed 
$50,000. P, E, Cupper, Salem, engr. 

Ore., Heppner—City+voted $100,000 bonds 
to build gravity water system to run from 
head_waters of Willow Creek to city. 

Ore., Monmouth—City voted $60,000 
bonds to build gravity water system to in- 
clude 10 mi. pipe line from Teal Creek to 


city 
BIDS DESIRED 


_ ©., Euclid—Until Dec. 8, by city, build- 
ing 6 and 8 in. c. i. water mains in Brewer, 
Pond and Fuller Aves. and Cut Rd. from 
lak Shore Blvd. to village limits. F. A. 
Pease Eng. Co., Marshall Bldg., Cleveland, 


eners, 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


"N. ¥., Marcy—State Hospital Comn., 
‘tol, Albany, let contract to Scott Bros., 
neton Blk., Rome, $158,914, building 
rete dam, gate house, reservoir _an 
: tenances for Marcy Div. of Utica State 
tal, here. Work involves 30,000 cu. 
) rubbing, 8,100 cu. yd. excav., 11,500 
C '. concrete, 9,000 Ib. structural, steel 
7” Ib. metal reinforcement. Noted 


_ Stas, Mitchellville—City let contract im- 
t ng waterworks system, to include 


33792 
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pumping station, power transmission line 
and wells, involving 10,200 ft. 6 in. ec. i. 
pipe, to Pittsburgh-Des Moines Steel Co., 
9th and Tuttle Sts., Des Moines. About 
$26,000. 

*la., Toledo—City let contract building 
100,000 gal., elevated steel tank and tower 
and extensions to distribution system, in- 
volvirg 15,000 ft. 4-8 in. c. i. pipe, to Pitts- 
burgh-Des Moines Steel Co., 9th and Tuttle 
Sts., Des Moines. About $42,000. 

*Kan., Osawatomie—State Bd. Adminis- 
tration, Topeka, let contract building % mi. 
extension to water and sewerage systems, 
in State Hospital grounds, to C. F. Gustaf- 
son & Co., 116 West 6th St., Topeka, $11,- 
200 and $9,273 respectively. 

*Mo., irksville—City let contracts im- 
proving waterworks system, involving in- 
stallation of (1) one 100 h. p. water tube 
boiler, (2 2 Gould centrifugal pumps, 
600 gal. per min., (3) 2 Muncie oil engines, 
100 h. p., to Heine Safety Boiler Co., 5319 
Marcus St., St. Louis, (1) $4,980, Challenge 
Co., St. Louis, (2) and (3) $3,135 and $14,345 
respectively. Noted Sept. 18. 


Sewers 
PROPOSED WORK 


Mass., Woburn—Buckman Tanning Co. 
having preliminary plans_ prepare by 
Vaugh & Meyer, enegrs., Security Blidg., 


Milwaukee, Wis., for rein.-con. sewage dis- 
posal tank and reclamation of tannery 
sludge. About $15,000. : 

N. C., Forrest City—City plans to install 
sewerage system. About $25,000. J. B. 
Me Crary Co., Atlanta, Ga., engrs. ; 

N. C., Wadesboro City—City plans to in- 
stall sewerage system. About $35,000. 
Blair & Drane, Charlotte, engrs. 

O., Cleveland—C. A. Selzer, The Arcade, 
receives bids about Dec. 1, building 2,000 
ft. 48 in. segmental block sewer, 3 mi. 6-8 
in. water mains, 8 manholes, etc., in Gar- 
field Allotment. E. P. Wight, 567 Rose 
Bldg., engr. 

O., East Cleveland (Cleveland P. o 
City receives bids about Dec. 10, building 
sewer in Graydon Rd., involving 3,280 ft. 
8-18 in. vitr. pipe, 7 brick manholes and 
6 catch basins. H. W. Garnett, city engr. 

Mich., Detroit—Dept. Pub. Wks. soon 
lets contract building Lateral Sewers Nos. 
3,209, between Prairie, Livernois, Alaska 
and Van Buren Aves., involving 4,255 ft., 
12-24 in. pipe, 3,165 between Dexter Blvd., 
Lawton Ave., Chicago and Boston Blvds., 
3,012 ft. 12-18 in. pipe, 3,199 between Van 
Dyke, Erwin, Marion and Badger Aves., 1,537 
ft. 12-18 in. pipe, 3,194 between Var Dyke, 
Edwin, Marion and Marcue Aves., 1,546 ft. 
12-18 in pipe, 3240 between Watson St. 
from Woodward Ave. easterly, 203 ft. 12-15 
in. pipe, 3,230 between Brooklyn, Green- 
wood, Ferry and Hudson Aves., 543 ft. 15- 
18 in. pipe, 3,235 between Detroit Terminal 
R. R., Turin, Elmhurst and Fullerton Aves., 
4,017 ft. 12-18 in. pipe, 3,231 in alley south 
of Harper Ave. from Berwick Ave. west, 
132 ft. 12 in. pipe, 3,218 in Hancock S8t., 
Vinewood Ave. westerly, 203 ft. 12-15 in. 
pipe, 3,237 between Erwin, Fisher, Georgia 
and Marcus Aves., 1,701 ft. 12-24 in. pipe. 
3,227 beween Chalmers, Philip and Mack 
Aves., 6,443 ft. 10-12 in. pipe, 3,208 between 
Prairie, Livernois, Van Buren and Bone- 


parte Aves., 4,255 ft. 12-18 in. pipe. Cc. 
W. Hubbell, city engr. 

Minn., St. Paul—H. W. Austin, city 
purch. agt., soon lets contract building 


sewers in Bway. between 4th St. and Mis- 
sissippi River, and Carlton St. from_Page 
St. to point 160 ft. south. About $74,496. 

Neb., Crete—City plans to build storm 
sewers in various streets. About $73,000. 
Engineer not selected. 

N. D., Minot—City having plans prepared 
by F. H. Bass, engr., 515 South East 6th 
Sts., Minneapolis, for sewerage system and 
pomege disposal plant. About $285,000. 
Noted Sept. 4. 

Ore., Bend—City voted $133,000 bonds to 
build sewerage system, cement or vitr. 
pipe. R.B uld, city engr. 

-Ore., The Dalles—City rejected bids 
building ‘storm sewerage system in Uglow 
Ave. and Birch St., About $10,000. Work 
will be readvertised. P. W. Warx, city 


ener. 
BIDS DESIRED. 
la., Osage—Until Dec. 2 by City Clerk, 
building 76,020 lin. ft. 8-15 in. sewers, in- 
volving 11,879 cu. yd. rock excav. About 
$200,000. C. L. Pillsbury Co., Metropolitan 
Bank Bldg., Minneapolis, engrs. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro., let contract laying sew- 
ers and appurtenances in Linden St., to 
Booth & Flynn, Ltd., 17 Battery Pl, New 
York City, $89,500; Dumont Ave., to P. J. 
Donlan Contg. Co., 82 South 3rd St., Brook- 
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lyn, $460,664; Junction Ave., to C. Petracca 
175 Spencer St., Brooklyn, $2,692; Ashland 
St.. to J. H. Johnson Contg. Co., $5,271 


O., East Cleveland (Cleveland, P. 0.)— 
City received lowest bid Nov. 12, building 
3,048 ft. 8-18 in. vitr. pipe sewer in Nela 
Court and Greyton Rd., from Curro Bros 
1977 East 26th St.. Cleveland, cost $5,230 
building 1,000 ft. 6 in. c. i. water main, ete 
in East 133rd St., from KE. Hakin & Co 
2617 Carnegie Ave., $2,910 Noted Nov. 6 

Mich., Detroit—City received bids fur 
nishing labor and material building latera 
sewers, vitr. crock with brick manholes 
(a) No. 3181 involving 3514 ft. 12-24 in. pipe 
(b) No. 3200, 3820 ft. 10 in. pipe, (c) No 
3205, 13,593 10-24 in. pipe, (d) No. 3233 
3129 ft., 12-18 in. pipe, (e) No. 3192, S474 
ft. 10-12 in. pipe, (f) No. 3282, 2294 ft., 12 
24 in. pipe, from Wenzel Constr. Co., 54 
Buhl Blk, (a) $9,755, (b) $6,730, (ce) $34,364, 
(e) $17,185, (f) $8,012; Western Constr 
Co., 1208 Ford Bide. (a) $13,873, (Cb) $7,807 
(c) $34,419; (f) $9,640; Liberty Constr. Co 
Penobscot Bidg., (a) $15,850; (c) $34,625 
(e) $21,830; Lennane & Mellvenna, 1205 
Look Bldg., (b) $6,685; (d) $12,074; N. Ma- 
cini, 256 Hague <Ave., (d) $9,555; J. A 
Mercier, 216 Hammond Blidg., (e) $23,900 

Mich., Detroit—Dept. Pub. Wks. re 
ceived bids building Raymond Ave. sewer 
involving 2312 ft. 3 ft. x 4 ft. 6 in. and 3 
ft. 4 in. x 5 ft. pipe, from R. D. Baker, 485 
Elmherst Ave., $47,500, C. A. Handyside 
833 Lathrop Ave., $49,246, W. EF, Lennane, 
Jr., Union Trust Bldg., $51,850; Dexter 
Blvd. sewer extension, involving 1525 ft., 
3 ft. 6 in. and 4 ft. pipe, from Lennane & 
Mclilvenne, 1205 Book Bldg., $14,995. Jeynes 
& Affeld, 1208 Ford Bldg., $18,114, Wenzell 
Constr. Co., 54 Buhl BIk., $18,637. 

*Wis., Milwaukee—Sewerage Comn. let 
contract building 280 ft. rein.-con. syphon, 
7 ft. diameter, and 2 shafts, in Muskego 
Ave., under Menomonee Canal, to Greene 
& Sons Co., 332 South Michigan Ave., Chi- 
cago, Ill., $116,870. Noted Oct. 16. 

_ *la., Pocahontas—City let contract build- 
ing 1% mi. sewers in various streets, to 
Turner Impvt. Co., 309 Youngerman Bldg. 
Des Moines, $109,612: sewage disposal! 
plant, to B. D. Viegel, Webster City, $2T,- 
900. Noted Aug. 21. 

_ *Neb., Scribner—City let contract build- 
ing % mi. vitr. sewers in various streets, to 


A. A. Dobson, 3140 Sheridan Blvd., Lin- 
coln, $40,724. 
Ore., Portland—City Council received 


bids building cement sewer including catch- 
basins, manholes, lampholes, sewer service 
nad branch lines, in East 65th and Stanton 
Sts., from Jacobsen-Jensen Co., 407 Stan- 
ton St., $64,967: 56th St. from point 110 
ft. south of East Glisan St., to East Davis 
St., from J. Keating, cement pipe, $2,011; 
Azar & Co., cement pipe, $2,394; Mehe- 
marie & Co., vitr. pipe, $2,270. 


Bridges . 
PROPOSED WORK 


Del., Wilmington—F. W. Carpenter, engr. 
Memorial Bridge Comn., soon receives bids 
building concrete arch bridge over Bran- 
dywine Creek, on Washington St., 30 ft. 
wide for State. About $500,000. B. H. 
Davis, 17 Battery Pl., New York City, engr. 

S. C., Gaffney—Cherokee Co. soon lets 
contract building one 50 ft. rein.-con, span 
over Little Thickety Creek, 2 reinforced 
abutments. Work involves 378 cu. yd. dry 
and 170 cu. yd. wet excav., 550.8 cu. yd 
concrete an 37,535 Ib. deformed steel. 
About $24,000. State Highway Dept., Col- 
umbia, engrs. 

. Eaton—Preble Co. plans to build three 
22-45 ft., rein.-con. or steel bridges, over 
Seven Mile, Four Mile and Twin Creeks. 
About $22,000. J. Ryder, co. surv. 

Mo., Jefferson City—Osage Co. (Linn) 
and Cole Co. (Jefferson City), care State 
Highway Dept., Jefferson ity, plans te 
build 811 ft. bridge, 18 ft. roadway, over 
Osage River, at Hubers Ferry, involving 
manufacture and delivery of (1) 78,000 Ib. 
structural steel, (2) 11,000 lb. main sheaves, 
shafts and bearings, 1000 Ib. equalizers and 

ins, 6,000 Ib. operating machinery, (3) 
2000 Ib. wire ropes and sockets, (4) one 
90 ft. vertical lift steel deck girder span, 
six 92 ft. rein.-con. arch spans, 156 
rein.-con. girder spans, 1220 cu. yd. plain 
and 2247 cu. yd. rein.-con., 165.5 tons steel, 
1360 sq. yd. 2 in. concrete wearing surface, 
7300 lin. ft. wooden pilirg, 320 cu. yd. 
excav., 1580 lin. ft. hand railing with rein- 
forcing, 10,000 board ft. creosoted timber 
and 165 sq. yd. 3% in. creosoted wood 
block paving. About $105,000. 

Ore., Vale—Matheur Co. and State High- 
way Comn., Portland, having preliminary 
plans prepared by H. Nunn, state highway 
engr., Salem, building bridge over Mal- 
heur River. About $30,000. 


BIDS DESIRED. 


Minn., Duluth—Until Dec. 4, by W. H 
Bergen, Aud., St. Louis Co., building 4 steel 
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ee 
Bridges (Continued) , ae eee Pa. Lane. wat hs pnen ates et goon 
eee pe a ore . ng, soon lets contract shaping, grading anc ract paving Elm. Ave., 16 ft. wid 
one sade rote, hetdpen, 8 So S08 Tt ee draining 7.12 mi. Sect. A, Federal Aid Rd. ing 21,550 cu. yd. earth excay. 
Sth and 6th Dists About $50,000 “rR Ww No. 35. Sylvan Twp., Washtenaw Co. cu. yd. concrete, 
len ake ener. ~ e es Mich., Detroit—City soon lets contract Sale Oakland—< ity plans t 
. . a a ‘ . laying 60,000 sq. ft. sidewalk, Houseman- 5140 ft. 14th St. rom Market to \\ S 
res eee oe RS a Sea 'E Ent ane About $10,000. C. ce 90a Phe ae cena os ae : 
. an t dl rine mnian ‘7 ubbell, city engr. » odlt ° - Cc crete curb . 
oo ‘ ae eer ee ree ee Mich., Giadwin—Gladwin Co. and State sq. ft. brick guttering, 26,136 sq 
ft. ae ee and one 40 ft ‘span “T” gir- Highway Dept., Lansing, soon let contract and 396 lin. ft. 10 in. pipe. Abo 
der with 20 ft. roadway involving 340 cu shaping, draining, surfacing and sraveling M. Campbell, city engr. . 
vd. concrete and 21,994 ib. reinforcing steel, 6443 mi. State Trunk Line Rd., 16 ft _Cal., San Luis Obispo—San 1.1 — 
cost $10,000 ‘Bee 1 ine Rd Sect. G Feder- wide, Tobacco Twp. About $70,000. 2 Co. election Dec. 16 to vote on 
+ "‘Deniect No. 29. to include 20 ft Mich., Standish—Arenac Co. and State bonds to build, pave and improy 5 
x am rec ft adwav. involving 159 Highway Dept., Lansing, soon let contract F. J. Rodrigues, clk. s 
pan, ee aan a “4818 1b. raledibelaent shaping, draining and surfacing 8.068 mi. _|Cal., San Luis Obispo—San Lu 
ay K  hiddle ii ener ; read, 16 ft. wide. Arenac to Turner Twps. Co. having preliminary plans pre; ' 
ae Beioit—Until Ta ge l., Chicago—Cook Co. voted $5,000,000 improving 2 mi. Paso Robles-Cam Rd 
Mitchel Co building 40 : ft. ee girder bonds to hard surface roads. : ; also continuing © State Highway ugk 
Sol ax ee ft. wide, on Sect. 10. Federal Wis., Grand Rapids—Wood Co. having Arroyo Grande, and paving Same Gs 
de an N ae it $10,000 FA plans prepared for 25-27 mi. plain concrete ment. About $5,000 and $28,000 pect. 
Tl Merit. sana aaa ee * «pavement, 16 ft. wide, involving 19,000- ively. 
~ Kan. Ft. Scott-—-Until Dec. 15, by Clerk 20,000 cu. yd. sand and 38,000-40,000 cu. yd. a“ BIDS DESIRED. 
Bourbon Co., building bridges, culverts and ¢Tushed stone. L. Amundson, co. comr. Ga., Folkstone—Until Dec. 5, by Comps 
: a a? ci Minn., Bemidji—Beltrami Co. received aaa . : : oo 8. 
farm entrance culverts on Miles Nos. 3, : ed oF ‘,cg Chariton Co., building 19.24 mi eral 
4. 5, 6, 7 and &, of Azua-Devon Rd., Bene- M0, bids grading and graveling 25 mi. Cass Aiq project ‘No. 77, involving 1) 
fit “Dist f ‘Project “Work involves 390 cu. Leake-Bemidii Solway ph eowey: ~ ty wide. gravel or siag. About $200,000. J. \ 
yd. class A and 132 cu. yd. class C con- About $165,000. in a ee semidji, Crary, 3rd Natl. Bank Bldg., Atla: engr 
crete, 28,027 Ib. reinforcing steel, and 288 ©%8T. Work may be nee vertised “er eee Fia., Ft. Meyers—Until Dec. 2, City 
ft. 15-24 in. rein.-con. pipe. Bids will also Neb., David City—City soon lets contract improving various streets, invol\ 6.000 
_ : , ‘¥ ee aoe paving Dists. No. 3 to 8 inclusive, involving ea oF ti ae ; 
be received for 1 double 16 ft. concrete slab Fer 5 2 ee gl res : yd. pavement, 135,000 lin. ft. curb rut. 
bridge, Franklin Twp., one 6 x 6 ft. stone 26.756 sq. yd. vertical fibre, asphalt, con- jer “ard 27,443 lin. ft. 4-8 in. c ; 
arch culvert, Osage Twp and “11.58 cu. yd crete or bituminous concrete, on e - aie About $125,600. J. * Davidson & SS Kt 
earth and rock fill over Williams arch cul crete base, 29,79 lin, ft. concerte and curb- Meyers, engrs. 
vert, Pawnee Twp. ons. mettering, 20S "a nt, J eo la. Charles City—Until Dec. 8, by ova 
Kan., Wellington—Until Dec. 3, by J. H. C2¥: About $189, Sy pee uiton & ct- Co., improving roads, involving 11.54 mi 
Large, clk Sumner Co., building bridge ne Be lsat ai Life Bldg., Lincoln, engrs. ere iding, 48,066 cu. yd. earth excay in 
| i r t 2 sec . “edere } é ° ° 2 : > oon y > , ‘ 
Ord ieee Na ae es brane ERG SO TE Stans, MQ» Mt. Vernon—Lawrence Co, plans to °#f,80, 20. Paving, 93.482 lin. ft. tiling. et 
é A 4 ov, < ‘ - Ove “> 1 99 y rrave "Os -, ag rr ; a. . ’ 3 1 t Co 
with Is ft. roadway, | Work involves | Berns Tae tee: a oe ee improving, noatia, to inchide §.47 mi. grad- 
cu vd concrete, A, - Ib. SPREE stee wide About $83,000. — Li, 2 yd. earth excav. and $s, 400 
One, LSS? TS. MERU alem. Mo., St. Joseph—Buchanan Co. having *° Solem. isttasiiriaxt att te a eae, 
reliminary plans prepared building 6.5 mi. . gee are peng Tal Pee ae es y 
PRICES AND CONTRACTS AWARDED Sane Rd on cathe to Agency, 18 ft earn Paying various streets, 15 wide, 
(*Indicates award of contract) wide, 6 in. concrete on macadam base. oi comma Gat Pine iota ag ee 
la., Adel—Dallas Co. let contract low- About $195,000. J. D. Mohler, 1522 South politan Bank Bldg ff Minneapolis, «1 “Ths 
ering two 100 ft. steel span bridge, 18 ft 25th St., eng Kan ‘Abilene—Until Dec “y Co 
wide, and builcing two new 30 ft. | beam Mo., St. Louis—Bd, Pub. Serv. plans to pickinson Co., grading and buildi: . 
approaches, to N. M. Stark & Co., 13th widen following streets, from 60 to 100 ft-: mi, Golden Belt Rd., Sect. A. Feder ; 
and Mulberry Sts., Des Moines. about $14,- Gravois Ave., between Calhoun St. and project No. 32, 18 ft. wide, concret a 
400. Work includes 316 cu. yd. rein.-con., Grand Ave., also establish 100 ft. building bridges and culverts on same cost $2: 0: 
$ tor rein.-con. .bars, 14 tons structural line between Park Ave. and Calhoun St., 3 9§°mi. Bee Line Rd... Sects. D :; ‘ 
steel and 1440 lin, ft. wooden piling cost $1,200,000; 7.75 mi. Natural Bridge Federal Aid Project ‘No. 29. 18 ft : 
*ta., Adel—Dallas Co. let contract build- Rd. and Palm ‘St., $750,000; 1.5 mi. Olive brick or concrete also bridges and < t 
ir 1) ft. steel truss bridge, 18 ft. wide, St. between 12th St. and Channing Ave., on Sect. G, to include 20 ft las W 8 ft. 
rein. -cor butments and flooring, to Pitts- $2,000,000; 75 mi. Vandeventer Ave. be- jondway,’ $265 000, KK Riddle A 
burg Des Moines Steel Co., 9th and Tut- tween Washington Ave. and Market St., engr, ~’ i ie sini ee eee 
tle St Des Moines, $11,759. Work in- $210,000; 4%2 blocks Vandeventer Ave. be- Kan., Salina—Until Dec. 4, by Comrs 
volves 174 cu. yd. rein.-con., 5 tons rein.- tween Chouteau Ave. and Tower Grove  gajine Co grading and building 
con. bars, 4 tons structural steel and 1088 Viaduct, $60,000. C. E. Smith, city engr. Gountry Glup Rd., 20 ft wide, brick or 
lin, ft. wooden piling Mo., Troy—Lincoln Co. voted $800,000 concrete, also bridges and culverts or 
a —— os —— aan surfaced roads. En- game. About $65,000. W. H. Cost. § 
> . yineer not selected. ener. 
Streets and Roads Tex., Corsicana—Navarro Co. voted $35,- Ran, Wellington—Until Dec. Soy 
PROPOSED WORK. ee to — oeoe. * wt ee No. 6, R. Comrs. Sumner Co., grading and building 
ass: —State ichwavy . : J. indrow, Austin, state highway engr. 8.55 mi. Meridian Highway, Sects. A. i 
ap mnnnOneENnes ee 34.000 Tex., Denton—Denton Co. plans to gravel and C, Federal Aid Project No. 35, is ft 
{t. rond, 18 ft. wide, Greenfield Twp., in- surface and build _rein.-con. drainage wide, concrete, also bridges and culverts 
volving 000 sq. yd. bituminous concrete, Structures on 10 055 mi. State Highway No. on Sect. C, to include two 50 ft. spans, wit! 
14,900 it. road 18 ft. wide, Lunenberg Twp., 49. from here to Garza, 18 ft. wide, involv- 18 ft. roadway, cost $360,000; gradin nd 
33.000 sq. yd. bituminous concrete A. W ing 17 acres clearing and grubbing 38,419 building road on .832 mi. Rome Rd., Sect 
Dean, state highway ener. cu. yd, earth and 3000 cu. yd. rock excav., X, Benefit Dist., 18 ft. wide, concrete, also 
N. J., May’s Landing—Bd. Freeholders 67,762 Ib. reinforcing steel and 488 cu. yd. bridges and culverts on same, $43,000. J 
of Atlantie Co. plans to improve 12 mi, Class ‘A’ and 371 cu. yd. Class ‘ ‘B” con- E. Mavity. Wellington, engr. 
State Highway Rd. between Absecon and crete. About $164,897. Bryant & Huffman Kan., Wellington—U ntil Dec. 3, by J. W 
Mullica River. About $500,000. J. B. Tom- littiefield Bidg., Austin, engrs. Mavity, engr. Sumner Co., building 9 mi 
} . ‘els Muars e s Tex., Karnes City—Karnes Co. voted road, 18 ft. wide, 1 or 2 course concrete 
lin. chr \. H. Nelson, Guarantee Trust : a , ; ; 
Bldg.. ener $300,000 bonds to out eo. R. J. a. Work includes 1 rein.-con. girder with two 
W. Va., Clay—Comrs. Clay Co. plan to row, Austin, state highway engr. Note < . Spans. : 
grade 4 mi Hartland Lick Branch Rd. Sept. 20. Mo., New Madrid—Until Dec. 1, by New 
About $26,000. J. S. Chase, Co. engr. Oxla., Blackwell—I. O. O. F. plans to Madrid Co., grading, ditching, rock surfac- 
W. Va., Kingwood—Comrs. Preston Co. hard surface 2 mi. roads leading south of ing and laying vitr. or corrugated pipe in 
plan to improve 315 mi. Morgantown-King- here to cemetery, which is under their su- 7.5 mi. Sect. 1 Canalou-Matthews ld 
wood Rd., involving 33,000 sq. yd. bitumin- pervision. About $50,000. State Highway grading, ditching, grubbing, rock surfacing 
ous macadam penetration method and 12,- Comn., Oklahoma, will appropriate $25,000 and laying culverts in Sect. 1, Lilbourn- 
000 cu. vd. execay About $64,000. .H E. toward cost. Parma Rd., East he alf extending from Sta- 
Wilhelm. Kingwood, engr. Okla., Enid—Garfield Co. having plans tion 0-00 to Floodway? 8.71 mi., —. West 
W. Va., Moundsville—Marshall Co. Meade prepared hard surfacing various roads, 18 half from Floodway 'to Parma, 5. mi. 
and Cameron Dists. voted $385,000 bonds ft. wide, probably concrete. About $210,000. Bids will be received for_either half or for 
to improve roads. R. C. Yoho, Co. engr. F. Denner, Enid, engr. the entire project. C. V. Hansen, high- 
S. C., Chester—City soon lets contract Ore., Portland—City received no bids W4y ener. “ " 
paving, draining and curbing 70,000 sq. paving portions of 45th St., S. E., 53rd Ave., _ Tex., Tyler—Until Dec. 1, by Comrs. 
yd. various streets. About $200,000. H. S. SS. E., Front and 1st Sts.; also building Smith Co. and D. K. Caldwell, engr . care 
Jandon Eng. Co., Elherlon, Ga., engrs. sewer in Division St. from point 50 ft. west State Highway Comn., Austin, gravel sur- 
S. C., Rock Hili—City receives bids in of East 9th St. to sewer 100 ft. west of [f8cing, 7.82 mi. Highway No. 15 Cost to 
December for 150,000 sq. yd. sheet asphalt East 7th St. O. Laurgaard, city engr. exceed $35,000. : 
pavement Bonds for $350,000 voted for Ore., Portland—City plans to grade, drain Tex., Tyler—Until Dec. 1, by W. R 
project GQ. White, Durham, N. C., engr. and pave East 17th St. from point 100 ft. Castle, judge Smith Co., building road 


Fla., Palmetto—City having plans pre- 
pared paving, curbing, guttering and drain- 
ing 20,000 sq. yd. various streets. About 
$75,000 
O., Cleveland—Cuyahoga Co. soon lets con- 
tract grading, draining and paving Stumph 
Ra. from Brookpark to Huffman Rds., in- 
volving 16.000 sq.yd. waterbound macad: am, 
1500 lin. ft. 4 in. vitr. tile gutter and 8000 
cu. yd. earth excav. About $44,157. W. A 
Stinchcomb, co. engr 

0., Dayton—Montgomery Co., soon lets 
contract paving 1480 ft. Springfield St. 
from corporation line to Hydraulic Ave., 40 
ft. wide, cost $70,000; 1708 ft. West 3rd St 
from Baker St. to corporation line, 36 ft 
wide, $95,000; both brick paving on concrete 
base, concrete curb and gutter. Pa 
Bookwalter, co. surv. Noted June 12 


south of Insley Ave., to south line of Hol- 
gate St., asphaltic concrete on crushed 
rock base, cost $5,206; Russet St. from 
Drummond St. to Peninsular Ave., $1,139; 
Webster St. from Interstate to Denver 
Aves., $1,210; Bway. from point 97 ft. east 
of East 45th St. to east line of lot 9, block 
2, Stroud, $6,217; Roosevelt St. from 22nd 
to 23rd Sts., $4,580; East 16th St., from 
East Morrison to East Stark Sts., $3,188, all 
with concrete Nos. 1 and 2; Van Houten St 
from Lombard St. to Columbia Slough, as- 
phaltic concrete Nos. 1 and 2 or bitulithic, 
$11.915. O. Laurgaard, city ener. 

Cal., El Centro—Imperial Co. voted $150,- 
000 bonds to build 35 mi. road from E!Cen- 
tro to San Diego. An election will be held 
soon to vote on $150,000 additional bonds 
for Mecca-Brawley-Los Angeles Rd. 


— concrete drainage structures on 
mi. 


8.72 
highway from here to Van Zandt ©o., 


16 ft. wide, 4.78 mi. to be gravel surfaced 
and 3.94 mi. concrete surfaced. About 
$174,481. D. K. Caldwell, Tyler, engr 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract.) 


*Mass., Boston—City let contract paving 
Rutherford Ave., 40 ft. wide, involving 
18,000 sq. yd. granite block on 6 in. con- 
crete base and 6,600 lin. ft. concrete curb- 


ing, to Coleman Bros., Chelsea, $62,820 
oe Cranston—City let contract re- 
surfacing 2-3 mi. Broad St., sheet asp alt 


on 5 in, 


concrete base, 
Derby. 


About $16,800. 


to E. P. Tracy, 
Noted Oct. 30 
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Streets and Roads (Continued) 

N . Brooklyn—E. Riegelmann, boro. 
res i contracts to C. A. Meyers, Contg. 
YS eg St. and Morgan Ave., regulat- 
it ¢ and paving East 14th St., $7,400, East 
wth St. $5,357, regulating and grading 
East 12th St., $3,629, East 14th St., $3,572; 
to L. Mangeri, 190 31st St., East 82nd St., 
ei Y., Long Island City—M. E. Connol- 
ly, pres. Queens Boro., let contract to Con- 
colidated Asphalt Paving Co., 52 9th St. 
Brooklyn, paving Bway., concrete asphalt, 
$35,891 Hillside Ave., $170,316; to Uvalde 
asphalt Paving Co., 1 Bway, New York 
City, Carona Ave., $24,375, Cooper Ave., 
i148, Jackson Ave., $32,980; to Union 
Pavit « Co., Bway. and 112th St., New York 
City, Rockaway Plank Rd., $172,497. 

N. J. Jersey City—City let contract re- 
paving Zabriskie St., asphalt, to W. T. 
Crichfield, Hoboken, 113 per cent of en- 
gineers’ estimate, (which was $25,000.) 
Noted Oct. 23. . 

*W. Va., Moundsville—Marshall Co. will 
grade, pave and drain % mi. Meundsville- 
Me Mechen Rd., involving 4,500 sq. yd. con- 
crete pavement. Work will be done by day 
labor. 
“eW. Va., Petersburg—Comrs. Grant Co. 
let contract grading and draining 8 mi. 
Franklin-Patterson Creek Rd., 16 ft. wide, 
involving 34,700 cu. yd. earth and rock ex- 
cav. 2,066 sq. yd. waterbound macadam 
and 1240 lin. ft. 12-24 in. corrugated iron 
pipe, to H. W. Kaylor,’ 121 East Antietam 
St. Hagerstown, Md., $48,021. 

N. C., Charlotte—Comrs. Mecklenburg 
Co. let contract hard surfacing 6 mi. Mon- 
roe Rda., 16 ft. wide, to Simmons-Whitton 
& Co., Selwyn Hotel Co., Charlotte About 
$150,000 Noted Sept. 11. 

®*N. C., Jackson—Comrs. Northampton 
Co. let contract graveling 5.8 mi. road, to 
Virginia Constr. Co., Hopewell, Va. About 
45.000. 
iON. C., Kinston—Comrs. Lenoir Co. let 
contract paving 25 mi. sheet asphalt roads, 
16 ft. wide, to West Constr. Co., Volunteer 
State Life Bldg., Chattanooga, Tenn. 

*N, C., Raleigh—Comrs. Wake Co. let 
contract paving 7.8 mi. Raleigh-Carey Rd., 
Warrenite, to R. J. Lassiter, Oxford, $3.04 
per sq. yd. Noted July 3. 

*O., Garfield Heights—Village let con- 
tract paving Garfield Heights Blvd., involv- 
ing 520,000 sq.ft. asphalt on 6 in. con- 
crete base, to Cleveland Trinidaa Paving 
Co., The Areade, $105,977. 

Wis., Wausau—City let contract fer 
5000 sy. yd. concrete pavement, to C. Lotz, 
Wausau, $2.36 per sq. yd. 

‘Mo., Liberty—Clay Co. let contract grad- 
ing and building bridges on 3 mi. road from 
Kansas City to Liberty, 18 ft. wide( to 
W. M. Spencer, Independence, $39,628. 

“Texas, Columbus—Colorado Co. let con- 
tract gravel surfacing and draining 19.46 
mi. Highway No. 3, east and west through 
Eagle Lake, 16 ft. wide, to M. M. Craven, 
Missouri City, $187,870. Work involves 3 
acres clearing and grubbing, 63,317 cu. yd. 
unclassified earth excav., 6589 sq. yd. con- 
crete paving, 45,923 lb. reinforcing steel, 
480 cu. yd. Class “A” and 30 cu. yd. Class 
“B" concrete. 

*Texas, Granbury—Hood Co, let contract 
gravel surfacing and draining 28 mi. High- 
way No. 10 from Erath Co. line to Parker 
Co. line, 16 ft. wide, to Mc Elwrath & Rog- 
ers, Corsicana, $208,875. Work involves 5 
acres clearing and grubbing, 138,109 cu. yd. 
earth and 7,000 cu. yd. rock excav., 1578 
Class “A,” 1463 cu. yd. Class “B,"’ and 103 
cu. yd. 1-3 in. concrete. Noted Sept. 25. 

Tex., Mt. Vernon—Franklin Co. received 
bids surfacing and draining 12.37 mi. High- 
way No. 1 from Titus Co. to Hopkins Co. 
line, 12 ft. wide, from Smith Bros., Crock- 
ett, $68,214, and N. B. Gregory, Texarkana, 
$70,512. Work involves 10,420 sq. yd. con- 
crete and 13,328 cu. yd. unclassified earth 
excav. County to furnish gravel at cost 
of $22,637. Noted Aug. 28. 

*Tex., Odessa—Ector and Crane Counties 
let contract gravel surfacing and_draining 
9,753 mi. Highway No. 1, from Ward Co. 
line to Judkins, Ector Co., 14 ft. wide, to 
Lee-Moor Constr. Co., 302 Two Republics 
Bidg., El Paso, $104,840. Work involves 
3.54 mi. machine grading, 26294 cu. yd. earth 
excav., 2208 Ib. reinforcing steel and 64 
cu. yd. concrete. State will probably fur- 
nish engineer to supervise construction. 
Noted May 22. 

' “TEX, Port Lavaca—Calhound Co. will 
uild mud_shell surfaced road on 4.616 mi. 
Genrer No. 2, from here to Wittenbert 
Gate, 16 ft. wide, involving 23,742 lin. ft. 
machine grading, 235 lin. ft. pile trestle and 
4000 lin, ft. guard fence. Work will be done 
by day labor. Noted Sept. 4. 
_*Tex., Quitman—Wood Co. let contract 
grading, gravel surfacing and draining 21.69 
a Hicaway No. 15A, from, Mineola to 
Upshur Co. line, 15 ft. wide, to Harris & 
Powell, Tyler, $161,455. Work involves 91.9 
scres clearing and grubbing, 204,807 cu. 
unclassified earth excav., 793 cu. yd. 


Class “A" and 133 cu. yd. Class ‘‘C” con- 
crete, one 29 ft. and one 22 ft. span bridge, 
two 32 ft. and one 48 ft. concrete trestles, 
ete.. Noted July 3. 

*Okla., Edmond—City let contract for 42 
blocks concrete pavement, to H. F. Struble, 
Norman, $230,449. 

*Ariz., Globe—Gila Co. let contract pav- 
ing 1900 ft. lower Miami St., 20 ft. wide, 
concrete on concrete base, to Hoopes & 
Kinnemuir, Miami. About $14,000. 

*Ore., Klamath Falls—Oregon California 
Eastern R. R. let contract grading 4 mi. 
Straborn R. R. from Dairy to Hildebrand, 
to E. Propst, and J. Morgan, Klamath Falls 
About $80,000 Culverts and all steel will 
be supplied by Coast Culvert & Flume Co., 
Columbia Blvd. and Derby St., Portland. 

*Ore., Mt. Argel—Marion Co. let contract 
spreading 10,000 yd. crushed rock on roads, 
to L. A. Smith, Mt. Angel. About $10,000. 

Ore., Portland—City Council received bids 
from K. G. Lundstrom, 457 East 19th St., 
paving Cardinal Drive, macadam, $7.40 per 
cu. yd., total cost, $5,453, Grenwolde Court 
from Upper Dr. to southern extremity of 
court, concrete in roadway, $2.50 per sq. yd. 
$2,646, Kearney St., stone block, $7.00 per 
sq. yd., $2,359. 

*Ore., St .Helens—City let contract pav- 
ing 2 blocks Columbia St. type E bitulithic, 
to Warren Constr. Co., Journal Bldg., Port- 
land. About $11,000. 

California—State Highway Comn., 515 
Forum Bldg., Sacramento, received bids 
from R. C. Storrie & Co., Crocker Bldg., 
San Francisco, building Sect. B, Route 3, 
Div. 2, Federal Aid Project No. 32, Siskiyou 
Co., involving 95,000 cu. yd. excav. at $1.35 
per cu. yd., 17,350 cu. yd. class A Portland 
cement concrete (pavement), $11.50, 684 cu. 
yd. class A Portland cement concrete (cul- 
verts, etc..) $25. 50 cu. yd. class A Port- 
lard cement concrete (slope paving) 20,- 
394 lin. ft. 12 in. corrugated pipe, $1.25, 588 
lin, ft. 18 in. corrugated pipe, $1.59, 496 lin. 
ft. 24 in. corrugated pipe, $2, total cost, 
$354,081. 

*California—State Highway Comn., 515 
Forum Bidg., Sacramento, let contract ta 
H. H. Lienau, Redlands, building 7.1 mi. 
Sect. B, Route 26, Div. 7, Federal Aid Proj- 
ect No. 33, Riverside and San Berbardino 
Counties, involving 82,300 cu. yd. earth ex- 
cav. at $.60 per cu. yd., 618 cu. yd. class 
A Portland cement concrete, $20, 1051 lin. 
{t. pipe, $1.25, total, $63,663; to L. S. Aatch- 
inson, Jr., 1124 5th St., Sacramento, 4.5 
mi. Sect. A, Route 3, Div. 2, between Vina 
and Los Molinos Tehama Co., involving 
17,000 cu. yd. execav., $1.00, 4350 cu. yd. 
class A Portland cement concrete, $7.50, 
150 cu. yd. class A Portland cement con- 
crete, $20, total $53,489; to G. R. Curtis, 
2440 East 26th St., Los Angeles, Sect. A 
and B, Route 2, Div. 7, between southerly 
boundary and Conejo Grade, Ventura Co., 
involving 1500 cu. yd. excav. and 7,000 cu. 
yd. class A Portland cement concrete, total 
$114,250. 

*Cal., Oakland—City let contract improv- 
ing 23rd Ave. from Railroad to 29th Aves., 
and 29th Ave. from 23rd Ave. to North Ala- 
meda Tract, involving 137,319 sq. ft. grad- 
ing, 14,414 sq. yd. asphalt, 7594 sq. ft. brick 
guttering, 6258 lin. ft. concrete curbing, 
1442 lin. ft. 10-21 in. pipe conduit and 1622 
lin. ft. 2 ft. 3 in. x 2 ft. 6 in. concrete cul- 
verts, to Municipal Impvt. Co., 357 12th 
St., $69,588. 

Cal., San Diego—City Council received 
bids improving Granada Ave. between Upas 
St. and University Ave., involving 143,412 
sq. ft. asphaltum macadam, surface on con- 
crete base, 2816 lin. ft. concrete curbing, 
14,550 sq. ft. concrete sidewalk, 2748 lin. 
ft. c. i. pipe, ete., from D. H. Ryan, East 
San Diego, paving,;.2476 per sq. ft., curb- 
ing .56 per lin. ft., sidewalks, 185, water- 
mains $2.92 per lin. ft.; J. Engebretsen, Mc- 
Neece Bldg., paving, .265, curbing .54, side- 
walks .1725, watermains 2.95; G. R. Daley, 
432 F St., paving .26, curbing .50, sidewalks 
.15, watermains 3.03. Noted Sept. 18. 

Cal., San Francisco—City received bids 
improving 42nd Ave. between Geary and 
Anza Sts., involving 933 sq. yd. vitr. brick, 
2276 sq. yd. asphalt; 1294 lin. ft. concrete 
curbing, 4140 sq. ft. artificial stone _side- 
walks, etc., from Flinn & Treacy, Call Bldg., 
$11,385, C. B. Eatin, 407 llth St., $12,841, 
Raisch Impvt. Co., 46 Kearny St., $12,860. 


Excavation and Dredging 
PROPOSED WORK. 


N. J., Trenton—Dredging—V. Gelineau, 
dir. bd. commerce & navigation, State House 
soon lets contract dredging section Inland 
Waterway connecting Barnegat Bay and 
Manasquan River. About $25,000. 

Ore., Astoria—Channel—Port Comn. hav- 
ing ney plans prepared by R. R. 
Bartlett, engr., pate building channel 
from Tongue Point_to River mouth, from 
1.5 to 1.75 mi. wide, 36 ft. deep at low 
tide; also at northern Youngs Bay, to divert 
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water from Clatsop Co. bridge, 6000 ft. wide, 

30 ft. deep, involving 82,750,000 cu. yd. 

sand excav. About $2,500,000. 

PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 

*O., Cleveland—Excavation—C. A. Selzer, 
The Arcade, let contract for $35,000 cu. yd 
excavation, in Garfield Allotment, to Kahl 
Constr. Co., 2936 Huntington Rd., Cleveland 
Heights. 

*la., Webster City—Joint Bd. Supervs 
Hardin and Hamilton Counties, let con- 
tracts for labor for building Joint Drain 
No. 105, Hardin Co. and No. 216, Hamilton 
Co., to Jensen, Jensen & Williams, Web- 
ster City, $14,229; tile, to Natl. Sewer Pipe 
Co., Webster City, $19,865. Work involves 
47,756 ft. No. vitr. clay drain tile, 24 in. 
minimum length, sewer pipe, etc. 


Industrial Works 
PROPOSED WORK. 

Me., Biddieford—Saco-Lowell, 77 Franklin 
St., Boston, Mass., having plans prepared 
by Lockwood-Green Co., archts. and engrs., 
60 Federal St., Boston, Mass., for 2 story, 
rein.-con, and steel machine shop and 
foundry, rein.-con. flooring, concrete 
foundation, here. About $200,000. 

Mass., Lowell—Saco-Lowell, 77 Franklin 
St., Boston, having plans prepared by Lock- 
wood-Greene Co., archts. ard engrs.,60 Fed- 
eral St., Boston, for 2 story, rein.-con. and 
steel, machine shop and foundry, rein.-con. 
flooring, concrete foundation, here. About 
$250,000. 

R. 1., Pawtucket—W. H. Haskell Mfg. 
Co., Main St., having plans prepared by 
W. B. Lewis, engr., Grosvenor bBldg., Provi- 
dence, and soon receives bids building 2 
story, 80 x 160 ft., brick machine shop, 
concrete foundation. About $100,000. 

Conn., Bridgeport—Columbia Grafanola 
Co., Barnum St., plans to build 5 and 6 
story, brick and steel factories, rein.-con. 
flooring, concrete foundation, on Barnum 
St. and Howard Ave. About $750,000 and 
$1,000,000 respectively. Private plans. 

Conn. Naugatuck—Naugatuck Chemical 
Wks. having plans prepared by Lockwood- 
Green Co., archts. and engrs., 101 Park 
Ave., New York City, for 4 story, 60 x 80 
ft. brick, rein.-con. and steel, plant, rein.- 
con. flooring, concrete foundation. About 
$70,000. 

Conn., New Haven—A. C. Gilbert, Blat- 
chey Ave., having plans prepared by Lock- 
wood-Green Co., archts. and engrs., 101 
Park Ave., New York City, for 3 story, 80 
x 100 ft., brick, rein.-con. and steel fac- 
tory, rein.-con. flooring, concrete founda- 
tion. About $580,000. 

N. Y., Brooklyn—Ballinger & Perrott, 
archts. and engrs., 47 West 34th St., New 
York City, soon let contract building 4 
story, rein.-con. and steel factory, rein.- 
con. flooring, concrete foundation, on Devoe 
and Morgan Sts., for N. Alexander & Co., 
Lorimre St. About $350,000. 

N. Y., Buffalo—C. J. Irwin, Ellicott Sq., 
having plans prepared by F. J. and W. A. 
Kidd, archts., 284 Delaware <Ave., for 4 
story 90 x 100 ft. brick and rein.-con. 
garage, rein.-con. flooring, concrete founda- 
tion, on Swan St. About $75,000. 

N. Y., Long Island City—H. A. Mallison, 
care Lockwood, Green & Co., archts. and 
engrs., 101 Park Ave., New York City, hav- 
ing plans prepared for 2 story, 125 x 207 
ft., rein.-con. and steel mill, rein.-con. floor- 
ing, concrete foundation. About $225,000. 

N. Y., Rockville Center—Goodwin Motor 
Sales Corp., having plans prepared by’ E 
O. Holmgren, archt. and engr., 371 Fulton 
St., Brooklyn, for 1 story, 70 x 170 ft. brick 
and steel, service station and salesroom, 
rein.-con. flooring, brick foundation. 

N. J., Bayonne—White Oil Co., 501 5th 
Ave., New York City, purchased 16 acres 
along water front, here, and plans to con- 
struct distributing station, to include five 
75,000 bbl. and fourteen 10,000 bbl. tanks, 
canning plant, other buildings, etc. Cost 
over $250,000. 

N. J., Trenton—Maddock Pottery Co., 3rd 
St., plans to construct plant, to include 2 
story, 50 x 120 ft. and 3 story, 60 x 120 ft. 
buildings, also 60 x 160 ft. kiln. About 
$150,000. J. O. Hunt, 114 North Montgom- 
ery St., archt. 

d., Orangeville (Baltimore P. 0O.)—J. E. 
Aldred, 24 Exch. Pl., New York City, T. 
M. Jones, 503 Lexington St., Baltimore, and 
others acquired site, here, and plans to 
build metal furniture manufacturing plant. 
About $200,000. 

Md., Orangeville (Baltimore P. 0.)—Col- 
umbia Graphophone Mfg. Corp, 16 South 
Howard St., Baltimore, having plans pre- 
ared by A. R. Palmer, engr., Howard Ave., 

ridgeport, Conn., for factory, near Biddle 
St. and Loneys Lane, here. About $1,500,- 
000. Noted Oct. 23. 

Ss. C., Bamberg—Bamberg Cotton Millr 
plan to build 2 story, 52 x 375 ft., mill con- 
struction, cotton mill. J. E. Sirrine, Green: 
ville, engr. 





i 
? 
s 
i 
Bi 
& 
iv 























276 
Industrial Works (Continued) 

Ss. C., Ft. Mill—J. KE. Sirrine, archt., 
Greenville, soon lets contract constructing 
60 x 120 ft. slasher room, 80 x 114 ft. dye 


house,and 2 story, 30 x 114 ft. opener room 
and waste building, mill construction, for 
Mill Mfg. Co. 

O., Cleveland—Cleveland Ry., Leader 
News Bidg., having preliminary plans pre- 
pared by L. P. Crocelius, engr. and archt., 
650 Leader News Bldg., for 1 story, 50x50 
ft., automatic sub-station, concrete, steel 
and brick, rein.-con. flooring, brick and 
concrete foundation, on Detroit Ave. and 
West 65th St. About $60,000. 

O., Cleveland—Cleveland Ry., Leader 
News Bidg., having preliminary plans pre- 
pared by L. P. Crocelius, engr., 650 Lead- 
er News Bidg., for automatic sub-station, 
concrete, steel and brick, rein.-con. flooring, 


brick foundation, on Superior Ave. and 
East 123rd St. 2 
O., Cleveland—W. S. Ferguson Co., 


archts., 1900 Euclid Ave., receive bids about 
Dec. 29, building 8 story, 100 x 150 ft. con- 
crete, steel and brick garage, rein.-con. 
flooring, concrete foundation, on Huron Rd. 
and East 12th St. for G. A. Tenbusch Realty 
Co., 1836 Euclid Ave. About $600,000. 

O., Cleveland—G. S. Rider & Co., archts. 
and engrs., Century Bldg., receive bids af- 


ter Jan. 5, constructing 12 story, 85 x 200 
ft. concrete, steel and brick storage build- 


flooring, concrete foundation, 
for Sheriff St. Market House Co., East 4th 
St. and Bolivar Rd. About $1,000,000. 

O., Cleveland—Titan Screw Products Co., 
1175 East 152d St., plans to build brick and 
steel factory and machine shop, rein.-con. 
flooring, concrete foundation. About $200,- 
000. W. J. Hayes, pres. Architect not se- 
lected. 

O., Columbus—Amer. Educ. Press Co., 227 
West 36th St., New York City, plans to 
build 3 story, 21x187% ft. printing plant, at 
78 South 3rd St., here. C. P. Davis, treas. 

O., Dayton—Bart Motor Sales Co., 1810 
South Brown St., plans to build 2 story, 
rein.con. garage and salesroom, rein.-con. 
flooring, concrete foundation, on 2nd and 
Jefferson Sts. About $75,000. Architect not 
selected. 

0., Dayton—Dodge Bros. Auto 
plans to build 3 story, 60 x 100 ft., 
and brick garage and salesroom, 


ing, rein.-con. 


Sales Co 
rein.-con. 
rein.-con. 


flooring, concrete foundation, on Ist and 
Jefferson Sts About $80,000. Frank Hill 
Smith Co., Inc., 1035 Reibold Blidg., archts. 


O., Warren—Genl. 
having plans prepared by H. M. 
engrs., 701 Owen Bldg., Detroit, 
2 story, 100 x 200 ft., rein.-con. 
foundry. rein.-con. flooring, 
foundation. About $350,000. 

Mich., Detroit—M. R. Burrows, 
435 Woodward Ave., soon lets contract 
building 2 story, 71x200 ft., rein.-con., brick 
and steel garage and sales room, rein.-con. 
flooring, concrete foundation, on Woodward 
and Lothrop Aves., for Nash Co., 1299 
Woodward Ave. About $90,000. 

Mich., Detroit—Kennedy Bros., 503 Sun 
Bldg., plan to build 2 story, 86 x 167 ft., 
rein.-con., brick and steel sales room and 
service station, rein.-con. flooring, concrete 
foundation, on Cass Ave. and Putnam St. 
Architect not selected. 

Mich., Detroit—Sibley Lumber Co., Ker- 
cheval and Beaufait Aves., having plans 
prepared by Baxter, O'Dell & Halpin, 
archts., 1024 Hammond Bidg., for 3 story, 
157 x 160 ft., rein.-con. brick and steel fac- 
tory, rein.-con. flooring, concrete founda- 
tion. About $100,000. 

Mich., Detroit — Smith, 
Grylls, archts., 710 Washington 
soon let contract building 1 story 106 x 313 
ft.. conerete and steel, shed and_ shop, 
concrete and wood block flooring, concrete 
foundatior, for Detroit Steel Products Co., 
West Grand Blvd. 

Wis., Kewaskum—L. Hunt, 
Security Bldg., Milwaukee, soon lets con- 
tract building 2 story, 50 x 180 ft. rein.-con- 
and steel factory, rein.-con. flooring, con- 
crete foundation, for Kewaskum Aluminum 
Co. here. About $50,000. 

Wis., Milwaukee—Bd. Educ., 10th and 
Prairie Sts., plans to build 2 story, 120 x 160 
ft. rein.-con. and brick warehouses, rein.- 
con. flooring, concrete foundation. About 
$60,000. Van Ryn & De Gelleke, Caswell 
Bik., archts 

Wis., Milwaukee — Milwaukee Reliance 
Boiler Wks., 1102-32nd St., plan to build 1 
story, 70x180 ft. brick and steel plant, rein.- 
con. flooring, concrete foundation. A. D. 
Koch, Wells Bidg., archt. and ener. 

Wis., Milwaukee—Phoenix Knitting Co., 
207 Bway., plans to build 7 story, rein.-con. 
and brick addition to factory, rein.-con. 
flooring, concrete foundation. O. C. Uehling, 
25 East Water St., archt., and engr. 

Wis., West Bend—West Bend Aluminum 
Co. plans to build 4 story, 70 x 190 ft. rein.- 
con. and brick factory, rein.-con. flooring 
concrete foundation. About $100,000. Fed- 


Fire Extinguisher Co. 
Lane Co., 
Mich., for 
and steel 
concrete 


archt., 


Hinchman & 
Arcade, 


archt., 501 
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eral Eng. Co., Stephenson Blidg., Milwau- 
kee, archts. and engrs. 

la., Cedar Rapids—C. S. Krause, 205-7 
Security Bank Bldg., and G. P. Witwer, 
1819-2nd Ave., plan to build 3 story, 90x140 


ft., brick, rein.-con. and steel garage, rein.- 


con. flooring, concrete foundation. About 
$90,000. 

Minn., Minneapolis—Northwestern Auto- 
mobile Intelligence Assn., 417 5th St., S., 
having preliminary sketches made for 2 
story, 55 x 198 ft. service and sales build- 
ing, rein.-con. or mill construction, on 4th 
Ave., and 5th St. About $75,000. Architect 
not selected. 

Minn., St. Paul—H. A. Bratz, engr., Com- 


merce Bidg., receives bids in spring build- 
ing grain elevator, 100,000 bu. capacity, for 
Acme Mills, care engr. About $60,000. 

Minn., St. Paul—Western Chemical Co., 
443 South Dearborn St., Chicago, plans to 
build factory and office, on 30th St. and 
University Ave. About $100,000. 

Kan., Emporia—State Bd. Administration, 


Topeka, having plans prepared by R. L. 
Gamble, archt., 1415 Fillmore St., Topeka, 
for 1 story power plant, for State Normal 
School, here. Cost, including equipment, 
$70,000. J. A. Kimball, mer. 

Kan., Hutchinson—Solvay Process, Mil- 


ton Ave., Syracuse, N. Y., 


> having plans pre- 
pared for 1 story 


plant, to include 3 rein.- 


con. and steel buildings, rein.-con. flooring, 
concrete foundation. About $750,000. Private 
plans. 

Mo., Joplin—Joplin Supply Co., 3rd and 


Wall Sts., having plans prepared by Smith, 
Rea & Lovitt, archts., Finance Bldg., Kan- 
sas City, for 5 story, 75 x 120 ft., rein.-con., 
steel and brick garage and salesroom, rein.- 


$156, oon. concrete foundation. About 

Mo., St. Louls—F. W. Whining and C. 
Peters, Chemical Bldg., plan to build § 
story, 127 x 140 ft., concrete, steel and 
brick garage, rein.-con. flooring, rock 
foundation, on 7th and Franklin Sts. Archi- 
tect not selected. 

Tex., Dallas—Dallas Auto Club, Richard- 
son Rd., plans to build 15 story garage. 


About $150,000. 
D. Spillers, mgr. 

Tex., Jacksboro—Texas United Oil 
Refining Co., Ft. Worth, plans to build 1 
story refinery, here. About $350,000. Archi- 
tect not selected. 

Okla., Cleveland—City voted $40,000 bonds 
to build gas plant and pipe line system. D. 
B. Heller, clk. Engineer to be selected at 
once. 

Idaho, Nampa—Gove Motor Co., 208 Ideal 
Bldg., Denver, having preliminary plans 
prepared for 2 story assembling plant, con- 
crete, concrete foundation, on 40 acre site, 
adjoining here. About $50,000. H. E. 
Gove, Denver, mer. 

Ore., Portland—Aladdin Co., Bay City, 
Mich., having preliminary plans prepared 
by A. I. Lamb, engr., Bay City, Mich., 
building 2 or 3 story, factory, concrete or 
brick. About $80,000. F. A. Carr, Bay 
City, Mich., purch. dir. 

Ore., Portland—W. C. Powell Mfg. Co., 
117 North 3rd St., St. Joseph, Mo., having 
preliminary plans prepared for 3 or 

concrete factory. About 
C. Powell, mgr. Architect not 


Architect not selected. E. 


and 


story, brick or 
$75,000. W. 
selected. 

Ore., Rainier—Allen-Hendricksen Canning 
Co., plans to build 2 or 3 story frame and 
concrete cannery, concrete foundation, or 
D. Blanchard estate. About $55,000. Archi- 
tect not selected. 

BIDS DESIRED. 

N. Y., Brooklyn—Until Dec. 10, by State 
Hospital Comn., Capitol, Albany, building 2 
story, 50 x 71 ft., brick and steel addition to 
laundry, concrete foundation, for Brooklyn 
State Hospital, here. About $95,000. L. “F. 
Pilcher, Albany, state archt. Noted Nov. 6. 

N. Y., Brooklyn—Until Dec. 1, by M. Win- 


ston, archt. and engr., 63 Park Row, New 
York City, building 1 story, 60 x 85 ft. and 


2 story, 25 x 75 ft., brick and steel garage, 
rein.-con. flooring, concrete foundation, on 
East 8th St., for Parkway Riding Academy. 
About $40,000. 


lil., Chicago—L. Bouchard, arch., 64 
West Randolph St., “seapiotee bids building 
4 story, 60 x 70 ft., brick, terra cotta and 
rein.-con. printing plant, rein.-con. floor- 
ing, concrete foundation, at 1855 North 


Halsted St., for Premier Lithographing Oo., 
care architect. About $100,00 

W., Onesge— Cones. i & Martin, 
archts., 104 South Michigan Ave., receiving 
bids building 5 story, 125 x 500 ft., rein.- 
con., brick and terra cotta factory, on 
Franklin Blvd. and Homan Blvd., for Bunte 
Bros., 730 West Monroe St. About $1,500,- 
000. Noted Jan. 2. 

tl., -Chicago--H. Sider & Son, 1311 Blue 
Island, receiving bids building 2 story, 45 
x 125 ft., brick and rein.-con. factory and 
garage, rein.-con. flooring, concrete founda- 
tion, on Washburne Ave., and Laflin St. 
About $30,000 H, Dalsey, 2321 West 
North Ave., archt. 
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Minn., Hastings—Until Dec. 1, 
Id. Control, Capitol, St. Paul, b 
story, 45 x 140 ft., rein.-con. an 
power house, including a tunnel, 
Insane Asylum, here. About $125 
L. Pillsbury Co., Metropolitan Ba: 
Minneapolis, engr. C. H. Johnston 
gjank Bidg., St. Paul, archt. 


PRICES AND CONTRACTS AWA: Dep 


(*Indicates award of contract 


*Mass., Boston—N. Berenson let « { 
building 2 story 125 x 242 ft., br nd 


rein.-con. garage and storage plant 
con. flooring, concrete foundation, on 
ton Ave., to W. Bailey Constr. Co., 
St. About $250,000. 

*Mass., Boston—Union Wool Co., 1 
St., let contract building 7 story 16: 
ft., rein.-con. beam and girder typ: 
house, rein.-con. flooring, concrete { ia 
tion, on Summer St., to W. F. Kearns Co 
Devonshire St. 

*Mass., Fitchburg—F. P. Sheldon « 
engrs., Rhode Island Hospital Trust |: 
Providence, R. L, let contract to J. H. « 
zier, Bartholomew Ave., Hartford, Coy 
building 3 story, 59 x 115 ft.. brick nd 
mill construction addition to mill, concret: 
foundation, for Fitchburg Yarr Co. About 
$100,000. Noted Oct. 30. 

*Mass., North Adams—Arnold Print 
will build 1 and 2 story, 80x95 ft., brick and 
rein.-con. dye house, rein.-con. flooring 
concrete foundation. About $50,000. Work 
will be done by day labor. 

*Mass., Willimansett (Holyoke P. 0.)— 





Wks. 


Stevens-Duryea Co., Chicopee Falls, let 
contract building 1 story, 300 x 320 ft 
brick, concrete and steel factory, rein.-cor 
flooring, here, to P. J. Kennedy & Co., 464 
Maple St., Holyoke. 

*R. |, Centreville—F. Sheldon & Son 
engrs., Rhode Island Hospital Trust Bidg 


Providence, let contract to J. F. McCusker, 
Phenix, building 3 and 4 story, brick and 
mill construction addition to mill, concret« 
foundation, for Warwick Mills. About 
$200,000. Noted Oct. 30. 

*R. |., Pawtucket—Perry & Whipple. 
engrs., 17 Exchange St., Providence, let 
contract to O. D. Purington & Co., Indus- 
tiral Trust Bldg., Providence, building 4 
story 55 x 185 ft., brick and mill construc- 
tion addition to mill, concrete foundation 
for Tubular Woven Fabrics Co., Main St 
About $150,000. Noted Oct. 30. 


*R. 1., Providence—E. F. Berkander, 43 
Sabin St., let contract building 2 story, 
83 x 204 ft., brick and rein.-con. factory, 
rein.-con. flooring, concrete foundation, on 
Broad St., to F. G. Rowley Co., 260 Central 


Ave., Pawtucket. About $100,000. 

*N. Y., Albany—Albany Chemical Co 
2-24 Bway., let contract building 3 story 
57 x 59 ft., steel plant, concrete founda- 
tion, on Quay and Gansevoort Sts., to F. J 
Stevens, 85 Morris St. About $53,000. 

*N. Y., Albany—J. A. LaPorte, 9 St. Jos- 
ephs Terrace, let contract building 2 story, 
60 x 200 ft., rein.-con. garage, concrete 
flooring, on Sheridan Ave. near Lark St., 
to H. Goodman, 418 Delaware Ave. About 
$60,000. 

*N. Y., Albany—Lockwood-Green Co 
archts. and engrs., 101 Park Ave., New 
York City, let contract to W. E. Sheehan 
Constr. Co., 28-30 De Witt St., building 3 
story, 80 x 90 ft. brick and mill construc- 
tion factory, rein.-con. floorin aeaerets 
foundation, for Van Slyke & octes, 4 
Bway., New York City. About 373,000. 
Noted Mar. 6. 

*N. Y., New York—Buchman & Kahn 
archts. and engrs., 56 West 45th St., let 
contract to Rosenthal Eng. Contg. Co 
226 Jackson St., Brooklyn, building 6 story 
75 x 200 ft., brick and steel addition to fac- 
tory, rein.-con. flooring, concrete founda- 
tion, on Ave. D. between 13th and 14th Sts 
for Eagle Pencil Co., 703 East 13th St 
Noted Sept. 11. 

*Md., Baltimore—Wertheimer Bros., 1807 
East Preston St., let contract building 
story, 78 x 103 ft. and 32 x 36 ft. factory. 
mill construction, rock and brick founda- 
tion, on Gay and Preston Sts., to Austin 
Co., Bulletin Bldg., Phila. About $40,009 

*N. C., Roanoke Rapids—Roanoke Mills 
Co., will construet 1 story, 158 x 274 ft 
weave room, concrete, 3 story, 103 x_ 15% 
ft. finishing plant, brick, and 1 story, 50 x 
75 ft. dye house, brick. About $500,(/ 
Work will be done by day labor. 

*N. C., Winston—Salem—G. E. Nissen 
Co., wili’ build 187 x 200 ft. factory, boile: 
and engine house, brick. Work will 
done by day labor. 

*S. C., Columbia—Neal Jordan let co 
tract building 2 story, shop and garaz: 
mill construction, to J. C. Heshop, 13 
Pickens St. About $30,000. 

C., Easley—Easley Cotton amis 1 
comment building 1 story, 55 x 124 ft., 
crete and mill construction laundry to Ga 
levan Bldg. Co., Greenville. Cost to © 
ceed $25,000. 
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ictri Works (Continued) & Sons, 754 Omaha Natl. Bank Bldg. About tract building 100 x 100 ft... brick ard 
jndustl $115,000. steel, brick foundation About $200,000 


0., Akron—Klages Coal & Ice Co., 551 
5 St., let contract constructing 1 
ob & 660 ft, steel and brick stor- 
building, rein.-con, flooring, concrete 
endation, on South High St., to J. Crisp 

‘Sons, 163 Annadale Ave. About $75,000. 
*.5., Cleveland—Astrup Awning Co., 2937 
West 2otn St., let contract constructing 2 
‘sry, 70 x 140 ft., concrete, steel and brick 
‘craze vuilding, rein.-~con, flooring, con- 
~rete foundation, at 2937 West, 25th St., to 
Natl, Concrete Fireproofing Co., Citizens 
Bldg. About $75,000. . : 

“6, Cleveland—Euclid | Windsor  Co.. 

Hickox idg., let contract building 8 story, 
4) x 194 ft. garage and 2 story, 90 x 200 
* office, concrete, steel and brick, rein.- 
cn. fooring, concrete foundation, on East 
ith St. and Euclid Ave. to S. W. Emer- 
son Co., 1900 Euclid Bldg. About $2,000,000. 
“sO, Cleveland—Grant-Lees Gear Co., 
og7 Bast 69th St., let contract building 3 
“ory, 68 xX 120 ft., concrete, steel and 
prick factory, rein.-con. flooring, concrete 
foundation, on Carnegie Ave., and East 
futh St. to Crowell, Lundoff & Little Co., 
\eriam Bldg. About $200,000. 

*Q., Cleveland—Guide Motor Lamp Co., 
11400 Madison Ave., let contract building, 
1 story, 120 x 500 ft., concrete, steel and 
brick factory and boiler house, rein.-con. 
sooring, concrete and brick foundation, on 
West 110th St., to Crowell, Little Co., 1957 
Fast 57th St. About $200,000. 

*Cleveland—Hydraulic Press Steel Co., 
Hydraulic Ave., let contract building 1 
story, 7) x 200 ft., concrete, steel and brick 
factory addition, rein.-con. flooring, con- 
crete foundation, to Craig-Curtiss Co., 1031 
Guardian Bidg. About 100,000. 

*0., Cleveland—Judd Automobile Co., 1216 
Huron Rd., let contract building 1 story 
100 x 110 ft., concrete and brick garage, 
rein..con. flooring, concrete and _ brick 
‘oundation, on E. 46th St. and Huron Ave., 
to KE. Paulsen, 528 Erie Bldg. About $100, 
ond 

*0,, Dayton—Gem City Ice Cream Co., 
1005 West 3rd St., let contract buildirg 3 
story, 55 x 60 ft., concrete and brick addi- 
tion to factory, rein.-con. flooring, concrete 
foundation, to H. R. Blagg & Co., 1229 
East 3rd St. About $44,000. 

Mich., Detroit—C. R. Wilson Body Co., 
Clay Ave., let contract building 6 atory. 
100 x 300 ft. factory, also 6 story, 100 x 130 
ft. storage and shipping room, rein.-con., 
brick and steel, rein.-cor:. flooring, concrete 
foundation, to A. A. Albrecht Co., 1130 
cena Bldg. Cost withheld. Noted 
Mar. i 
*Mich., Highland Park (Detroit P. i 
Smith, Hinchman & Gyrils, archts., 710 
Washington Arcade, Detroit, let masonry 
contract to Montague & Forney, 813 Ford 
Bidg., Detroit, building 1 and 2 story, 315 x 
557 ft., rein.-con. and steel plart, rein.-con. 
flooring, concrete foundation, on Oakland 
Ave., for Maxwell Motor Car Co., Oakland 
Ave. About $750,000. _Noted Aug. 28. 
*Wis., Beloit—Dowd Knife Wks. let con- 
tract building 1 story, 66 x 130 ft. rein.- 
con, faetory, rein.-con. flooring, concrete 
fourdation, to W. J. Fitzgerald, Beloit. 
About $30,000. 

*Wis., Cudahy—Federal Rubber Co. let 
contract building rubber cement house, 
story, 50 x 100 ft. rein.-con. and brick, rein.- 
con. flooring, concrete foundation, with 26 x 
42 ft. concrete storage vault, to T. Siderits 
a. Co., 1574 2nd St., Milwaukee. About 
60,000. 

_*Wis., Milwaukee—O. C. Hansen Mf 
Co., 291 Milwaukee St., let contract build- 
ing 6 story, 60 x 75 ft. ard 60 x 260 ft. brick 
and mill construction. factory, concrete 
foundation, on 6th and Wright Sts., to Im- 
mel Constr. Co., 200 North Main St., Fond 
du Lac. About $300,000. 

*Wis., Milwaukee—Milwaukee Auto En- 
gine & Supply _Co., 841- 29th St., let con- 
tract building 1 story, 120 x 120 ft., brick, 
concrete and steel factory, rein.-cor:. floor- 
ing, conerete foundation, on 30th St. and 
North Ave, to S. M. Siesel, 86 Michigan 
os About $50,000; cost plus percentage 
JASIS 
*Minn., Duluth—H. A. Ostrom, mgr. Du- 
luth show Case Co., 2800 West Superior 
St, let contract constructing factory, in- 
cluding 3 story, 75 x 325 ft. main building, 
0 x 150 ft. dry shed and 40 x 60 ft. engine 
house, all brick, rein.-con. flooring, rein.- 
yon. “cundation, on Wadena St., to G. H. 
ny jerry, 322 East Superior St. About 
24 Minn., Duluth—-Scott-Graff Lumber Co.. 
“ith Ave. W., will build 2 story, 50 x 100 
t n.-con. and steel factory additior:, 


i.) 2%; flooring, concrete foundation, on 
be n St. About $30,000. Work will 


a by day labor. 
Do _Omaha—Farrell & Co., 10th and 
Sts., let contract building 6 story, 
a 6 ft, brick, rein.-con. and stone 
ti Y, reir.-con, flooring, concrete founda- 
: ' %th and Dodge Sts., to P. Kiewit 


*Neb., Omaha—Omaha Cold Storage Co., 
801 Farnum St., let contract building 5 
story, 126 x 154 ft. addition to plant, to 
Omaha Steel Wks., 4802 Leavenworth St. 
About $250,000. 

*Mo., St. Louis—Christopher & Simpson 
Iron Wks., 9th ana Park Aves., will build 
1 story, 88 x 175 ft., brick foundry, rock 
foundation. About $75,000. Work will be 
done by day labor. 

*Mo., St. Louis—St. Louis Mfg. Co., 5301 
Natural Bridge Rd., let contract buildirg 
3 story, 40 x 80 ft., concrete and brick addi- 
tion, rein.-con. flooring, rock foundation, 
to plant of Genl. Motors Co., Natural 
Bridge Ave. and Union Blvd., to G. A. Ful- 
ler Co., Syndicate Trust Bidg. About 
$75,000. 

*Ark., Arkansas City—G. A. Shryock, 306 
Sast Douglas Ave., Wichita. Kan., let con- 
tract building 1 story, brick ard steel 
plant, rein.-con. flooring, concrete founda- 
tion, here to Westinghouse Church Kerr, 
37 Wall St.,. New York City. About $60,000. 

*Colo., Denver—T. H. Smith, 1520 Cleve- 
land Pl., let brick contract for building 4 
story 75 x 150-ft. plant, to Watts Bros., 
$19,400; carpenter work, to J. G. McDonald 
& Son, $42,470; steel work, to Jackson- 
Richter Iron Wks. Co., 32rd and Blake St., 
$18,268. Contractors all of Denver. 

*Wash., Raymond—E. E. Case will build 
1 story, 100 x 110 ft. concrete garage, con- 
crete foundation, on 3rd and Alder Sts. 
About $50,000. Work will be done by day 
labor. 

*Wash., Spokane—Crowley Bros. let con- 
tract building 2 story, 67 x 72 ft., concrete 
factory, concrete foundation, to Hurley- 
Mason Co., Gasco Blidg., Portland. About 
$50,000. 

*Ore., Linnton—Associated Oil Co., Pit- 
tock Blk., Portland, let contract building 
oil plant, including 1 story, 32 x 180 ft. 
14 stall concrete garage, 40 x 170 ft. con- 
crete warehouse, 1 story, 10 room, frame 
bunk house, four 1 story frame cottages, 
4 sets of iron stairways, sewerage system, 
concrete septic tank, steel roof, unloadin 
rack and cor.crete and steel gaging tan 
buildings, to Dinwiddie Constr. Co., Yeon 
Bldg., Portland. About $120,000. Noted 
June 26. 

*Ore., Portiand—Pettit Feather & Bed 
Co., 4th and Johnson Sts., let general con- 
tract building 2 story, 100 x 150 ft., brick 
and mill construction factory, brick and 
concrete fourdation, on 20th and Guild Sts., 
to R. O. Powers, 1148 East Harrison St. 
About $40,000. Noted Oct. 30 


Buildings 
PROPOSED WORK 


Mass., Boston —Office— New England 
Telephone & Telegraph Co., 119 Milk St., 
having plans prepar by Parker, Thomas 
& Rice, archts., 110 State St., for 3 story, 
66 x 100 x 185 ft. el shaped rein.-con. and 
limestone, _—rein.-con. ooring, concrete 
foundation, on Essex St. About $700,000. 

Mass., Boston — School — Suffolk Law 
School, Inc., 45 Mt. Vernon St., receives 
bids in spring building 3 story, limestone 
and rein.-con., concrete foundation. About 
$125,000. Woodbury & Stuart, 581 Boyls- 
ton St., archts. 

Mass., Boston—Theatre—Loews Enter- 
prises, 1492 Bway., New York City, having 

lans prepared by T. W. Lamb, archt., 644 

th Ave., New York City, for 82 x 192 ft., 
brick, steel and store, brick foundation, on 
Massachusetts Ave., here. About $400,000. 

Mass., New Bedford-Church and Rec- 
tory—St. Joseph’s Roman Catholic Church, 
30 Ingraham St., receives bids in spring, 
building brick and concrete, on Acushnet 
Ave. About $75,000. O. Crapo, 514 Bow- 
ditch St., archt. 

Mass., North Adams—Y. M. C. A., 2 West 
45th St., New York City, having plans pre- 
pared by Jallade & Lindsey, archts. and 
enegrs., 37 Liberty St., New York City, con- 
structing brick, steel and store building, 
brick foundation, here. About $250,000. 

Conn., Ansonia—Armory—D. W. Orr 
956 Chapel St., New Haven, and Payne & 
Griswold, Plant Bldg., New London, archts., 
revising plans and soon receive bids build- 
ing 3 story, 75 x 90 ft. armory, and 75 x 
130 ft., drill shed, brick ard stone, rein.- 
con. flooring, rock and concrete foundation, 
on State and North Cliff Sts., here, for 
State Armory Bd., Hartford. Former bids 
rejected. About $150,000. Noted Oct. 30. 

Conn., Hartford—Store—A. Steiger Co., 
345 Main St., Springfield, Mass., having 
plans prepared by Buchman & Kahn, 
archts. ard enegrs., 56 West 45th St., New 
York City, for 90 x 150 ft. brick and steel, 
brick foundation, on Main and Pratt Sts., 
here. About $500,000. Noted Aug. 14. 

Conn., New Britain—Church—St. Marks 
Protestant Episcopal congregation, West 
Main and Washington Sts., soon lets con- 


Carrere & Hastings, 52 Vanderbilt Ave., 
New York City, archts. Noted June 12 

. Y¥., Brooklyn (Bensonhurst)—Bank 
West End Bank having plans prepared by 
Holmes & Winslow, archts. and engrs., 110 
West 40th St.. New York City, for 1 story 
30 x 90 ft., brick, steel, stone and marble, 
brick fourdation. About $50,000. 

N. Y. Geneseo—School—F. 8B. Gilbert, 
deputy comr. of educ., soon receives bids 
building 2 story, brick and rein.-con., addi- 
tion to Geneseo Normal School. About 
$100,000. L. F. Pilcher, Albany, state archt 

N. Y., Johnson City—School—bLBd. Edue 
receives bids in January building new 
Theodore Roosevelt School, on Floral Ave 
and St. Charles St. About $210,000. For- 
mer bids rejected. 

N. Y., Niagara Falls—Office—Aluminum 
Co. of America, Oliver Bidg., Pittsburgh, 
Pa., having plans prepared for rein.-con 
rein.-con. flooring, concrete foundation 
here. About $100,000. W. M. Fickes, Ni- 
agara Falls, mer. 

N. J., Pennsgrove—Hal!l and Fire House 
—C. A. Adams, archt., 1509 Arch St., Phila., 
soon lets contract building 2 story, 40 x 
95 ft., concrete and brick, for towr. Cost 
to exceed, $50,000. 

. J. Trenton—Y. M. C. A., 2 West 
45th St., New York City, having plans pre- 
pared by Jallade & Lindsley, arckts. and 
engrs., 37 Liberty St., New York City, for 
brick, steel and stone, brick foundation, 
here. About $250,000. 

Va., Clifton Forge—Y. M. C. A., Bldg. 2 
West 45th St., ew York City, having 
plans prepared by Jallade & Lindsay, 
arch., 37 Liberty St., New York City, for 
3 story, brick, steel and _ stone, brick 
fourdation here. About $60,000. 

N. C. Chapel Hill—Dormitory—State Bd. 
Educ., Raleigh, plans to build dormitory, 
at university, here. J. S. Salter, state 
archt. About $75,000. 

N. C., High Point—Hotel—T. F. Wrenn 
plans to build 100 room addition to Elwood 
Hotel. Architect not selected. 

N. C., Raleigh—School—Bd. Educ. plans 
to build 2 schools. About $100,000 each 
Architect not selected. 

O0., Cincinnati—Club — Business Men's 
Club, 9th and Race Sts., having plans pre- 
pared by S. Hanraford & Sons, archts., 
Sth and Vine Sts., for 8 story, 90 x 200 ft., 
on 8th and Race Sts. About $1,000,000. 

O., Cincinnati—School—Bd. Educ., Den- 
ton Bldg., having ens prepared building 
school, on West 8th St. About $850,000. 

O., Cincinnati—School—Bd. Educ., Den- 
ton Bidg., plars to build school on Mitchell 
Ave. About $500,000. 

O., Cincinnati — Theatre — Columbia 
Amusement Co., 7th Ave, and 47th St., New 
York City, plans to build brick, steel and 
stone, brick foundation, on 5th St. near 
Main St., here. About $400,000. Architect 
not selected. 

O., Cleveland—Bank—Lake Shore Bank- 
ing & Trust Co., Osborr Bldg., plans to 
build 3 story, concrete, steel and brick, on 
East 79th St. and Euclid Ave. About 
$100,000. J. H. Jones, vice pres. Architect 
not selected. 

O., Cleveland—Bank—Walker & Weeks, 
archts., 1900 Euclid Blidg., receive bids 
about Dec. 1, —e 2 story, 30 x 110 ft., 
concrete, steel and brick, rein.-con. floor- 
ing, concrete foundation, on Buckeye Rd. 
ard East 89th St. for Woodland Ave. Sav- 
ings & Trust Co., Woodland Ave. and East 
55th St. About $60,000. 

O., Cleveland — Bank — Woodland Ave. 
Savings & Trust Co., East 55th St. and 
Woodland Ave., receives bids about March 
1, building 2 story, 72x114 ft., concrete, 
steel and brick, rein.-con. flooring, con- 
crete foundation, on Kirsman Rd., and 
East 140th St. About $75,000. Walker & 
Weeks, 1900 Euclid Bldg., archts. 

O., Cleveland—Bank and Office—Federal 
Reserve Bank, Williamson Blidg., plans to 
build 12 or 16 story, 100 x 150 ft., concrete, 
steel and brick, rein.-con. flooring, con- 
crete foundation, on East 6th St. and Su- 

erior Ave. About $2,000,000. Walker & 

eeks, 1900 Euclid Bidg., archts. 

O., Cleveland—Commercial—G. A. Grie- 
ble, archt., Sloan Bidg., receives bids about 
Dec. 17, building 6 story, 60 x 140 ft., con- 
crete, steel and brick, rein.-con. flooring, 
concrete foundation, at 640 Huron Rd., for 
Huron Sixth Co., care architect. About 
$450,000. 

O., Cleveland — Exchange — Cleveland 
Telephone Co., Engineers Bldg., receives 
bids about March 1, building 4 story, 90 x 
138 ft., concrete, steel and brick, rein.-con. 
flooring, concrete foundation, on St. Clair 
Ave. and East 123rd St. About $250,000. 
Hubbel & Benes, 4500 Euclid Ave., archts. 
A. N. Symes, 602 Engineers Bldg., engr. 

O., Cleveland — Exchange — Cleveland 
Telephone Co., Engineers Bldg., receives 
bids about March 1, buildirg 3 story, 90 x 
150 ft., concrete, steel and brick, rein.-con. 
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flooring, 


65th St. and Guthrie 
Hubbell & 


A 


St. 
story, 
brick, 
tion, on 
About 


concrete foundation, on 9th St. and Theresa 


ircht 

Dec. 1, buildin 
crete, 

Ave., for 

tect 

ment Co., 


building 


steel and brick, 
brick 
Kinsman 


and 
and 
plans. 


O., Columbus—Church—St. 
gelical Church, 5 
preliminary 


pastor 


O., Columbus—Theatre—J. W. and W. . 
Dusenbury, 
receive 
100 x 150 
50 ft 


St., 


stone 
$75,000. 
archt 


O., Garfield Heights—School—Bd 
receives bids about 
x 85 ft., concrete, steel and brick, 

flooring, concrete foundation, on Bway 
About 
Blidg., 


S5 
con 
Ave 
Fuclid 
Mich., 
Bank, 


terra 
concrete 
About 
Bank 
Mich., 
archt., 
plans 
steel, 





Erskine Sts 
withheld. 


Mich., 
Young, 


Ave 
Nov. 13. 
Mich., 
Assn., 
plars 
and 
crete 
ette 
bel 


tion, 
Work 


Phas 
stone, 
tion, on 

Mich., 
Theatre 


pared for 3 story, 
brick and 
Crescent 


Mich., 


Crane, 


$300,000. 
Mich., 


Theatre 


pared by ; 
archts., Huron Bldg., Detroit, for 2 story. 
and steel, 
flooring, concrete foundation, on 
About $250,000. 

Highland Park (Detroit P._0O.)— 
eare L. W. 


100 x 180 
rein.-con 
Hamilton Blvd. 
Mich., 
Theatre—Tuxedo Theatre Co., 
Philadelphia 
troit, plans to build 2 story, 135 x 140 ft., 
brick and steel, rein.-con. 
ing, concrete fourdation, on Hamilton Blvd. 
Architect not selected. 
Strathmoor—School 


Lehmkuhle, 
rein.-con., 


About $200,000. 
Mich., 


care H. T. Hart, P. O. Box 84, having plans 
prepared for 
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(Continued) 
foundation, 
About $200,000. 
4500 Euclid Ave., 
N. Symes, 602 Engineers Bldg., engr. 
O., Cleveland—Market 
Market 
90 
rein.-con 


About $100,000. : 
Butterfield 
Butterfield, 1113 David Whitrey Bidg., De- 


Chicago—Bank—Cosmopolitan 


Minneapolis, 
About $100,000. 

Minn., Duluth—B. C. Wade, sex Mc 
A., 3rd Ave. E., soon lets cortra: ii» 
rein.-con., 
foundation, 0: 
German «& 


and steel, foundation, 


& Martin, 
South Michigan Ave., archts. has 
i., Chicago—Office—Crane Medicire Co., 


$200,000 Kamp, mer. 
to be selected 

O., Cleveland — Office — G. 
Sloan 


About $100,000. 
Bidg., archts. 
Minn., Northfield—Church—Fir 
having plans prepar 
Thompson \y 
Minneapolis, for 1 story, 60 x 12 
About $60,000. 
Paul—School—H. W Austir 
lets contract 
Homecroft School, 2 story, 84x14) 
con. and brick, on Field Ave. Abo 
oe Hausler, City 
Kan., Holyrood—School—City voted g7 
bonds to build school. Architect 


< 
98 x 118 ft. and Orleans St. 


not announced. 
Chicago—Home—Cook 
build juvenile 
Chicago—Theatre—Asher 


steel 


dist Church 


About 
O., Cleveland—Theatre 


and stone. 


tion, on State St. near Randolph St. About 
Newhouse, 


Wis., Janesville—Bank and Office—Bark 


John’s Evan- - , 
Wisconsin, 


of Southern ; 
Whitewater, having plans revised by R. A. 
Messmer & 
Milwaukee, 
con. and brick, 
foundation, 


plans prepared for new church. 
$100,000 available for project. for 3 story, 
foundation. 
readvertised about Mar. 
Topeka, archt Not 


About $75,000. 

Wis., Marshfield—Bark—First Natl. Bank 
receives bids about Jan. 
50 x 100 ft. brick and stone. 
Hambright, cashier. 
Robinson Bldg., Racine, archt. Noted Sept 
18. 


high on North High St. en oe 
Theatrical 
plans prepared by rehts 
Spooner—School—Bd. Chicago, for 2 story, brick, steel and reir 
ing plans prepared by W. L. Alban, archt., f¢ 

Endicott Bldg., 
About $75,000. 


Cleveland Incorrectly noted Aug. 7, under ‘Spooner, 
Detroit — Bank - 


ard Griswold Sts., Des Moines, 


(Milwaukee, 


having plans Agriculture, 


Fort 
prepared for 1 
aotta 
foundation, 
$50,000 
Bideg., 
Detroit—Office—S. 
Office Bldg., preparing 


Exhibit—Wisconsin 


automobile \ 
foundation, 


503 Whitney Aurelia—School—Bd. 
for - plans prepared by W. Gordon, archt., 319 
corcrete foundation, on Hastings and 


About $100,000. Owner’s name 


About $140,000. 
Kearney—Hospital—Roman Cat} 
lic Congregation plans to build 8 story, 42 
157 ft., rein.-con., steel ard brick, rein.-co: 
concrete foundation. About $1) 
Craddock & Co., 504 Fa 


brick and steel, 
foundation, 


Detroit—Sales and Service—M. 
754. Woodward 
prepared 
Hammond 
rein,.-con., 


having pians la., Cushing—School—City voted $107,000 


Fairfield—High School—Bd. 


Independer.t School Dist., having plans pre- 


75x122 ft., 


and stone, 
flooring, corcrete foundation, on Woodward 
and Brady About $125,000. 
Detroit—Temple—Odd 
eare 
to 
steel, 
foundation, 
About $120,000. 


Des Moines, Fiske & Meginnis, 
About $125,000. 

la., Fairfield—School—City voted $100,000 
bonds to build school. 

la., lowa City—Home—State Bd. Control, 


foundation. 


brick or con- 
Aves . Clubb, Goe- 
Bldg... 
*Mich., Ferndale—Commercial—G. 
der, 3002 Woodward Ave., 
80 x 100 ft 
on 
will 
Sept. 25. 
Mich., Flint—Lodge House—Odd Fellows’ 
Assn. having plans prepared by Van Leyen, 
Schilling & Keough, 
1115 Union Trust Bidg., for 3 story, 66 x 116 
terra cotta and 


Proudfoot, 
Des Moines, y 
130 ft., nurses’ home, here, brick, rein.-con. 


About $150,000. 
Larabee—School—Bd. 


Kansas City—Loft—T. C. Bon 
plans prepares 
archts., Kansas Cit 


will build 2 story, 


brick founda- 3520 Bway., 


Keene & Simpson, 
for 10 story, 
19th and Walnut Sts. 
Charles—Administration—Lin- 
denwood College plans to build 3 stor) 
and brick. About $300 
pres. J. P. Jan 


Woodward foundation. 


Masonic Temple, Des Moires, 
for 3 story, 
foundation. 
Montgomery, 
Marshalltown—Hotel 


J. Cooper, archt., 317 Flem- 
Des Moines, 


Address J. L. 
Security Bldg., 
Louis—Hospital—Jewish Hos- 
Blvd., plans to build 
About $1,000,000. A Waldheim 
4522 Lindell Ave., chn. bd. directors 
Tex., Austin — Exchange — Southwester 
Telephone & Telegraph Co., 410 Congress 
about Dec. 1, bu g 
rein.-con., rein.-con 
and Colorado Sts. About 
C. H. Page, Austin Natl. Bar 
Bldg., archt. . 
Tex., Ft. Worth—Office—O. E. Haley a 
L. Russell, Oil Operators Bldg., purchase 
4 story building on 10th and Main Sts., 
plan to construct 6 story, 25 x 100 ft. add- 


and Theatre— 
rein.-con., i 

rein.-con 1 prepared by J. 
and 4th Sts. 
Rapids—Theatre—Regent 
plans pre- 
reir’.-con., 


foundation, and Main Sts. 
About $400,000. 

Olds—School—Bad. 
plans prepared by Keffer & Jones, archts., 


204 Masonic Temple, 


100 x 100 ft., 
receives bids 


About $300,000. G. 2 story, 85 x 


M. Lindsey, 2321 Dime Bank Blidg., Detroit, 
engr. and 


and Bond Sts. 


consolidated school, rein.-cor. flooring, con- 
About $110,000. 


Rock Rapids—School—City 
$150,000 bonds to build school. 
to be selected at once. 


Stennett—School—Bd. 
lans prepared by W. Gordon, archt., Hub- 
Des Moines, 

concrete and 
flooring, concrete fourdation. About $60,000. 


Waterloo — Church — First 
Church, 500 Jefferson St., having plans pre- 

Cc. P. Shockley, archt., 
lack’s Bidg., for 2 story, 95x116 ft., brick, 
concrete foundation. 


Highland Park (Detroit P. 
Theatre—Hamilton Theatre Co., care 
archt., 
to build 

brick and 
crete foundation, on Highland Ave. 


foundation. 
Stuckey, secy. 


(Detroit P. 


Highland Park 
501 Madison 


Theatre—J for 2 story, 


Tyler — Temple—F. & A 
lans to build temple 


209% Bway, y 
itect and engineer not 


reirn.-con., 


and steel, 
About $125,000. 
Woodbine—School—School Bd. hav- 
ing plans prepared by W. E. Hulse & Co., 
210 Masonic Temple, Des Moines, 
brick and stone, 
About $100,000. 
Buhi—High School—St. Louis Co. 
f 5 rejected bids received 
Nov. 7, building 3 story, 65 x 195 ft., rein.-* 


for 3 story, rein.-cor:., 
concrete foundation. 


conventior: hall. 


rein.-con., 
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con. and brick, rein.-con. floorin 
and rock foundation, or: Chestnut 
Work may be readvert 
Noted Oct. 
M Heights—s 
plans prepared }) 
archts., 
3 stor 


Hall, archt 


Stockton—Court Hou C 
Rooks Co. rejected bids received Noy 
98 ft. brich 


flooring, 


About $200,000. Work 


1 F.C. Sq 


Island—Theatre—J. \W 
Kansas City, Mo., having 


& Bush 


concrete 


About $100,000. 
Neb., Hastings—Temple—Masonic 
having plans prepared 
204 Masonic ‘ 
for 4 story, 125 232 ft 
, Steel and brick, rein.-con. | 
foundation. About $) 
Neb., Hastings—Theatre—J. Wei! Ti 
Kansas City, 
prepared by Rapp & Bush, archts., Chic 
2 steel and rein 
concrete foundat 





Mo., having | 





nN 


Lincoln—High School—Bd. Fa 
had plans prepared and soor: receives 


steel and 


corcrete foundat 
533 Bankers Life Bldg 
$600,000. Engineer 


Neb., Lincoln—School—Bd. Educ. havin: 
Fiske & Meginr 

archts., 533 Bankers Life Bldg., for 2 stor 
70 x 134 ft., 
dition to Belmort School, concrete fou 


and concret: 
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Hicks 


Enid—Hall—City plans to bul 
Garfield farmers will unt 
in this project and build agricultural h! 
to be used for stock shows, fairs and sales 
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Buildin: (Continued) 
-100,000. Architect and engineer 


About 


ecided. ' 

MO kla. Kingfisher—City Hall—City voted 
s7p.uov bonds to build city hall, Architect 
to be selected at once. | ) ; 
“Okla... Norman—Dormitory—University of 
Oklahoma having plans prepared by W. 
i Schmitt, arecht., Oklahoma, for 2 dormi- 
tories, 99 x 200 ft., on Boyd St. and State 
pivd.. About, $300,000. ‘ 

Okia., Oklahoma—Theatre—United Thea- 
tre Co. soor: lets contract building 2 story, 
5 Xx 0 ft., brick, rein.-con. and_ steel, 
rein.-con. flooring, _ concrete foundation. 
About $250,000. C. Boller & Bro., Kansas 
City, Mo., archts. 

Okla., Okmulgee — Hotel — Chamber of 
Commerce plans to build 7 story, concrete 
nd brick, on Main St. About $450,000. R. 
W. Budd, _secy. Architect not decided. 

Okla., Tulsa — Church — Sacred... Heart 
Church, 15th and Rockford Sts., plans to 
build About $300,000. <A. Standaert, pas- 
tor. Architect ard engineer not selected. 

Colo., Denver—Office—State Bldg. Comn., 
Capitol Bldg., soon lets contract building 
5 story, 112 x 114 ft., on Colfax Ave. and 
Sherman St. About $500,000. W. N. Bow- 
man, Central Saving Bank Bldg., archt. 

Utah, Salt Lake City—Theatre—Loew 
Enterprises, 1492 Bway, New York City, 
plans to alter Casino Theatre, here. About 

50.000. T. W. Lamb, 644 8th Ave., New 
York City, archt. and ener. 

Wash., Seattle—Church—Third.. Church 
Christ, Scientist, plans to build 2 story, 80 x 
62 ft.. concrete, at 4756 17th St., N. y 
About $75,000. G. F. Dunham, North West 
Bank Bidg., Portlard archt. 

Wash., Seattle—Theatre—Loew’s Enter- 
prises, 1492 Bway., New York City, plan 
to alter Palace Hippodrome Theatre, 2nd 
and Spring Sts., steel and_ brick, brick 
foundation. About $150,000. T. W. Lamb, 
644 Sth Ave., New York City, archt. 

Wash., Tacoma—Theatre—Loew’'s Enter- 
prises, 1492 Bway., New York City, plan 
to alter Hippodrome Theatre, 823 Pacific 
St.. steel and brick, brick foundation. 
About $100,000. T. W. Lamb, 644 8th Ave., 
New York City, archt. 

Ore., Portland—Church—First Spiritual- 
ist Church plans to build 2 story, stone, or 
East 7th and Hassals Sts. About $60,000. 
W. Miller, +o Tenins St., pres. Architect 
not selected. 

Ore., Portland — Hospital — Hahnemann 
Hospital plans to convert 5 story, rein.-con. 
building on East 2nd and Multnomah S8ts., 
irto homeopathic hospital, (100 beds ca- 
pacity). Cost $250,000. About $40,000 now 
avialable. W. Ladd, pres. bd. trustees. 
Ore., Portland—Temple—Labor Unions 

x revised plans prepared by Hough- 

& Dougan, Henry Bldg., and W. W. 
1 . Lewis Bldg., archts., for 4 story, 
fireproof, temple. About $200,000. Former 
bids rejected. 

Ore., Portland—Theatre—Loew  Enter- 
prises, 1492 Bway., New York City, plan to 
alter Hippodrome, Bway and Yambhill St., 
brick ard steel. About $150,000. T. W. 
— b, 644 8th Ave., New York City, archt. 
and engr 

Cal., Fresno—Theatre—Loew Enterprises, 
1492 Bway, New York City, plan to alter 
Hippodrome, 2019 Fresno St., brick and 
steel. About $100,000. T. W. Lamb, 644 
8th Ave., New York City, archt. 

Cal., Los Angeles—Theatre—Loew En- 
terprises, 1492 Bway, New York City, plan 
to alter Hippodrome, 320 South Main St., 
brick and steel. About $150,000. T. W. 
Lamb, 644 8th Ave., New York City, archt. 

Cal., Sacramento—Theatre—Loew Enter- 
Prises, 1492 Bway, New York City, plan to 
alter Hippodrome, 1013 K St., brick and 
ster About $150,000. T. W. Lamb, 644 
8th Ave.. New York City, archt. 

Cal., San Diego—Theatre—Loew Enter- 
prises, 1492 Bway, New York City, plar 
to alter Hippodrome, brick and steel. About 
$150,000. T. W. Lamb, 644 8th Ave., New 
York Cit, archt. 

Cal., San Francisco—Theatre—Loew En- 
terprises, 1492 Bway, New York City, plan 
to alter Hippodrome, 160 O'Farrell St., and 
Casino Theatre, 198 Ellis St., brick and 
Steel. About $100,000 and $150,000, re- 
Spectively. T. W. Lamb, 644 8th Ave., 
New York City archt. 

Cal., San Jose—Theatre—Loew Enter- 
Prises, 1492 Bway, New_York City, plan 
to alter Hippodrome, brick and_ steel. 
About $100,000. T. W. Lamb, 644 8th Ave., 
New York City, archt. 

Cal., Stockton — Theatre — Loew Enter- 
Prises, 1492 Bway, New York City, plan_to 
f ° Hippodrome, 27 North Sutter St., 
mck and steel. About $150,000. T. W. 
amb, 644 8th Ave., New York City, archt. 


BIDS DESIRED. 
N. ¥., Lockport—Bank—Urtil Dec. 3, by 
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P. A. Davis, archt., 1713 Sansom St., Phila., - 


se jing 1 story, 50 x 60 ft., stone, for Natl. 
Bank, 45 Main St. About $50.000. 


N. Y., Wards tsland—Hospital—Unti' 
Dec. 10, by State Hospital Comn., Capitol, 
Albany, building 2 story, 58 x 98 ft., brick 
and rein.-con., concrete foundation, for 
Manhattar State Hospital, here. About 
$100,000. L. F. Pilcher, Albany, state 
archt. Noted Nov. 6. 

Pa., Phila.—Bank—A. L. Levy, archt., 
3960 Pennsgrove St., is receiving bids for 
1 story, 40 x 95 ft., brick, marble and terra 
cotta, at 4022 Girard Ave., for United 
Bank & Trust Co. About $50,000. 

N. C., Kinston—School—Until Dec. 5, 
by J. A. Salter, state archt., Raleigh, con- 
structing 4 brick buildings at Coswell 
Training School, here, for State Bidg. 
Comn., Raleigh. About $100,000. 

Q., Troy—School—Until Dec. 9, by _H. 
Sheaver, cik. Bd. Educ., Concord Twp., Mi- 
ami Co., building 2 story, 72x90 ft. brick, 
concrete floors and foundation. About 
$100,000. O. D. Howard, 8 East Broad 
St., Columbus, archt. 

Mich., Detroit—I[ingine House—Until 
Dee. 8 (change of date) by Fire Comn., 
Larned St., building 2 story, 40 x 80 ft. 
rein.-con., brick and stone, rein.-cor. floor- 
ing, brick foundation, on 12th and Labelle 
Sts. About $50,000. Spier & Gehrke, 1317 
Chamber Commerce Bldg., archts. 

Mich., Detroit—School—Until Dec. 1, by 
Bd. Educ., 50 Bway, building 2 story, 58 x 
211 ft. school with 44 x 62 ft. wing, rein.- 
con., brick and steel, rein.-cor. flooring, 
concrete foundation, on Maplewood and 
Spokane Aves. About $170,000. Malcom- 
son & Higginbotham, 404 Moffat Bidg., 


Mich., Detroit—Theatre—Until Nov. 29, 
by M. H. Finkel, archt., 303 Chamber Com- 
merce, building 2 story, 38 x 115 x 190 ft., 
brick and_ steel, rein.-con. flooring, con- 
crete foundation, on Grand River Ave., for 
H. C. Keywell, 501 Old Whitney Bldg. 
About $90,000. Noted Nov. 20. 

la., Ainsworth—School—Until Dee. 1, by 
Bd. Educ., Consolidated Dist., building 3 
story, 60 x 85 ft. brick, rein.-con. and steel, 
rein.-con. flooring, concrete foundation. 
About $75,000. H. C. Ecklund & Co., Mc- 
Kinnie Bldg., Moline, UL, archts. 

la., Waterloo—Theatre—Until Dec. 1, by 
Palace Theatre Co., 508 Sycamore St., 
building 1 story, 68 x 128 ft., brick, rein.- 
con. and steel, rein.-con. flooring, concrete 
foundation. About $150,000. M. B. Cleve- 
lard, 601605 1st Natl. Bank Bldg., archt. 

Minn., Hibbing—School—Until Dec. 15, 
by H. Watue, city clk., building 2 story, 
75 x 150 ft., rein.-con. and brick, rein.- 
con. flooring, concrete foundation, on 3rd 
St. About $100,000. W. T. Bray, Torrey 
Bldg., Duluth, archt. and engr. 

Kan., Wochita—School—Until Dec. 1, by 
J. L. Leland, secy. Bd Edue., building 3 
story, 88 x 247 ft. rein.-con., brick and 
stone, rein.-con. flooring. About $350,000. 
L. Schmitt, 121 North Market St., archt. 
a rreeee, Kansas City, Mo., engr. Noted 
uly 3. 

Cal., Oakland—Hospital—Until Dec. 22, by 
Supervs. Alameda Co., constructing 4 story, 
rein.-con., brick, and steel, rein.-con, floor- 
ing, cor crete foundation, on 14th Ave. and 
Vallecito Pl., to include service building; 
2 ward buildings and connecting corridor 
About $535,000. H. H. Meyers, 1201 Kohl 
Bldg., San Francisco, archt. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*N. H. Hanover—Dormitory—Dartmouth 
College let contract building 5 story, 60 x 
280 ft., brick and rein.-con., rein.-con. 
flooring, concrete foundation, on campus, 
to H. P. Cummings Constr. Co., are, 
Mass. About $400,000. 

Mass., Boston—JailCity received bids 
Nov. 5, building 3 story, 60x100 ft., brick 
ard concrete annex, concrete foundation, 
on Charles St., from Langan & Shore, 
Boston, $248,500; McGahey & O’Connor, 551 
Columbia Rd., Cambridgeport, $253,000; C. 
S. Cunningham & Sons, 7 ater St., 
$261,900. 

*Mass., Boston—Mercantile—E. L. Sni- 
der, 18 Tremont St., let contract build- 
ing 7 story, 60x100 ft., rein.-cor:., rein.-con. 
flooring, concrete foundation, on East St. 
near Essex St., to N. Hurwitz, 1255 Boyls- 
ton St. About $300,000. 

*Mass., Boston—School—Bd. Educ. let 
contract building 2 story, 60 x 32 ft., brick, 
concrete foundation, on Cheverus St., to 
c. S. Cunningham, 7 Water St., $134,950. 

*Mass., Holyoke—Theatre, Stores and 
Office—Goldstein Bros., Springfield, let 
contract building 4 _ story, brick, con- 
crete and steel, on Chestnut and Suffolk 
Sts., here, to Casper Ranger, Constr. Co., 
20 Bond St. About $500,000. 

®N. Y., Long tsland City—High School 
Bd. Educ., 500 Park Ave., New York City, 
let contract buildirg brick and_ steel addi- 
tion to Newtown High School, _ brick 
foundation, to T. Dwyer, 216th St., Bronx. 
Cost $781,000. - 

*N. Y., New _ York—Dormitory—R. D. 
Kohn, archt. and engr.. 56 West 45th St., 
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let contract to J. A. Henderson, 30 East 
42nd St., building 3 story, 50 x 75 ft., and 
3 story, 27 x 56 ft., brick and steel, brick 
fourdation, for United Odd Fellows Home 
Havemeyer Ave. About $125,000. Sept. 11 

*N. Y., New York—Home—Montefeiro 
Home, 210th St. and Gun Hill Rd., let con- 
tract building 5 story, brick, steel and 
stone, brick foundation, to Hegeman-Har- 
ris, 33 West 42nd St. 

*N. Y., New York—Hotel—Twenty-Two 
East 70th St. Corp., 52 William St., will 
build 12 story, brick and steel, brick founda- 
tion, at 22 East 70th St. About $400,000 
Work will be done by day labor. 

*N. Y., New York—Store—Opper heim 
Collins Co., 35 West 34th St., let contract 
building 6 story, 50 x 100 ft., brick ard 
steel, brick foundation, at 24 West 57th 
St., to R. A. Cowan, 30 East 42d St. About 
$400,000. 


*N. J., Bayonne—School—Bd. Educ. let 
general contract building P. S. No. 1, toG 
W. Cranwell & Sons, Union St., West Hobo- 
ken, $243,400, P. S. No. 4, to Egan & Mor 
tague, 1 Montgomery St., Jersey City, $243, 
255, heating and ventilating for both, t« 
Gillis & Geoghan, 537 West Bway, New 
York City, $62,878, electrical work to Dugan 
& Forest, 505 Bway, $17.968; plumbing. to 
J. Reid, 608 Bway, $37,600. Noted Sept. 25 

*Pa., Phila.—Administration—Link Lelt 
Co., Hunting Park and Phila. & Readirg 
R. R. let contract building 4 story, 60 x 
180 ft., brick, stone and concrete, to W 
Steele & Sons Co., 16th and Arch Sts 

*Md., Cumberland — Theatre — Cumber 
land Amusement Co. let contract building 
1 and 2 story, 80 x 138 ft., reir.-con., steel! 
brick, tile and terra cotta, rein.-con. ftloor- 
ing, concrete foundation, on Baltimore St 
to G. A. Fuller Co., Munsey Bldg., Wash- 
ington, D. C. About $150,000. 

*Md., Curtis Bay (Baltimore P. 0O.)— 
Bank—Industrial Bank of Baltimore, Mun- 
sey Bldg., let cor-tract building 1 story, 56 
x 60 ft., rein.-con., steel and brick, con- 
crete foundation, opposite Curtis Bay Hote! 
here, to Frainie Bros. & Haigley, 18 Clay 
i Baltimore. About $50,000. Noted Sept 
*W. Va., Martinsburg—Schoo!l—Bd. Edue 
let contract building brick school on Win- 
chester Pike, to A. R. Small, Martinsburg 


$81,500. 

*N. C., Greensboro—Hotel—O. Henry 
Hotel Co. let contract buildir g 4 story brick 
addition, to C. Wright, Greensboro 
About $200,000. 

*N. C., Wilson—Hotel—R. A. Cherry let 
contract building 7 story, 183 room, hotel, 
to J. W. Stout, Sanford. About $375,000 

*N. C., Winston-Salem—Hote!l—A. W 
Galloway let contract building 50 x 100 
ft.. to J. L. Couse, Greensboro. About 
$85,000. 

*O., Cleveland—Theatre—Loew Theatres 
1492 Bway., New York City, let contract 
building 4 story, 125x175 ft., concrete, steel 
and brick, rein.-con flooring, con- 
crete foundation, on 17th St. and Euclid 
Ave., here, to Fleischman Constr. Co., 316 
yh? eee Bidg. About $300,000. Noted 

ug. ‘ 

*O., Galion—Bank—Commercial Savings 
Bar-k let contract altering steel and brick 
bank, to G. F. Dalton, 533 East 102nd St., 
Cleveland. About $50,000. 

*O., Steubenville—Bank and Office—Steu- 
benville Savings Bank let contract build- 
ing 12 story, 110x195 ft., concrete, steel and 
brick, rein.-con. flooring, concrete founda- 
tion, to R. Kitchen & Co., Tomlinson Ave., 
Wheeling, W. Va. About $75,000. Noted 
Oct. 30. 

*Mich., Amasa—High School—Bd. Educ 
let contract building 3 story, 100 x 170 ft 
rein.-con, and brick, concrete foundation 
to G. A. Gustafson, Norway. About $125,- 
000. Noted Nov. 13. 

Mich., Detroit—School—RBd. Sduc., 50 
Bway, received bids for masorry’ work, 
building 2 story, rein.-con., brick and steel, 
rein-con. flooring, concrete foundation, on 
Kenilworth Ave., from Culbertson & Kelly, 
809 Ford Bldg., $72,985. F. N. Cooper, Pen- 
obscot Bldg., $74,000, A. J. Smith Constr. 
Co., Campau Bidg., $82,897; carpentry 
work, from Harcus & Co., 774, Russell St., 
$14,126, FE. Thiede, 287 Berlir: St., $15,550, 
H. M. Martens Co., 221 Moffat Bldg., $17,- 
553; heating, ventilating and plumbing, 
from Irvine & Meier, 2289 W ward Ave., 

32,488, _O’Connor. Bros., inton Bldg., 
38,891, Drake-Avery Co., 40 State St., $39.- 
887. Noted Nov. 13. 

*Wis., Sun Prairie — Church — Sacred 
Heart Church let contract building 64x170 
ft. brick and steel, concrete fourdation, to 
Stegerwald & Co., Sun Prairie. About 
$80,000. Noted Oct. 16. 

*Minn., Chisholm—Recreation—City let 
contract building 2 story, 251 298 ft., rein.- 
con., steel and brick, rein.-con. flooring. 
concrete foundation, on West Lake Ave., 
to Me Leod & Smith, Sellwood Blidg., Du- 
luth, $391,265. Noted Nov. 20. 
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Buildings (Continued) : Cal., Mare island—Electric fAgSting and Fire Hyeromts, Water Mains, E 
. . . i—Fire Station—City will ‘ower Systems—Spec. 3982—Until Dec. cortes, Wash.—City Council pla 
bulla 2. le 50 tt. mee and brick, (change ,of —?. by Bureau ee Breve site streets by installin 
on Dale and University Aves. About $55,- Docks, Navy Dept., Wash., D. C., irstall- drants, connections, and 6 in. w 
000. Work will be done by day labor. ing, here. About $25,000; $10 deposit re- About $5,000. W. D. Cartwright 
*Minn,, St. Paul—School—City will build quired for plans and spec. Noted Aug. 28. Power System—Astoria, Ore.—| 
2 story, 60x140 ft., brick and hollow tile, plans to install underground elex 
on St.’ Clair St. About $90,000 Work PRICES AND CONTRACTS AWARDED system through port property, 
will be done by day labor. . (*Indicates award of contract) — Sie — weer 
*Kan., Wichita—Court House Theeler as * at s ; 8. Abo 
Kelley, Hakrey Co., 215 East Douglas Ave., wR. 1, Newport—Elevator—Spec. oh R._ R. Bartlett, engr. 
let contract. building 6 story, 75x135 ft. Bureau Yards & Docks, Navy Dept., Wash.. Bulkhead—Seaside, Ore. — I; \ 
brick, rein.-con. and steel, rein.-con. floor- D>. C., let contract installing electric freight Club having preliminary plans { 
ing, concrete foundation, to G. Siedhoff elevator, at Torpedo Sta., here, to Bur- for ornamental bulkhead wall w 
Constr. Co., 121 North Market St. About Wak Elevator Co., 216 Fulton ot., New from streets to beach along enti side 
$350,000; cost plus percentage basis. York City, N. Y. Cost $4,485 (90 days). waterfront. About $100,000. M. } 0 Hard. 
*S, D., Sioux Falls—Mxchange—North- Beted OF. 30. Siiaiia italian Miia eoty, councilman, . 
western Telenhone Co., 10th St. ard Da- &N. J.; Tuckerton—Painting—Radio Tow- : ulkhead—Seaside, Ore.—City p elec. 
kota Ave., let contract building 3 story, €r8—Spec. 4083—Bureau Yards & Docks,  tior: to vote on $20,000 bonds to d « 
31x76 ft. addition, to Sioux Falls Constr Navy Dept., Wash., D. C., let contract} ment bulkhead from 12th Ave. S. to Hot, 
Co.. 619 North Main Ave. About $125,000; Painting radio towers and masts, here, to Seaside. G. W. Bosche, city eng: 
cost plus percentage basis. Malakatis Paintirg Co., 608 Union Trust Fender Piling—San Francisco, Caj.—},; 
*Mo., St. Louis—School—Bd. Educ., 9th Bldg., Wash. D. C., $2,265; (60 days). Pub. Wks. soon lets contract const 
and Locust Sts., let contract building 3 Noted Oct. 16. : . fender piling on 3rd Stover Channe ' 
story, 71x167 ft.. concrete and brick, rock “Dd. C., Wash.—Boller—-Treas. Dept. way. About $10,000. M. M. O’Shaiighnes 
foundation, at 6107 Southwest St., to E lea te oe or ree —- Bn sy, city engr. 
Gerhard, 615 Post Dispatch Bldg. About arian ak wake ae W. i: dean = BIDS DESIRED 
$209,000 Rae ‘o4 a. . ~ Se . .* . 
» Tex or 923 12 St., N. W., $9,755. Noted Oct. 16 
oT ex. Weatherford—Hotel— Weatherford . &D, -. Ky Derek s. Maer. Of. Tunnei—Pittsburgh, Pa.—Until Dec. 
Hotel Co. let contract buildirg 4 wre. ee gE Dept., let contract building 1 by J. P. Moore, controller, Alleghenny Co 
100 ft.. to A. O. are ee. a oe leg derrick, to Lambert Holsting Ing. 5th Ave. and Grant St., building pubii 
$100,000. Noted Aug. 28 o Co., 117 Pioneer St.. Newark, N. $5,475. highway tunnel through Mount Washing. 
_*Cal., Los Angeles—Store and Office— tb. C., Wash. —Sprinkler saves Sc re ton, 5690 ft. long, with one 325 ft and at 
Story, Lros., Story Bidg., let contract build- Dept Ps Se ees eae eas. 374’ ft. approach, and consist of 3 scp 
ing 13 story, 119 x 153 ft., rein.-con., mW tem in building at 412-16 14th St., N. W., Parallel tubes or tunnels, 26 ft. wide, 
ble and terra cotta. on Ore Ene oe. to Globe Automatic Sprinkler Co., 511 ft. between centers. 
Crowell. About $750,000. Los Ange es Bi enearan Bldg ae lolen tan Ma $5,670. Electric Pumps—Sault Ste Marie, Mich.— 
Stock Exchange, lessee ground floor. Noted Oct. 23.” . “° ‘ Until Dec. 22 by A. J. Eaton, city clk 
Ww *D. C., Wash.—Walks and Driveway—A. furnishing 4 electric pumps for pumping 
Federal Government ork Ridley, care Pub. Bldgs. & Grounds, let station. 
PROPOSED WORK contract building walks and driveway, to een’ ane 4 5 ig Minn 
see ins, 1883 3rd St., N. W. About Until Dec. 3, by Bd. Educ., for heating 
R. dee Noe ei Regs “al i a eo our plumbing, electricity ard water softening 
reau Yards & Docks avy Dep ash., *1.. Chi o—Dredging—U. S. Eng. Of- System, in school, here. About $32,000 
D. C., plans to build new piers, here. About oor ter South erieieee St.. let eines F. Tustison, Auditorium, Minneapolis, eng: 
$90,000. . : 9 dredging in Indiana Harbor Canal, to Lumber—Minneapolis, Minn.—K. E. Al. 
Pa., Phila.—Crates—Spec. 4092—Bureau Great Lakes Dredge & Dock Co., 104 South ¢€Xander, city purch. agt., receiving bids 
Yards & Docks, Navy Dept., Wash., D. C.. Michigan Ave., $11,520 ’ for 3,000,000 ft. 4 x 5 in.—4 x 10 in yel- 
plans to build two 5-10 ton hammer head *Cal., San Diego—Scraping, Cleaning and !ow pine lumber cut to specified size for 
cranes. Cost $100,000. F ceded s Painting Radio Towers—Spec. 4067—-Bu- ¢reosoted wood paving blocks. About 
Md., Baltimore—Dredging—U. S. Engr. peau Yards & Docks, Navy Dept., Wash., $55.00 per 1,000 ft. 
Office, Custom House, rejected bids re- 1° © jet contract scraping, clearing and Air Lift Equipment—St. Paul, Minn.— 
ceived Sept. 29, dredging channel in Pa- jpiinting three 600 ft. steel towers at Naval H. W. Austin, city purch. agt., receiving 
tapsco River from Ft. McHenry Channel to- pigig Sta.. here, to Kootz & Banks, 616 bids for air lift equipment, electric driven 
ward Ferry Bar. Noted Sept. 11. — e. Hight St., Portsmouth, Va., $8,288 (30 ir compressor with motor and_ vertical 
D. C., Wash.—Storage Plant—Spec. 4035 Gays), Noted Oct. 30. - , steel air receiver, for Como Park Pump- 
—Bureau Yards & Docks, Navy Dept., re- = : ; ing Sta. 
jected bids received Nov. 12, completing ° Hanger—Omaha, Neb.—C. W.  Stein- 
storage plant for fuel oil, here. Noted Miscellaneous baugh, archt., 662 Brandeis Theatre Bldg. 
Nov. 6. receiving bids building 1 story, 115 x 133 
Va.,_ Norfolk—Cranes—Spec. 4092—Bu- PROPOSED WORK. ft. wood and steel hanger for airplanes 
reau. Yards & Docks, Navy Dept., Wash. Piers—New York, N. Y.—Dept. Docks. corcrete foundation, on Chamber of Com- 
D. C., plans to build one 5-10 ton hammer pjer “‘A,”” North River, plans to build 6 piers merce Field for Chamber of Commerce 
head crares, here. Cost $50,000. along Jamaiea Bay between Barren Island W._0O. W. Bldg. Cost between $20,000 
S. C., Charleston—Heating—Spec. 4091 and Mill Basin, each 1,000 ft. long and to $30,000. 
—Bureau Yards & Docks, Navy Dept.. 495 ft. wide. Levee—Liberty, Mo.—Birmingham D. D 
Wash., D. C., plans to heat torpedo store- Transformer Station—New York, N. Y.— care Jacoby Eng. vo., engrs., 527 Shukert 
house, here. | About $7,700. , em W. Whitehall, archt. and ergr., 32 Union Bldg., Kansas City, receiving bids building 
La., New Orleans—Dredging—U. S. Eng. gq. receives bids about Dec. 10, building Levee, Clay Co., 3 mi. long, 16 ft. high 
Office, Custom House, rejected bids re- 3 story, 45x75 ft., rein.-con. and steel trans- involving 250,000 cu. yd. excav. 
— — > ers ee eee former station, rein.-con. flooring, con- 
Ee eee ee ee ‘T- crete foundation, at 421-423 East 6th St., 
coastal Canal, here. Noted Oct. 16. oar Mon York dren Co., Irving Pl. and PRICES AND CONTRACTS AWARDED 
Ind., North Vernon—Post Office—Treas. 
Dept., Wash., D. C., rejected bids received 
Nov. 4, building post office, here. Noted 
Oct. 16. 
N. D., Bismark—Quarters and Mess Hall 
—Dept. Interior, Office of Indian Affairs, 


Wash., D. C., rejected bids received Oct. 
15, building brick quarters and mess hall, 
for employees, here. C. Sells, comr. Noted 
Sept. 18. 

Wash., Keyport—Officers’ Quarters—Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C., received no bids Nov. 19, building 3 
quarters for officers, at Naval Training 
Sta., here. About $21,000. Noted Nov. 

Cal., San Diego—Balloons and Hangars— 
Spec. 4087—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans to build 2 kite 
balloons and 3 seaplane hargars. Cost 


$111,000 
BIDS DESIRED. 

Va., Harrison—Extension of Post Office— 
Until Dec. 10, by Treas. Dept., Wash., D. 
C., extending Post Office and Court House 
building here. i Wetmore, superv. 
archt. 

W. Va., Wheeling—Gate Operating Ma- 
chinery—Until Dec. 16, by U. S. Engr. Of- 
fice, Wheeling, W. Va., furnishirg and de- 
livering gate operating machinery for 
Dams Nos. 23, 25 and 27, Ohio River. 

Fia., Tampa—Radio Towers—Spec. 4088— 
Until Dec. 10, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., removing and 
rebuilding two 200 ft. towers, here. Cost 
$3,500; $10 deposit required for plans and 
spec. Noted Oct. 23. 

Ky., Dawson Springs—Post Office—Urtil 


Dec. 10, by See Jept.. Wash., D. C., 
building, here. car Wetmore, superv. 
archt 


Kan, Kansas gee ne as, ntil Dec. 
12, by Treas. Dept.. Wash... D. C., chang- 
ing plumbing in Post Office and Court 
House, here. 


15th St. About $60,000. 
Coal Yard—Dayton, O.—R. H. Ball Coal 


Miring Co., 322 Huffman Ave., plans te 
construct coal yard, to include 1 story, 
brick office building, concrete bins, hop- 


etec., on Livingston and Pennsylvania 
R. R. About $25,000. 

Fire Protection Equipment — Detroit, 
Mich.—City soon receives bids furnishing 
400 double hydrarts, four hundred 6 in. 
gatevalves, 400 gate boxes, 85 tons, oo 
castings, 80 tons 6 in. c. i. pipe, 20 tons pi 
lead and 2000 Ibs. packing. About $70,22 

Paving Material—Detroit, Mich.—Bd. Co 
Rd. Comrs. Wayne Co., soon let contract 
furnishing granite, trap rock, limestone, 
pebbles, sand, cement and expansion joint 
filler. E. N. Hines, 220 County Bldg., chn. 

— ty & System—Green Bay, Wis.—City 
having ans prepared for ornamental 
lighting system. in business streets. About 
$20,000. Vaughn & Meyer, Security Bldg., 
Milwaukee, engrs. 

Trucks and Trailers—Milwaukee, Wis.— 
P. Bramar:, comr. Pub. Wks., has asked 
that $50,000 be appropriated to purchase 
auto trucks and trailers for hauling ashes 
and garbage. 

Cement—Minneapolis, Minn.—K. E. Al- 
exander, city purch. agt., soon receives 
bids for 100,000 bbls. Portland cement. Cost 
about $2.72 with sacks in car load lots, 
$2.90 local delivery. 

Levee—Platte City, Mo.—Quindaro Bend 
D. D., care Jacoby Eng. Co., engrs., 527 
Shukert Bldg., Kansas City. soon receives 
bids building levee, Platte Co., 4 mi. long, 
7 ft. high, involving 125,000 cu. yd, excav. 

Telephone Line—Tulsa, Okla.—Comrs 
Tulsa Co. granted permission to M. A. 
Phelps, engr., Tulsa, to use 10 mi. of right- 
of-way along Tulsa-Sand Springs Rd., te 
install rural telephone lines, to serve resi- 
dents between here ard Sand Springs. 
About $15,000. 


pers, 


(*Indicates award of contract.) 


*Coal Storage—Malone, N. Y.—Old Line 


Coal Co., 
capital stock, let contract 
storage plart, with 3500 ton 
M. Monaghan, Malone. About $20,000. 
Track—Marcy N. Y.—State 
Comn., Capitol, Albany, let 
Scott Bros., Arlington Blk., Rome, 
building sub-grade of spur track, 
ing 22,000 cu. yd. excav., 35 cu. 


building 


yd. 


capacity, 


contract 
$14,893 
involv- 
con- 


recently incorporated with $56,000 
coal 


to 


Hospita' 


te 


crete, 15,000 Ib. c. i. pipe laid and 1,000 Ib 
metal reinforcement. for Marcy Div. of 
Utica State Hospital, here. Noted Sept 


18, under 


“Excavation and Dredgirs.” 


Shed—Baltimore, Md.—City received low- 


est 2 bids building 1 story, frame shed, or 
Pier 4, Pratt St., from J. L. Robinson 
Constr. Co., 1130 West Lafayette Av: 
$31,623; Price Constr. Co., Maryland Trust 
Bldg., $53,400. 

*Subway—Cincinnati, O.—City let con- 
tract building second section of Rapid 
Transit Loop, irvolving excavation of canal 
bed and construction of subway from 
Charles to Liberty Sts., to Hickey Bros. 
Furnace and Mound Sts., Columbus, $498,- 


540. Noted July 17, under “Railways.” 

*Overhead Grade Crossing—Cleveland, 0. 
—Hydraulic Press Steel Co., Hydraulic 
Ave., let contract building overhead grad 
crossing, on Hydraulic Ave., 60 ft. lony, 40 
ft. wide, concrete, to E. R. Russell, Sincere 
Bldg. About $20,000. 

*Filling—Detroit, Mich. —Dept. Parks ard 
Bivds., 822 Farwell Bldg., let contract 
filling in site of foundation of Scott Memor- 
ial Fountain, West End of Belle Isle, 4 
a Continental Ave., $11,250. Noted 

ov 

*Dam—Okmulgee, Okla.—City let con- 
tract buildin dam for reservoir. ong 
Deep Fork River, to R. Hopper, Mar)at- 
tan, Kan. About $20,000; cost plus per- 


centage basis, 





Dec, 
any Co 
Public 
‘ashing. 
and one 
separate 
Wide, 59 


Mich.— 
ity clk 
uMping 


» Minn 
heating 
»ftening 
$32,000 
8, engr 
a. Ale 
ng bids 
in. yel- 
size for 
About 


Minn.— 
ceiving 
driven 
vertical 
Pump- 


Stein- 
» Bidg.. 


merce 
$20,000 


D. D 
shukert 
uilding 

high, 


.RDED 
) 


d Line 
$50,000 
Ee coal 
ity, to 
0, 

ospita! 
uct te 
514,893 
nvolv- 
. CcCon- 
H00 Ih 
iv. of 
Sept 


d low- 
ed, on 
binson 
Ave., 
Trust 


con- 
Rapid 
canal 
from 
Bros., 
$498,- 
o" 
nd, 0. 
raulic 
grade 
. 40 


jneere 





s ard 
ifract 


—— 


Octo! 23, 1919 


—_—_ 


The following items were not 
pu plished during the past month 
on account of labor difficulties, 
and for the same reason were 


not classified in the preceding 
pages. The first section consists 
of “Contracts Awarded” and 
the second ‘Proposed Work.”’ 





Waterworks 


*xMass., Auburn— Auburn Water Co. 
will extend water system. About $20,- 
000. Work will be done by day labor 


xConn., Groton—Bilderbeck & Langdon, 
engrs. 253 State St., New London, let 
contract to F. D. Miller, Poquetanuck, 
extending water system, for town. Work 
involves 13,000 ft. 6-12 in ci. pipe, ete. 
About $50,000. Noted Sept. 18. 

*N. C. Franklinton—Town let contract 
building waterworks and sewerage sys- 
tem, including deep well and_ Imhoff 
tank to J. J. Quinn Co., et al, Franklin- 
ton. About $88,000. 


xKy., Ashland—Bd. Water Comrs. let 
ecntract building 2,000,000 gal. filtration 
plant, centrifugal pumping plant of seven 
units and a 35,000 gal. wash water tank, 
to J. E. Nelson & Sons, 117 North La 
Salle St., Chicago, Ill. 

*xMich,, Hamtramck—(Detroit P. O0.)— 
Village let contract laying water mains 
in Yemens, Evaline, Christopher and Mc- 
Dougal Aves., involving 2755 ft. 6 in. and 
150 ft. 8 in. ci. pipe, to J. A. McDace Co, 
Fairview Ave., Detroit. About $6000. 
Noted Sept. 18. 


xla., Grand Junction—City let contract 
building Waterworks system, to GQ W. 
Hy Co., 215 Good Blk., Des Moines, 
30,000. 


xla., Sheldon—City let contract build- 

ing stand pipe, comfort station and ele- 
vated steel tank, to Des Moines Bridge & 
Iron. Wks., Tuttle St. between 9th and 
lith Sts. Des Moines. About $14,800, 


*xKan., Belle Plaine—City let contract 
building complete waterworks system, to 
kK. M. Eby, Welington, $38,300. 


xKan., Pretty Prairie—City let general 
contract extending waterworks system 
to C. H. Everett, Hutchinson, $10,199; 
tower and tank to Chicago Bridge & Iron 
Co. 37 West Van Buren_ St.,_ Chicago, 
$7250; pumps to Amer. Well Wks Co., 
Hata Bidg., Karsas City, Mo,, 
wtee, 

*N. D., Fairmount—City let contract 
building waterworks and well system, to 
Minneapolis Steel Mchy. Co., 29th and 
Minnehaha Sts, Minneapolis, Minn., and 
McCarthy Well Co., Wabasha and Eustis 
Sts. St. Paul, Minn. About $50,000. 

*Okla,, Garber—City clerk let contracts 
to Nat'l. Cast Iron Pipe Co., Kansas City 
Mo., furnishing 22,380 ft. 6-8 in, ci. pipe, 
cost $29,343; to Ludlow Valve & dry. 
Co, 510 R. A. Long Blidg., Kansas City, 
Mo., furnishing twenty-three 6 in. fire 
hydrants and valves, $1968; to F. C. 
Brooks & Sons Co., Jackson, Mich., lay- 
ing pipes, $20,897. Noted Aug. 7. 


*Okla.,, Picher—City let contract build- 
ing Water mains and sewers in various 
streets, to Mackintosh & Walton Co. 
1022 State Natl Bldg., Oklahoma. About 
$250,000. Noted Mar. 20. 


*Colo., Flagler—Town Council let con- 
tract building waterworks system, to 
Gordon Constr. Co., Century Bldg., Den- 
ver About $60,000, 


*Ont., York—Town let contract supply- 
ne and laying 3200 lin.ft. 6 in. ci. water 
mains, to Murphy Contg. Co., 8 Wych- 
‘ood Park, Toronto, $12,686. Noted Oct. 


Sewers 
*Mass., Boston—City let contract lay- 
‘ewers in Bradlee and Thatcher Sts., 
: Drinkwater, 35 Hemlock St., West 
bury, $11,264. Work involves 1346 ft. 
in. and 1337 ft. 15 in. vitr. pipe, 1000 
earth and 180 cu.yd. rock trench- 
e 
*‘tass., Chieopee—City will lay 2200 ft. 
n vitr. sewer pipe in Meadow and 
ine Sts. About $11,500. Work will 
ne by day labor. Noted Sept. 11. 


*‘Mass., Chieopee—City will lay 24 in. 
sewer pipe in Roosevelt Ave. About 
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$15,000 Work will be done by day labor. 
Noted Aug. 28. 

* Mass., Worcester—City will extend out- 
fall sewer from present terminus to new 
disposal plant at Millbury, involving 5300 
ft. vitr. pipe. About $30,000. Work will 
be done by day labor 

*R. -L, Centerville—Warwick Mills let 
contract building sand filter beds, 150 x 
200 ft. pump house, 25 x 30 ft. ci. and 
drain pipe to J. F. McCusker, Phenix, 
About $35,000. 

*W. Va., Martinsburg—City let con- 
tract building sewage disposal plant, to 
Cox Contg. & Lumber Co., Martinsburg, 
$48,562. 


*0O., Springfield—cCity let contract fur- 
nishing and laying 8-24 in. vitr. pipe 
sewers in Rubsam St. from Race to Light 
Sts., Race St. from Rubsam to Cedar Sts, 
and Grant St., to M. J. Cooney, 633 York 
St., $17,129. Noted Sept. 11. 

xl, Clearing—(Chicago P. 0O.)—AI- 
vord & Burdick, engrs., 8 South Dear- 
born St., Chicago, let contract to Amer. 
Sewer Pipe & Drain Co, 2816 North 
Washtenaw Ave., Chicago, building sew- 
erage system, involving 3 mi. 12-39 in 
sewer pipe (mostly vitr.), for Chicago 
Clearing & Transfer RR. About $100,- 
000. Noted July 31. 

*Wis., Chippewa Falls—City let con- 
tract building sewers in various streets, 
to P. L. MeQuillan, 32 West Central St. 
About $80,000. 

*Wis., Milwaukee — Sewerage Comn., 
City Hall, let contract to G. E. Zimmer- 
mann, 3102 McKinley Blvd., building 617 
ft 54 in. rein.-con. sewer in 13th St., from 
Clybourn, to St. Paul Aves., $36.90 per 
ft., rein.-con. overflow chamber, $4000, total 
$26,767. 


*Wis., Viroqua—City let contract fur- 
nishing and laying vitr. pipe sewers, etc., 
in various streets to W. F. Ribbens, May- 
ville, $13,306. Noted Sept. 18. 


*lIa., Davenport—City let contract 
building storm drainage sewers from 3rd 
to 5th Sts. east on 15th Ave. to 9th St. 
and 12th Ave. and east on 12th Ave to 
11th St, to Natl Constr. Co., Davenport, 
$60,000. 


*Minn,, Breckenridge—City let contract 
building sanitary and storm sewerage 
system, to W. Fraser, 810 Guardian Life 
Bldg., St. Paul. About $31,000. Noted 
Sept. 18. 


*Minn,, Duluth—City let contract build- 
ing outlet sewer in 2nd Ave. E. from 
Michigan St. to Lake Ave. to C. R. Mc 
Lean, c/o City Engineer, $11,772. Work 
involves 220 ft. 4 x 5 and 4 x 6 ft. con- 
crete pipe and 975 cu.yd. earth trench- 
ing. Noted Sept. 4. 


*Minn., Foley—H. Bettendorf, village 
clk., let contract installing sewerage sys- 
tem and disposal plant, to Pastoret 
Constr. Co., 510 Lyceum Bldg., Duluth. 
Noted Sept. 4. 


*Minn., Lamberton—City let contract 
installing 13,823 ft. 8 in, 1471 ft. 10 in. 
and 1875 ft. 12 in. vitr. pipe sewers, to 
awe Bros., Olivia, $34,350. Noted 
ept. 4. 


*xKan., Chapman — City let contract 
laying sanitary sewers and storm drains 
in various streets, to Reed & Wheelock, 
Clay Center, $53,040 

*Kan,, Coldwater—City let contract 
building sewerage system, to Ashland 
— Co., Tecumseh, Neb. About $59,- 





*N. D., Carrington—City let contract 
furnishing and laying 2218 lin ft. 8 in. 
sanitary sewer pipe, 2248 lin.ft. 15 in. 
storm water sewer pipe, 2554 lin.ft. 6 in. 
water main pipe, 6 man holes and 7 fire 
hyerants, to Haggart Constr. Co. 60 
Broadway, Fargo., $21,148. 


N. D., Minot—City let contract laying 
3000 lin.ft. 12-15 in. vitr. storm sewers in 
various streets, to J. W. Kemper, Minot, 
$22,885. 

*Mont., Sidney—City let contract build- 
ing 8900 lin.ft. 18 in. outfall sewers in 
various streets, to S. O. Oliver, Glen- 
dive, $15,012. 

*Tex., Gorman—City let contract build- 
ing sanitary sewerage system and sew- 
age disposal plant, to Winslett Eldredge 


Co., 1001 Main St., Dallas. About $159,000. 

*Okla,, El Reno—City let contract 
building sewage disposal plant and ex- 
tending sanitary sewerage system, to 
Tibbets & Pleasant, 204 Daniel Bikdg,, 
Tulsa, $91,002. Noted Aug. 7. 


*Okla., Garber—City let contract build- 
ing sewers, involving 28,864 ft. 8-12 in. 
vitr. clay pipe, 59 manholes, 18 flush 
tanks, 500 cu.yd. excav. and 120 cu.yd 





concrete, to L. A. Galleciez, 1509 West 
Cherokee Ave. Enid, $51,048. Noted 
Sept 18. 

_ Okla, Pawhuska—City let contract 
improving SeWerage system, to Hamilton 
Bros. Constr. Co., Junction City, Kan., 
$55,090. 

*xColo., Denver—City let contract build- 
ing South Side Special Sanitary Sewer 
No. 6, involving 7900 ft. 8% in. vitr. pipe 
and 35 manholes, to F. C. Dreher Contg 
Co., $11 Cooper Bldg., $11,276. 

*N. M., Santa Fe--City let contract 
bui'ding sewerage system, in 7 blocks, to 
Gordon & Sons, care W. Turley, city 
engr., Santa Fe, $46,540. 

*xIdaho, BuhI—City let contract building 
sewers in Dists. Nos. 3 and 4, to CG. H 
Mull, Buhl, $26,845 and $34,300 respective- 
ly. Noted Aug. 26. 

*wWash.,, Cashmere—City let contract 
building sewers in Dists. Nos. 7 and 8, to 
Burke & Sengfelder, Cashmere, $11,549 

*Cal., Huntington Beach—City let con- 
tract building 240,000 ft. 5 in. tile drains 
on sugar beet ranch, to La Bolsa Tile 
Co., Huntington Beach. 

*xOnt., London—City let contract sup- 
plying and laying 11,300 ft. 8-15 in vitr 
sanitary sewers, to W. McCracken, 481 
Central Ave. and T. Murphy, Hayman 
Hall, $73,420 and $16,300 respectively 
Noted Sept. 138. 

*xAlta., Edmonton—City let contract 
building trunk sewerage system, to Jack- 
son & Webster, 9638-109 A Ave About 


$20,400. 
Bridges 


*Me., Mechanic Falls—Town and State 
Highway Comn., Augusta, let contract 
building 2 span, girder bridge on concrete 
abutments, 108 ft. long, 20 ft. roadway, to 

. H. Kerrn, Rumford. Work involves 
180 cu.yd. rein.-con., 500 cu.yd. concrete, 
35 ton steel, 6500 lin.ft. wooden piling, 
1500 cu.yd. earth approach and fill, 350 
cu.yd. excav., 400 ft. wood guard raii, 250 
cu.yd. rip rap, 350 lin.ft. sheet piling, etc. 
Cost $41,721. 

*Mass, Westboro—Boston & Albany R 
R., South Sta., Boston, will build steel 
and concrete bridge on East Main St., to 
replace present one, and repair concrete 
roadway under bridge. About $30,000. 
Work will be done by day labor. 


*xConn., New Beree< he let contract 
repairing Neck Bridge, on State St., con- 
crete and steel, to C. A. Sibley & Co., 902 
Chapel St. About $23,000. Noted July 17. 


*New dJersey—State Highway Comn., 
Trenton, let. contract building bridges Nos 
46, 174, 45 and 172, Route No. 3, Camden 
Co, to L. J. Sieling, Red Bank, $35,058 
Noted Sept. 11. 

*W. Va., Morgantown—Comrs. Monon- 
galia Co. let contract building piers and 
abutments for Cheat River bridge at Ices 
Ferry, to H. C. Gilmore Co., Morgantown 
About $30,654. 


*N. C., Goldsbore — State Highway 
Comn., Raleigh, let contract building steel 
and concrete bridge over Neuse River, 
here, to Roanoke Iron & Bridge Co., Roa- 
noke, Va., $46,180. Noted Sept. 25. 


*N. C., Kingston—Comrs. Lenoir Co. let 
contract building 348 ft. rein.-con. bridge, 
here, 16 ft. wide, to have 1 draw _ span 
and 2 fixed spans, to Roanoke Iron Bridge 
Soe Roanoke, Va. $38,000. Noted Sept 
5. 


*Ala., Birmingham—Bd. Revenue Jef- 
ferson Co. let contract building 100 ft 
rein.-con. slab bridge over Five Mile 
Creek on Lewisburg Rd., 20 ft. roadway. 
to F. N. Dobson, Montgomery, $14,560 
Work involves 300 cu.yd. rein.-con., 18 
tons steel and 225 cu.yd. stone. Noted 
Sept. 18. 


*Ind., Indianapolis—Comrs. Marion Co. 
let contract building bridge over Canal, 
on North Illinois Sts., to Natl. Concrete 
Co., 1600 South West St., $25,860. 

*Wis., Clintonville — Waupaca_ Co. 
(Waupaca) let oecntract building  Buch- 
holz bridge, rein.-con., Matteson Twp, to 
Worden-Allen Co., 38rd and Burnham 
Sts., Milwaukee, $12,548. 


*Wis., Lake Geneva—City let contract 
building 42 ft. steel and concrete bridge, 
30 ft. wide, concrete abutments and ap- 
proaches to Michie Constr. Co., Camp 
Bidg., Milwaukee, $14,990. Noted Aug. 28 

*Wis., Whitehall—Trempealeau Co. let 
contract building McClary Bridge, Gale 
Twp., 120 ft. steel truss, 20 ft. wide. to 
La Crosse Bridge Co. La Crosse. About 
$13,500. 

*Minn., Duluth—Comrs. St. Louis Co. 
let contract to W. S. Hewitt, Metropol- 
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Bridges (Continued) 

itan Bank Bidg., Minneapolis, 
pecege No. M-6-21-1, $4897, No. M-6-28-1, 
3750, No. M-6-23-1, $1150, No. M-5-34-1, 
999, involving 386 cu.yd. concrete and 
20,693 cu.yd. reinforcing steel; O'Shea & 
Sons, 526 Ridgewood St., Minneapolis, No. 
Q-7-9-1, $19,992, No. R-7-22-1, $2865, 261 


building 


cu.yd. concrete, 17,982 cu.yd. reinforcing 
and 129,460 cu.yd. structural steel; Hen- 
nepin Bridge Co., 922 Laurel Ave., Min- 


neapolis, No. C-0-36-1, $3377, No. C-9-32-1, 

1897, No. I-8-3-1, $3084, No. G-1-9-1, 
2760, No. G-0-18-1, $9697, 466 cu.yd. con- 
crete, 22,257 cu.yd reinforcing and 70,- 
879 cu.yd. structural steel; Minneapolis 
Bridge Co., 1033 Metropolitan Life Bldg., 
Minneapolis, No. M-0-6-1, $16,440; oO. 
N-0-7-1, $21,283, No. N-0-14-1, $19,530, 
No. N-1-9-1, $18,441, No. N-1-32-1, $15,- 
314, 1373 cu.yd. concrete, 68,963 cu yd. 
reinforcing and 334,440 cu.yd. structural 
steel and 3058 lin.ft. piling; L. E. Baum, 
2305 Ogden Ave., Superior, Wis., No.. 
M-1-8-2, $5320, No. M-1-8-1, $4078, No. 
M-1-7-1, $5504, No. M-1-10-1, $5256, No 
N-0-6-1, $6780, No. N-1-34-1, $6644, 814 
cu.yd. concrete and 66,497 cu.yd. rein- 
forcing steel Noted Sept. 11. 

*Minn., Moorhead—A. O. Hughum, aud. 
Clay Co., let contract building Bridge No. 
3013, to J. A. Jardine, Fargo, N. D., $19,- 
897. Noted Sept. 25 

*Kan., Topeka—Shawnee Co. let con- 
tracts building Menoken and Mud Valley 
bridges, to Kansas City Bridge Co., 510 
Orear Leslie Bldg., Kansas City, Mo., $14,- 


878 each; Forbes Bridge to Capital Iron 
Wks., 7th and Holliday Sts, Topeka, 
$4551; Foster Bridge, to N. E. Marsh & 


Co., 205 Masonic Temple, Des Moines, Ia., 
$30,566. 


*Neb., Central City—H. V. Nelson, clk. 
Hamilton Co. (Aurora), let contract build- 


ing 800 ft. bridge, 24 ft. wide, to Western 
Bridge & Constr. Co., 648 Bee Bidg., 
Omaha, $83,990. Noted Sept. 11. 


*Neb., Grand Island—H. V. Nelson, clk., 
Hamilton Co, (Aurora), let contract build- 
ing rein.-con. bridge on line between Hall 
and Hamilton Counties, 24 ft. wide, to have 
eixteen 50 ft. arches and 40,000 cu.yd. fill, 
to Western Bridge & Constr. Co., 648 


Bee Bidg., Omaha, $84,975 plus $.38 per 
yard for fill. 
*xNeb., Henry—V. B. Kirkham, clk. 


Scotts Bluff Co., 
building 600 ft. 
Ccntractors, Inc., 
Sept. 18. 

*Neb., Morrill—V. B. Kirkham, clk. 
Scotts Bluff Co., (Gering), let contract 
building 600 ft. bridge, 16 ft. wide, here, 
to Allied Contractors Co., Inc., Omaha, 
$57,950. Noted Sept. 18. 

*Neb., Minatare—V. B. 
Scotts Bluff Co. (Gering), let contract 
building 600 ft. bridge, 16 ft. wide, here, 
to Allied Contractors, Inc. About $57,000. 
Noted Sept. 18. 


*xNeb., Scotts Bluff—V. B. Kirkham, clk. 
Scotts Bluff Co., (Gering), let contract 
building 600 ft. bridge, 16 ft. wide, here, 
to Allied Contractors, Inc., Omaha. About 
$75,600. Noted Sept. 18. 


*South Dakota—State 
Pierre, let contract building pier and 
abutments for 300 ft. steel bridge, 16 ft 
wide, over White River between Jackson 
and Washington Counties, to J. Stainer, 
Pierre, $6955; steel contract for super- 
structure for above involving 237,000 tons 
steel, to Bethlehem Steel Co., Bethlehem, 
Superstructure will be erected by 
day labor. 

*Wyo., Lander State Legislature, 
Chevenne, iet contract building 20 ft. 
steel bridge, on Wind River Rd., Fremont 


(Gering) let contract 
bridge, here, to Allied 
Omaha, $65,925. Noted 


Kirkham, clk. 


Highway Comn., 


Co., to Monarch Eng. Co., West Colfax 
Ave. and Larimer St., Denver, Colo., 
$12,365. 

*Mont., Billings—Yellowstone Co. let 


contract building 175 ft. steel span bridge 
over Yellowstone River, here, to Security 
Bridge Co., 502 North 32nd St., $21,600. 


*Mont., Melrose—Silver Bow Co. (Butte) 
let contract building concrete bridge over 
Big Hole River, here, 16 ft. wide, to have 
two 100 ft. steel spans on concrete abut- 
ments and concrete center pier, to J. R. 
Silver. 501 West Galena St., Butte. About 
$16,900. 


*Ark., Marion — Bd. Comrs. Rd. Impvt. 
Dist. No. 7, Crittenden Co., let contract, 
to Larimer & Burget Bridge Co., Ran- 
dolph Bldg., Memphis, Tenn., building 17 
bridges involving 1460 cu.yd._ rein.-con., 
270 cu.yd. plain concrete, 155,000 Ib. re- 
inforcement, 750 cu.yd. excav., cost $95,- 
554; Rd. Impvt. Dist. No. 8, 17 bridges 
involving 820 cu.yd. rein.-con., 180 cu.yd. 
plain concrete, 92,000 Ib. reinforcement, 


560 cu.yd. excav., $56,672; Rd. Impyt. 
Dist. No. 9, 8 bridges, involving 700 cu.yd. 
rein-con., 130 cu.yd. plain concrete, 93,- 
000 lb. reinforcement, 430 cu.yd. excav., 
$50,574. Noted Oct. 16. 


*Colorado—State Highway Comn., State 
Museum Blidg., Denver, let contract build- 
ing 3 concrete bridges on Denver-Colo- 
rado Springs Rd., to F. Bullen, 303 West 
17th St., Pueblo, $34,000 


*N. M., Santa Fe—City let contract 
building 60 ft. concrete bridge over Ar- 
reyo Mascaros. 20 ft. wide, to Midland 
Bridge Co., Dallas, Tex. About $12,000. 
Noted July 24. 


*Wash., Pasco—Auditor 
let contract building 1556 ft. 
over Snake River, near here, 
of one 301 ft. cantilever, two 259 ft. 
anchor arm, two 260 ft. and one 217 ft. 
spans and approaches; for Franklin and 
Walla Walla Counties, to J. R. Woods, 
Seattle, $211,120. Noted Aug. 28. 

*Wash., Walla Walla—Comrs Walla 
Walla Co. Jet contracts to Union Bridge 
Co., Portland, building 2 bridges over 
Yellow Hawk Creek, one 48 ft., including 
concrete diversion dam and 8 ft. concrete 
culvert, and one 34 ft. near Prospect 
Point, also 20 ft. bridge over Russell 
Creek, cost $19,571; 2 bridges over Touchet 
River, Touchet Twp., one double and one 
single span, and grading and graveling 2 
1-5 mi. road, $54,010; to H. C. Malott, 
Seattle, building 3 concrete bridges over 
Dry Creek, including one 12 ft. one 20 
ft. and one 40 ft., cost $13,940. 

*xOregon—state Highway Comn., Port- 
land, let contracts to A. Anderson, Grants 
Pass, building crossing over Southern 
Pacific Ry., Jackson Co., involving 190 
cu.yd. class “A” concrete, 39,000 Ib. re- 
inforcing and 24,000 ib. structural steel, 
and 190 lin.ft. timber approach, $14,576; 
to Rees & Davis, Hermiston, building 
crossing over Oregon Washington R. R. 
& Navigation, Morrow Co., involving 175 
cu.yd. class “A” concrete, 40,000 Ib. re- 
inforcing steel, 950 lin.ft. wooden piling, 
180 lin.ft. concrete handrail and 114 lin. 
ft. timber approach, $13,240, also bridge 
over Willow Creek, Gilliam Co., involving 
185 cu.yd. class “A” and 200 cu.yd. class 
“B” concrete, 32,000 Ib. reinforcing and 
66,000 lb. structural steel and 280 lin.ft. 
concrete handrail, $12,725. 

*Oregon—State Highway Comn., Port- 
land, let contract building bridge over 
Sand Creek, Pacific Highway, Douglas 
Co., to C. Gardner, Portland, $11,903. 
Work involves 225 cu.yd. class “A’’ con- 
crete, 35,000 lb. reinforcing steel, 22 
lin.ft. concrete handrail. Noted Sept. 25. 

*Cal, Santa Paula—City let contract 
building bridge over Santa Clara River, 
to have 10 Howe trusses each 92 ft. span, 
wood floor, concrete abutments and con- 
crete pile piers, to W. Ledbetter & Co., 
Pacific Electric Bldg., Los Angeles, 
$49,500. 


*Que., 


Franklin Co. 
steel bridge 
consisting 


Herbertville—Municipal Council 
let contract building steel bridge, to E. 
Tremblay, Herbertville. About $32,000. 
*Que., North Timiskaming—Provincial 
Government, Quebec, let contract build- 
ing 600 ft. steel highway bridge across 
River des Quinze, here, 24 ft. wide, to 
consist of two 60 ft. spans and two 240 
ft. spans, to Hamilton Bridge Co., Bay 
St., N., Hamilton, Ont. About $130,000. 


*Ont., Pickering — Dept. Highways, 
Parliament Bidgs., Toronto, let contract 
building 80 ft. rein.-con. bridge, clay soll 
pile foundations, 24 ft. wide, over Rouge 
River, here, involving 500 cu.yd. rein.- 
con. to J. McGinnity, Pickering. About 
$15,000. Noted July 24. 


Streets and Roads 


* Massachasetts—State Highway Comn., 


Boston, let contract building 7100 ft. 
bitiminous macadam road. 18 ft. wide, 
Worthington Twp., involving 125 cu.yd. 


concrete, 12,000 cu.yd. earth and 1200 cu. 
yd. rock excav., 4400 ton broken stone 
filling, 3000 gal. bituminous macadam, 
etc, to Middlesex Constr. Co., Medford, 
$51,430; 2900 ft., 18 ft. wide, Northfield 
an tei involving 1380 ton broken stone, 
11,600 gal. bituminous macadam, 2500 cu. 
yd. earth and 160 cu.yd. rock fill excav. 
to Lane Constr. Co. 37 Colony _ St., 
Meriden, Conn., $10,974; state road, 18 ft. 
wide. Williamstown Twp., involving 185 
cu.yd. concrete, 500 cu.yd. earth excav., 
1400 ton broken stone, 14,000 gal. bitumin- 
ous macadam, to J. W. Du Co., Sum- 
mer St., Boston, $16,475. 


*Massachusetts—State Highway Comn., 
Boston, let contract building 5300 ft. bi- 
tuminous macadam road, 18 ft. wide, 
Wareham Twp., involving 2600 ton broken 
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stone, 23,400 gal. bituminou: ri 
1500 ou.yd. earth, 500 cu.yd., ; acne 
to W. Jones. Barnstable. $1; ; 
ft. 18 ft. wide, Princeton 7 
gal. bituminous macadam, 16())) 
stone, 3460 cu.yd. stone fill, : 
earth and 300 cu.yd. rock ee 
L. C. Corchia, Boston, $24,781 0 te 
18 ft. wide, Lexington Tw), 7 

broken stone, 9200 gal. bitum 
adam, 2700 cu.yd. earth and ‘ 
rock excav., to J. Gaffney, Medford ¢ 
824. Noted Sept. 18. . 


* Massachusetts—State 
Boston, let contract for 5200 f: 
ft. wide, Lanesborough Twp 
Walsh Co., Pittsfield, $40,078. 
volves 1850 cu.yd. concrete, 17 
stone fill and 3700 cu.yd. ear 
Noted Sept. 11. 

*Mass., Boston—City let contract pay; 
Tremont St., involving 1900 sq.ya pathas.. 
block, 24,750 sq.yd. asphalt on'6 i, 
crete base, 9360 sq.yd. concrete dewalk 
and 1000 cu.yd. earth fill, to Bo is Grip. 
& Co., 27 School St., $99,035; Hy, a 
Ave., involving 25,000 sqyd. ag; 
6 in. concrete base, 93,400 sq.yd 
sidewalk, 9000 cu.yd. earth and 4 
rock excav., to De 
Dudley St., Roslindale, $125,5'4 

*Mass., Boston—City let contracs 
Central Constr. Co., School st yavir 
Green St., 40 ft. wide, West Roxbury. | 
volving 2660 sq.yd. asphalt on 5 in. con. 
crete base. 1500 lin.ft. conerete curbing 
and 8600 sq.ft. concrete sidewalk st 
$13,016; Amory St., 40 ft. wide, involving 
10,800 sq.yd. asphalt on 6 in crete 
base, 3136 lin.ft. concrete curbing and 
8390 sq.ft. brick sidewalk, $26,047; to J 
Doherty, Boston, Beacon St., 6 { wide 
involving 6940 sq.yd. wood block 
in. concrete base, 2500 lin.ft. 
curbing, 25,000 sq.ft. concrete | 
$43,055, Federal St., 40 ft. wide, invoiving 
3000 sq.yd. granite and 1510 sq. yd. wood 
block, 13,500 sq.ft. sidewalk and 350 cuyd 
earth excav., $20,973. 

*Mass., Boston—City let contract pay 
ing Worcester St. 40 ft. wide, to Cen- 
tral Constr. Co., School St., $26,994. Work 
involves 10,430 sq.yd. asphalt on 6 in. con 
crete base, 5035 lin.ft. stone curbing, 3514 
1 brick sidewalk and 200 
ill. 

*Mass., Boston—City let contract pay- 
ing Brighton Ave., 48-60 ft. wide iVolv- 
ing 1480 sq.yd. granite block, 16,430 sq 
yd. asphalt on 6 in. concrete bast 
lin.ft. stone curbing and 54,220 sqft. side- 
walk, to Warren Bros., Berkeley S&S 
$67,204. 

*Mass., Fall River—City let 
paving Glove and Columbia Sts., 
son Bros. Corp., Devonshire St., 
$.97 per sq.yd. About $40,000. 

*Mass., Leominster—City let contract 
gore 5645 ft. Lancaster St., to D'Onf 
3ros. c/o Street Comrs. Work involves 
11,290 sq.yd. concrete, 4600 lin.ft. granit 
curbing, concrete guttering, etc About 
$35,000. Noted July 31. 


*Rhode Island—State 
Providence, let contract building 3.6 
bituminous macadam road on _ Pilair 
Pike, Foster and Coventry Twps 
B. Perini, Ashland, Mass., $107,807 

*Connecticut—State Highway Comn 
Hartford, let contract paving 5345 ft 
Bantam Lake Rd., Litchfield Twp, to 
Lane Constr. Co., 52 Colony St., Merider 
$24,000; 10,450 ft. Bethlehem Rd., Morris 
Twp., to J. De Michael & Bro., 58 Hig 
St., Torrington, $40,000; 3837 ft. Grove 
St., Putnam Twp., to Lindberg & Stree! 
809 Old South Bidg., Boston, Mass., $32 
000; 18,410 ft., Thompson Twp., to A. Vito 
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Constr. Co., Thompson, $75,000, all bi- 
tuminous macadam, 18 ft. wid Noted 
Aug. 28. 


*N. Y., Brooklyn—E. Riegelmann, boro 
res., let contract regulating and _ repav- 
ng with asphalt, High St., to Sicilian 
Asphalt Paving Co., 41 Park Row, New 
York City, $15,555; Liberty St., to Greico 
Bros., 172 Russell St., $28,323; 4th Ave. 
to Consolidated Asphalt Paving ©o. 5? 
9th St., $236,970; 86th St. to Br 
Aleatraz Asphalt Paving Co., 407 Hamil- 
ton Ave., $42,324. 

*N. Y., Long Island City—M. F. Con 
nolly, pres. Queens Boro., let cont! 
R. A. Hess, Corona, regulating and grad 
ing Chaffee St., $216; Wayne St., $1°4) 
to T. Welsh, 149th St., $1197; to Welsa 
Bros., 39 Queens St., Astoria, (ueens 
” $7683; to Scott & Kurth, [road 
St., $12,293. Noted Sept. 25. 

*N. Y., New York—Acting Preside 
Manhattan Boro., let contract rejairns 
asphalt pavements in railroad area, whe! 
and where directed by chief enrineé! 
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streets und Roads (Continued) 


pur. of Eng., to Uvalde Asphalt Paving 
Co, 1 Bway. $16,320. Noted Sept. 18. 

*N. ¥., Rochester—Bd. Contr. & Sup- 
ply let contract building concrete walks 
on Monroe. Ave, to H. Schoenfeldt, 
Rochester, $13,183; Maple and Kossuth 
sits, to F. L. Hageman, Rochester, $15,- 
813; also grading, building concrete walks 
and sewers in inton Rd., to T. Holahan, 
Rochester, $32,966. Noted Apr. 24 and 
May 29 

*N. Y¥., Rochester—Bd. Contr. and Sup- 
ply let contract to M. Barber, Rochester, 
paving Wall St. from Court to Ferry 
Sts., brick, $18,002, Eldridge St. from Em- 
met to Liberty Sts., concrete, $7948. 

*N. Y., Rochester—Bd. Contr. & Sup- 
ply let contract paving Averill Ave., as- 
halt, to Rochester Vulcanite Paving Co. 
ch PL Bldg., $20,696; grading and 
building concrete walks and sewers in 
Federal and other streets, to O. Costich 
Co, Exch. Pl. Bldg., $75,310. 

*N. ¥., Bochester—Bd. Contr. & Sup- 
ply let contract paving Dartmouth and 
Grove Sts, asphalt, to Whitmore, Raub- 
er & Vicinus, 279 South Ave., $16,249 and 
$7260 respectively. Noted July 10. 

*N. Y., 8S. I. St. George—C. D. Van 
Name, pres. Richmond Boro., let con- 
tract regulating and repaving roadway 
of North Burgher Ave. from Castleton 
Ave. to point 450 ft. south, bituminous 
concrete pavement and vitr. brick gut- 
ters on concrete foundation, Sharpe Ave. 
from Richmond Terrace to Staten Island 
Rapid Transit R.R., bituminous concrete 
on concrete foundation, to J. E. Donovan, 
Port Richmond, $16,798. Noted Sept. 18. 

xN. Y. S. I. St. George—C. D. Van 
Name, pres. Richmond Boro., let contract 
repaving roadway of Manor Rd. between 
tichmond Turnpike and Willow Brook 
Kd., sheet asphalt, to J. E, Donovan, 
Port Richmond, $65,065. Noted Sept. 11. 

*N. J., Jersey City—City let contract 
repaving Beacon Ave., asphalt, to W. T. 
S. Crichfield, Hoboken. About $40,000; 
cost plus percentage basis. 

xN. d., Jersey City—City let contract 
to Crescent Constr. Co., 150 Nassau St, 
New York City, improving Eastern Park- 
way from Ocean to Garfield Aves., in- 
volving 900 cu.yd. earth excav., $1.40 per 
cuyd., 2661 sq.yd. asphalt on 5 in. con- 
crete base, $3.26, 773 lin.ft. 6 x 16 in. 
cement curb, $1.10; improving Danforth 
Ave. between Hudson Blvd. and ‘West 
Side Ave., 1741 cu.yd. earth filling, $1.25, 
6979 sq.yd. asphalt on 5 in. concrete base, 
$5.25, 3885 lin.ft. 5 x 16 in. concrete curb 
stone $1.25; resetting in concrete and 
dressing 450 lin.ft. curb stone, $.45; to 
W. Van Kewien, Grand and Prior Sts., 
regulating and paving Newark Ave. from 
Summit to West Side Aves., 210 cu.yd. 
additional concrete, $9, 7550 “74. granite 
paving on present concrete base, $5.75, 
3300 lin.ft. 5 x 16 in. blue curb stone, 
$1.25, resetting in concrete and _ dressing 
2000 lin.ft. curb stone, $.40, 1250 sqft. 
cement walk, $.25. Noted Sept. 4. 
*Pennsylvania—State Highway Dept., 
Harrisburg, let contracts building roads 
in counties as follows: 

Adams Co., 7857 ft. bituminous surface 
course on concrete foundation and Hill- 
side vitr. brick or rein.-con., Gettysburg 
Boro., to W. P. MeDonald Constr. Co., 
Phila., $109,769. 

Butler Co., 14,044 ft. rein.-con., Slip- 
pery Rock Twp. to N. J. Boyer, But- 
ler, $134,700. 

Clarion Co., 16,417 ft. rein.-con., Clarion 
Twp., to L. 'H. Hileman Constr. Co., ist 
gat Bank Bldg., New Kensington, $164,- 
( 


Chester Co., 10,509 ft. bituminous sur- 
face course (penetration method) on_tel- 
ford foundation, East and West Marl- 
boro Twps. to E. M. Humphrey, Hack- 
ensack, N. J., $67,363. 

indiana Co., 3812 ft. rein.-con., Blairs- 
Ville Boro., to M. Bennett & Sons, In- 
diana, $54,189. 

Warren Co., 7936 ft. rein.-con. Shef- 
field Twp. to Ridelsperger & Savage, War- 

Tioga Co., 24,112 ft. bituminous sur- 

course on concrete foundation or 
rein.-con,, Lawrence Twp. and Lawrence- 
ville Boro., to Adams, Evans Co., 30 

‘hurch St, New York City, $191,287. 
Noted Sept. 11. 

*Pa., Phila.—Bureau of Highways let 
ov'racts grading portions of (a) Chelt- 
nham, Michener and Williams Sts., (b) 

as St, (c) Jackson St., (d) Osceola 

‘e) Oxford St.; paving portions of 
') Nutchinson St., (g) Warrington Ave., 
‘>, Windsor St., Ci), 6th St., (j), 7th St. 
k) 16th St, @) th St.; repaving por- 

s of old streets with asphalt, (m) 

rald §St., (n) Morris St., (0) Ridge 
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Ave., (p) Susquehanna Ave. (q) Ken- 
sington Ave. and Front St., (r) German- 
town Ave., (s) Columbia Ave.; improv- 
ing with bituminous macadam, (t) Gres- 
ham Valley Rd., to T. Connor, 3329 North 
5th St., (a) $28,637; E. P. Bennis, Chew 
and Price Sts., (b) $2535; R. B. Wenner, 
Franklin Trust Bidg., (c) $1177; D. Mce- 
Mahon, Germantown and Chelton Sts., 
(d) $354; T. P. Lee, 5629 Cherry St., (e) 
1843; Eastern Paving Co., Colonial Trust 
ldg., (f) $5891; (g) $7839, (i) $4760, Gi) 
$5759, (k) $4320; Barber Asphalt Paving 
Co., Land Title Bldg., (h) $3461, (m) 
$11,499; Union Paving Co., 30th and Lo- 
cust Sts., (1) $3822, (n) $36,403, (0) $37,- 
015, p) $22,477; J. Meehan & Son, 915 
West Dauphin St., (q), $78,018, (s), $51,- 
589; Cunningham & Murray, 1345 Arch 
St. (r) $35,645; Mack Paving & Constr. 
Co., Nicetown Lane and C Sts., (t) $7880. 
Noted Aug. 28. 


*Pa., Phila.—Dept. Pub. Wks., let con- 
tracts for grading portions of (a) Ven- 
ango St., (b) Houghton St., (c) Bingham, 
Lawndale, Montour Sts., Whitaker and 
Tabor Aves., paving with asphalt por- 
tions of (d) 24th Ave. and Jackson St., 
(e) 21st St., (f) Passyunk St., (g) Shields 
St., (h) Marlyn Rd., (i), Hurley St.. (j), 
Broad St.; (k) paving with bituminous 
macadam portion of Jefferson St.; 1 
paving with vitr. block portion of Drink- 
er St.; repaving with asphalt portions of 
(m) 11th St., (n) Tioga St., (0) Point 
Breeze Ave., (p) Kensington Ave., (q) 
Jasper St., (r) Hancock St., (s) F_and @ 
Sts., (t) Erie Ave., (u) Clearfield St.- re- 
paving with granite block portions of (v) 
East Berks St., (w) Columbia Ave., (x) 
Frankford Ave., (y) Germantown Ave., 
(z) Marlborough St., (a1) Vine St., (a2) 
5th St.; repaving with wood block nor- 
tion of (a3) 12th St.; (a4) building re- 
taining wall (cement concrete) at 55th 
St. and Phila., Baltimore & Washington 
R.R., to I. K. Davis Co., 6100 North 20th 
St., (a) $1122, (c) $10,438 ; 
pe . Leewright, 426 ‘Seville St., (b) 

Barber Asphalt Paving Co., 30th and 
Race Sts., (d) $34,721, (e) $6903, (g) 
$3688, (j) $146,243, (k) $2033, (m) $15,356, 
{> $5379, (0) $37,582, (p) $60,124, (s) 
$17,533, (u) $5963; 

Union Paving Co., 30th and Locust Sts., 
{2 a*" (q) $14,877, (r) $5435, (t) 


Eastern Paving Co., Colonial Trust Bldg., 
(h) $3382, (i) $3607; 

D. McMahon, Germantown and Chelton 
Sts., (1) $6704; 

M. J. McCrudden Co., Franklin Trust 
Bldg., (v) $6908; Ryan Constr. Co., 33rd 
and Gray’s Ferry Rd., (w) $12,200, (x) 
$61,513, ‘¥) $21,257, (z) $4118, (al) $46,- 
831, (a2) $48,957; 

J. Meehan & Son, 915 West Dauphin 
St., (a3) $9930; 

O'Neil Co., 27 East Mermaid Lane, (a4) 
$8790. Noted Sept. 11. 


*Md., Baltimore—Bd. Awards let con- 
tract paving 32 private alleys in Wal- 
brook Sect.. cement concrete, to Aiello 
Contg. Co., 7301 Clairmont Ave., $27,193. 

*Md., Baltimore—Bd. Awards let con- 
tracts to P. Flanigan & Sons, Harford 
Ave. and Baltimore & Ohio R.R, paving 
Charles St. from Read to Chase Sts., in- 
volving 3400 sq.yd. sheet asphalt on con- 
crete base, cost $11,000; Appleton St. 
from Baker to Presstman Sts., 1700 sq.yd. 
sheet asphalt on concrete base, $5738. 


*Virginia—State Highway Comn., Rich- 
mond, let contract building 11 mi. gravel 
road from  BurrowSsville to Spratley’s 
Project No. 58, Prince George Co., to 
Rodgers, Shumway & Co., ortsmouth, 
$69,487. 

*Va., Richmond—City let contract to 
Saville & Claiborne, Richmond Trust & 
Savings Bldg., building 8000 ft. 8 x 18 in. 
and 8000 ft. 6 x 16 in. curb and 3700 sq.yd. 
granolithic gutter, on Chamberlayne Ave., 
cost $21,607; paving 4th St. 20 ft. wide, 
involving 5000 sq.yd. concrete, $10,350. 


*W. Va., Charleston—City let contract 
paving mi. 7th Ave., involving 8000 
sq.yd. bituminous concrete surface on 5 
in. concrete base, to West Virginia Bitumi- 
nous Concrete Corp St. Albans, $3.48 per 
sq.yd., total $28,040. 


*W. Va., Keyser—Mineral Co. let con- 
tract grading and surfacing 12 mi. Cum- 
berland-Romne Rd., to Vang Constr. Co., 
Baltimore, Md., $77,906. Noted Sept. 11. 


*W. Va., Keyser—Comrs. Mineral Co. 
let contract building 12.17 mi. Ridgely- 
Alaska Rd., to Vang Constr. Co., Cumber- 
land, Md., $77,907. Work involves 45,000 
cu.yd. earth excav., 5000 a rock 
excav., 62 cu.yd. class “A,” 560 cuyd. 
class “B” and 50 cu.yd. class “C” con- 
crete, 500 Ibs. reinfurcing steel, 1792 lin-ft. 
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12-24 in. corrugated pipe and 4200 cu.yd 
gravel surfacing. Noted Sept. 4. 

*W. Va., Lewisburg—Comrs. Greenbrier 
Co., let contract building 5 mi. and grad- 
ing 20 mi. Midland Trail, to Patrick 
Constr. Co., Clarksburg, $133,000. 


*W. Va., Madison—Comrs. Boone Co 
let contract grading and draining 5 mi. 
Madison-Foster Rd. to H. H. Hening, 
Charleston, $80,600. 


*W. Va., Morgantown—Monongalia Co. 
let contract building 3 mi. road from 
Maidsville Landing to Rosedale, to Chap- 
lin, Derr & Van Voorhis, Morgantown. 
About $102,000. 

*W. Va., Parkersburg—City let contract 
paving Avery, Green, Market, 4th and 
Sth Sts., asphalt, to Federal Asphalt Co., 
125 Main St., Hamilton, $61,058. 

*W. Va., Parkersburg—City let con- 
tracts to Kennedy Contr. Co, Parkers- 
burg, concrete paving, Depot St., $10,272; 
Park St., $10,384; Latroke, Oak, 13th, 16th, 
17th, and 18th Sts., $27,584; Beaver St. 
$12,185 

*W. Va., Petersburg—Grant Co. let con- 
tract grading 2 mi. road north of here, 
to H. W. Kaylor, Cumberland, Md., 
$48,021. 

*W. Va., Princeton—Comrs. Mercer Co. 
let contract grading 6 mi. Princeton-Flat- 
Top Rd., waterbound macadam, to. T. 
Tewles & Co, Princeton. About $60,- 
600. Noted May 22. ° 

*W. Va., Warwood—City let contract 
grading 6372 sq.yd. Warwood Ave. from 
3rd St. to city limits, to P. J. Gilligan, 
94-14th St., Wheeling. About $26,000. 

*W. Va., Wayne—Comrs. Wayne Co 
let contract grading and draining 7 mi 
Wayne-Kenova Rd., 26 ft. wide, to Rogers 
& Shininry, Lynchburg, Va., $125,260 
Work involves 98,500 cu.yd. excav.,, 482 
cu.yd. class A concrete and 200@ lin.-ft 
vitr. clay pipe. 

*N. C., Asheboro—Randolph Co. let 
contract paving 2 mi. Sunset Ave., 
Worth, Depot and Fayetteville Sts., 37-40 
ft. wide, sheet asphalt, to Adams, Evans & 
Co., 30 Church St.. New York City, $2.67 
per yd. Total about $160,000. 

*N. C., Lexington—City let contract pav- 
ing principal streets, asphalt, to Noll 
Constr. Co., 8 East 6th St., Chattanooga, 
Tenn. About $250,000. 


*Ga., Athens—Clarke Co. let contract re- 
surfacing 40,000 sq.yd. road, 18 ft. wide, 
penetration method, to Smith Constr. Co., 
Atlanta, $80,539. Noted Sept. 11. 


*Miss., Senatobia—Comrs. Tate Co. let 
contract grading 85 mi. roads, to F. D 
Harvey & Co., Memphis, Tenn., $.40 per 
cu.yd. 

*xOhio—State Highway Comn., Colum- 
bus, let contracts grading, building 
bridges and culverts and paving roads in 
following counties: 

Carroll Co., 3.14 mi. Sect. “A” Canton 
—Steubenville Rd., waterbound macadam, 
to P. Deifenbacher & Sons Co., Massillon, 
$63,615. 

Clermont Co., .97 mi. Sect. “J-1" Cin- 
cinnati—Chillicothe Rd., waterbound ma- 
cadam, S. B. Craig, Blanchester, $16,124. 

Columbiana Co., .5 mi. Sect. “A” Lisbon 
—East Palestine Rd. concrete, E. E. 
McCartney, 769 Wilson St., Youngstown, 
$26,489. 

Crawford Co., 1.3 mi. Sect. “F” Bucyrus 
—Cresline Rd., bituminous macadam, J. W. 
Carey, Ada, $38,212. 

Licking Co., 1.54 mi. Sect. “P” Columbus 
—Millersburg Rd., bituminous macadam, F 
H. Vogelmeir, Newark, $44,726. 

Montgomery Co., 3.35 mi. Sect. “C” Way- 
ton—Germantown Rd., rein.-con., D. A. 
Onkst & Son, Dayton, $87,136. 

Perry Co., .2 mi. Sect. “E-2” Zanesville 
—New Lexington Rd., brick, Foster & 
Reigert Co., Dayton, $10,271. 

Scioto Co., 6.64 mi. Sect. “I” Ports- 
mouth—Columbus Rd., monolithic brick, W. 
H. Ringwald & Sons, Chillicothe, $252,285 

2 mi. Sect. “A-2” Portsmouth-Jackson 
Rd., monolithic brick, S. Monroe & Sons 
Co., Portsmouth, $80,540. 

Coshocton Co., grading and paving .57 
mi. Sect. “C” Coshocton—Mewcomers- 
town Rd., monolithic brick. T. J. Norman 
& Son, West Lafayette, $17,931. 

Geauga Co., resurfacing 1.52 ml. Sect. 
“D” Cleveland—Meadville Rd. concrete. 
Studebaker & Son, Greenville, $36,692. 


*0., Cleveland—City let contract pav- 
ing East 18th St. from Central to Pros- 
pect Aves., involving 8260 aq.ve. 4 in 
stone, to Riley Bros., 357 e@ Arcade, 
$25,077. 


*0., Columbus—G. A. Borden, pub. 
serv. ir., let contracts to Cleveland 
Trinidad Paving Co., The Arcade, Cleve- 
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Streets and Roads (Continued) Berkeley St, Boston, $150,000. Noted k«Wyo., Casper—City let co ies 
land, grading, draining, curbing and pav- Av8. ing sidewalks. Dists. Nos. | 7; 
ing 4th St, from Deshler Ave. to Han- *Minn., Grafton—City let contract for Castle & Mechaley, Casper, ; BS ana 
ford St., cost $11,784, Reinhard Ave. from 6850 sq.yd. asphaltic concrete paving %55,.475 respectively. van 
Heyl Ave. to 22nd St., $13,659, Broad St and guttering, 3743 lin. ft. concrete curb- *Montana—State Highway 1) 
from 3rd to 4th Sts., including park ing and 1333 sq.yd. concrete alley paving, ena, let contract gravel surf a 
spaces, $9898, Colton St. from Kimball to O’Connor Bros., Grand Forks, N. D.,_ ilton-Corvallis Project, Rava! ae 
Piace to Kelton Ave., $20,469; Franklin §3.83 per sq.yd. H. S. Lord, Hamilton, $248) se 
Asphalt Paving Co., Columbus, grading, *xMinn., Owatonna—Comrs. Steele Co. 9%-83_ mi. North Ford Rd. ‘MM ole 


draining, curbing and resurfacing But- et contrac adi rahe ce : ; to J. E. Soden, White Sulph: Sorin” 
tles Ave. from High St. to Dennison Ave., oe a Noo. 1301 nad abea nae pag $25,159. pau bTANgs, 


$12,656; all asphalt. J. Brown, Madison Lake, $11,969 and $11,- *xMontana—State Highway |.» He! 
nO, Daye ity let coeren repav- 450 respectively. ena, let contract gravel sur} ' Hel. 
ing 12 t. Forest Ave. from Lehman to *Kan., Beloit—Mitchell Co. let contract Mi. Chinook-Malta Rd., to J. (Coy, 
Neal Sts. 40 ft. wide, brick, to Finke paving 4 1-4 mi. road. Federal Aid Pro- Malta, $22,766. ee 
Eng. Co. 15 South St. Clair St. About ject No. 1, 18 ft. wide, vitr. brick, to  %&Mont., Whitefish—City 
$7800. Cit vill fu sh aterial Total ; ' 7 ’ y le 
7800. ity will rnish materié . Dalton & Son, Junction City, $163,677. building 30,000 sqft. cement 
cost, $20,000. Noted Sept. 4. . : “% to Two Miracle Cons . 2 
. . : . *xKan., Bonner Springs—City let con- 7 2. iracle’ Constr. Co., , 
*0., Norwalk—Comrs. Huron Co. let tract resurfacing and oiling 41,400 sqyd. Pldg., Great Falls, $18,170. “Noid gs 
contract peose Sect. “N ee macadam pavement, to P. P. Young, R 11. 
yg A ‘Conan Cow’ Fremont, $39,040. F. D. No. 6, St. Joseph, Mo., $11,905. xTex., Beaumont—Jefferson ‘ 
hic ae soe = , eon Noted Sept. 18. contract grading, draining, clearing 4. 
_*%0., Xenia—City let contract’ paving *xKan., Hutchinson—City let contract 8tubbing 4.85 mi. Beaumont-Ameiia pa 
Main, Whiteman, Collier, Galloway, paving “Poplar St. brick, to Stamey- 16 ft. wide, to Horton & Hort i 
Home, Market, Dayton, West 2nd, Union, Mackey Constr. Co. Hutchinson. Cost Mont, $148,381. Work involves 17.358 
Orange and Cincinnati Sts. 30 ft. wide, ¢3 34 per yd. yd. unclassified earth evcav., 7696 |)». 


inforcing steel, 130 cu.yd. class A «; a 
— Re ‘ . . b , ‘ . ass . ind 1x4 
*xKan., Hutchinson—Reno 20. bet _ cu.yd. class B concrete, 7082 cuyd. cine 

onstr. °. KB concrete base and 40,072 SG.Yd. rock 


involving 20,000 sq.yd. vitr. brick, 35,000 ‘ 
tracts to Stamey-Mackey C 
Hutchinson, paving Project No. 27, Sect. asphalt. Noted May 22. 


sq.yd. asphalt and 5000 sq.yd. concrete, 
to J. E. Conley, 923 Grand Ave. About 





$220,000. tchinsor ng Project No. 27, 5 
xInd., Indianapolis—City let contract Sa Sere wrens wetts sae ier x&Tex., Beaumont—Jefferson Co. jet 
resurfacing College Ave. from 16th St 15,’ Sect. A,’ brick, $341,301; to Wheeler tract building 7 mi. Highway No. 3, know: 
to 21st St., to Mansfie ng. ©0., e Keleher Co., Hutchinson, Project No. 27, 48 Beaumont-Port Arthur Rd ig f; 
» a ore li City let contract Sect. A, brick, $253,081, Sect. B, $381,301. nauk Welinn at Wacctcson nath a a 
~~ Eneene ait} ° ac . tec ‘ 4 ‘ Sts., » $242.5 Por 
minrevinn 26th St. from Meridan St. to ,.*K@n., Jewell—City let contract paving involves 23,134 cu. yd. unclassified cars 
my b4 aia helt ¢ - Amer. Constr various streets, involving 12,000 sq.yd. excav., 61,610 sqyd. 2 in. sheet as art 
Capitol Ave., asphalt, to Amer. “"*  goncrete, to Central Bridge Co. Man- 169 cy.yd Class A and 196 Qe asbhait 
Co., Delaware St., $11,952. kato $40,816. Noted Oct. 16 59 cu.yd. Class A and 125 cu.yd. Class B 
Ind Indi lis—Cit let contract ‘ , B : : B: concrete surface, 11,282 cu.yd. class 
wae Brockeiie ” Awe . and Bway. _*Kan., Junction — City—Comrs. ,Geary concrete base, etc. 
I : e : Co. let contract building 8 1-2 mi. con- *Tex., Boston—Bowie Co. let contracts 


om 5ist to 52nd Sts., bituminous con- “ ¥ 
ena to Indiana Asphalt Paving Co., cuete Rg nd ee ee to Arkansas Constr. Co. Texarkana 
25th St. and Lake Erie & Western Ry., Satton Junction City, $240,910 & gravel surfacing and draining 4.77. mi 
$5.56 per lin.ft. and $10,581 respectively ; - . y. 7h, Highway No. 1-B, known as Red-Wat: 
Bradley Ave. from Washington St. to *Kan., Lawrence—Douglas Co. let con- Rd., 9 and 16 ft. wide, involving 27.81 
second alley south of Washington St., as- tracts paving Federal Rd. Sect. E, to cu.yd. unclassified earth excav., 3717 It 
phalt, to Union Asphalt Co., 308 Amer. Central Constr. Co. Reliance Bldg., Kan- reinforced steel, 41 sq.yd. class A and 1}: 
Central Life Bldg., $6.70 per lin.ft.; 46th sas City, Mo., $21,396 ; Sect. F, to Gif- sq.yd. class B concrete, cost $12,321; 844 
St. from Illinois St. to first alley east of ford Contr. Co. Ry. Exch. Bldg., Kansas mi. State Highway No. 5, known as De. 
Winthrop Ave., bituminous concrete, to City, Mo., $46,471. Noted Sept. 18. Kalb Rd., 16 ft. wide, 50,321 cu.yd 
Amer. Constr. Co., 108 North Delaware *Kan., Leavenworth—Leavenworth Co. Classified earth excav.. 24,823 Ib. rein 
St., $47,472; resurfacing Washington St. let contract paving Sect. A, Fort to Fort forced steel, 289 sq.yd. class A and 27 
from Belmont Ave. to 538 ft. west of Rd. involving 53,414 sq.yd. one course %4@-yd. class B_ concrete, etc, $49,421 
Harris St. asphalt, to Mansfield Eng. concrete, to Missouri alley Bridge & county will furnish gravel, $15,323 


Co., 1014 Fletcher Savings & Trust Bldg. fron Co., Leavenworth, $166,857. waee Boston—Bowie Co., let contracts 
$36,805 s _0 : Bacal to Arkansas Constr. Co., Texarkané 
xKan., Stafford—City let contract for scarifying, placing, gravel surfacing an 


*Ind., Indianapolis—City let contract 3» 90¢ sq.yd. 3 in. brick pavement on 5 in. 


paving, curbing and guttering Guilford (Concrete base, to M. R. Amerman, building rein.-con. drainage — structures 


Ave. from 36th to 38th Sts. to Indiana aT 58.030. N : : on 2.96 mi. Highway No. 1-A, known as 
Asphalt Paving Co., 25th St. and Lake Saline, GO5008. Noted Sept. ¢. Pace’s Ferry Rd., 24 ft. wide, involving 
Erie & Western Ry., $13,779. *xNeb., Lincoln—T. H. Berg, city clk. 3478 cu.yd. gravel, 33 cu.yd. class A and 

let contract paving 2600 ft. 33rd St. fram 18 cu.yd. class C rein.-con., cost, $17,878 


*Mich., Detroit—City let contract re- v | BON : = . ae ae y : 38 

: , he as . ine to Holdrege Sts. 30 ft. wide, in- gravel to be furnished by county, $55é¢ 
ee ee aes, — wy —_ volving 8300 sq.yd. asphaltic concrete on 3.64 mi. Highway known as Hooks Rd 
—s neva 10.000 s oe asphalt surface on §& in. concrete base, 300 sq.yd. concrete, 16 ft. wide, 4273 cu.yd. gravel, 25,321 cu 
re a ae tion to Detroit. Asphalt 300 lin.ft. concreta’ curbing, 5000 lin.ft. yd. unclassified earth excav., 66 cu. yi 
a aga ge, a Bldg. $15,500. guttering and curbing and 1027 cuyd. class A concrete, 5425 Ib. reinforcing 
Paving Co., 2 . . Wk let ©arth_eveav., to Burke, Cochrane Constr. steel, etce., $17,710, gravel to be furnished 
*Mich., Detroit—Dept. Pub. 8. act Co., 522-1st Nat'l Bldg., $26,794. Noted by county, $6837. 





> ¢ esurfacin Hart Ave from : 
oes "> Mack Aves, involving 16,- me. il. ae, : J *Tex., Bryan—Brazos Co. let contract 
000 sq.yd. asphalt, to Detroit Asphalt ,, South Dakota—State Highway Comn., huilding gravel surfaced and concret: 
Paving Co., 20 McGraw Bldg., $24,800. Pierre, let contract to Anderson Constr. road and concrete drainage structures 
Noted Oct. 2 Co., Rapid City, improving 11.4 mi. Sect. on 10.33 mi. State Highway No. 2, known 
oe A, Whitewood Spearfish-Beulah Rd., 36 as Millican-Navasota Rd., 15 ft. wide, in- 


*Mich.,, Grand Rapids—Kent Co., let ff’ wide, Lawrence Co., involving 1925 volving 13.763 sq.yd. plain. concrete. to 
contract grading. sur vee f a oo. cu.yd. solid rock, 78,445 cu.yd. earth, Sline, *Staniey & ‘Byers’ Waco. $103,233 
2.75 mi. Little Pine Island Lake Kda., 4761 cu.yd. loose rock and 46,587 yd. sta- Noted Aug. 28. 


volving 15,100 sq.yd. gravel, to Todd & tion overhaul excav., 826 cu.yd. class “A” 

Kent, c-o Kent Co Rd. Comn., Grand ang 200 cu.yd. class “B” concrete, 61,- *xTex., Cisco—City let contract for, 50,- 

Rapids, $21,490. 182 lb. reinforcing steel, cost $90,097; 900 sq.yd. pavement, to P. Brown, Cisco 
*Mich,, Grosse Pointe—City let contract 11.54 mi. Sect. B, 39,766 cu.yd. earth and About $168,000. 


rading and paving Rivard Blvd. from 20,884 yd. station overhaul excav., 16,034 > sd lr 
tae wer north, involving 10,000  cu.yd. gravel surfacing, to be hauled and ada ciate teed ee, >. 7 
sq.yd. asphaltic concrete on 6 in. concrete placed, 3206 cu.yd. binder for gravel Seaman and Main Sts 40-50 ft. wife. 
base, to G. R. Cooke, Penobscot Bldg., roads, 127 cu.yd. class “B” concrete, jn, brick, involving 21.000 lint. combin- 
Detroit. About $50,000. $73,211; to Davison Co., Mitchell, 13.95 oq curb and gutter, to Texas Bitulithi 
*Illinois—Dept. Pub. Wks. & Bidgs., mi. Mitchell-Plankerton Rd.,_ Davison Co. Co, 1101-6 Praetorian Bldg. Dallas 
Div. of Highways, Springfield, let con- 50,505 cu.yd. earth and 29,067 yd. station About $475,000. 
tract paving Federal Aid Project No. 8, overhaul excav., 20,924 cu.yd. gravel sur- " ui - e 
Sect. X. Madison Co., 3.8 mi. 3 in. brick, facing to be hauled and spread, 314 cu.- *Tex., El Paso—El Paso Co. let con- 
234 mi. concrete, involving 22,451 cu.yd. Yd. class “A”, and 51 cu.yd. class “B tract paving 5 mi. road from. Ascavato 
. ; concrete and 23,277 lb. reinforcing steel, to Franklin Cross Roads, to Dudley & Orr 


av 24.760 sqyd. Portland cement nc t 
concrete, 40.433 sq.vd. 3 in. monolithic $82,296. 2101 San Diego St. About $40,000 
brick, 46.8 cu.yd. Class “A” concrete and *xSouth Dakota—State Highway Comn., *Tex., Reby—Fisher Co. let contract 


1130 Ib. reinforced steel, to C. Degen- Pierre, let contract grading, draining and gravel ‘surfacing and building rein.-con 
hardt, Alton, $217,665; 2 concrete bridges, graveling 17.83 mi. Pierre-Blunt Rd., to drainage structures, bridges. and, cul- 


Sect. E. Randolph Co., to W. Melloy, Red Hughes County Comn. Pierre, $69,396. verts on 9 mi. Highway No. 4, known as 
Bud. $2975; 1 concrete bridge. Sect. 1. yn. p. Minot—City let contract paving Rotan-Aspermont Rd., 16 ft. wide, in- 
Clinton Co., to C. Sims, Huey, $1544. 2 mi. South Main St. 2nd St. N. W. and volving 20 acres clearing and_ grubbing, 


excay 


*xWis., Manitowoc—Manitowoc Co. let 4th Ave. N. W., bitulithic, to Hanlon & 71,520 cu.yd. unclassified earth 
contract grading, paving and building Qaks, 338 Liberty Exch., Minneapolis, 44,793 Ib. reinforced steel, 467 y u.yd 


culverts, bridges, ete., on ok ae —_ Minn., $59,419. class “A” and 33 peng class "BY. con- 
Shore Rd. from Sheboygan to Green Bay, — ; Li crete, etc, to J. ; amer, t. Worth 
Shoat. wide involving 12,950 sq.yd._con- ot Wyoming —— Gtate Highway Comm. $76,379. Nets Aug. 38. 

crete. to J. Young & Kro., East Main St., “heyenne, let contract grading Rocky 

Oo 7m $48 113. Noted Sept. 25. Ford-Beaulah sect. of Sundance-Beaulah *Tex., Seguin—Guadalupe Co. let con: 
conto, ° ; Rd., Crook Co., to Anderson Constr. Co., tracts scarifying, reshaping and gravel 


*Minn., Duluth—City let contract Pav- Rapid City, S. D., cost $84,000; Sect. 1 surfacing 3.256 mi. highway No. 2 from 
ing 2560 ft. 2nd Ave., W., from Superior of Shoshoni-Lander Rd., between Sho- Bexar Co. line to Comal Go. line, 1° ft 
to 7th Sts. 20-34 ft. wide, to F. Johnson ghoni and _ Riverton =e Natrona and wide, also placing and gravel surf cing 

iverton Constr. 14.6 mi. State Highway No. 3 from ire 


& Sons, 570 West 5th St., Superior, Wis.. fremont Counties to 

$62,142. Noted Sept. 18. Co., Riverton, Wyo., $34,000; Big Goose to Gonzales Co. line, 16 ft. wide, t) D 
*Minn., Farmington—City let. contract Rd. Sheridan Co., to R. S. Whitehead, La Roe, Chandler, $18,457 and $2:,100 

paving 20 blocks, to Warren Bros., 142 Sheridan, $97,000. respectively. Noted Sept. 11. 
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Streets and Roads (Continued) 175,760 cu.yd. overhaul, $.96 per cuyd, Sect. Baker-Cornucopia Highway, Baker 

xTex., Vernon—Wilbarger Co. let con total $195,014 $34 oan wet 14, ogi cu.yd aan \ es yal 
ract paving 2% mi. highway = running *Wash,, Aberdeen—City Council let 04, . ork will be done by day labor 
rom here, east, Federal Aid Project No. contract replacing east end trestle -with x Oregon—State Highway omn., Port 
- to H. K. MeCollum, Ist Natl Bank permanent highway, 3200 ft. long, 24 ft land, let contract macadamizing 64 m 


pldg., Ft. Worth, $184,417. Noted Aug. wide, including 440 lin.ft. concrete via- Hood River-Mosier Sect. Columbia River 
i duct, to Puget Sound Bridge & Dredging Highway, Hood River Co., involving. 12 
; . » ‘entri sldg Seg » 72.- 1) sq.yd. waterbound macadam, to A. Lb 
sla, Bartlesville—Washington Co. let ‘0. Central Bldg., Seattle About $72,-  ¥ 13 , : “ 
_ grading 3 mi, a tleewitie- tn. “00, cost plus 10 per cent Work involves, Kern, foot of Mill St Portland, $31,020 
sona State Rd, to E. Horsley, Main St. 23:00 cu.yd. filling, 5000 sqyd. riprap, Noted Sept. 25 


Ramona. About $12,000. sh cu yd. concrete and 56,000 lb. reinfore- xOre., Astoria—City let contract paving 

xOkia., Collinsville—City let contract fie. steel y Hume St., from Bond to Commercial Sts 
building 30,000 sq.yd. vitr. brick pave- * Wash., Oharleston —City Council lat concrete, to HH. Makela Astoria, $6664 
ment, to Standard Paving Co, 512 Robin- COMtract’ paving” W yeoft St. from Ist to laying _ plank sidewalks and dressing 
son Bldg., Tulsa, $170,285 Noted Sept fth Sts, and Cambrian St. from 3rd to Agate St. from Florence to Alameda Sts 
05 ith Sts., involving 13,000 sq.yd. concrete, to J. Mattson, Astoria, $323 29th St 


- i : : 1200 lin.ft. concrete curbing and 6000 cu.- from Franklin to Grand Sts. to W 
-fOkinn Bewete—City let ee for yd. earth excav., to R. G = Stevensam, Jacobsen, Astoria, $2321 

ee to Park-Moran, = 43227 Ewing St., Seattle About $43,000 *Ore., The Dalles—City Council let con 
, 7 * : 7 *Wash., Davenport—Comrs. Lincoln Co. tract paving east link Dalles City-Co 
xColorado—State Highway Comn., Den- let contracts to F. T. Young, Davenport, lumbia_ River Highway, to United Contg 
ver, let contracts to Levy Constr. ©O., grading and graveling 3.5 mi. Rd. No. 4 Co. Northwest-—Bank Bide Portland 
630 Symes Bldg., Denver, Paving with from Odessa west to Adams Co, line and $19,503; 1000 ft. east link Dalles Cicy- 
concrete, 1 mi, road west of Manzanola, 462 mi. Odessa—Adams Co. line Rd. No. Columbia River Highway. engineers sta- 








eater. $27,870, 1 a een” Me ity 6, cost $32,925 and $32,737 respectively tion O-j|-00 to 4 00, to Tronz: nd 
¢ er, wi,? i. as c » ‘ - ? 2 . « - ~« . 25 
imits of Rocky ‘Ford, $32,100, 1 mi. west *Wash., Davenport—Lincoln Co. let con- Bros., The Dalles, $11,453. Noted Sept. 2% 
from éity limits of La Junta, $35,000, all tract building 11 mi. Donahue Rd. No... 5 ; * Calif rnin — tate Highway Comn., 515 
n Otero, Co, from Harington south, involving 70,000 Forum’ Bldg.. Sacramento, let contract 


' . : . “ eu.yd. common eveav., and 19,000 ecu.yd. building 10.7 mi. Sect. B, Route 34, Div 
xColorado -— State Highway Comn., gravel, to C. M. Payne, 724 Mission St.. 3. Federal Aid Project No. 2, between 
State a . Bldg, - Sane as — Spekane, $86,348. Ione and Jackson, Amador Co. to T. M 
tract paving 1.6 mi, concrete road north *#Wash., Everett—City Counc 5 Onley. 35 Ve St Oak! i Noted 
am: Je ’ . of » -& ) incil let con- ey, 39 ernon St. aklanc No 
from —_ a wv 06 °G, on ee tract paving Norton Ave. from Hewitt to Sept. 25 
Bide 500; din 7 Nenver. 22nd Aves. involving 8172 sqyd. 8 in. *%Cal,, Fowler—City let contract pay 


Bldg. $47,500; grading 4 mi. Denver caciiamiiiaes , ae Rae / ee : os ; 
Colorado Springs Rd., to EK. Honnen, 316 Py $30.717. J. W. Hoover & Co., Ever ing, building concrete gutters and cement 





‘ast Dale St. C : ace 2.500 J curbs on 23 blocks Merced St.. to H 
East Dale St, olorado Springs, $12,000. *Wash., Pomeroy—City let contract Crummey, Héarst Bidg., San Francisco 
*Colo., Denver—City let contract for crushing and spreading cliff-rock on West $18,000 


11,770 sq.yd. pavement in Alley Pavine Main St., to R. Hender, Pomeroy, $12,000 
Dist. No. 50, to J. J. Hines, 2363 Blake Noted May 29. Caneeey, ES, 
st.. $22,608; 9760 sq.yd. in Alley Paving 


*xCal., Sacramento— City let contract 
paving 21st St. from Y St. to Freeport 


' Z F E Vash., Port Orehard-——City Council let Blvd t Clark & Henery Constr. Co 
s N ee Gibbons ¢ Lawrence, *V : ; a ~» %O a ener S — . 
rt Galapago St. 20,827 “aie Sept contract paving Bay St., et al, involving Ochsner Bidg About $25,000 Work in 
18 ; , ’ : 2993 sqyd 7 in. concrete, to Sound Pav- volves grading, 4 in. concrete paving 
#Col D City let Diet Psat oe Co., Seattle, $26,100 with 14 in. bitulithic surface, cement 
ng Acoeaa Dist. No i asphaltic amen *Wash., Ritzville—Comrs. Adam Co. let Curbs, gutters and sidewalks 
re cs Lambie Co. Tramway Bldg $43,- contract grading and surfacing 19% mi *Cal.,, San Bernardino-—City let con 
“ieee is P * Permanent Highway 4-A. crushed roek tract paving Palm and Agate Sts. 22 ft 
, : —. and gravel, to Mitchell Bros. East 127 wide, 4 in. concrete and stone curbs, to 
tee tn eee eae Comn-, Mission St, Spokane. About $168,000. R. T. Shea & Co., Riverside, $25,440 
Sante , -ontrac uilding 5. ni. . : : , : a 
aaa Ra “a 15, Federal ‘Aid Project No. *xWash., Seattle—bd. Public Wks. let *Cal., San Bernardino—City let con 


16 t lan ie Consts.. Co. Lov. contract paving Westlake Ave. N., et al, tract surfacing and paving I St. fron 
ngton, $39.17: 5.4 mi, road. between involving 11,500 cuyd. excav., 8400 lin. 9th to Highland Sts, oil and screenings 
Captain and Ft. Stanton, Federal Aiq ‘t, armored concrete curb and 18,150 sq.- surface on 4 in. concrete base, to H H 
Project No, 11, to Burgess & La Roe, Ya 7 or 8 in. concrete paving, to Fiorito Lienau, Highland, $72,149 


Palestine, Tex., $42,661. Bros., Seattle, $74,455 ae *Cal.,, San Bernardino—City let con 
xIdaho, Buhl—City let contract for pav- *Wash., Tacoma—Comrs Pierce Co. let tract paving 117,700 sqft. Mt. Verno: 


ing is Nos. 2 : Warren Contracts to Warren Constr. Co., Journal Ave., 16 ft. wide, 4 in concrete, to H. H 
po age Meenas aos $38,072 Bldg., Portland, paving 1.75 mi, road Lienau, Highlands. About $15,500. County 


omanttunniin , ae from Sumner to foot of Elhi Hill, involv- furnishes sand, rock and cement. Noted 
. potty ae ane a ing 3602 cu.yd. common excav» 17,180 Sept. 4. 
xIdaho, Wallace—Shoshone Co. let_con- sq.yd. concrete and 18,506 lin.ft. concrete *Cal,, San Francisco—City let contrac! 


tract building 2.95 mi. Yellowstone Trail, curbing, cost $47,033; 1.94 mi. Elhi Hill , ; 4 ine i 
ar y : hes Tallon ’ . ’ » 1.99 Mi & curbing, paving, guttering and buildin) 
near here, to J. N. Nordquist, Wallace, pq from foot to top, 2000 ecu.yd. earth tara on Carr. Gould, Exter, Cran 


$63,069. excav., 21,797 sq.yd. concrete and 20,528 -vheat and Were Sts, also on Pond: Ay 

xUtah, Salt Lake City—City let con- lint. concrete curbing, $49,055. ' Noted from Railroad Ave. to San Bruno, to Fay 
tract paving 8th St. S. from 3rd W. to Aug. 14. Impvt. Co., 760 Market St., $23,930. Work 
3th Sts. 18-34 ft. wide, to Campbell Bldg. *Oregon—State Highway Comn.,. Port- involves 7442 sq.yd. asphalt, 3391 lin.ft 
Co., Newhouse Bldg., $87,796. land, let contracts to A. D. Kern, foot of ccncrete curbing, 1904 sqft. brick gut 


xUtah, Salt Lake City—City let con- Mill St., Portland, improving 8 mi. The ter, 1442 sqft. stone sidewalk; 15 brick 

tract paving 3.66 mi, Ogden St. and 2.26 Dalles-Rowena .Rd., Wasco Co., involving catch basins and 300 ft. 10 in. culverts 

mi. Roy St, to F. E. Phelps, Brigham 58,000 cu.yd. tommon = exqav.,— (cancrete *Cal., Santa Cruz—City let contract 

City, $100,413 and $60,324 respectively pipe) eaere ‘ = = — Pe 7 grading. concrete paving and draining 

J ? ‘ity—S: wake Co, Vice POOR" VElCGCS sane ad. i - Seabright Ave. to Blanchard, Croker «& 

ye comtaah bites “Foe 7 gp wide, Wheeler Co., involving 1,000 cu.- Howell, 58-2nd St., San Francisco, $47,- 
Rd. south from 33rd St. S.. 20 ft. wide, ¥ 1, common excav., (iron pipe) $154,561; og 


' ‘5 . TY ake Co. C Lakeview, 11.4 mi. . . ° ; 
o Clifton, Applegate & Toole, Billings, {!° Lake oo. Court, , *Cal., Upland—Comrs. San Bernardino 
Mont, $103,146. Lakeview-Crooked Creek, Sect., Lake 


Co. involving 17,000 cu.y@& gravel ma- 2: (San Bernardino) let contract pav- 

*Nevada—State Highway Comn., Car- cadam and Fs 006 cu.vd. 2 excav, img 19th St. a Se ee 
son City, let contract building 757 mi. (sereened gravel) $140,795, 1.8 mi; Lake- About $15,000. or ae ‘60 fay 9 
road between Leeteville and Fallon, tO yiew-South Sect, Lake Co., involving Y4._ excav., $75 per cu.yd., 15, i Sd. 
\rmstrong & Baker, Elko, $45,713. 2800 cu.yd. gravel and 8000 cu.yd. com- 3. i een seve Ia” gerne , aren 
*xWashington—State Highway Comm, mon excav., (f.0.&); $13,867; to J. @ Walls se. ount) § 
Olympia, let contract to Rajotte, Forb- Clarkson, 698 Yeon Bldg. Portland, 12 *& Quebec—Dept. Rds., Quebec let con- 
ert & Winters, Spokane, clearing, grad- mi. Unit No. 3, Service Creek-Valedps tract building 10 mi Provincial Highway 
ng and draining 12.2 mi. Inland Empire Ranch Rd., 18 ft. wide, Wheeler Co.. in- in town of St. Elzear, macadam, 70 ft 
Highway from Ellensburg to Roza Kit- volving 19,000 cu.yd. mixed excav., $115,- wide, to E. Desormeawz, St Francis 
titas Co, involving 62,465 cu.yd. earth 537, 12.5 mi. Unit No. 2, Service Creek- Xavier St., Cape St. Martin. About $69, 
and 90,905 cu.yd. loose excav, at $.60 per Valedes Ranch Rd., 18 ft. wide, involv- 000. 

cuyd. each, 54,570 cu.yd. solid excav., ing 74,000 cu.yd. mixed excav., (both. iron *xQue., Montreal—City let contract r 
$1.50, 92,500 cu.yd. overhaul, $.03, total pipe) $126.935; to O. tHuber, Sherlock puyilding Notre Dame St. W. from Cha 
$198,534; J. T. Smith, Seattle, 4.8 mi. Bldg. Portland, Heppner-Gilliam Co. hoillez Sq. to Dominion St., to Sicily As 
Pacific Highway from Seattle to Lake Line, Sect. Oregon-Washington High- phaltum Repair Co, 60 St. Viateur St 
piney Park, King Co. 132,740 cu.yd. way, Gilliam Co, involving 121-38 cayd E., $41,756. 
earth excav., .60, 363,500 cu.yd. over- common excav. (iron pipe . ; to J. et ee mn 
haul, $.04, hive Ibs. steel bars, $.08, Hampshire, Grants Pass, 6.1 mi. Unit No. a ee — SStiees «ees 
1.25 sq.yd. 1st class concrete, $30., total 1, Remote-Camas_ Valley Sect. Myrtle Sicily Asphaltum Paving Co. Ltd., 60° St 


$121,292; T Peterson, Eatonville, 3.6 mi. Creek-Roseburg Highway, Coos Co., im- ‘ioul'gt ge $127,027 

Natl Park Highway from La Grand to volving 112,000 cuyd. common. excav., w@ee., “at. Ceelle—City let contract 
\ider, Pierce Co., 13,994 cu.yd. earth, (iron pipe) $151,372, 8.1 mi. Unit No. 2, building’ ceil waterbound macadam 
22.714 cu.yd. loose and 44,857 cu.yd. solid WRemote-Camas Valley Sect. Myrtle rdad to oe Cassette, St. Cecile, $21,825. 
evcav., at $.70, $.90 and $255 respective- Creek-Roseburg Highway, Coos Co., in- . Si ap eee ° r oa a build 
lv, 20,785 eu.yd. overhaul, $.03, total $147,- volving 150,000 cu.yd, common excav., *xQue., St. Lue—City let contract built 


07 F 721; O. Gay 
207; R. O. Wahlgren, Forks, 2 mi. Olymp- (iron pipe) $198,721; to Johnston Contr ing 7 mi. tar macadam roads, to ; } 
Highway trams Forks south, Clallam (Co., 311 Lumber Exch. Bldg., Portland, now, 107 St. James St., Montreal. About 
o 24,060 cuyd. earth and 1980 cuyd. 9 mi.  Mosier-Rowena_ Sect. Columbia $43,000. 
schid exeav., $20,932. Noted Sept. 4. River Highway, 18 ft. wide, Wasco Co., WP = ee ner 
f : involving 171,000 cu.yd. common excav., let. contract paving mi. ovi 2 

lhe rg agp Py Highway Be. lenaevete) $223,628: to Marion Co. Court, Highway here, 20 ft. wide, bituminious 


Olympia, let contract to . L. Goulter, . : C 1 Not 

Seaview ‘leari ¢ > Salem, 1.2 mi. Bordner Hill-Wain Hill macadam, to Leger & harleton, Notre 

| ch "Hine _ ane ee. — Sect. Pacific Highway, Marion Co., in- Dame St, Lachine. About $83,000 

liver, involving 117,990 cu.yd. earth volving 1600 cu.yd. gravel. *#Ont., Barrie—Simeoe Co., Rds. Com 
Vv. at $.70 per cuyd., 24.640 cu-yd. *Oregon—State Highway Comn., Salem. let contract paying 1-2 mi. Atherley Rd 


solid rock excay., $2.25 per cuyd., and will gravel 7.9 mi. Baker-Middle Bridge 20 ft. wide. to R. Curran.’ About $12,500 
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Streets and Roads (Continued) . *%Utah, Salt Lake City — Drainage ont Cteseet ~G. S. Rider Co rchts 
Ont., i ray—Cc Velland Co. trighton D. D. No. 1 let contract improv- -entury Bldz., let contract to Hun} ‘6 
(ae Ge ean ies 2650" maya ing system, Salt Lake Co., to Corey & key Co., Century Bldg., for 1-story = 
concrete pavement, 18 ft. wide, Ridge- Richardson, Ogden, $80,740. a oe Se — ape Sete aAdition » fae 
way Twp. to Begy & Co., St. Catherines, * Washington Dredging — State High- ‘ory, tor Far Brook Co., Brook Park Rq 
$29,501 way Comn., Olympia,let contract dredg- About $25,000. Noted Sept. 18 
*Ont., Toronto—City let contracts to ing and building 2 mi. embankment along *0., Cleveland—Parish & Bingha 1061: 
Warren Bituminous Paving Co, McKin- fear River, Pacific Co, to Washington Madison Ave., let contract building 2 stor 
non Bldg, paving portions of Northcliffe Diking Co., Astoria, Ore., $24,576. 84 x 210 ft., concrete, steel and brick «1, 
tivd., Rosemount and Springmount Aves »Ore., Silver Lake Irrigation —G. W. and shipping room, rein.-eon. flooring, eoy 
bitulithic; to Asphaltic Concrete Co... Marvin, secy., Silver Lake Irrigation crete and brick foundation, on Madison Aye 
ltd. Excelsior Life Bldg. for brick blo-k pist. let contract building irrigation sys- to W. 1. Thompson, 6110 Euclid Ave. Abey: 
4 oa, ~ pe - Waseny — tem to include 10 mi. main canal, 3 $150,000. ' 
; 24, to ep KS for concrete pave- i e ace . > ‘ s dis 
ments on portions of Belsize Drive, $16,- an eee ane ee aS or Pm Cleveland-—F. P. Screw Products Co 
044. Manor Rd, $7378, Sheltrake Ave. earth execav., 55,000 cu.yd. rock embank- 727 East 77th St., let contract builting 1 
$5583, Sheldrake Blvd., $12,934 and as- ment, 860 ‘cu.yd, rubble masonry and Story, 60 x 150 ft.. concrete. steel and brick 
phalt| pavements an portion of Kenil concrete, 770.000 F. B. M. lumber, 26.000 factory, on East 79th St. and Woodland ay: 
worth Ave, $3157: ta Constructing dq pprretes 770000 FB. tumper oven to.G. A! Rutherford, 1922 Bast 18th St. absut 
—— yaad Confederation Lite oe 'ss Constr. Co, Journal Bldg. Portland. 000. 
isphé avements j ette 5St., oe . J “t 93 . 
318, Middleton St, $4004: to Godson About $100,000. Noted Oct. 23 ; *0., Cleveland—Stutz Motor Sales Co. 130 
Contg. Co, Manning Chambers, for as- *Cal., San Francisco — Excavation-— East 13th St. let contract constructing 2 
phalt pavements on portions of Fem- Pacific Gas & Electric Corp., 445 Sutter story, 54 x 165 ft., rein.-con., steel and brick 
wood Park Ave., $7849, Front St., $25,- St.. let contract for grading in connection service and sales building, at 4310 Carnegie 
877, Kenilworth Ave, $15,313, Logan with 5 story, 150 x 155 ft. office building, Ave., to. H . Claxton, 214 Vickers Blig 
Ave., $9438, McLean Ave., $16,796, and to H. N. McClure, 602 Octavia St. Total About $50,000. 
ous curbing on Front St. $.80 per cost, $200,000. ; i Ctovelans- -Templar Motor Car ¢ 
alstead Ave., let contract building 3-stor 
*Ont., York—Town let contracts build- Industrial Works 120 x 442 ft.. concrete, steel and brick raf 
ing conerete sidewalks on sections of tory and office, rein.-con. flooring, econcra « 
Bernice and Dennis Sts. to Angotti & *0., Cleveland—O. Darst, archt., Brunson foundation, to Hunkin-Conkey Co., Century 
“has 7 Pendrith Ave.. Zoronte $1725 Bldg. Columbus, let contract to Voldt. Con- Bldg. About $500,000. F 
and 1630 respectively; Mcloberts St., Co.. Cleve ruile > 5-atory. 90 32 s 
Paulton and. Torrens’ Aves, ty Aatl ft" retn’-com warehouse, on Toth S*, for Cen. p20", Cleveland—Torbenson Axle Co. 1111 
Constr. Co., 228 Carlton St, Toronto, tray Ohio Paper Co., Bingham Bldg. About Past 152nd St., let contract building 2-story 
#SE88, $2908 and $5510 respectively." SinnOoi.” Noted Juiy 24 Ty hy Ee 
B » owell, Lundom, Little ¢ 
*xOnt., York—Town let contracts build- 6g cleveland—Cleveland Ry. Co., Leader Meriam Bldg. About $30,000. Noted Soo: 
ing sidewalks on Todmorden, Glenholme way Bldz., let contract building 5-story, 49 25 ' 
and f 2 yes.. to Walton & Powell, Jo oe ae 7 ate 
and Lauder Aves., to altor a x 80 ft., concrete, steel and brick converter 
6) Gamble Ave., Toronto, $1708; Torrens tation, at 13006 Woodland Ave, to W. I *0., Cleveland—Vita Mfg. Co., Williams: 
anc Barr Aves.. to Angotti & Smythe. 7 mijmpson & Son. 6110 Euclid Ave. About Bldg., let contract building 1-story, 132 x 259 
Pendrith Ave., Toronto, $3175; Pape Ave., $50,000. Noted Sept. 18 r 7 F ft. ,concrete, steel and brick factory, on Madi 
to J. E. Clarke, 139 Dowling Ave., To- — a sen Ave., to H. G. Slatmeyer & Son, Lake 
ronto, $4500; Eversfield Ave., to Giant *O., Cleveland—Cross Candy Co., 1966 East side Ave. About $100,000. “Noted Sept. 2% 
Conte. Co. 50 Front St E, Toromto, 66th St., let contract building 1 story, 47 x Ee z 
$2650: Lambton Ave., to W. H. Sheridan, 140 ft.. rein.-con., steel and brick factory, at _ *O., Cleveland—White Motor Car Co., Fas 
15 Langley Ave., Toronto, $3988; Brown- 6509 Hough Ave., to G. A. Rutherford Co. 79th St., let contract building 1-story, 200 
hill Ave, to A. Johnson, 35 Burgess Ave., 1922 East 18th St. About $75,000. Noted 600 ft., rein.-con., steel and brick addition ¢ 
Toronto, 2924; Keene St, to Natl Contg. Sept. 18. factory, to Watson Eng. Co., 1101 Hippo 
Co. 9 Garvock Ave, Toronto, $1350. *0.. Cleveland—Eller Motor Car Co., 7000 Eu- drome Bldg. About $600,000. Noted Sep: 13 
*Ont., York—Town let contract building clid Ave., let contract constructing 2-story *0., Cleveland—White Motor Car Co., Bas 
‘onerete sidewalks, 4-6" ft : wide, on St. 128 x 239 ft., rein.-con., brick and terra cotta 79th St., let contract building 2-stor) ! 
Johns Rd., Atlas and St Clair Aves., to garage and service building, rein.-con. floor- 884 ft., concrete, steel amd brick machin: 
Walton & Powell, 46 Price St. Toronto, ing, concrege foundation, on East 70th St. and shop, to Watson Eng. Co., Hippodrome Bldg 
$4600. $4375 and $4500 respectively; Deni- Buelid Ave., to C. C. Kinne, 808 Union Natl About $175,000. Noted Sept. 18. 


and Trejama Aves, to An- 
wott! & Smythe, 7 Pendrith Ave., Toronto, 
$2875, $775 and $3200 respectively. 

*B. C.. Chilliwacke—City let contract 
paving 16,400 sq.yd. various streets, 2 in. 
bitulithic surface on macadam_ base, to 
Columbia Bitulithic Co., 492 Pender St. 
Ww Vancouver. About $35,000. Noted 
Aug. 21 


Excavation and Dredging 


*Fla., Palm Beach — Canal 
Internal Impvt Fund of Florida 
tract building 5 mi. canal, 24 ft. wide, 11 
ft. deep, involving 247,000 cu.yd. excav., 
to South Florida Dredging Co., Ft. Lan- 
derdale, $.11 per cu.yd. 

*0., Rocky River—Excavation—Realty 
Underwriting Co., 810 Leader News Blidg., 
Cleveland, let contract for 15,000 cu.yd. 
earth excav., here, to F. G. Bieber, 2086 
West 96th St., Cleveland, About $15,000. 

kIa., Onawa—Ditches—Comrs. Monona 
Co let contract building ditches in Up- 
per Sioux, D. D., involving 1,227,000 yd 
excav., to F. M. Crane Co., Omaha, Neb.., 
$.139 per yd 


son, Medway 


Trustees 
let con- 


*xMinn., Benson—Ditch—D. P. Carney 
aud. Swift Co. let contract for labor for 
building Ditch No. 19, to A. Olson, Mur- 
dock, $10,250; tile, to N. W. Cement Tile 


Co., Starbuck, $6650. Noted Sept. 18. 


*Minn., Duluth—Dredging—W. H. Bor- 
gen, aud St. Louis Co. let _ contract 
dredging 2 rivers tc J. Ferrier, 705 East 
8th St., $43,055. Noted Sept. 4. 

Me., Fairfax — Drainage — Fairfax 
Special D. D. let ec tract building drain- 
age system involving 800,000 cu.yd. 
excav., to J. H. Boyce Sons Co., Omaha, 
Neb., $1473 per cu yd. 

*Ark., Marianna—Dredging—Daggett & 
Daggett, engrs., let contract building 22 
pier floating dredge work in Black 
Swamp D. D., Lee Co., involving 650,000 
cu.yd. excav., to Canal Constr. Co., Exch. 
Bldg., Memphis, Tenn., $.14 per yd. Not- 
ei Sept. 18. 

*Ark., Marlanna — Dredging — Comrs. 
Lee-Phillips D. . let contract building 
30 mi. floating dredge work, involving 
1,905,000 cu.yd. earth work, to Canal 
Constr. Co. Exch. Bldg., Memphis, Tenn., 
$13, $.14 and $18 per cu.yd. Noted Sept. 


ls 


Bank Bldg. About $150,000. 


*0., Cleveland—Fink Body & Fender Co., 
2075 East 65th St., let contract building 2- 
story, 62 x 101 ft., rein.-con., steel and brick 
factory. to W. Dunbar Co., 8201 Cedar Ave 
About $60,000. Noted Sept. 1S. 


*0., Cleveland—Friedman, Blau, Farber Co. 
Fast 37th St. and Perkins Ave., let contract 
building, 1-story, 45 x 60 ft., concrete, steel 
and brick boiler house, rein.-con. flooring, 
concrete and brick foundation, to C. N, Grfi- 
fen, 5509 Euclid Ave. About $50,000. 


*0., Cleveland—Giidden Varnish Co., Madi- 
son Ave., let contract constructing 4-story 
59 x 90 ft. grinding building, concrete, steel 
and brick, to J. R Gloyd Co., 1816 Bast 33rd 
St. About $60,000. Noted Oct. 2. 


*0., Cleveland—Whitworth & Johnson 
archts., Engineer's Bldg... let contract to W 
Vretman, Hollenden Hotel, Sunerior Ave. and 
East 6th St., building 2-story, 125 x 131 ft.. 
concrete, steel and brick service and sales 
building, on East 67th and Carnegie Ave., for 
M. J. Hinkle, 817 Prospect Ave. About $150,- 
000. Noted Sept. 25. 


*0., Cleveland—T. Knight, Arcade Bldg., 
let contract building 1 story, 70 x 210 ft. 
rein.-con., steel and brick factory, on Scran- 
ton Rd.. to Shader Constr. Co., Lennox Bldg 
About $50,000. Noted July 31. 


*0., Cleveland—Manufacturers Oil & Grease 
Co., Century Bldg., let contract constructing 
2-story, 78 x 83 ft., concrete, steel and brick 
factory, rein.-con. flooring, concrete founda- 
tion, to Watson Eng. Co., 1101 Hipodrome 
Bldg. About $75,000. 


*0., Cleveland—Middle States Oi) Co., 848 
Engineer's Bldg., let contract constructing 2- 
story, 36 x 100 ft., concrete, steel and brick 
warehouse and storage building, rein.-con 
flooring, brick and concrete foundation, on 
Sist St. and St. Clair Ave., to F. Riley, 309 
Williamson Bldg. About $30,000. 


*0., Cleveland—Monarch Brass Co., 4613 
Payne Ave., let contract building 2-story, 66 
x 200 ft., rein.-con., steel and brick factory 
rein.-con. flooring, concrete foundation, on 
45th St. and Payne Ave. to Bmerson Co. 
1900 Euclid Bldg. About $150,000. 


*0., Cleveland—Ohio Varnish Co., East 
7th St. and Kinsman Rd., let contract build- 
ing 3-story, 56 x 97 ft., rein.-con., steel and 
brick factory addition, to G. A Rutherford 
Co., 1922 East 18th St. About $40,000, 


*O., Columbus—Bassett & Tresselt, archts 
Central Natl. Bank Bldg., let contract to J 
W. Heckart, 79 Ruggery Bldg., constructing 
6-story, 53 x 150 ft., fireproof addition t 
plant, for Natl. leo & Storage Co., St ! 
Naghten Sts. About $100,000. Noted Sept 
-. 


*O., Columbus—O., Darst, archt.. Brunsor 
Bldg., let contract to R. H. Evans & (Co 
Columbus Savings & Trust Bldg., construct 


ing 6-story 65 x 69 x 155 ft. whole: 
grocery building on East Naghten St. for 
G. W. Bobb Co., 280 Naghten St About 


$130,000. Noted Juley 24. 

*O., Columbus—Columbus Unnion Oi! Cloth 
Co., 7th Ave. and Cleveland, Cincinnati, Chi 
cago & St. Louis R.R., let contract construct 
ing Ist unit of plant, consisting of two 1 
story, fireproof buildings, 69 x 72 ft. and 50 
x 92 ft.. to M. J. Delaney, 31 Sycamore St 
About $40,000. 


*0., Columbus—J. Kokenge Co., 4th and 
Lawrence Sts., let contract building 5- or 6 
story, 60 x 187 ft., rein.-con. factory, on Main 
and Front Sts., to Frank Hill Smith Co., Inc 
120 Bway., New York City. 


*O., Columbus—Natl. Ice & Storage Co., 5th 
and Naghten Sts., let general contract con 
structing 70 x 90 ft. brick, cold storage build 
ing, 60 ft. high, at Plant No. 2, 11th and 
Grant Sts., to R. H. Evans & Co., Columbus 
Savings & Trust Bldg.. cost $45,000; founda 
tion, to M. J. Delaney, 31 Sycamore St. 
$10,000. Incorrectly noted in our issue of 
Sept. 25. 

*O., Columbus—Ohio State Journal, Spabr 
Bldg., let contract constructing 4-story, °4 
x 197 ft. publishing building, on East Broad 
St. between Pearl and 3rd Sts.. to E. Spen 
eer, 914 Huntington Natl, Bank Bldg. About 
$160,000, cost plus percentage basis. 


*0., Piqua—Atlas Underwear Co. let con 
tract building 4-story, 80 x 140 ft., rein.-con 
and brick factory, rein.-con. flooring, © 0 
crete foundation, to Frank Hill Smith (o 
Inc., East 3rd St., Dayton. About $125,000 
Noted Aug. 21. 

*O., Portsmouth--Pure Milk Co., 1619 S'! 
St., let contract building 2-story, 76 x 1°- 
ft. creamery, brick and rein.-con., on (ly 
par to F. Carson, 517 Glover St. About $}) 


*9.. Springfield—Clark Co. Lumber “0 
1734 West Main St., let contract building 





Ad briy 
bd Ar 
About 


Co., 1309 
cting 2 
nd brick 
“arnegie 


‘Ss Bldg 


‘ar (Co 
3-story 
ick fa 
roncra ¢ 
Century 


O., 1118 
2-story 
ick on 1 
tle ¢ 


d Sept 


Eas’ 


Lachine 
) Bldg 


irchts 
| fo ZF 
‘acting 
ion 


Sept 


"UIMSOD 
c& Co 


try) 


., Sth 
con 
yuild 
and 
mbus 
inda 

St.. 


ie of 


ypahr 
y, O4 
road 
pen 
bout 


con 

eon 
Co 

500 


Sth 
132 
Clay 


B10 


ling 





—_—_— 


October 23, 1919 


_—_—_ 


industrial Works (Continued) 


planing mill, 1 story, 70 x 110 ft., steel and 
timber, brick foundation, to Cogswell Bldg 
Co., Springfield. About $25,000. 

*0., Toledo—Lewis Steel Products Co. let 
contract building 1 story, 150 x 300 ft., brick 
and steel foundry, machine shop and office 
to A. Bentley & Sons Co., 201-31 Belmont Ave. 
About $200,000. 

*Ind., Indianapolis—A. F. Bartel, 911 
North East St., Richmond, will build 3-story, 
prick and steel factory, rein.-con. flooring 
eonerete foundation, here. About $50,000 
Work will be done by day labor. Noted 
Sept. 11. 

*Ind., Indianapolis—Millholland Machine & 
Mfg. Co., West 23rd St. and Belt R.R., let 
contract building 100 x 200 ft. brick, steel and 
eonerete, machine shop, rein.-con. flooring 
concrete foundation, to H. K. Ferguson Co., 
ange Enelid Ave., Cleveland. About $100,000 

*Ind., Munecie—Chevrolet Motor Co. let con 
tract building 1 story, 60 x 240 ft., brick and 
steel factory, on 8th St. and Cleveland, Cin- 
cinnati & St. Louis Ry., to W. E. Wood Co., 
1805 Ford Bldg., Detroit, Mich. 


*Ind., Richmond—Natl. Automatic Tool Co. 
ith St. and South St., N., let contract build- 
ing 1-story, 200 x 250 ft. brick, steel and 
conerete factory, rein.-con. flooring, concrete 
foundation, to H. K. Ferguson Co., 6532 Eu- 
clid Ave., Cleveland, O. About $140,000. 


*Mich., Alma—Northern Wheel Co. let con- 
tract building 2-story, 60 x 320 ft., rein.-con., 
brick and steel factory unit for assembly 
room, storage shed and power plant, to H. H. 
Soule, Alma. About $50,000. 


*Mich., Detroit—Amer. Blower Co., David 
Whitney Bldg., let contract building 2-story 
127 x 144 ft., rein.-con. and brick addition to 
factory, rein.-con. flooring, concrete founda- 
tion, on Russell St. and Harper Ave., to E 
D. Jackson Constr. Co., Ford Bldg. Noted 
Aug. 21. 

*Mich., Detroit—Belle Isle East Side Cream- 
ery; 1020 Forest Ave. E., let contract 
building 2-story, 45 x 100 ft., rein.-con., brick 
and steel, addition to factory, to O. Misch 
Chamber Commerce. Noted July 31. 


*Mich,, Detroit—H. H. Lane, engr., Dime 
sunk Bldg., let contract to A. J. Smith Con- 
str. Co., Campau Bldg., constructing 2- 
story, 60 x 75 ft., rein.-con. and steel addi- 
tion to bakery, rein.-con. flooring, concrete 
foundation, on 4th and Labrosse Sts., for 
Detroit Baking Co., 4th St. and Michigan 
Ave. About $30,000. Noted Sept. 11. 


*Mich., Detroit—Detroit Edison Co., David 
Whitney Bldg., let contract building 2-story 
25 x 113 ft., rein.-con. and brick sub station 
rein.-con, flooring, concrete foundation, op 
Connors Creek Rd., near Six Mile Rd., to A 
A. Albrecht, 1130 Penobscot Bldg. About 
$50,000. Noted Sept. 11. 


*Mich., Detroit—Detroit Edison Co., David 
Whitney Bldg., let contract building 2-story 
100 x 207 ft., rein.-con. brick and steel serv- 
ice station, rein.-con. flooring, concrete foun- 
dation, on Ledy and 2nd Sts., to A, A. Al- 
brecht Co., 1130 Penobscot Bldg. 


*Mich., Detroit—Detroit Twist Drill Co., 
Ford St., let contract building 3-story, 45 x 
S7 ft., rein.-con. addition to factory, rein.-con. 
flooring, concrete foundation, on Fort St. and 
lith Ave., to Montague-Forney Co., 813 Ford 
Bldg. Noted Sept. 11. 


*Mich., Detroit—Detroit Vapor Stove Co. 
Kercheval and Connors Aves., let contract 
building 1-story, 55 x 380 ft., brick and steel 
factory, concrete foundation, to J. Whittaker 
& Co., 51 Chureh St. About $35,000. 


*Mich., Detroit—Fisher Body Co., Oakland 
and Piquette Aves., let contract building 2- 
story, 39 x 142 ft., rein.-con. and brick, dry 
kiln, rein.-con. flooring, concrete foundation 
on Riopelle and Farnsworth Sts., to G. 


— Co., 540 Penobscot Bldg. About $45,- 
‘ 


.*Mich., Detroit—Grennans Bakery Co., 108- 
17th St., let contract building 2-story, 2 “x 
104 ft., brick and steel addition to bakery 
rein.-con, flooring, concrete foundation, on 
ith St., to Spicer & Shock, 600 Sun Bldg 
About $25,000. 


*Mich., Detroit—Brown & Preston, archts. 
106 Empire Bldg., let contract to Hazelton 
« Clark, Book Bldg., building 1-story, 65 x 
-00 ft., concrete, brick and steel garage and 
shop, rein.-con. flooring, concrete foundation 
for Mills-Fox Baking Co., Merrick Ave. About 
$10,000. Noted Sept. 11. 

*Mich., Detroit—-Morgan & Wright, Belle- 
‘ue Ave., let contract constructing 7-story 
“) x 174 ft., manufacturing and finishing 
‘ant, 7-story, 80 x 174 ft. welfare building 
ind 2-story, 50 x 174 ft. connecting factory 
| rein.-con., rein.-con. flooring, concrete 


‘oundation, tc Bryant & Detwiler, 2336 Dime 
Bank Bldg. 
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*Mich., Detroit—Packard Motor Car Co 
Grand Blvd., let contract building 2-story 
165 x 180 ft., rein.-con. addition to foundry 
rein.-con. flooring, concrete foundation, on 
Harper Ave., to H. G. Christman Co., 315 
Stevens Bldg. 

*Mich., Detroit—Paige Detroit Motor Co. 
McKinstry Ave. and Fort St., let contract 
building 1l-story, 69 x 275 ft., shipping 
room, rein.-con., concrete flooring, concrete 
foundation, on Warren Ave., also 20 x 275 
ft., conerete shipping platform and _ rein.- 
con. tunnel, 102 ft. long, 94 ft. sq, to A. J 
Smith Constr. Co., 110 West Fort st 


*Mich., Detroit—Paige Detroit Motor Car 
Co., MeKinstry Ave. and Fort St., let con 
tract building 1-story, 275 x 52s ft., rein.-con. 
brick and steel factory, rein.-con. flooring 
concrete foundation, to Amer. Bridge Co. 
Beecher Ave. and Michigan Central Ry. Noted 
Sept. 18. 

*Mich., Grand Rapids—Amer. Can Co., 251 
Pearl St., let contract building 4-story, 66 x 
286 ft., rein.-con. and brick factory, concrete 
foundation, on Front Ave. and 6th St., and 
3-story, 66 x 88 ft. office, to Thompson Star- 
rett Co., Lincoln Bldg., Detroit. About $300, 
000. 

*Mich., Grand Rapids--Amer. Seating Co. 
9th St., let contract building 2-story, 100 x 
125 ft., rein.-con., brick and steel addition to 
factory on 9th St. and Bway, Ave., to Owen- 
Ames-Kimball Co., Michigan Trust Bldg., 42 
Pearl St. e 

*Mich., Hamtramek (Detroit P. O.)—De- 
troit Carrier & Mfg. Co., Conant Ave., let 
contract building 2-story, 110 x 133 ft., rein 
con, brick and steel factory, concrete foun 
dation, on Conant Ave. and Grand Trunk 
Ry., to C. M. Davis Co., 1323 Woodward Ave. 
Detroit; cost plus percentage basis. 

*IlL., Chicago—Anderson-Clauson Motor Co., 
4701 West Madison St., let masonry contract 
for 1- and 2-story, 50 x 175 ft., brick and 
timber auto service station, brick foundation, 
at 4633 West Washington Blvd., to W. J. Rat- 
ledge & Co., 2721 Lake St. About $60,000. 


*IlL, Chieago—R. C. Harris, archt., T90 
North State St., let contract to MeLennon 
Constr. Co., 220 Walton PL, for 5-story, 100 
x 300 ft. rein.-con. and brick factory, rein.- 
con. flooring, concrete foundation, on 30th St. 
and Sawyer Ave., for Apex Appliance Co., 
3231 West 30th St. About $300,000. Noted 
Aug. 7. 

*IlL, Chicago—Armstrong Bros. Tool Co., 
317 North Francisco St., let contract building 
i-story, 60 x 150 ft, and 2-story, 60 x 115 ft 
rein.-con. and tile factory, concrete founda- 
tion, at 307 North Francisco St., to G. Thom- 
son & Son Co., 30 North La Salle St. About 
$150,000. 

*IlL., Chicago—Buckley-Dement & Co., 632 
Sherman St., let general contract building 6 
story, 100 x 120 ft. rein.-con., brick and steel 
printing and mailing plant, rein.-con. flooring 
concrete foundation, on Jackson Blvd. and 
Throop St., to C. B. Johnson & Son, 111 West 
on St. About $300,000. Noted Aug 

1. 

*11L, Chicago—Central Bag Mfg. Co., 3622 
Iron St., let contract buflding 1- and 2-story 
330 x 400 ft. rein.-con. and brick factory 
concrete foundation, on Western Ave. and 
60th St., to Solomon-Waterton Co., 343 South 
Dearborn St. About $350,000. 


*IIL, Chicago—Chicago & Alton Ry., 608 
South Dearborn St., let contract building 1 
story, 154 x 460 ft., concrete, steel and hol 
low tile, freight house, concrete foundation 
at 344-355 West Harrison St., to Melton-Stew- 
art-Nelson Co., 208 South La Salle St. About 
$1,000,000. 

*I1L., Chicago—Churchill Cabinet Co., 2119 
Churchill St., let contract building 2-story 
80 x 180 ft., mill construction addition to fac- 
tory, concrete foundation, at 1800 North 
Hoyne St., to F. E. Doherty, 133 West Wash- 
ington St. About $65,000, 

*IlL., Chicago—W. G. Uffendell, archt., 39 
South State St., let masonry and carpentry 
contract, to G. Thomson & Son, 30 North La 
Salle St., for 5-story, 100 x 200 ft. rein.-con. 
and brick factory, rein.-con, fooring, concrete 
foundation, on Orleans St. and Institute PIl., 
for Dallas Brass & Copper Co., 225 North 
Jefferson St. About $300,000. Noted Aug. 14 


*IlL., Chieago—Edison Electric Appliance 
Co., 5660 West Taylor St., let masonry con- 
tract building 1-story, 340 x 350 ft., brick anc 
timber factory, brick foundation, to A. E. 
Anderson Co., 19 South La Salle St. About 
$275,000. 

*I1L, Chieago—A. M. Harroun, 5501 Cornell 
Ave., let masonry contract building 1 story, 
100 x 150 ft. brick and timber garage, brick 
foundation, on Lake Park Ave. and S5th St. 
to Rune & Son, 6142 Rhodés Ave. About 
$25,000. Noted Aug. 21. 

*IlL, Chicago—Ideal Coated Paper Co., 38 
South Dearborn St., let contract building 1 
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and 2-story, 70 x 185 ft., rein.-con. and bri 
factory, rein.-con. flooring, concrete founda 
tion, at 4329 South Western Ave. to EL W 
Sproul Co., 201 West 30th St. About $50,000 


*11L, Chicago—Ursus Motor Co., 6601 West 
Grand Ave., let contract building 1- and 2 
story. 120 x 150 ft. brick and timber factory 
brick foundation, on Grand and Fullerton 
Aves., to Industrial Bldg. Co., 38 South Dear- 
born St About £50,000 


*1IL, Chicago Westerlin & Campbell, 2é@ 
North Clinton St., let contract building 1 
and 2-story, 125 x 147 ft., brick, rein. con. and 
steel factory, rein.-con. flooring, concrete 
foundation, at 1119 Cornelia Ave., to D. Pu 
vogel & Son, 935 Dakin St. About $50,000 
Noted Sept. 11 


*IIL, Springfield— Illinois Watch Co., Ytb 
St. and North Grand Ave., let contract build 
ing 3-story, SO x 144 ft. addition to factory 
to Austin Co., 16,112 Euclid Ave., Cleveland 
0. About $100,000. (75 working days.) 


*Wis., Fond du Lae—Latex Tire Co. will 
build 45 x 200 ft. concrete factory. About 
$50,000. Work will be done by day labor 

*Wis., Milwaukee— Edmonds Shoe Co., Bur 
leigh and Weil Sts., let contract building su 
perstructure for l-story, 134 x 475 ft. brick 
and steel factory, rein.-con. flooring, on Bre 
men and Concordia Sts., to W. Winter, 1025 
znd St. About $150,000. 


*Wis., Milwaukee—Kiel Furniture Co 
32nd and Center Sts., let contract building 
l-story, 72 x 112 ft. brick, rein.-con. and steel} 
vwddition to factory, to H. Schmitt & Son 
430 Farwell Ave. About $25,000, 


*Wis., Milwaukee—F. Martin—Laskin Co. 
Fratney St. and Keefe Ave., let contract 
building 2-story, 60 x 140 ft. rein.-coh. and 
brick addition to tannery, rein.-con. flooring 
concrete foundation, to W. F. Tubesing Co. 
Wauwatosa. About $35,000. 

*Wis., Milwaukee—Slocum Straw Wks., 65¢ 
Natl. Ave., let contract building 2 story, 40 
x 60 ft. rein.-con. and brick addition to fae 
tory, rein.-con. flooring, concrete foundation 
to Larbru Eng. Co., 2718 Wright St. About 
$25,000. 

*Wis., Milwaukee—-Lesser & Schutte 
archts. and engrs., Majestic Bldg., let con 
tract to Riesen Bros. Co., 86 Michigan St. 
building 2-story, 62 x 170 ft. rein-con. and 
brick warehouse, rein.-con. flooring, concrete 
foundation, on Muskego and Park Sts., for 
O. N. Stein, 89 West Water St. About $55, 
000. 

*Wis., Milwaukee—-H. Thompson, 226 Grand 
Ave., let contract building I-story, 120 x 160 
ft. brick and steel garage and repair shop 
concrete foundation, on Milwaukee and Hu 
ron Sts., to Foster Constr. Co., 534 Caswell 
Blk. About $75,000 


*Wis., Milwaukee—A. W. Hoffman, archt 
and engr., Berlin Arcade, let contract to W 
W. Oetlein Co., 86 Michigan St., building 4- 
story. SS x 88 ft., SS x 154 ft. and &S x 375 
ft. rein.-con. and brick plant, rein.-con, floor- 
ing, concrete foundation, on Port Washing 
ton Rd., for E. and J. E. Uihlein, care of 
Schlitz Brewing Co., Chestnut St. About 
$500,000; cost plus percentage basis. 

*Wis., Milwaukee—Van Dyke Knitting Co 
SSU0 South Pierce St., let contract building 4 
story, 40 x 70 ft. brick, steel and mill con- 
struction addition to factory, concrete foun- 
dation, to J. L. Stanage, 144 Oneida St. About 
$30,000. 

*Wis., Racine—Hartman Trunk Co., Ham 
ilton St., let contract building 3-story, 60 x 
134 ft. brick and steel factory, on Forrest 
St., to L. Nelson Co., Racine. About $60,000; 
cost plus percentage basis. 

*Wis., Racine—Walker Mfg. Co., Hamilton 
and Michigan Sts., let contract building 1- 
story, 8O x 120 ft. brick and steel foundry 
concrete foundation, on Hubbard St., to Klug 
& Smith Co., 40 Mack BIk., Milwaukee. About 
$40,000. 

*Wis., Schleisingerville—Vim Tractor Co. 
S35 Caswell Blik., Milwaukee, let contract 
building 1-story, 60 x 200 ft. brick, steel and 
timber factory, concrete foundation, here, to 
W. M. Tuckwell, Old Chicago Rd., Milwaukee 
About $50,000; cost plus percentage basis. 

*Wis., Sparta—-Interstate Milk Producte 
Co. will build 3-story, 45 x 78 ft. condensory 
rein.-con., steel and brick, rein.-con. flooring 
brick foundation, on Main St. About $75, 
000. Work will be done by day labor. Noted 
Sept. 4. 

*Wis., Waupun--Waupun Canning Co. let 
eontract building factory, to Hutter Constr 
Co., 128-136 Western St., FoFnd du Lac 
About $100,000. 

*Wis., West Allis—Marks Bros. Co., 61% 
73rd Ave., will build 2-story, 70 x 100 ft 
brick and mill construction plant, concrete 
foundation, on 75th Ave. About $30,000. Work 
will be done by day labor. 

*Wis., West Bend—West Bend Equipment 
Co. let contract building 2-story, 80 x 106 ft 
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concrete addition to factory, to P. Berres 
West Bend. About $30,000. 

*Ia., Cedar Rapids—J. G. Cherry Co. let 
contract building 3-story, 120 x 140 ft., rein.- 
con., brick and steel factory and office, rein.- 
. flooring, concrete and brick foundation 
on 10th Ave. and 4th St., to T. Stark Co. 
Cedar Rapids. About $180,000. 


*Ia.. Des Moines—H. Irwin, Ft. Dodge, let 
contract building 5-story, 50 x 120 ft., rein.- 
con., brick and steel factory, concrete and 
brick foundation, to A. H. Newmann, 519 
Hubbell Bldg. About $75,000. 


*Ia., Des Moines—S. Mandelbaum, 1316-34th 
St., let contract building 2-story, 100 x 130 
ft. brick, rein.-con. and steel garage, con- 
crete foundation, on 9th and Mulberry Sts. 
to J. E. Lovejoy & Co., 1006 Mulberry St 
About $62,000. 


*Ia., Des Moines—H. Schoen, 
Ave., let contract building 2-stury, 66 x 120 
ft. brick, rein.-con. and steel garage, rein.- 
con, flooring, concrete foundation, on 14th 
and Grand Sts., to W. Knudson, 301 Flynn 
St. About $100,000 cost plus percentage basis 


*Ia., Waterloo—Barths-Sheppard Oil Co 
let contract building 2-stury, rein.-con. 
brick and steel warehouse, concrete founda- 
tion, on Logan Ave., and Belt Line Ry., to 
H. A. Maine Constr. Co., Marsh-P1. 
Bldg. About $51,000. 


*Kan., Girard—F. Thudium will build 1- 
story, 85 x 120 ft. ice plant, brick and con- 
crete, concrete foundation. About $60,000 
Work will be done by day labor. 

*Kan., Wichita—Crystal Ice Co., 201 North 
Osage St., will build 3-story, rein.-con., steel 
and brick ice storage plant. About $55,000 
I'rivate plans. Work will be done by day 
labor. 

*Neb., Omaha—C. A. Anderson, 1407 Jack- 
son St., let contract building 1-story, 66 x 
132 ft., brick and steel, machine shop and ga- 
rage, concrete foundation, at 1514-18 Jones 
St., to O. F. Nelson, 1330 Park Ave. About 
$25,000, 

*Mont., Billings—Crystal Ice & Fuel Co. 
15 North 22nd St., let contract building 1- 
story, storage plant, to F. Jacoby & Son 
1041', North 3lst St. About $50,000. 

*Mo., St. Louis—Alligator Oil Cloth Co. 
4146 Bingham Ave., let contract building 2- 
story, rein.-con., steel and brick factory 
rein.-con, flooring, concrete foundation, at 
4151-55 Bingham Ave., to Murch Bros. Con- 
str. Co., Ry. Exch. Bldg. About $47,000. 

*"Mo., St. Louis—A. J. Goebel, Clayton, let 
contract building 3 story, 82 x 100 ft., brick 
factory and store, rock foundation, at 5874 
Delmar Ave., here, to M. C. Bartels Constr. 
Co., 4224 Bingham St. About $50,000. 

*Mo., St. Louis-—United Drug Co., 63 Leon 
St., Boston, Mass., let contracts to Westlake 
Constr. Co., 717 Locust St., constructing drug 
and chemical plant, here, on San Francisco 
and Margaretta Aves. and Kings Highway 
to include 102 x 471-ft. factory, cost $1,450,- 
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000; 124 x 201-ft. finished stock building, 
$200,000; 121 x 181-ft. maintenance building, 
$100,000; 124 x 181-ft. crude stock building 
$150,000; 45 x 126-ft. power plant, $80,000; 
53 x 200-ft. administration building, $100,- 
000; all S-story, rein.-con. and brick, rein.- 
econ, flooring, concrete foundation. Total 


cost, $2,000,000. Noted June 12. 

*Tex., San Antonio—FE. Steves let contract 
building 2-story, 69 x 150-ft. rein.-con. and 
brick factory, in southern part of city, to 
Wright & Sanders, Almo Bldg. About $538,700 

*Okla., Bartlesville — Wasage Motor Co. 
let contract constructing 2-story, 88 x 100- 


ft., brick garage and auto show building 
to G. H. Siedhoff Constr. Co., 121 North 


Market St., Wichita, Kan. About $75,000. 

*Okla., Muskogee—O. T. Graham, 16th and 
Emporia Sts., let contract building 2-story, 
100 x 100-ft. brick, rein.-con. and stone 
garage, to J. Dickman, 10 Colorado Bldg 
About $50,000. 

*Okla., Oklahoma—Tibbs-Dorsey Mfg. Co 
will build 2-. tory, 151 x 275-ft. mill, brick, 
rein.-con. and steel, rein.-con. flooring, con- 
crete foundation, at 901 Walker St. About 
$60,000. Work will be done by day labor. 


*Colo., Brighton—Midland Cereal Products 
Co. let contract building 3 story, 75 x 250- 
ft., rein.-con. factory, to Moorman & Two- 
good, 101 Broadway, Denver; cost plus per- 
eentage basis. 

*Colo., Denver—H. H. Heiser Co., Tth St 
and Bway., let contract building 2-story 
25 x 125-ft. garage, to S. Lambie Co. 
Tramway Bldg. About $60,000. 

*Idaho, Pocatello—Idaho Feeding & Live- 
stock Co., recently incorporated, let con- 
tract building 1-story, stock pavilion, frame 
to Lynch-Cannon Eng. Co., Pocatello. About 
$50,000 


*Utah, Salt Lake City—Intermountain Elec- 
tric Co., 43 East 4th St., S., let contract 
building 2-story, (Ultimately 5-story), 66 x 
85-ft. rein.-con. warehouse and office, to J. EB. 
and H. E. Shraver, Boston Bldg., $51,250. 


*Wash., Seattle—City will build fireproof 
power house, at Cedar Falls power plant 
About $1,750,000 appropriated to cover cost 
inclucding equipment. Work will be done by 
day labor under supervision of department 
engineers. 

*Cal., Los Angeles—Bd. Pub. Serv. Comn. 
645 South Olive St., will build power plant 
No. 2 in San Francisquito Canyon, near 
Chatsworth. Total cost, $2,500,000 Work 
will be done by day labor. Noted June 12 


*Cal., Los Angeles—Keystone Iron & Steel 
Wks., 973 North Main St., let contract build- 
ing 2nd unit of its plant to consist of 2- 
story, 100 x 438-ft., rein.-con. and brick 
machine shop, concrete foundation, on 37th 
St. and Santa Fe Ave., to Pozzo Constr. Co. 
421 Macy St., $71,600. Noted July 10. 

*Cal., Los Angeles—C. E. Love, California 
Bldg., let contract building 1-story, brick 
assembling and distributing plant, concrete 
foundation, on 30th and Main Sts., to Lilly- 
Fletcher Co., 621 Investment Bldg. About 
$25,000. Master Carburetor Co., 922 South 
Lus Angeles St., lessee. 

*Cal., Modesto—T. J. Wiseacre let contract 
building 1-story, brick garage, concrete foun- 
dation, on 1ith and H Sts., to G. J. Ulrich, 
Modesto. About $35,000. 


*Cal., Oakland—Western Canning Co. let 
contract building 1-story, 100 x 200-ft., con- 
crete and brick warehouse, in Emeryville 
Dist., to P. J. Walker & Co., Monadnock 
Bldg., San Francisco, $70,000. 

*Cal., Sacramento—Capital Van & Storage 
Co., 805 L St., let contract building 5-story, 


rein.-con, and brick warehouse, concrete 
foundation, on 2ist and R Sts., to G. D 
Hudnut, California Fruit Bldg. About 
$72,000. 

*Cal, San Francisco—N. Capro and A 
Podesto, c-o. L. Mastropasqua, archt., 580 


Washington St., let contract building 2 
story, 67 x 136-ft. rein.-con. garage and 
shop, concrete foundation, on Powell and 
Vallejo Sts., to Del Favero & Rossori, T10 
Jessie St. About $25,000. Noted June 19 

*N. B., Bathurst—Bathurst Lumber Co 
let contract building rein.-con. power house 
flUume and dam, on Nepisiguit River, near 
here, to Morris & Beatty, Peterboro. About 
$500,000. 

*Que., Montreal—Holt, Renfrew & Co., 401 
St. Catharine St. W., let contract building 
warehouse and cold storage plant, to H. C 
Johnston Co., Ltd., 260 St. James St. About 
$120,000. 

*Que., Rockfield—Dominion Wire Rope & 
Cable Co., Lachine, let contract building 3- 
story, 75 x 100-ft., steel and brick factory 
rein.-con. flooring, concrete foundation, on 
Lachine Rd. here, to A. F. Byers & Co., 340 
University St., Montreal. About $90,000. 

*Que., Sherbrooke—J. Kayser & Co., Fron- 
tenac St., let contract building 4-story, 100 
x 300-ft., conerete, brick and steel factory 
to Loomis-Dakin Constr. Co., 25 Belvidere 
St. About $250,000. Noted June 5. 


*Que., Three Rivers—International Paper 
Co., 30 Broad St., New York City, will build 
paper mill on 100-acre site, here, to consist 


of several 2-story buildings, rein.-con. and 
steel, rein.-con. flooring, concrete founda- 
tion. About $3,900,000. Work will be done 


by day labor. Noted Mar. 20. 

*Ont., Brantford—A. J. Reach & Co., Gor- 
don St., let contract building 2-story, 40 x 80- 
ft., brick, steel and concrete addition to 
plant, rein.-con, flooring, concrete foundation 
to Schultz Bros. Co., Ltd., 37 Albion St 
About $28,000. 

*Ont., Cardinal—Canada Starch Co., Ltd. 
164 St. James St., Montreal, Que., let con- 
tract building engine house and addition to 


refinery here, to D. Bremner & Co., 10 
Catheart St., Montreal, Que. About $47.000 
*Ont., Chatham—Dowsey Spring & Axle 


Co., 81 St. George St., let contract building 
3-story, 60 x 120-ft., rein.-con. factory, con- 
erete foundation, to W. Sparling & Co., 120 
Bay St., Toronto. About $80,000; cost plus 
percentage basis. 

*Ont., Guelph—Brown & Little, 23 Cork 
St., let contract building 2-story, 82 x 160-ft 
rein.-con. and brick garage, rein.-con. floor- 
ing, concrete foundation, on Eramosa Ave. 
to P. H. Secord & Sons, 133 Nelson St 
About 8609000; cost plas $5,000. 

*Ont., Hamilton—Dominion Sheet Metal 
Co., Ltd., 1322 Burlington St., let contract 
building 1-story, 50 x 100-ft, steel and brick 
factory, concrete flooring and foundation, to 


W. H. Cooper, Clyde Bldg. About $23,000 
*Ont., Hamilton—T. Eaton & Co., Ltd. 


190 Yonge St., Toronto, let contract build- 
ing 5-story, 50 x 80-ft., rein.-con. and steel 


—— 


factory, rein.-con. flooring, concret; 
dation, on Houghson St. here, to Frid ¢., 
str. Co., Sun Life Bldg. About $92,000 \ t¢. 
Sept. 25. 

*Ont., Hamilton—Frost Steel & Wir o 


Sherman Ave. N., let contract buildise 3 
story, 40 x 100-ft., brick and stee! { ry 
concrete flooring and foundation, to rt 
Cooper, Clyde Bldg. About $27,500 


*Ont., Hamilton—Porrits & Spencer 
Mfg. Co. let general contract const: 
factory, consisting of 4-story, 56 x ft 
1-story, 63 x 362-ft., 4-story, 123 x ft 
and 4-story, 62 x 81-ft., rein.-con. buij 
and 2-story, 45 x 65-ft. brick office 
con. flooring, concrete foundations, to \. fy 
Yates, 24 Leeming St.; steel, to H t 
Bridge Co., Bay St. N. About $150.01 

*Ont., Hamilton —Yates Lehigh ( c 
1168 Sycamore St., Buffalo, N. Y., let contrser 
building rein.-con, coal elevator, with 
lar bins, here, 5,000-ton capacity, to iny 
7.500 cu.yd. rein.-con. and 500 cnu.yd ‘ 
concrete, to J. B. Nicholson, Hamilton. About 
$50,000. 


*Ont., Kitchener Dominion Tire Co. 14 
Strange St., let contract building 4-story 
8O x 250-ft., structural steel factory 





econ. flooring, concrete foundation, on Kin 
St. W., to MacKinnon Steel Co., Drummond 
St., Sherbrooke, Que. Abvut $300,000 
*Ont., Napanee—Farmers Dairy Co., Wa! 
mer Rd., Toronto, let contract building 3 
story, 60 x 85-ft., dairy, rein.-con. and brick 
rein.-con. flooring, concrete foundation, here 
to Jackson Lewis Constr. Co., Bell Tele 
phone Bldg., Toronto. About $75,000 
*Ont., Toronto—Chase Tractor Co. let con 


tract building 2-story, 50 x 96-ft., brick 
and steel factory, rein.-con. flooring, con 
erete foundation, to Carswell Constr. Co 


58 Wellington St. E. About $10,000 

*Ont., Toronto—Cowan Co., Ltd., 72 Ster! 
ing Rd., let contract building 5-story, 82 x 
250-ft., steel and concrete factory, rein n 
flooring, concrete foundation, to J. V. Gray 
Constr. Co., Confederation Life Bldg. Ab wut 
$450,000. Noted June 19. 

*Ont., Toronto—A. D. Gorrie & Co., Ltd 
205 Victoria St., let contract building garage 
to T. E. Essery, Confederation Life Bldg 
About $90,000. 

*Ont., Toronto—J. M. Loose & Sons, Car 
lan Ave., Let contract building 3-story, 5 
x 96-ft. brick and steel factory, concret: 
foundation, to Witchall & Son, 156 S*t. Helens 
Ave. About $75,000. 

*Ont., Walkerville—Peabody Sales Corp 
Ltd., let contract building 4-story, 80 x 250 
ft. and 4-story, 60 x 200-ft. rein.-con. adil. 
tions to factory, rein.-con. flooring, concrete 
foundation, to Wells & Gray, Confederatior 
Life Bldg., Toronto. About $300,000. 


*Ont., Windsor—British Amer. Brewing Co 
Pitt and Bruce Sts., let contract building 
3-story, 40 x 80-ft. brick, steel and. con 
crete brewery, rein.-con. flooring, concrete 
foundation, on Pitt St., to Wells & Gray 
Confederation Life Bldg., Toronto. About 
$32,000. 

*Man., Selkirk—Dept. Pub. Wks., Ottawa 
Ont., let general contract building laundry «' 
Hospital for the Insane, here, to Carter, Ha)! 
& Aldinger, 1010 Union Bank Pldg., Winni 
peg, $47,229; heating and plumbing ap 
paratus and installation of machinery. ¢ 
J. Ballantyne Co., Ltd., Winnipeg, $18,275 

*Sask., Regina—Canadian Consolidate) 
Rubber Co. let contract building 3-story 
steel and rein.-con. addition to warehous« 
at 1118 Broad St., to Poole Constr. Co 
Regina. About $40,000. 


Buildings 


*Me., Waterville—Bank—Ticonic Natl. Bank 
let contract building 2-story, 50 x 100-ft 
brick and limestone, rein.-con. flooring, brick 
foundation, to H. Purintor Co., Waterville 
About $100,000, 

*N. H., Portsmouth—Fire Station—City 
let contract building 2-story, brick, rein 
econ. flooring, brick foundation, on Main 
St., to C. E. Currier, 10 High St., Boston 
About $60,000. 

*Vt., Townshend—Hall—Town let contract 
building 2-story, 45 x 88-ft., brick and 
stucco, on Main St., to W. Cushman, Guilford 
St., Brattleboro. About $50,000. 

*Mass., Amherst — Dormitory — Massach"! 
setts Agricultural College let contract build- 
ing dormitory and dining room, on campus 
?-story, 60 x 155-ft., brick ard 2nd class con- 
struction, concrete foundation, to EB. F. Car!- 
son Co., 310 Main St., Springfield. About 
$150,000. Noted Sept. 18. 

*Mass., Boston—Dining Room—Comn. oD 
Mental Diseases, 36 State House, let con- 
tract to H. Cummings & Co., 185 Devon- 
shire St., building 2-story, brick and steel 
brick foundation, (east group) Boston St:te 
Hospital. About $68,700. 
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puildings (Continued) 

*Mass., Boston—School—Suffolk Co. let con- 
tract building 3-story, 65 x 111-ft., brick, 
coperete foundation, on Rainsford Island 
to C. Logue Co., 18 Tremont St., $116,225. 

*Mass., Chicopee — Housing-Dwight Mfz. 
co. Front St., will build eight 2-story brick 
nd timber houses, concrete foundations, on 
Dwight Terrace. About $50,000. Work will 
be done by day labor. 

*Mass., Gardner—Assembly—Comn. on 
Mental Diseases, 36 State House, Boston, will 
build 2-story, brick and concrete addition, 
rein.-con, flooring, concrete foundation, for 
Gardner State Hospital, here. About $75,- 

Work wili be done by day labor. 
Noted Aug. 28. 

*Mass., Indian Orchard—Office—Indian Or- 
chard Co., Front St., let contract building 
i-story, 46 x 51-ft., brick, concrete and 
steel, rein.-con. flooring, concrete foundation 
to Adams & Ruxton Constr. Co., 33 Lyman 
St About $50,000. 


*Mass., Lexington—School—Town let con- 
tract building 1-story, 74 x 84-ft. brick and 
hollow tile, on Bedford St., to F. C. Alex- 
ander, Old South Bldg., Boston, About $50,- 
000. Noted July 17. 


*Mass., New Bedford—Business—E. H. 
Vien, 65 Main St., let contract building 2- 
story, 85 x 135-ft., brick and rein.-con., rein.- 
con. flooring, concrete foundation, on Acush- 
net Ave., to N. Lapointe, 99 Ellen St. About 
$60,000 

*Mass., New Bedford—Hotel—Clinton & 
Russell, arehts., 32 Nassau St., New York 
City, let contract to Longacre Constr. Co., 
15 Madison Ave., New York City, building 
9-story, rein.-con. and steel, rein.-con. floor- 
ing, conerete foundation, on Middle, Pleas- 
ant, High and Foster Sts., here, for New 
Bedford Hotel Co., Pleasant St. About $1,- 
000,000. Noted July 10. 


*Mass., New Bedford—Theater—A. A 
Spitz, C, Misch Bldg., Providence, R. L., let 
contract building 3-story, 86 x 140-ft., brick 
and rein.-con., rein.-con, flooring, concrete 
foundation, on Elm St., here, to C. I. Big- 
ney Constr. Co., Ine., 898 Westminster St. 
Providence, R, I. About $175,000. 


*Mass., South Boston (Boston P. 0.)—The- 
iter and Post Office—Bway.—Real Estate 
lrust Co., let contract constructing brick, 
steel and rein.-con., rein.-con. flooring, con- 
crete foundation, to F. T. Ley & Co., Ine. 
109 Main St., Springfield. About $400,000. 


*Mass., West Warren—  ommunity—Warren 
Cotton Mills let contraet building 1-story 
Dl x 114-ft. with 30 x 41-ft. ell, brick and 
steel, concrete foundation, on Main St., to 
include assembly hall, poolroom, bowling 
alleys, ete, to P. H. Provencal Co., 147 
North St., Ware. About $75,000. 


*R. L, Pawtucket—Theater—W. R. Walker 
& Son, archts., 17 Custom House St., Provi- 
dence, let contract to E. Turgeon, 86 Weybos- 
set St., Providence, altering interior of 3- 
story, 100 x 100-ft. building, brick and rein.- 
con, rein.-con, flooring, concrete foundation 
on East Ave., and constructing lobby and 
entrance through another building, for A. 
A. Spitz, C. Misch Bldg., Providence. About 
$150,000. Noted Oct. 30. 


*R. L, Providence—Hospital—Rhode Island 
Hospital, Eddy St., let contract building 5- 
siory, 84 x 36-ft., 46 x 143-ft., and 34 x 36- 
ft. brick, steel and rein.-con. addition, rein.- 
con. flooring, brick and concrete foundation, 
on Lockwood St., to be known as Jane Fran- 
ces Brown Memorial Hospital, to E. F. 
Miner Bldg. Co., 82 Foster St., Worcester, 
Mass. About $200,000. 


*R. L, Providence—Library—G. H. Shepley 
Benefit St., let contract building 1-story 
19 x 22-ft., 31 x 62-ft., and 19 x 22-ft. brick 
and concrete, rein.-con. flooring, concrete 
foundation, to Williams & Marchant, Ine. 
85 Weybosset St. About $50,000. 


*R. L, Providence—Theater and Business— 

Bomes, 71 Farragut Ave., will build 1- 
and 2-story, 80 x 102-ft., brick and terra 
cotta, concrete flooring and foundatio on 
Broad and Gallatin Sts. About $50,000. Work 
will be done by day labor. Noted Sept. 18, 


*Conn., Bridgeport—Bank and Office— 
Hincks Bros. & Co., 207 State St., let con- 
tract building 1- and 3-story, 39 x 104-ft.. 
brick, conerete and steel, concrete flooring 
and foundation, on Main St., to M. C. Tred- 
denick Co., 1188 Main St. About $100,000. 
Noted July 31. 


_*Conn., Bridgeport—Police Station—Bd. 
Police Comrs. let. contract building, 2- 
tory, 55 x 175-ft., brick, concrete and 
steel, station and garage, rein.-con. floor- 
ing, conerete foundation, on Barnum Ave. and 
Caroline St., to D'Agostino & Cennamo, 1834 
Main St. About $60,000. Noted Sept. 18. 


c 


*Conn., Bristol—Housing—Bristol Realty 
Co, let contract building fourteen 1- and 2- 








family houses on Barnes, Hull, George and 
Queen Sts., 1%- and 2'%-story, brick and tim- 
ber, brick, concrete and rock foundation, to 
G. J. La Course, 108 South St. About $83,600 


*Conn., Collinsville—Housing—Collins Co 
let contract building ten 2-stery timber 
houses for workmen, brick and concrete foun- 
dation, to Ellison Constr. Co., 96 Wellington 
Ave., Hartford. About $50,000. 

*Conn., Glastonbury—Schools—Bd. Educ 
let contract building assembly hall and 1- 
story, 2-room addition to Hubberd St. school 
also 4-room addition to High St. school, brick 
and concrete, concrete foundation, to Dean & 
Bidwell, Glastonbury. About $60,000, Noted 
July 17. 

*Conn., Hartford—Bank and Office—Amer 
Industrial Bank & Trust Co., 688 Main St. 
let contract constructing 15-story, 56 x 156- 
ft. brick, concrete and steel, concrete flooring 
and foundation, to W. F. O'Neil, 277 Farm- 
ington Ave. Noted Mar. 20. 

*Conn., Highwood (New Haven P. 0.)—Of- 
fice—Yale Tire & Rubber Co., New Haven 
let contract building 3-story, 30 x 60-ft. brick 
concrete and steel, rein.-con. flooring, concrete 
foundation, here, to C. W. Murdock, 185 
Church St., New Haven. About $50,000. 


*Conn., Manchester—Hospital—Town let 
contract building 3-story, 45 x 90-ft., brick, 
concrete and steel, rein.-con. flooring, con- 
crete foundation, on Main St., to Wise & 
Upson, 36 Pearl St., Hartford. About $100, 
000. . Noted May 15. 


*Conn., .Mansfield—School, ete.—State 
Training School let contract constructing 
2- and 3-story custodial building, school 
and gymnasium, brick and rein.-con., rein.- 
con, flooring, concrete foundation, to H. 
Wales Lines Co., 134 State St., Meriden. 
About $300,000. Noted July 24. 


*Conn., New Haven—Business—Brown & 
Von Leren, archts., 185 Church 8St., let con- 
tract to Dwight Bldg. Co., 24 Center St., al- 
tering and building 4-story rein.-con. addi- 
tion, rein.-con., flooring, concrete founda- 
tion, for Besse, Ritchey & Co., 784 Chapel 
St. About $75,000. Noted July 10. 

*Conn., New London—Synagogue—Congre- 
gation Chev Sholum, North Main St, let 
contract building 2-story, 40 x 82-ft. brick 
and steel, concrete foundation, on Blinman 
St., to T. Occhialine & Co., 4 Chelsea St 
About $50,000. Noted July 17. 

*Conn., Norwalk—Home—Davis & Dane 
archts., 1024 Main St., Bridgeport, let con- 
tract to M. MacFayden, 174 Middle St. 
Bridgeport, building 38-story, 35 x 60-ff. 
brick and steel addition, rein.-con. flooring, 
concrete foundation, on Westport Ave., here 
for Fairfield County, Bridgeport. About 
$50,000. Noted July 24. 


*Conn,, Plainficld—Club—Lawton Mills 
Corp. let contract building 2-story brick and 
rein.-con., rein.-con. flooring, concrete foun- 
dation, to A. Torrance, Prospect St., Norwich 
About $135,000. 

*Conn., Stamford—School—RBd. Fue. let 
contract building 2-story, 24-room, brick. 
conerete and steel, concrete flooring and 
foundation, on State and South Sts., to J. A. 
Trolle, Lafayette St. Cost $231,000. Noted 
July 31. 

*N, Y., Binghamton—Dormitory—Bd. Sup- 
ervs., Broome Co., let contract building 
brick, concrete and steel dormitory and 
isolation ward for men, at County Farm, to 
Klein & Griffin, 29 Highland Ave., Bingham- 
ton, $79,721. 

*N. Y., Brooklyn—Office—Slee & Bryson 
archts. and engrs., 154 Montagne St., let con- 
tract to A. J. Robinson, 15 West 38th St., 
New York City, building 3-story, 65 x 90-ft. 
brick, steel and stone, brick foundation, for 
Home Title Insurance Co., Jay and Pearl 
Sts. About $100,000. Noted Aug. 28. 


*N, Y., Brooklyn—School—Bd. Edue., 500 
Park Ave., New York City, let contract build- 
ing P. S. 144, Howard Ave. and Prospect Pl, 
brick and steel, brick foundation, to Frey- 
mier & Hanna, 25 West 45th St., New 
York City. About $200,000. Noted Aug. 28. 


*N, Y., Brooklyn—Store—A. I. Namm & 
Son, Fulton St., let contract building 6-story, 
125 x 175-ft., brick, rein.-con. and steel, rein.- 
con. flooring, concrete foundation, on Liv- 
ingston St. and Elm Pl. to J. Thateher & 
Son, 60 Park Ave. About $500,000. 


*N, Y., Brooklyn—Synagocue—Congrega- 
tion Beth El, c-o. Shampan & Shampan 
arehts, and engrs., 50 Court St., will build 
100 x 120-ft., brick and terra cotta, brick 
foundation, on 15th Ave., About $200,000. 
Work will be done by day labor. 

*N. Y., Brooklyn—Theater—M. Loew, 1492 
Bway., New York Ci‘y, let contract building 
brick and steel, bricx foundation, on Bay 
Ridge Ave. and 5th St.. here, to L. Gold, 44 
Court St. About $500,000. 


*N. Y., Jamaica—Bank—First Natl. Bank 
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of Tamaica, 335 Tulton St., let contract build 
ing 1-story, brick, steel and stone, brick 
foundation, to Wills-Egelhoff & Co., 101 West 
40th St., New York City. About $55,000 

*N, Y., Kings Park—Hospital—State Hos- 
pital Comn., Capitol, Albany, let general con 
tract building hospital for acute patients 
at Kings Park State Hospital, here, to M 
Kantrowitz, 20'S Market St., Albany, $277 
700; heating, to A. B. Barr & Co., 6 River 
St., Yonkers, $21,800; plumbing, to W. B 
Armstrong, 3 Fulton St., Albany, $31,600 
Noted Sept. 15s. 

*N. Y¥., Long Island City—Store and Loft 

Egel Constr. Co., Hillside Ave., will build 
2-story, 55 x 120-ft. brick and steel, brick 
foundati: n About $50,000. Work will be 
done by day labor. 

*N. Y.. New York—Fxchange—New York 
Telephone Co., 15 Dey St., let contract bnild- 
ing 4-story, brick and limestone, brick foun- 
dation, on St. Nicholas Ave., to D. C. Weeks, 
1123 Bway. 

*N. Y., New York—PFotel—Allerton House 
Corp., 143 East 39th St, will build 16-story, 
100 x 200-f'. brick, steel and stone, brick 
foundation, at 551-553 Madison Ave. About 
$1,000,000. Work will be done by day labor. 
Noted July 17. 


*N. Y., New York—Hotel—Commonwealth 
Constr. Co., 18 East 41st St., will build 200 x 
300 x 350 x 200-ft. brick, steel and stone, 
brick foundatoin, on Bway., 7th Ave., 56th 
and 57th Sts. About $15,000,000. Work will 
be done by day labor. 

*N. Y., New York—Hotel—Hotel Ormindi, 
70th St. and Bway.. let contract building 12- 
story, brick, stee! and stone addition, brick 
foundation, to Fullam Constr. Co., 103 Park 
Ave. About $400,000. 


*N. Y., New York—Lofts and Stores— 
B. S. Castles, 43 West 38th St., let contract 
constructing 7-story, 25 x 100-ft., brick and 
steel, brick foundation, at 15 East 56th St.. 
to J. H. Deeves Bros., 103 Park Ave. About 
$75,000. 

*N. Y., New York—Loft—Elman & Gitel- 
man, c-o. J. H. Scheier, archt. and engr., 25 
West 42nd St., let contract converting brick 
and steel hotel at 29 West 26th St... into loft 
building, to D. Ray, 696 Cauldwell Ave. 
About $75,000. 


*N. Y., New York—Office—Gilbert & Kram- 
er, 103 Park Ave., will alter present build 
ing and construct 4-story, 51 x 203-ft. steel 
and brick addition, on Bway. and 48th St 
About $500,000. Work will be done by day 
labor. 


*N. Y., New York—Office and Stores—Lari- 
more & Co., 1 West 46th St., let corifract 
building 10-story, 33 x 97-ft. brick, steel 
and stone, brick foundation, at 15-17 West 
46th St., to G. B. Beaumont, 286 5th Ave 
About $150,000. Noted June 12. 

*N. Y¥., New York—School—Rd. Fduc., 500 
Park Ave., let contract building P. S. 88 
brick and terra cotta, brick foundation, on 
109th St. and 3rd Ave., to D, E. Connors, 
Brooklyn. About $288,500. 


*N. Y., New York—School—RBd. Educ., 500 
Park Ave., let contract building P. S. 43, 3- 
story, 59 x 100-ft., brick and steel, brick 
foundation, on Brown Pl. and 136th St., to 
D. E. Connors, Brooklyn, $194,750. 


*N. Y., New York—Store and Loft—Colum- 
bia University, 63 Wall St., let contract al- 
tering 5-story, brick, steel and stone, brick 
foundation, at 618-620 5th Ave, to T. J 
Murphy, 405 Lexington Ave. About $50,000 
Noted Aug. 14. 


*N. Y., New York—Store, Office, ete.— 
Circle Concrete Co., 570 Sth Ave., will con- 
struct 18-story brick, steel and stone, store, 
office and loft building, brick foundation, at 
49-53 West 45th St. About $1,000,000. Work 
will be done by day labor. 


*N. Y., New York—Synagogue—Temple 
Israel of Washington Heichts, 120th St. and 
Lenox Ave., will build 100 x 100-ft., brick 
steel and stone, brick foundation, on 185th 
St. and St. Nicholas Ave. About $100,000 
Work will be done by day labor. 

*N. Y., New York—Theater—A. Lewinson 
61 Broadway, will build 83 x 176-ft., brick 
and steel, brick foundation, at 4023 Bway 
About $120,000. Work will be done by day 
labor. Noted Aug. 7. 


*N. Y., Scarsdale—School—RBd. Educ. let 
contract building, 3-story, 75 x 200-ft., brick 
and steel, brick foundation, to E. Corning & 
Co., 52 Vanderbilt Ave., New York City 
About $200,000. 


*N. Y., Silver Lake—School—Bd. Faunce. 
let contract building 3-story, brick and terra 
cotta, brick foundation, to Oscawanna Bldg 
Co., 101 Park Ave., New York City. About 

*N. Y., Syracuse—Hospital—St. Marys Ma- 
ternity Hospital, 128 Spring St., let contract 
building hospital, to A. and T. Constr. Co., 
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115 South Salina 
Aug. 25. 

*N.4., Morristown—Clubhouse—Morris Co 
Golf Club let contract building stucco club- 
house, to Hegeman & Harris Co., 33 West 
tztnd St., New York City About $140,000 

*Md., Annapolis—-Theater—Circle Theater 
Church and Seuth Sts., let contract 
building 1l-story, 85 x 170-ft., steel and brick, 


St. About $70,000. Noted 


concrete foundation, to J. J. Stehle, 170 
West St. About $50,000. 
*Md., Baltimore—Bank—Amer. Bank,, 524 


South Bway., let contract altering and build- 
ing 3-story, rein.-con. and brick addition, 
cement flooring, concrete foundation, to H 


Smith & Sons Co., 7 East Redwood St. About 
$75,000 

*Md., Baltimore--Hotel—Company, repre- 
senting Washington, D. C., and Richmond 
Va., capitalists, let contract building 18- 
story, ISO x 250 ft., steel, brick and stone 
eoncrete foundation, on Charles an@ Chase 
Sts., here, to Wise Granite & Censtr. Co., 
Amer. Natl Bank Bldg., Richmond. About 
$1,500,000. 


*Md., Lonaconing —High School Bd. Edue 
Washington Co., Hagerstown, let contract 
building 3-story, 100 x 175-ft., brick and 
stone, rock foundation, here, to E, G. Mar- 
shall ©o.. 17 Clark-Keating Bidg., Cum- 
berland. About $50,000. 


*Va., Norfolk—Church and Sunday School- 


Ghent Methodist Episcopal Church let con- 
tract building 1- and 3-story, at Stockley 
Gardens, to W. T. Gregory & Co., Law 


Bldg About $150,000; 
basis, 


*Va., Norfolk 
ecopal Chureh let 


cost plus percentage 


Church St 
contract 


Andrew's Epis 
building 1-story, 


to R. R. Richardson & Co., Natl. Bank of 
Commerce Bldg About $100,000; cost plus 
percentage basis. Noted July 10. 


*Va., Norfolk—Store—-R, C. Hogue, Monroe 
Bldg., let contract building 2-story, 90 x 200- 
ft.. brick, to Erwin A& Leslie, McKevitt 


Bldg. About $70,000 
*Va., Onley—High School—Bd. Educ. of 
Accomac Co,., Onley, let contract building 


high school, to J. T. 
$50,000; cost plus 


Cropber, Onley. About 


percentage basis 


*Va., Richmond—Church—-Calvary Baptist 
Church will build l-story, 97 x 82-ft., brick, 


on Grove Ave. and Blvd About $60,000 
Work will be done by day labor. Address 
R. A. Gary, 2316 Stuart Ave. 

*Va., Richmond—Store— Richmond Art Co., 
% East Broad St., let contract building 4- 
story, 34 x 152-ft., on Ist and Grace Sts. 
to J. C. Beazley & Co., Real Estate Exch 
Ridg. About $66,000. Noted Sept. 25. 

*W. Va., Petersburg—-Bank—Union Trust 
& Deposit Co. let contract altering and 
building brick, steel and marble addition 


stone foundation, to Hoggson Bros., 485-5th 
Ave., New York City. About $100,000. 


*N. C., Charlotte—Church—St. Mark's Lu- 
theran Church let contract remodeling main 
building and constructing 45 x 112-ft. brick 
addition, on North Tryon St., to J. H. Deal, 
27 South Tryon St About $50,000; cost 
plus fixed fee 


*N. C., Gastonia—Hospital—State Hospital 


BRd., Raleigh, let contract building ortho- 
pedie hospital, brick, here, to J. H. Deal, 
Charlotte, A5R40 

*O0., Canton--School—RBd ‘due. let con- 
tract building 2-story, 133 x 180-ft., steel 
and brick, rein.-con. flooring, concrete foun- 


nown as MeGregor School, to R. H. 
Co., 8 East Long St., Columbus, 


dation, 
Evans & 
$363,000 
*6.. 
Hronek 
tract to 
for 2 


Cleveland — Bank 
archt., 3655 East ist St., let con- 
Alexander Bros., Williamson Bldg., 
story, 40 x 96§-ft., concrete, steel, terra 
eotta and brick, on Bway. Ave., for Volea 
Ride & Loan Assn., 5733 Bway Ave. About 
£50,000. Noted Sept. 25. 
Bank—Lake Shore Bank 
Huron Ra... let contract altering 8-story, 97 x 
T58-f., concrete, steel, brick and terra cotta 
et Huron Rd. and Prospect Ave., to G. A 
Rutherford, 1922 East 18th St. About $100,- 


and Office —F. 


*O., Cleveland 


000 

*O., Cleveland—-Chureh—-H. W. Maurer, 
archt.. Schofield Bldg., let contract to Forsch- 
ner Co., East 10th St. and St. Clair Ave. 


building 3-story, 38 x 95-ft., concrete, steel 
and brick, on Hayden Ave., for 6th United 
Church. About ,000. Noted Sept. 18. 


*0., Cleveland—-Commercial—Berkshire Re- 
alty Co., Citizens’ Bldg., let contract build- 
ing 11-story, 66 x 147-ft., rein.-con., steel and 
brick, on East 6th St., to Minnick Gibbons 
Co., Prospect Ave About $350,000. 
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*0., Cleveland—Commercial—Prame Realty 
Co., 214 Williamson Bidg., let contract build- 


ing 4-story, 107 x 140-ft. ft., rein.-con. 
steel and brick, rein.-con. flooring, concrete 
foundation, on 27th St. and Payne Ave., to 
Craig Curtiss Cuo., 1030 Guardian Bldg, 


About $250,000. 


*O., Cleveland—Library—O. Coltman, archt., 
1375 Euclid Ave., let contract to H. F. Juer- 
gens, 3315 West 25th St., building 2-stary, 70 
x 80-ft., rein.-con., steel and brick, at 1347 
East 105th St., for Cleveland Pub. Library 
Assn., 1375 Euclid Ave. About $50,000. Noted 
July 24. 


*O., Cleveland—Loft —-Paudett Investment 
Co., Citizens Bldg., let contract building 6 
story, 94 x 122-ft., rein.-con., steel and brick 
at 1825 East 18th St., to Paul Bros., Citizens 
Bldg. About $125,000. Noted Sept. 18. 


*0., Cleveland—Observatory—Walker & 
Weeks, archts., 1900 Euclid Ave., let contract 
to Crowell & Little Co., East 57th St., build- 
ing 3-story, 45 x 60-ft., rein.-con., steel and 
brick, on ater Rd., for Warner & Swasey 
Co. About $50,000 Noted Sept. 18. 


*O., Cleveland—Office—Altamont Realty Co. 
214 Williamson Bldg., let contract building 6 
story, 99 x 125-ft., rein.-con., steel and brick, 
at 1730 East 12h St., to C,. A. Carson, 6408 
Euclid Ave. About $350,000. Noted Sept. 
18. 

*O0., Cleveland—Office—Chandler Motor Car 
Co., St. Clair Ave. and 131st St., let contract 
building 5-story, 42 x 95-ft., concrete, steel 
and brick addition, to J. Gill & Sons, Citi- 
zens Bldg. About $100,000. Noted Aug. 21. 


*O., Cleveland—Office—Willard Storage 
Battery Co., 246 East 131st St., let contract 
building 2-story, 50 x 104-ft., rein.-con., steel 
and brick addition, to J. J. Bill, 914 East 
149th St. About $60,000. Noted Sept. 18. 


*O., Cleveland—School—Bd. Educ. let con- 
tract building 1- and 3-story, 83 x 139-ft. 
concrete, steel, brick and stone addition 
rein.-con. flooring, concrete foundation, on 
Miles Ave., to Shirmer-O'Hara Co., 2031 Euc- 
lid Ave. About $250,000. 


*O., Cleveland Heights (Warrensville P. 0.) 
~School—Bd. Educ. let contract building 2- 
story, 110 x 176-ft., rein.-con. steel, brick and 
stone addition, rein.-con. flooring, concrete 
foundation, on Roxboro Rd., to Willing Bros. 
Bellevue, $369,549 

*O., Cleveland Heights (Warrensville P. O.) 
—Theater, Stores and Otfices—L. Isreal, 743 
East @ist St., let contract building 3-story 
100 x 198-ft., concrete, steel, brick and stone 
rein.-con. flooring, brick and concrete foun- 
dation, on Euclid Blvd., to Kinsman Builders 
Supply Co., E. 79th St. and Kinsman Rd. 
About $125,000. Noted Sept. 18. 

*0., Dayton—Church—-Schenck & Williams 
archts., Mutual Home Blizg., let contract to 
Engle & Gohn, 50 Callahan Bank Bldg., con- 
structing brick, stone and rein.-con., rein 
con. flooring, brick foundation, on Salem 
Ave., for Grace Methodist Episcopal Church 
4th and Ludlow Sts. About $200,000. Noted 
Jan. 30 


*O., Dayton—Exposition—Greater Dayton 
Industrial Exposition Co., Dayton Savings & 
Trust Bldg., let contract building 1-story 
100 x 400-ft., timber and stucco, on Washing 
ton St., to J. H. Gibson, North Wilkinson St 
About $50,000. 


*O., Fremont—Hospital—_W. W. Sabin 
archt., 1900 Euclid Ave., Cleveland, let con 
tract to C. F. Steinway, Fremont, building 
3-story, 100 x 130-ft., rein.-con., steel and 
brick addition, for Memorial Hospital Assn 
Noted Oct. 2 

*0., Mechanicsburg—School—Bd. Educ. let 
contract building 3-story, 60 x 120-ft., rein.- 
con. and brick, rein.-con. thooring, concrete 
foundation, to L. G. Foltz & Co., Columbus 
Savings & Trust Bldg., Columbus. About 
$60,800. 

*O0., South Euclid—School—Bd. Educ. let 
contract building 1-story, 100 x 150-ft., rein.- 
con., steel and brick, to Cleveland Fireproof 
Constr. Co., Anisfield Bldg. About $150,000 


*Ind., Hammond—Synagogue—Anshe Ane- 
seth Israel Congregation, c-o H. L. New- 
house, archt., 4630 Prairie Ave., Chicago, Il. 
let contract building 2-story, 55 x 115-ft. at 
305 Sibley St., to Van Etten Bros., 143 Bast 
111th St., Chicago, Ili. About $50,000. 


*Mich,, Charlevoix—Jail—Rd. Supervs. 
Charlevoix Co., let contract building 2-story 
38 x 62-ft. rein.-con., brick and steel, con- 
crete foundation, to J. Curtis, Charlevoix. 


*Mich., Detroit Court House—Packard Mo- 
tor Car Co.. Grand Bivd., let contract build- 
ing 1-story. 60 x 1S0-ft., steel and concrete 
concrete foundation, on Grand Blvd., to Bry- 
ant & Detwiler Co., 2336 Dime Bank Bldg. 
About $50,000. 


*Mich., Detroit— Parish House—Grace Epis- 
copal Church, ¢e-o. Smith, Hinchman & Grylls 
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archts., 710 Washington Arcade, let eo; 
building 2-story, 54 x 86-ft., rein.-con 

and brick, rein.-con. flooring, brick and 
crete foundation, on Virginia Park, ty « 


ing Bros., 1850 Penobscot Bldg. About 3 
000. Noted June 26. 
*Mich., Detroit—Schools—Bd Edue 


masonry contract building Greusel Seh | 
story, 40 x 61-ft., on Moran and Medbhiury 
Aves., and Capron School, 2-story, 32 x ft 
on Maple and Riopelle Sts., rein.-con j 
and steel, to A. J. Smith Constr. Co., 110 \y 
Fort St., $33,500 and $20,000. respectfiity 
heating, ventilating and plumbing for forse; 
to O'Connor Bros., Penobscot Bldg., $13.0). 
masonry contract for Park School, 1-stury 

x 137-ft. and 40 x 56-ft., on Milwaukee \ 
and East Grand Blvd., to M. A. Mahoney 
Penobscot Bldg., $52,900, heating, ventilating 
and plumbing, to J. W. Partlan, 51 Park 1) 
$31,187. 


*LIL, Champaign--Church—First Congrega 
tional Church let general contract building 
l-story, 70 x 140-ft., brick and timber, b 
crete foundation, to English Bros., Cham 
paign. About $100,000. 

*I1L, Chicago— Hotel- 
Co., 5ist and Cornell Sts., let contract build 
ing 12-story, 223 x 233-ft., brick and rein 
con., rein.-con, tlooring, concrete foundation 


-Chicago Beach Hote! 





to F. C. Lewin, 122 South Michigan Ave 
About $1,250,000. Noted June 19. 
*IllL., Chicago—Library and Office—Hola 


bird & Roche, archts., 104 South Michigan 
Ave., let contract to G. A, Fuller Constr. Co 
175 Sth Ave., New York City, for 15-story 
SO x 80-ft. steel and tile, concrete foundation, 
on Michigan Ave. and Randolph St., for 
John Crerar Library, Marshall Field Bldg 
About $1,250,000. Noted Aug. 14. 


*Ill., Chicago—Store—E. Iverson & Co., 1342 
Milwaukee Ave., let contract building 2-story 
61 x 100-ft. brick and concrete, concrete foun 
dation, on Milwaukee Ave. and Elm St., to 
M. Rauem, 111 West Washington St. About 
$65,000. 

*Ill., Chicago Heights——Theater—Carley & 
Hansen, let contract building 1-story, 75 x 
125-ft. brick and timber, brick foundation, 
to Engel Bros., Chicago Heights. About 
$150,000. 

*IlL, South Chicago (Chicago P. O.)—Store 
Office, ete.—J. Rusch, 4811 South Paulina St 
let contract building 2-story, 27 x 100-ft. and 
22 x 40-ft. brick and rein.-con. store, office 
and garage, rein.-con flooring, concrete foun 
dation, to T. Koscielski, 5867 Baltimore Ave 
About $50,000. 


*Wis., Beloit—School—Bd. Educ. let con 
tract building, 2-story, 111 x 145-ft., to J 
Schneiberg, 945 Bluff St. About $210,000. 


*Wis., Menomonee’ Falls—School—Joint 
Dist. No. 1, let contract building 1-story 


124 x 150-ft. brick and steel, concrete founda 
tion, to W. M. Tuckwell, Old Chicago Rd 
Milwaukee. About $65,000; cost plus percent 
age basis. Noted Aug. 28. 


*Wis., Superior—Hospital—F. E. Johnson 
archt., Superior, let contract building 4-story 
30 x 50-ft. rein.-con. and brick, to Hill & 
Dauplaise, Superior. About $75,000. Owner's 
name withheld. 


*Ia., Council Bluffs—Store—Krasne Bros 
let contract building 2-story, 70 x 120-ft 
brick, concrete and steel, concrete foundation 
at 308 West Bway., to C. O. Christensen, 610 
Lainson Ct. About $50,000. 


*Ia., Creston—School—Bd. Educ. let con 
tract building 2-story, 52 x 81-ft., brick, rein 
con. and steel, rein.-con. flooring, concrete 
foundation, to O. M. Woodward, Creston 
$53,830. Noted Sept. 18. 


*Ia., Le Mars—College—Western Union Col 
lege let contract buiiding 2-story, 60 x 120 
ft., rein.-con, brick and steek concrete 
foundation, to S. W. Brown, Hutchinson 
Kan. About $80,000. 


*Ia., Newton—-Hospital—City let contract 
building 2-story, 40 x 118-ft., rein.-con., brick 
and steel, rein.-con. flooring, concrete foun 
dation, to J. A. Benson Constr. Co., 422 Valley 
Natl. Bank, Des Moines, $160,000. 


*Ia., Patterson—School—Bd. Educ. let con 
tract building 2-story, brick, rein.-con. and 
steel, rein.-con. flooring, concrete foundation 
to Woodcock & Waller, Burlington. About 
$79,000. 

*Ia., Pilot Mound—School—Bd. Educ. let 
general contract building brick, concrete and 
steel, concrete foundation, to J. W. Hopp 
Constr. Co., 403 Granby Bldg., Cedar Rapids 
$56,571; heating and power, to Boughton 4 
Banzhof, Marshalltown, $10,648. 


*Ia., Sioux City—Store—Western Iowa Co 
314 Mass. BIk., let contract building 2-story 
52 x 10-ft. brick, rein.-con. and steel, con 
erete foundation, at 301 Wall St., to Keefs 
Constr. Co., Sioux City, $55,986. 


*Ia., Storm Lake—Gymnasium—Buena Vis 
ta College let contract building 2-story, * 
x 108-ft., rein.-con., brick and steel, rein 
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flooring, concrete foundation, to stand- 

; Constr. Co., Minneapolis, Minn. About 
305,000. Noted Aug. 14. 
*Ia., Winterset—High School—Bd. Educ. let 

ract building 2-story, 87 x 130-ft. brick, 
: con. and steel, rein.-con. flooring, con- 
erete foundation, to A. Suggarman Constr 
(.. 1214 Mulberry St., Des Moines. About 
$157,000. 

*Minn., Austin— High School—Bd. Edue. let 
eneral contract building 3-story, 200 x 300- 
* to Madsen Constr. Co., Builders Exch., 
Minneapolis. About $450,000, 

*Minn., Bemidji—School— State Bd. Control 
Capitol, St. Paul, let contract building 3 
story S a. leo = 20-ft., rein.-con. and 
rick. brick foudation, to S. M. Klarkuist & 
Son, 215 Security Bldg., Minneapolis. About 
‘ 10. Noted June 26. 

*Minn., Cloquet— City Hall—City let con- 
tract building 2-story, 46 x 86-ft., brick and 
stone, rein.-con., foundation, on Main St., ‘to 
Timens, Helmer, Schaffer & Colburn, Duluth 
$55,250. Noted Sept. 25. 

*Minn., Rochester—Clinic—A. C, Fawcett 
Rochester, let contract building 5-story, 4@ 
x 142-ft., rein.-con. and brick, to G, Korsmo 
Central Bank Bldg., St. Paul. About $300, 
ood; cost plus percentage basis, Noted Sept 
11 

*Minn., Willmar—Business—Willmar Trib- 
une let contract building 2-story, 40 x 100- 
ft. to J. H. Olson & Co., Willmar, $68,543 
Noted Sept. 4. 

*Kan., Eldorado—Iligh School—Bd. Educ 
let contract building, 2-story, 101 x_ 170-ft. 
rein.-con., brick and steel, rein.-con. flooring 
rock and econerete foundation, to Hamilton 
& Hamilton, Wichita, $189,200. Noted Sept. 
1k, 

*Kan., Holten—Court House—Comrs. Jack 
sen Co. let contract building 38-story, 85 x 
100-ft, fein.-con., steel and brick, rein.-con 
flooring, rock foundation, to J. Cuthbert 
& Sons, 18th and ‘Topeka Aves., Topeka 
$11,875, Noted Sept. 4. 

*Neb., Mead—School—Bd, Educ. let contract 
building, 2-story, 123 x 125-ft., rein.-con. 
brick and steel, rein.-con. flooring, concrete 
foundation, to G. R. Nuthank, Lincoln, $97,- 


i783. 

*Neb., Omaha—Hospital—J. Latenser & 
Sons, archts., 6382 Bee Bldg., let contract to 
Selden, Breck Constr. Co., Keeline Bldg., con- 
structing 5-story, 106 x 120-ft., rein.-con 
brick and terra cotta, concrete foundation 
on 26th St. and Dewey Ave., for E. C. Henry 
ith and Capitol Aves. About $175,000 
Noted Sept. 11. 

*Neb., Plainview—School—Bd. Educ., c-o 
J. W. Blezek, secy., let contract building 2- 
story, 77 x 160-ft., rein.-con., steel and brick 
rein.-con, flooring, brick foundation, to G. R 
Unthank, 1701 Sewell Ave., Lincoln, $59,044. 

*S. D., Sioux Falls—School—Bd. Educ. let 
contract building 1- and 2-story, 65 x 130- 
ft. brick and timber, to Carlson-Snitkey 
Constr. Co., Sioux Falls. About $100,000. 

*Wyo., Casper—High School—Natrona Co. 
let contract building 3-story, to Donohue-Sel- 
over Constr. Co.. Casper, $138,835. Noted 
July 10. 

*Mo., St. Louis—Mercantile—Crowdus Es- 
tate, 104 North 1st St., let contract building 
6-story, 50 x 150-ft., brick, terra cotta and 
glazed tile, rock foundation, at 1424 Wash- 
ington St., to Gorg Constr. Co,, Frisco Bldg 
Abvut $50,000. 

*Ark., Blytheville—Courthouse— Mississippi 
Co. let contract building courthouse, to B. 
McGhee & Co., Little Kock, $159,000, 

*Tex., Cdrsicana—Dormitory—State Char- 
ity Comn., Austin, let contract building 2- 
story, 53 x 125-ft. rein.-con., brick and steel 
rein.-con. flooring, at State Orphan's Home, 
here, to G. W. Brillhart, 213 West Collins 
St. About $88,000. 

*Tex., Denison—Theater—Rialto Theater 
Co. let general contract building 3-story, 50 
x 120-ft., to C. H. Schley and W. A. Bad- 
gett, Denison. About $75,000. 


*Tex., El Paso—School—Trustees Schoo) 
Dist. No. 1, Gila Co., Ariz., let contract build- 
ing school on Hill St., here, to J. J. Garfield 
Miami, Ariz. About $132,000. 

*Okla., Oklahoma—Office—J. Day, 206 Mer- 
cantile Bldg., R. W. Dick, 204 Mercantile 
Bldg., and R. E. Stafford, let contract build- 
ing 2-story, 50 x 140-ft. brick addition, rein.- 
con, flooring, concrete foundation, to R. H 
Stodard, Oklahoma. About $150,000. 


*Okla., Oklahoma—Schools—-Bd, Educ. let 
contracts building 2-story, 63 x 211-ft. and 
2-story, 63 x 245-ft., rein.-con., steel and 
brick, rein.-con. flooring, concrete founda- 
tion, to C. M. Dunning Constr. Co., Oklahoma. 
6,008 and $90,500, respectively. Noted Aug 


0 


*Okla., Oklahoma—Store—Scott-Haliburton 
Co., 300 West Main St., let general contract 
building S-story, 100 x 150-ft. brick and rein.- 
con.,on Main and Harvey Sts., to F. A. Gross 
Constr. Co., 127 West 2nd St. About $350,000 


*Okla., Tulsa-—-Store and Office—Aby & 
Tucker, 403 ist Natl. Bank Bldg., let con- 
tract building 2-story, 75 x 140-ft. rein.-con 
and brick, on 6th and Main Sts., to J. R 
Burnsides, 404 Commerce Bldg. About $65,- 
000. 

*Colo., Arvada—Hizh Scaool—School Dist 
let contract building 3-story, 60 x 125-ft 
rein.-con., steel and brick, rein.-con. flooring 
concrete foundation, to Kress Constr. Co. 
Denver, $70,600. Noted Sept. 11. 


*Idaho, Boise—Capitol—Comrs. Pub. Wks 
let contract building two 2-story wings to 
Capitol, to J. Stewart & Co., Walker Bank 
Bldg., Salt Lake City, Utah. Cost between 
$750,000 and $770,000. Noted Sept. 18. 

*Idaho, Moscow — Administration — Dept 
Edue., State House, Boise, let contract con- 
structing south wing of administration build- 
ing, concrete and brick, at University of 
Idaho, here, to Roth Constr. Co., Pullman 
Wash. Cost to exceed $50,000. 


*Wash., Spokane—Temple—B. P. O. E. of 
Spokane let contract building 2-story, 100 x 
142-ft., concrete, on Riverside Ave., to Hur- 
ley-Mason Co., Gaseo Bldg., Portland. About 
$146,000. Noted July 24. 

*Ore., Portland—-Oflice—Lewis & Staver Co. 
346 East Morrison St., let contract construct 
ing 4-story, 100 x 120-ft. rein.-con. building 
rein.-con. flooring, concrete foundation, on 
Bway. and Everett St., to include sales rooms 
service department, stock rooms, shop, ete. 
to G. Isackson, 10183 -East Irving St. About 
$80,000. Noted July 24. 


*Ore., Seaside Hotel— Seaside Hotel Corp 
let contract building Ist unit of 4-story 
70 x 300-ft. brick and concrete hotel, on beach 
at Bway., to include large annex and sea 
wall, to M. W. Lorenz, Worcester Bldg., Port 
land. About $100,000. Total cost, $300,000 
Noted Aug. 7. 

*Cal., Berkeley—Schools—-Bd. Educ. let car- 
pentry contracts building 1- and 2-story, 36 x 
&4-ft., and 60 x 104-ft.. timber, wood and 
concrete flooring, concrete foundation, op 
University Ave. and Acton St., to S. J. Bertel- 
sen, 667 39th St., Oakland, $30,950; 1-story 
50 x 200-ft., brick, concrete and wood flooring 
concrete foundation, on Oregon and MeGoe 
Sts., to C. Christiansen, 1433 Franklin St. 
$21,864; 1-story, 60 x 291-ft.. brick, rein. 
con. flooring, concrete foundation, on Russell 
St., to C. D. Vezey, 1812 Prince St., $31,357: 
1-story, 89 x 175-ft., timber, concrete foun 
dation, on Claremont Ave., to M. Norton 
$47,777. Noted Aug. 28. 

*Cal., Los Angeles—College—University of 
Southern California let general con/ract 
building 3-story, 137 x 2553-ft., rein.-con 
brick and steel, concrete foundation, on Uni 
versity Ave. near 36th St., to E. C. Enclish 
5OS Citizens Natl. Bank Bldg., $387,300; wir- 
ing and fixtures, to Foulkes Electric Shop 
903 South Figueroa St., $12,220; heating and 
ventilating, tou T. Tlhaiverty Co., 9th St. and 
Maple Ave., $27,980; structural steel, to Baker 
Iron Wks., 920 North Bway., $36,441. 

*Cal., Los Angeles—Natatorium—P. E 
Stone, et al, San Francisco, let contract 
building natatorium on 4th St. and Vermont 
Ave., here, to Milwaukee Bldg. Co., 31¢ 
Wright & Callender Bldg, About $300,000. 

*Cal, San Francisco —Mausoleum—Arch- 
bishop of City let contract building 85 x 
160-ft., rein.-con., marble, stone and bronze 
in Holy Cross Cemejery, to J L. McLaughlin, 
244 Kearny St. About $250,000. 

*Cal., San Franciseo—Office—W. F. Me- 
Clure, state archt., Forum Bldg., let general 
contract constructing state office building, at 
Civic Center, to K. E. Parker Co., Clunie 
Bldg., $180,690; fabricating and delivering 


structural steel, to Palm Iron Wks., 1814 15th’ 


St., Sacramento, $101,000; granite work, to 
Raymond Granite Co., Laymond, $339,680 
Noted: Sept. 11. 

*Cal., Santa Barbara—Bank—Santa Barbara 
Co., Natl Bank, let contract building 1- 
story, 71 x 100-ft., concrete and brick, to 
Parker Brick Co., 605 East Monticito St 
About 365,000. 

*Cal., Ventura—Hospital—Bd. Supervs. 
Ventura Co., let contract constructing 2-story 
rein.-con. main building, hollow-tile service 
building, nurses’ home, etc., concrete founda- 
tion, to E. E. English, 508 Citizens Natl. Bank 
Bldg., Los Angeles, $90,200. 


Federal Government Work 


*N, H., Portsmouth—Turbo Generator— 
Spec. 4017—Bureau Yards and Docks, Navy 
Dept., Wash., D. C., let contract installing 
1000-kw. turbo alternator, at Navy Yard, here 
to Rideout, Chandler & Joyce, 178 High St., 
Boston, Mass., $9066 (130 days). 
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*Mass., Boston—Dredging—U. S. Engr. of 
fice, Boston, let contract dredging in Wey 
mouth Fore River, to Boston Dredging « 
172 Condor St., East Boston, $132.46s. 


*Mass., Chatham—Gutters and Rooting 
Bureau Yards & Docks, Navy Dept., Wash 
D. C., let contract building gutters, roofing 
and downspouts for dirigible hangars, her 
to C, Meade Co., 38 Park Row, New Yori 
City. Noted Aug. 14. 

*Mass., Hingham—Dredging— Spec. 4031 
Bureau Yards & Docks, Navy Dept., Wash 
D. C., let contract dredging at Naval Ammu 
nition Depot, here, to Bay State Dredging 
& Constr. Co., 62 Condor St., East Boston 
$30,000 (165 days). Noted Sept. 18. 

*Mass., Watertown — Storehouse — Constr 
engr., U. S. Army, c-o. Arsenal, let contract 
for substructure of 2-story, 100 x 400-ft. rein 
corp storehouse, to M. Sorretto, 5 Tremont 
Row, Boston. Noted Sept. 11. 


*R. LL, Newport—Dredging—U. 8S. Engr 
Office, Newport, let contract dredging ir 
Providence Harbor, to J. S. Packard Dredg 
ing Co., 1004 Turks Head Bldg., Providence 
$25,586. 

*R. L., Newport — Dredging—U, S. Engr. Of 
fice, Newport, let contract removing boulders 
in Pawtucket River, RK. 1., and Cora., to T. A 
Scott Co., Inc., 202 Pequot Ave., New London 
Conn., $2750. Noted June 5, 


*Conn., New London —-Dredging—U. 8S 
Engr. Office, New London, let contract dredg- 
ing Bridgeport Harbor and repairing break- 
water, to Bridgeport Dredge & Dock Co, 
83 Fairview Ave. About $100,000 Noted 
Sept. 18. 

*N. ¥., New Vork—Dredging—U. S. Ener 
Office, 39 Whitehall St., let contract dredging 
and removing recks in East River, to New 
Jersey Shipbuilding & Dredging Co., foot of 
ay St., Bayonne, N. J., $668,122. Noted Sept 
38. 

*N. Y., Rockaway—Gutters and Roofing 
Spec. 4022 Sureau Yards, Navy Dept., Wash 
D. C., let contract building gutters, rooting 
and downspouts for dirigible hangars, here 
to C. Meade Co., 38 Park Row, New York 
City. Noted Aug. 14. 

*N. Y., Rockaway Heating System and 
Fan Room—Spec. 4021—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con roet 
installing heating system and building far 
room for Hangar No. 2, here, to E. Rutzler 
& Co., 404 East 49th St.. New York City 
$7592 (60 days). Noted Sept. 25 

*N. Y., Stapleton—Boiler Plant -Treas 
Dept., Wash., D. C., let contract building tem 
porary boiler plant at Marine Hospital, here 
to J. R. Proctor, 74 Cortlandt St., New York 
City, $2775. Noted Sept. 11. 

*N. Y., Stapleton—Mechanical Equipment 
Treas. Dept., Wash., D. C., let contract fur 
nishing and installing mechanical equipment 
in kitchen and mess hall, to G. kK. Eng. Co 
22 Laigut St., New York City, $86,550. Noted 
July 31. 

*N. Y., Tompkinsviile—Rip Rap—Ligcht 
house Supt., 3rd Dist., let contract furnish 
ing 2800 tons rip rap stone at certain lights 
in East River, to H. Steers, Ine., 17 Battery 
PL, New York City, ST9N0. Noted Sept. 25 

*Pa., Ft. Mifflin Conveyor Svstem—Bureau 
Yards & Docks, Navy Dept., Wash, D. C., let 
contract installing conveyor system in T. N 
T. Plant, here, to Lamson Co., 100 Boylston 
St, Boston, Mass., $6868 (35 days). 

*Pa., Lock Haven Post Office—Trens. 
Dept., Wash., D. C., let contract building 
post office here, to A. E. Badgley & Co. 
Stone Opera House Bldz., Binghamton, N. Y., 
$64,927. Noted Sept. 4. 

*Pa., Phila.—Repairing Dike—U. S. Engr 
Office, Phila., let contract repairing dike at 
Bulkhead Bar, to Arundel Corp., Phila 
$44,880. Noted Sept. 1s. 

-*Pa.. Phila.—Roads and Pavements—Bu- 
reau Yards & Docks, Navy Dept., Wash 
D. ¢., Let contract, building here, to Curti: 
Bros., Bank Bldg., Tacony, $10,350 (40 days) 

*Del., Wilmington—Jetty Repairs—U. & 
Engr. Office, Old Federal Bldg., let contract 
repairing jetty at mouth of Bbroadkill River 
to J. H. Terry & Co., Drexel Bldg., Phila 
$26,145. Noted Aug. 21. 

*Md., Annapolis—Boiler—Spec. 4025-—Bu 
reaun Yards & Docks, Navy Dept., Wash 
D. C., let contract installing in Power Platit 
her, to E. Keeler Co., 238 West St., Williams 
port, Pa., $37,249 (120 days). 

*Md., Annapolis—Paving—Spec. 4028—Bu 
reau Yards & Docks, Navy Dept., Wash., D 
C., let contract paving, here, to BE. F. Nona- 
han, 195 Hastings St., Manhattan Beach, N 
Y., $23,957, (50 days). Noted Sept. 4. 

*Md., Annapolis—Power House Addition— 
Spec. 4026—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract building 
here, to Levering & Garrigue, 552 West 23rd 
St., New York City, $81,877. Noted Aug, 28. 
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“ederal Government (CContinued) 

*Md., Annapolis— W aterproofing—Spec. 4056 

Bureau Yards & Docks, Navy Dept., Wash. 
I C., let contract waterproofing terrace rgof 
if Bancroft. Hall, here, to Levering & Garri 
gue Co., 52 West 23rd St... New York City 
$57,504 (45 days) Noted Sept. 1S 

*Md., St. Helena -Pavement—U. 8S. Ship- 
ping Board Emergency Fleet, Corp., Phila 
"a, let contract paving 2455 sqy.yd. concrete 
uuilding 248 Jin.ft. concrete curb and gutter 
and 1017 sq.ft. concrete sidewalk, to Common- 
wealth Constr. Co., Commonwealth Bank 
Bldg. 


*D. C., Wash.-Grading 
Bldg., let contract grading, 
Mullen, H. F. Voigt Co., 715 Lith 
and W. F. Brenizer Co., 101 New 
N. W. Noted Sepr. 11 

*D. C., Wash.- Reflecting Basin—C. Rid- 
ley, Dept. Pub. Wks., let contract excavating 
130,000 cu.yd. material from lagoon and con 
erete conduit 650 ft. long, 3 ft. in diameter 
for reflecting pool at Lincoln Memorial, to 
Fisher & Carozza Bros. S03 Calvert Bidg., 


Dist. Comrs., Dist 
here, to G. B 
St.. N. W. 
York Ave. 





Baltimore, Md... (1) $44 (2) $85. Total 
cost, S155.012 Noted Oct. 2. 

*D. C., Wash. Wharf Repairs Spec. 4029- 
Bureau Yards & Docks, Navy Dept., Wash 


Dp. C.. let contract repairing wharf at Naval 
Militia Barracks, here, to Boyle Robertson 
Constr. Co., 601 Evans Bldg., $4,109 (50 days) 
Noted Sept 25 

*Va., Hampton Roads Grading, Fertiliz- 
ing, Planting and Seeding Spec. 4040—Bu 
reau Yards & Docks, Navy Dept., Wash 
Dp. «., let contract grading, fertilizing, plant 
ing and seeding, here, to Southern Team & 
Constr. Corp., 304 Bankers Trust Bldg., Nor- 


folk, $84,700, (118 days) 


*Va., Hampton Roads 
ing -Spee. 4022 Bureau Yards & Docks 
Navy Dept., Wash., D. C., let contract build- 
ing gutters, reofing and downspouts for diri 
gible hangars, here, to C. Meade Co., 38 Park 
Row, New York City. Noted Aug. 14. 

*Va., Quantico—-Marine Flying Field 
1050 Bureau Yards & Docks, Navy 
Wash., D. C¢.. let contract building marine 
flying field, here. to C. Meade & Co., 38 Park 
Row, New York City, $218,120 (250 days). 

*s. C., Charleston— Distributing System— 
Spee. 3977—Bureau Yards & Docks, Navy 
Dept.. Wash., D. €., let contract installing 
distributing system. here, to J. R. Proctor, 
Inc., 74 Cortlandt St.. New York City, $28,- 
950 (200 days) Noted Sept. 18 

*s. C., Charleston Turbo Alternator 
1011—Bureau Yards & Docks, Navy Dept 
Wash., D. ¢., let contract installing 2500 
K.V.A. turbo-alternator, to Shevlin, Engr, Co 
10 West 34th St., New York City, $25,680, (120 


Gutters and Roof 


Spec 
Dept. 


Spec 





days). Noted Sept. 25 
*Ala., Mobile—Repairs and Plumbing 
Treas. Dept... Wash., D. C., let contract for 


repairs and plumbing in U. S. Marine Hospi 
tal, here, to Jett-Muths Co., 311 South Royal 
St., $13,700. 


*Tenn., Memphis— Levee Work—Mississipp! 
River Comn., let and 2nd Dists., Custom 
House, let contract building levee work in 
Lower St. Francis Dist., to Lawrence Bros, & 


“o., Memphis, $284,040. Noted Sept. 25 
*Tenn., Memphis- Rip RKap--Mississippi 
River Comn., Ist and 2nd Dists.. Custom 
House, let contract furnishing rip rap... to 
Sowthern Granite Co., Little Roek, $77,100 
Noted July 31 

*Tenn., Memphis Towboat Mississippi 
River Comn., Ist and 2nd Dists., Custom 
House, let contract furnishing stern-whee! 
towboat, to J. Eichleay, Jr.. Co., 20th amd 


Wharton Sts., Pittsburgh, Pa.. $105,489, Note? 


Aung. 7 


Post Office--Treas 
eontract building 
1415 Sth St.. Minne- 
Noted Sept. 25. 


Office — Treas 


*Kan., North Topeka 
Dept., Wash., D. C.. let 
here, to W. D. Lovell, 
apolis, Minn., $53,800 


*Nev.. Winnemucca Post 
Dept... Wash., ly ©... let contract building 
here, to F. Gallagher, 180 Jessie St., San 
Franeisco, Cal., $41,280 Noted Sept. 25 


*Wash., Puget Sound Air Compressor- 
Spec. 3837--Bureau Yards & Docks, Navy 
Dept... Wash. D. C.. let contract installing 
reciprocating air compressor, here, to Allis 
Chalmers Mfg. Co. Milwaukee, Wis., $56,900 
Noted Aug. 28 


*Wash., Puget Sound—Building—Spec. 4009 
—Bureau Yards & Docks, Navy Dept., Wash. 
PD. ¢.. let contract construction extension to 
Building No. 178, here, to Garrick & Garrick, 
403 Central Bldg., Seattle, $38,375 (60 days) 
Noted Sept. 11. 


*Cal., San Diego—Road Work—Spec. 4030 


Road Work—Bureau Yards & Docks, Navy 
Dept... Wash., D. C., let contract building as- 
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phalt macadam-roads, here, to W. E. Kier 
Constr. Cot, 818 Amer. Natl, Bank,. $3433 (2 
days) Noted Sept. 11. 


*Cal., San Diego—Tank—Spec. 4033—Local 
Navy Yard let contract installing fuel oi! 
tank; ut Naval: Depot, here, to F. W. Steffgen 
1040 2nd St., $1773 (30 days). Noted Sept 
11 

*Hawaii, Honolulu—Dredging—U. S. Engr 
Office, Honolulu, let contract dredging main 
basin and reserve channel, Honolulu Harbor 
to Hawaiian Dredging Co., Honolulu, $140,- 
790, and $57,225, respectively. Noted June 
26. 

*Hawaii, Pearl 
Spec. 3931—Bureau 
Dept., Wash., D. 


Harbor—Boiler House 

Yards & Docks, Navy 
C., let contract building 
terra cotta boiler house, at Hospital, here 
to C. L. Wold Co., 40 Montgomery St., San 
Francisco, Calif., $363,889 (270 days). Noted 
Sept. 4. 


Miscellaneous 


*Extending Electric Service Massachusetts 
Webster & Southbridge Gas & Electric 
Co., Southbridge, will extend electric distri 
bution service in West Oxford, North Oxford 
Mills, Texas Village, Old Charlton and How- 


arths About $25,000 Work will be done 
by day labor. 
*Coal Pocket--Newport, R. 1I.—Newport 


Coal Co., 311 Thames St., will build rein.-con 


coal pocket on wharf. About $10,000. Work 
will be done by day labor. 
*Memorial Arch —Providence, R. 1.—-Brown 


University, College St., let contract building 


limestone memorial arch gateway, with 3 
gates, columns and bronze tablets, to C. B. 
Maguire Co., 1205 Turks Head Bldg. About 


$40,000 June 19. 


*Tank—Olneyville (Providence P. 0.) R. I 
Atlantic Mills let contract building 300,000 
gal. rein.-con. oil tank, to O. D. Purington 
& Co., 626 Industrial Trust Bldg., Providence. 


Noted 


*Foundation — Bridgeport, Conn. Amer 
Tube & Stamping Co., 471 Hancock Ave., let 
contract building concrete foundation for 1- 
story, 60 x 200-ft. concrete and steel addition 
to storage plant, on Stratford Ave., to T. J 
Pardy Constr. Co., 1471 Seaview Ave. Total 
cost, $35,000 


*Power Line—Haliville, Conn.—Westerly 
Light & Power Co., Westerly, R. I., let con- 
tract building 18-mi. high-tension power line 


from here to Westerly, R. L., 7,000-kw. ca- 
pacity, to Eastern Comn. Power Co., New 
London, About $100,000 


*Foundation—New Britain, Conn.—Landers 
Wrary & Clark, Cemmercial St., let contract 
building concrete foundation for 6-story, 80 x 


160-ft., brick and mill construction and 1- 
gstory, 50 x 160-ft. brick factories, rein.-con. 
flooring, on Center St., to MacArthur Con 


crete Pile & Foundation Co., 120 Bway., New 
York City. Total cost, $150,000. Noted Oct. 
30 under “Industrial Works.” 


*Ketaining Wall—Thompsonville, Conn,— 
Bigelow-Hartford Carpet Co., 58 Main St., let 
contract building 700-ft. concrete and stone 
retaining wall along power house and Con 
necticut River, to D. O'Connell Son, 480 
Hampdon St., Holyoke, Mass. About $40,000. 


*Coal Bunkers—Waterbury, Conn.—-Water 
bury Clock Co., 31 Cherry Ave., let contract 
building 32 x 40 x 72-ft. brick and concrete 
coal bunker, 2200-ton capacity, to Standard 
Constr. Co., 42 Church St., New Haven. About 
$30,000. Noted Sept. 18. 


*Station—Brooklyn, N. Y¥.—J. H. Delaney 
ecomr. transit constr., let’ contract construct 
ing station finish for part of Culver Rapid 
Transit R.R.,-extending over and along Shel! 
Rd. and West 6th St., from near X to Sheeps- 
head Bay Rd., to P. J. Carlin Constr. Co. 
1123 Bway., New York City, $39,740. Noted 
Sept. 25. 

*Pier and Bulkhead—Clifton, S. L, N. ¥.— 
Fraser, Brace & Clark Drk Dock Co., Ine. 
417 West 34th St., New York City, let contract 
building 60,000 sq.ft. pier and 50,000 sq.ft 
bulkhead, rein.-con. and timber, here, to 
Fraser, Brace & Co., Inc., 47 West 34th St. 
New York City. About $200,000 


*Asphalt—New York, N. Y¥.—City let con- 
tract furnishing and delivering 150,000-ton 
refined asphalt and 150-ton asphaltic paving 
cement, to Standard Oil Co., 26 Bway., $7455 
and $2700, respectively ;. 2000 cu.yd.. binder 
stone, to New York Trap Rock Co., 17 Bat 
tery Pl, $3900; 4000 cu.yd. asphalt wearing 
surface sand, grade “B,” to CW. Crane, 17 
Battery P1., $4800. 


*Cast Iron Pipe, ete.—New York, N. Y¥.— 
Dept. of Water Supply, Gas & Electric let 
contract furnishing and delivering ¢.-i. pipe 
and valve boxes, to J. Fox & Co., 253 Bway. 
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$17,895 and $1115 respectively; valves, +. 4 
P. Smith Mfg. Co., Norman St., East Or P 
N. J., $540; bydran.s, to Kennedy Valy: z 
Co., 81 John St., $1054. 

*Wall—Weehawken, N. J.—Bd. Freeho)}or. 
of Hutison Co, let contract repairing wa f 
Hudson Blvd. opposite Hudson Pl., her 
R. J. Emmer, 150 Nesbit St., $14.70 per 
Cost to exceed $10,000. Former contract 
scinded. Noted Sept. 25. 

*Concrete Shipway—Fairfield, Md. (Bait). 
more P. 0.)—Union Shipbuilding Co. let 
tract constructing concrete shipway, to Pi) 
pire Eng. Co., Inc., 108 Bourse Bldg., B 
more. About $200,000. 

*Coke Ovens and Sheds—Dayton, 0.—\{)x 
well Motor Car Co., Leo St., let) cont: 
building coke ovens and three 1-story, 30 
40-ft., steel and brick. sheds, brick founds 
tion, to J. Lowes, Schwind Bldg. About 
$17,000. Noted July 17. 


*Sheds, Runways, Platforms, ete.—Spring 
fleld, O.—Union Stock Yards Co. let) eon 
tract constructing stock sheds, runways 
bridges, roads, platforms, 2 rein.-ceon. and 
several timber buildings, including office, a: 
new stock yard, to Cosgrove Bldg. (, 
Springfield. About $65,000. 

*Iron Pipe and Valves—Detroit 
Dept. Purchases & Supplies let contract to 
Amer. Cast [ron Pipe (Co., 512 1st) Natl 
Bank Bldg., Chicago, furnishing 1000 tons s 
in. class B pipe in 16-ft. lengths, $1.2 
per lin.ft.; U. S. Cast Iron Pipe & Fadry. (Co 
122 Seuth Michigan Blvd., Chicago, 500 tons 
8-in. class B in 12-ft. lengths, $59.50, 1500 tons 
6-in. class B in 12 ft. lengths, $59.50, 1500 tons 
24-in. class C, $55.50, 1500 tons 16-in. class © 
$55.50 Flower Valve Mfg. Co., Clayton Ave 
seven hundred and forty-four 6-48-in 
valves, $104,240. Noted Sept. 18. 


*Seawall—Detroit, Mich.—Dept. Parks and 
Blvds., 822 Farewell Bldg., let contract fur 
nishing labor and material building rein.-con 
seawall on west end of Belle Isle, for J. Seott 
Memorial Fountain, to Dunbar & Sullivar 
Dredging Co., 2311 Dime Bank Bldg., $85,200 
Work involves 60,000 tons of stone at prices 
from $1.42 to $2.25 per ton. Noted Sept. 4 


*Tapping Sleeves and Lead—Detroit, Mich 

-8d. Water Comrs., 232 Jefferson Ave., let 
contract furnishing 212 tapping sleeves, vary 
ing in size from 4 x 2-in. to 12 x 48-in., to 
Flower Valve Mfg. Co., Parkinson St., $12 
085; 100 tons pig lead, to Michigan Smelting 
& Refining Co., Joseph Campau Ave., $6.20 
per ton, total, $12,400. 


Mich. 


gate 


*Cattle Runaway—Chicago, 1.—Unien 
Stock Yards & Transit Co., Union Stock 
Yards, let contract building 12 x 950-ft 


rein.-con. runaway, 30 ft. high, on Ashlani 
Ave. and 41st St., to E. W. Sproul & Co 
2001 West 39th St. About $50,000. 

*Foundation—Chicago, Ill.—Buckley De 
men & Co., 682 Sherman St., let contrae' 
building concrete foundation for 6-story, 10 
x 120-ft. printing and mailing plant, on 
Jackson Blvd. and Throop St., to C. B. John 
son & Son, 111 West Washington St. Tota! 
cost, $300,000. Noted Aug. 21 under ‘Indus 
trial Works.’ 

*Foundation—Janesville, Wis.—Bd. Edue 
let contract building concrete foundation for 


3-story, 180 x 210-ft. rein.-con. and brick 
school, to Ford Boos & Schoot, 209 East 
Milwaukee Ave. About $33,200. Total cost 
$300,000. 


*Road Roller—Sheboygan, Wis.—City let 
contract furnishing 15-ton steam road roller 
to Buffalo-Springfield Co., Kenton St., Spring 
field, O., $10,650. Noted July 24. 

*Incinerator—Sedalia, Mo.—City let con 
tract building 24-ton incinerator, to O. A 
Elliot & Co., Springfield, Ill. About $15,500 


*Tunnel—Quinton, Ore.-State Highway 
Comn., Portland, let contract building 522 
ft. tunnel on John Day River-Blalock Sect 
Columbia River Highway. Gilliam Co. to A 
Guthrie & Co., Sherlock Bldg., Portland, $41 
858. Noted Sept. 25. 

*Weir—Hanford, Cal.—Last Chance Water 
Co. let contract building cement weir in cana! 
at Kings River, 5 mi. northwest of here, ti 
Frederickson & Shannon, Cory Bldg., Fresm 
About $29,000. 

*Foundation—Los Angeles, Cal.—Goodyeart 
Tire & Rubber Co., of California, let contract 
building concrete foundation for 3-story, 150 
x 580-ft., rein.-con. cotton mill, at 6601 Cen 
tral Ave., to Hunkin-Conkey Constr. Co., 660! 
Central Ave., $15,000. Total cost, $300,000. 


*Structural Steel—Los Angeles, Cal.—}' 
Pub. Serv. Comn., 645 South Olive St.. le’ 
contract furnishing about 200,000 Ibs. struc 
tural steel, for hydro-electric plant, to Univ 
Iron Wks., 5125 Sante Fe Ave., $13,188. 


*Cement—Sacramento, Cal.—-State Recl. I: 
let contract. furnishing 5000 bbls. Portland «: 
ment, f.o.b. point on Sacramento River, near 
Bright's bend, to Old Mission Portland Ce 
ment Co., Mills Bldg., San Francisco, $2.6 
per bb 
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Waterworks 
PROPOSED WORK 


Mass., Palmer—Town plans to install 
cater system, About $250,000, Engineer 
not selected. 


RK. L, Woonsocket—City plans to lay 30 
n. water main, from Manville Rd. pumping 
station to storage tanks in Benton Heights, 
About 230,000, 


Conn., Stamford—stamford Water Co., 
“71 Main St., plans to build new rein.-con, 
reservoir and dam at Trinity Lake. Private 


nlians 
plans. 


\. J.. Hamilton Square’ (Trenton 
p, 0.) —Hamilton Sq. Water Co. will apply 

Utility Comn. for permission to lay 1 mi. 
water mains, About $20,000, 


Md... Elkton—Town Comrs, plan to build 
filtration plant and enlarge water mains. 
About $65,000, L. J. Houston, Jr., 608 Park- 
wyrth Ave., Baltimore, engr. 


Fla., Tallahassee—City plans to build 
and equip water and gas plant. About 
s65.000, Engineer not selected. 


Tenn... Memphis—City retained Chester 
& Fleming, engrs., Union Bank Bldg., Pitts- 
hurgh, to survey city water system and re- 
port on necessary improvements and exten- 
sions. Plans probably will include new 
wells, tunnels, ete. 


0., Barberton—City plans to lay 15 mi. 
624 in. ei. water mains. R. Pratt, 
Hippodrome Bldg., Cleveland, engr. 


0., Cleveland—City having preliminary 
plans prepared building filtration — plant, 
160,000,000) gal. capacity. About $5,000,- 
ooo. R, Hoffman, city engr. 


0.. Portsmouth—City plans to extend 
water mains, rein, con or c.i. pipe. About 
30,000, LL. A. Zueker, city aud. 


Wis., Milwaukee—J. W. Ellms, engr., 
1263 Cooke Ave., Cleveland, O., will com- 
plete experiments about Feb. 1, for con- 
struction of filtration plant and will sub- 
mit same to City Council for its action, 
Cost between $4,000,000 and $5,000,000, 


Wis., Racine—City having plans pre- 
pared for filtration plant and enlargement 
of storage and extension of distribution fa- 
cilities. Alvord & Burdick, S South Dear- 
born St., Chicago, IL, engrs. 


Wis., Rio—City plans to install water 
system, W. Kirchoffer, 31 Roman _ BIk., 
Madison, engr. 

Ia., Belle Plaine—City having plans 
prepared by J. H. Dunlap, engr., Iowa City. 
Improving waterworks. About $70,000, 


Kan., Coldwater—City voted $35,000 
bonds to improve waterworks and electric 
light plant. W. T. Baker, clk, 

Kan., Courtland—City voted $45,000 
bonds to build waterworks system, Engi 
neer not selected, 


Kan., Florence—City voted $50,000 
bonds to purchase and improve waterworks 
system, 


Kan., Osborne—City had plans pre- 
pared by Archer & Stevens, engrs., 609 
New England Bldg., Kansas City, Mo., 
improving waterworks system, including 
1.800 ft. drain pipe and two wells, About 
S20,000, Noted June 5. 


Kan., Palmer—City having plans pre- 
pared by W. B. Rollins & Co., engrs., 209 
Ry. Exch. Bldg., Kansas City, Mo., building 
waterworks system, standpipe, pipe lines, 
ete About $20,000, 


Neb., Auburn—City plans election to 
vote on $55,000 bonds to improve water- 
works system, install new boilers, pumps, 
enlarge plant and extend pipe line. Archer 
& Stevens, 609 New England Bldg., Kansas 
ity, Mo., consult, engrs. 


Neb., Lincoln—City plans election to 
vote on $200,000 bonds to extend water- 
works system. Plans include 10,000,000 gal. 
pump. Burns & MeDonnell, 400 Interstate 
Hidg., Kansas City, Mo., engrs. 


Neb., Schuyler—City plans to build 
\aterworks system, involving 53,390 ft. ¢.i. 
pipe, 81 hydrants and 58 gate valves. En- 
zineer not selected. 

N. D., Fessenden—City plans to build 


Vell system, and mains in various streets. 
\bout $50,000, 


Mont., Great Falls—City voted $225,000 
bonds to improve waterworks system. L. 
(. Evenson, city engr. Noted Aug. 28. 


Mont., Roundup—City plans to “_ 10 
i. water mains from 13th Ave. to 5d St. 
V., to cannect with reservoir, Dist. No. 32. 
\bout $12,000, F. Quinnell, Rounaup, 
‘ngr. 
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Mo., Joplin—(ity plans election soon to 
vote on $500,000) bonds to purchase and 
improve present waterworks system. Burns 
& McDonnell, 400 Interstate Bidg., Kansas 
City, engrs. 


Mo., Webb City—City plans election 
svon to vote on $300,000 bonds to improve 
waterworks system. 


Tex., San Angelo—San Angelo Water, 
Light & Power Co. Plans to build filtra- 
tion and purification plant Cost between 
$40,000 and $50,000, Noted Feb. 6 


Okla.,, Eufaula—City voted 
bonds to extend waterworks system, 


Okla., Hobart—-City plans to build dam, 
14 in. gravity flow line and pumping sta 
tion, About $120,000, V. V. Long & Co., 
1300 Colcord Bidg., Oklahoma, engrs. 


$25,000 


Okla., Hominy—City having plans pre- 
pared completing waterworks system, dou 
bling sewerage system, constructing new 
filtration unit, standpipe and sidewalks. 
About $350,000, C. E. Lee, city engr. 


Okla., Perry—City having plans pre- 
pared for extending waterworks and im- 
proving electric light system. About $250,- 
000, Black & Veatch, Interstate Bldg. 
Kansas City, Mo., engrs, Noted Feb, 20. 


Idaho, McCammon—City yoted $35,000 
bonds to purchase Harkness Water System 
and build complete waterworks system. 
Work includes enlarging plant, Installing 
new mains, remodeling present construction 
apd general repairs. 


Wash., Tacoma-—City plans to build 
concrete reservoir, 140,000 gal. capacity, on 
Wapato Hill, to provide storage to guard 
against breakdowns in Green River gravity 
system, About $175,000. 


Ore., Ashland—City Council having pre- 
liminary plans made for 25,000,000 gai 
concrete reservoir, on east fork of Ashland 
Creek, cost $20,000; also plans to install 
— meters throughout residential dis 
trict. 


Ore., La Grande—City plans to develop 
water system, involving 35 mi. pipe line 
and appropriating thirty 2nd ft. water from 
Looking Glass Creek, About $5,000,000, 
P. Cupper, Salem, State engr. 


Ore., Reedsport——City having prelim 
inary plans prepared for gravity water sys- 
tem with 180 ft. fall, and 52,000 ft. 8 in 
waterpipe line, from Clear Lake to city 
About $100,000, 


Cal., Glendale—cCity Trustees plan elec- 
tion to vote on $260,600 bonds to extend 
water system and build power generating 
plant, and have sent out statement advocat 
ing following; 2 wells, 2 pumps and booster 
pump at San Fernando Rd. and Grand View 
Ave., $33,500; 30 in. trunk line from Ver- 
dugo Canyon to Doran St., $35,000; 7,500, 
OOO gal, reservoir at entrance to Verdugo 
Canyon, $40,000; 20 in. pressure main from 
reservoir to middle of Verdugo Canyon, 
$34,800; wells and pumps in Verdugo Can 
yon, $32,000; 16 in, pressure main from 
main pumping plant to Grand View Ave., 
$19,000; reservoir at Grand View Ave., 
$8000; pumping plant at this reservoir, 
$3000; 5 mi. water mains and laterals, 
$34,250; electric generating plant with 100 
k.w. generator, driven by Pelton water 
wheel at Verdugo Canyon reservoir, $9700; 
yurchase of additional water rights, 
10,000, 


Cal., Redlands—Redland-Yucaipe Land 
& Water Co. plans to sink wells and lay 
water pipe on land, near here. About 
$75,000, 


Cal., Whittier—City voted $361,000 
bonds to develop additional water supply, 
extend distributing system and provide ad- 
ditional storage for water system. J. B. 
Lippincott, 1134 Central Bldg., Los Angeles, 
engr. Noted Mar. 27. 


Ont., Brantford—R. 8. and W. 8S. Lea, 
engrs., New ‘Birks Bidg., Montreal, sub- 
mitted preliminary report to Water Comn.. 
for construction of filtration plan with slow 
sand filers, 3,000,000. gal. cegactty. Cost 
between $500,000 and $600,000, T. Jones, 
city engr. 


Ont., Kingston—City plans to lay water 
mains jin sections of Concession and Eller- 
beck Sts. and gas main in Brock St. About 
$15,000. Work involves 3200 ft. 6 in. c¢.i. 
pipe. R. J. 'MecLelland, City Hall engr. 


Man., Winnitpeg—wW. G. Chase, engr.. 
201 Tribune Bldg., will submit report to 
City Comrs. for construction of 56,000,000 
gal. reservoir. About $500,000 


B, C., Penticton—Town plans election 
in January to vote on $35,000 by law to 
build new reservoir and extend water 
works system. B. C. Bracewell, clk. 


Cc. E. +S 
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Sewers 
PROPOSED WORK 


Ve... Brattleboro City plans to install 
suoo ft. drainage system in Main St. Engi 
neer net selected 


Mass., Millbury City of Worcester 
Plans to build sewage disposal plant here 
About $250,000. Private plains 


Conn., Derby——City appropriated $25,000 
to extend sewerage system Engineer net 
selected, 


N. J... North Bergen — Town Council 
plans to build storm water sewer in Seeanu 
eus Rd., from Hackensack Plank Rado te 
Paterson Plank Rd. About S25.000. 


Pa., Franklin—-City having surveys and 
reports made by M. Knowles. engr.. Jones 
Law Bldg., Pittsburgh, for complete sewage 
disposal plant. About S200.000 


Md., Elkteon—Town Comrs. plin to build 
Sewerage system, invelving 6-12 in. terra 
cotta pipe. About S100. LJ. Pousten, 
Jr., OOS Parkwyrth Ave., Baltimore, engr 


W. Va., Wellsburg—-City voted $20,000 
bonds to build sewers in loth and 24th Sts 


N. C.. Concord—City pane to extend 
Sewerage system Cost, vetween SP ce 
and $20,000, R. J. Long, city eng 


N. C., Enfleld—City plans to build water 
works and sewerage systems. About $75,000 
J. BL Me Crary Co., Sd Nath Bank Bldg., At 
lanta, Ga., engrs 






N. Coy Gastonia —City plans to construct 
sewage disposal plant and extend sewerage 
System and waterworks About S100,000 
W. M. Piatt, Durham, engr 


N. C., Lexington —City having plans pre 
pared extending water wnd sewerage sys 
tems, 


Fla., Tallahassee —(jty plans to install 
septic tank and two lines of sewers in Duval 
and Bronough Sts, About $120,000 


Ala., Gadsden—City issued $90,000 
bonds to build sewers and eleetrie distribu 
tion system. E, Smith, city engr. 


0., Cincinnati—City plans to build 1460 
ft. sewer in Ist Ave. and right-of-way; cost, 
$12,450; 1210 ft. pipe and 2700 ft. trunk sewer 
in Milisdale Ave. and right-of-way, and 
Beach Ave., $39,000; 11,830 ft. pipe and 1555 
ft. trunk sewer, Madisonville Contract No. 4, 
$80,000, EF. Krug, city engr. 


0., Dayton—City plans to lay 6 to 18 in 
vitr. pipe sewers in Brandt, Vabley, Urbana, 
Paw Paw, Stegman, Leo, Bickmore and 
Bellefontaine Sts., Sanitary Dist. No. & 
About $16,000. KF. O; EBiehelberger, city 
epgr. 


0., Hamilton—City plans to lay 3.000 ft. 
6-30 in. vitr. pipe, in Prospect Hill Sanitary 
Sewer Dist. About $67,000 F. Weaver, 
eity engr. 


0., Medina—Village plans to build sewer 
age system and sewage disposal plant G 
Gascoigne, City Hall, Cleveland, engr. 


Mich., Marysville—City plans te in 
stall complete sewerage system, to inelude 
sewage treatment works, trunk sewers and 
laterals. Smith, Hinchman & Grylls, 7lv 
Washington Arcade, Detroit, engrs 


Mich., Port Huron—City had plans and 
estimates prepared by E. R. Whitmore, engr.. 
City Hall, furnishing and laying 5000 ft. 812 
in, vitr. crock lateral sewers in Oak and Dt 
vision Sts., from 20th to 24th Sts. Abont 
$13,000. 


Wis., Beloit—City having plans pre 
pared building 1 mi. 30 in. storm sewers,, in 
east and west sides, ¢j). E. Heebink, city 
engr. 


Wis., Cumberland—City plans to ex 
cavate and lay 3.1 mi, vitr. pipe sewer and 
install sewage disposal plant. (ost betwee 
25,000 and $30.000. Private plans. 


Wis., Eau Claire—City voted $75,008 
bonds to lay trunk sewers in various streets 
J. L. Hurd, city. engr. 


Wis., Marion—City plans to excavat 
and lay 2 to 3 mi. vitr. pipe sewer In vari 
ous streets and install sewage system. Abou! 
$50,000. L. P. Pelishek, Clintonville, engr 


Wis., Wauwatonsa—City plans to build 
sewage disposal plant. About $20,000, J. & 
Lowther, city engr. 


Minn., Warren—City having survey 
made by L. P. Wolff, engr.. 1001 Guardian 
Life Bidg., St. Paul, for storm water sewer 
aes, system and street paving. About 

00,000. 
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Sewers (Continued) 
Wells—City having 
pared by L. BP. Wollf, engr., 1001 
Life Bldg., St. Paul, for extension 
water and sanitary sewerage systems 

S60,.000, 


Minn., plans pre- 
Guardian 
of storm 


About 


Kan., Douglas 
pared by F. E, 
ing BNO ft, 
streets 


City having plans pre 
Devlin, engr., Douglas, build- 
8-12 in. sewers in various 


Kan., Hutchinson —City 
lution to build 260k) ft. sanitary 
various streets, B, Lee, city engr. 


Neb., Battle 
made for 
disposal plant 
even, 617 Bee 


passed resolu 
sewers In 


Creek— City having sur 
seWeruge system and 
About 345,000, WE, 
Bldg... Omaha, engr. 


Veys sewage 


Stand 


Neb., Ord—City having plans prepared by 
Rohrbough Eng. Co., engrs., v20 City Natl. 
Bank Bldg., for sewerage system in Will 
Ave. Work involves 7000 ft, 12 in. inlet, 5670 
ft. 36-48 in. rein.-con. and TOTO ft. 12-36 in. 
vitr. pipe. About $98,000, Noted Sept. 11. 


Mont., Billings —City voted $400,000 
bonds to build storm sewerage system. Ee. M,. 
Suneckenberger, city engr. Noted Sept. 18. 

Tex., Plainview — City Council voted 
$50,000 bonds to improve sewers 


Okla., Cleveland—City voted 
bends to build) sewers in various 
Engineer to be selected at once, 


$20,000 
streets, 


Okla., 
bonds to 


tem. KF, 


voted $50,000 
sewerage sys- 


Shawnee— City 
extend and = repair 
DD. Brown, city engr. 


Okla., Talsa—City plans to build sewage 
disposal plant, to have sufficient capacity to 
take care of entire city. About $250,000. 
«, KE. Briggs, city engr. 


Colo., La Juanita—City plans to install 
st Werage system in Dist. No. 1, which com- 
prises all business section and 7-10 of resi 
dential section. About $50,000) F, T. Lewis, 
engr. 


Idaho, Lewiston—City having plans 
prepared building sewerage system to cover 
entire eastern section of city, and connect 
with trunk line of downtown sewer, 9 ft 
deep. About $13,959. J. Burns, Lewiston, 


engr 


Wash., Oaksdale- 
surveys made for sewerage system. Work 
includes excavation, laying vitr. or cement 
pipe, catchbasins, service and branch pipes, 
ete. About +$12.000, G. H. Green, Oakdale, 
engr. 


Wash., Seattle—Rd. Pub. Wks. rejected 
bids received Sept. 19. Inayving sewers, later- 
als, ete., in 68rd Ave, S. W. About $160,000, 
Work will be re-advertised Feb. 1. 


Ore., Portland—City plans to build 8 in, 
vitr. or Cement sewer, manholes, lampholes, 
eatchbasins, sewer service pipes and branches 
in East 33rd St. from Shaver to Simpson 
Sts. About $30,545. ©. Laurgaard, city 


engr. 


City Council having 


Ore., Portland—City plans to build 
sewer in Tolman Ave., cost, $2508; 40th Ave. 
S, E. and S8th St. S, E. from center line 
40th Ave. S. E. as laid out in Myrtle addi- 
tion to sewer in 40th Ave. west of 5SSth St. 
S. E., 40th Ave. from point 80 ft. east of 
48th St. S. E. to S5&th St., $1931; Ist St, from 
Block 16, Terwilliger Homestead extended 
west, $822; Stockton St. from point 65 ft. 
north of north line of Oberlin St. to Lom- 
bard St., $1251; 39th Ave. S. E., 44th St. 
S. E., 48rd St. S. E., $3540; East 29th St. 
from point % ft. south of south line of 
stanton St. to Knott St., $950; Glenwood 
Ave., $1489; also in 61st Ave. SS. E. and 
Martins Ave. sewerage system from east line 
of Eastmoreland, 100 ft. south of Martins 
Ave. to west line of 48th St. S. E., north 
along west line of 48th St. S. E. to point 100 
ft. north of 61st Ave. S. E., west parallel 
with 61st Ave. and its extension west, then 
south along east line of Eastmoreland to 
place of beginning, $12,065; East 18th St. 
trunk sewerage system from point 331 ft. 
south of center line of Winona St., north 
in Kast 13th St. and East 18th St. extension, 
$85,120. O. Laurgaard, city engr. 


Ore., Portland—City Council adopted 
resolution to build sewers in East 67th, East 
74th, East 75th and Halsey Sts. About 
$14,919. O. Laurgaard, city engr. 


Cal., Antioch—City plans to build sewer 
along F St. to river. About $18,000, 


Cal., Modesto—City plans election. to 
vote on $75,000 bonds to build storm water 
sewers in east side district: extension to 
eanitary sewerage system also being consid- 
ered. G. H. Freitas, city enugr. 


Cal, San Leandro—City plans to build 
storm sewers in Alvarado St. About $12,000, 
R. H. Goodwin, city engr. 


Ont., Hamilton 
Burlington St. sewer. 
ft. 18 in. vitr. pipe. 
Gray, City Hall, engr. 


Bridges 
PROPOSED WORK 


Mass., Springfield 
to build rein.-con. bridge over Frogs 
between here and Westtield. About 


Mass., Webster 
prepared for 247 ft. 
railroad tracks, from 
Chestnut St. extension, 
Vate .plans 


City plans to extend 
Work involves 9000 
About $24,000, EE. R, 


Iiampden Co. plans 
Hole 


$25,000 


Town having plans 
steel road bridge over 
Peter St., bere, t 
Dudley Twp Pri 


Conn,., Bridgeport—City 
prepared by J, A. McElioy, 
new concrete bridge over 
to exceed $40,000, 


having 
city 
Cedar 


plans 
engr., for 
Creek, Cost 


Manchester 
concrete bridge at 
$10,000, 


Conn., 
build 
About 


Town plans to 
Seamans Ice Pond. 


0., Cincinnati—Hamilton Co. plans to 
build) steel bridge over Whitewater River, 
on Lawrenceburg Rd. About $120,000. E. 
A. Gast, co. engr. 


0., Wellington—Comrs. Lorain Co.. 
Elyria, plan to build Crozier Bidg., here, 
SO ft. long, concrete or steel superstructure 
on concrete abutments, About $60,000, C, 
M. Theobald, co. engr. 


Wis., Darlington—City 
prepared by Wisconsin 
Madison, building 140 ft. 
About $50,000, 


Wibs., 
Comn., 
Bridge, 
walks, 


_ having 
Highway 
concrete 


plans 
Comn., 
bridge, 


Grand Rapids—State 
Madison, plans to build 
here, with 52 ft. roadway 
About $210,000 


Wis., La Crosse—State Highway Comn. 
Madison, plans to build 525 ft. steel, mov 
able span bridge, over Black River, from 
here to Campbell Twp., La Crosse Co., to 
have concrete flooring and 20 ft. roadway 
About $75,000. Cost will be borne equally 
by State, La Crosse Co. and Campbell Twp. 


Highway 
500 ft 
and side 


Mont., Columbus—Stillwater Co, voted 
$12,000 bonds to build bridges. | ee 
Cardoza, Columbus, engr. Noted July 3 


Wash., Colfax—City plans to build 24 
ft. rein.-con, areh bridge, 40 ft. wide, over 
Spring Flat Creék, on South Main St. Cost 
to exceed $10,000, A. L. Maxwell, city aud. 


—State Comn,, Salem, 
build trestle on Newport-Toledo 
over Depot Slough, Lincoln Co., 
50,000 ft. B.M. timber and 1100 
piling, cost to exceed $10,- 
ooo; 240 ft. trestle over Tryon Creek 
Clackamas Co., 100,000 ft. timber and 40 
cu.yd. class “BR” concrete, $10,000; also 
crossing over Oregon-Washington R_ R., Gil 
liam Co., involving 290 cu.yd. class “A’ 
concrete, 36,000 Ib, reinforcing steel and 
345 lin.ft. concrete handrail, $10,000, iH. 
Nunn, state highway engr. 


Cal., Portersville—City plans election 
to vote on $30,000 bonds to bridge over Por- 
ter Slough. F. W. Pease, city engr. 


Oregon 
plans to 
Highway 
involving 
lin.ft, wooden 


Highway 


plan 
River 
surv. 


Cal., Ventura—Comrs. Ventura Co. 
to build bridge over Grimes Wash on 
Ave, About $15,000, Cc. Pettit, co, 


Ont., London—City 
plane and estimates prepared by H. A 
trazier, city engr., for concrete bridge over 
Thames River, on Ridout St.. 300 ft. long, 
24 ft. roadway. About $50,000. (Scott.) 


Streets and Roads 
PROPOSED WORK 


Mass., Northbridge—Town plans to ex- 
tend Worcester Co. Rd. from point 400 ft. 
south of Driscoll Crossing to Linwood 
Bridge. About $30,000, 


Mass., Palmer—City plans to pave North 
Main St. About $50,000. Engineer not 
selected. 


having preliminary 


Conn., Manchester—Town a perentte ted 


$10,000 to build concrete sidewalks on vari- 


ous streets. 


Conn., Milford—Town authorized _ $100,- 
000 bonds to pave various streets. Private 
plans. 


Conn., Stratford (Bridgeport P. 0.) 
—City appropriated $23,500 to pave vari- 
ous streets, 

Conn., Suffield—City appropriated $25,- 


000 for new rracadam pavements on various 
streets. Engineer not selected, 


— 


N. Y., Buffalo 
land St. from 
26 ft. wide, 
to Delaware 
from 
wide, 


City plans to pa 
Bailey Ave. to Gre 
Schuehle St. from Ny 
Aves., 26 ft. wide, E) 
Genesee to Heminway Sts., 
Jewett Ave. from Main st, ‘t 
side Ave., 34-36 ft. wide, Humboldt 
way. north drive, from Main St. to 
Pl, 24 ft. wide, asphalt. G. H. N 

city engr. 
N. Y¥., Syracuse 
rejected bids paving South West st 


Shonnard to Gifforc Sts. Work wi 
advertised next spring. Noted Jur 


N. Y¥., Union—City voted to pav 
build sewerage system in West i 
About $35,000 and $7000 respectively 


N. Y¥.. Watertown—City plans to 
6400 ft. Water St., 18 ft. wide, 
About $46,000,  E. W. Sayles, city 


N. J.. Cliffside—City Council 
improve Prospect Ave. About 


City 


Bd. Contr. and 


plat 


S16 0 


N. J... Jersey 
and pave Summit Ave. from nort 
Pavonia to south line Sip Aves. ¢ 
exceed $50,000. Cc. A. Van Keuren 
engr. 


City plans to 


N J... Kearney—Bd. Freeholders Uyuds 
Co, (Jersey City), plan to take over 
saic Ave. and widen and repave 
granite block. Cost to exceed, $50,000 


N. J., North 
plans prepared repairing 
block, About $75,000. P. 


N. J.. Riverside—City plans to pay: 
mi. Pavilion and Scott Aves. 18 ft 
sheet asphalt About $10,000. W 
brother, 38 Hancock Ave., chn. 


N. J.. Trenton Jct.—Bd. 
Mercer Co. (Trenten), plans to 
sq.yd. conerete road on Grand 
wide. About $10,000, oe. 
engr. 


Bergen—-Town 
35rd St., g 
Daly, town 


Freeh 
build 
Ave., 20 ft 
Harris 


Pa., Harrisburg—City Council plans to 
grade Hudson St. from Caledonia to & 
more Sts. and Caledonia St. from 1! 
Hludson Sts. M. B. Cosden, city engr. I’ 
clip. 


Pa., Scranton 
and curb Forest 
Vine to Olive Sts., 


City plans to grade, pave 
and Dupont Courts trou 
16th Ward, sheet asp 
on concrete base, $8109, Boulevard 
from Electric to East Market &St., 
Ward, sheet asphalt on concrete 
$1932; Olive St. from Webster to Tay 
Aves., 10th and 17th Wards, sheet asp! 
and stone block on concrete base, S658 
W. Sehunk, city engr. Paid clip. 


Pa., Scranton—City plans to grade, pave 
and curb Woodlawn St. from Boulevaid t 
Adams Aves., Ist Ward, sheet asphalt and 
stone blocks on concrete base. About S44, 
780 W. Schunk, city engr. Paid clip. 


Va., Richmond—City plans to extend 
Chamberlayne Ave. from Ginter Park to 
Leigh St. About $178,000 available for pro 
ject. C. H. Balling, city engr. 


Ww. Va. 
plans to surface 2.6 mi 
crete cement, 20 ft. wide. 
F. G. Burdette, co. engr. 


Ww. Va., 
Dist., voted 
from Jarroras 
S. E. Bradley, 


W. Va., Pt. Pleasant—Mason o., I 
inson Dist., plans eleetion soon to vote © 
$65,000 bonds to Improve 14 mi. road. 


w. Winfield—Putnam 
Dist... voted $100,000 bonds paving reais 
Union Dist., $75,000. J. S. Parkins, Para 
dise, engr. 

W. Va., Winfield—Putnam Co., Scott 
and Union Dists. voted $100,000 bonds to 
prove roads About $175,000. G. H. Davis 
Charleston, engr. 


} 


Charleston—Kanawha 
Elk River Rd... con 
About $127,000 


Madison toone Co., Shermat 
$200,000 bonds to build road 
Valley to Kanawha Co 
Madison, engr. 


Va. Co., Scott 


North Carolina—State Highway Com. 
Raleigh, will build 7.4 mi. Gibsonville-7T 
lingswood Rd., Graham Twp., Alamance (oe 
asphalt. About $200,000, Noted Sept. 18 


N. C., Benson—City plans to pave sev: ral 
miles streets. About $50.000. Engineer pot 
selected. 


N. C., Durham—Comrs. Durham Co. p!10 
to hard-surface main highways, 18 ft. © 


About $300,000. F. E. Schnepfe, co. engr 


N. C., Gastonia—Comrs. Gaston Co 
to improve about 30 mi. roads, asphalt 
old macadam. About $500,000, W. 8. Fa 
Raleigh, engr. Noted Sept. 4. 


N. C., Greensboro—City plans to bard 
surface various streets. About $200,000 
W. B. Randy, Greensboro, engr. 
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gteeets and Roads (Continued) Wis., Sheboygan—City plans to grade Minn., Fergus Falls—Ottertall Co. 

s y ies , and pave 1.9 mi. North 6th St. from Penn- plans to grade and gravel 20 mi. road, 24 

Ne Oss ere < uty ane — sylvania to Michigan Aves., 20 ft. wide, in- ft. wide. About $100,000, A. L. Flygare 
ve ty OTe 000 yn, Greensboro-Ramsen — volving 20,000) sq.yd. concrete and com Fergus Falls, engr. 

nd. About — bined concrete curb and gutter. Cost be Minn., Foley—Comrs. Bento C 1 t 

' . ‘omra rake Cx tween $25,000 and $30,000. C. U. Boley, Ss ~comrs. bento (0. plan to 

- : el oer ar Fenn ha. asl Se city engr. pave 16 mi. road, concrete and asphalti 


concrete, IS ft. wide, cost $480,000 5 grads 


© M. Miller, Raleigh, engr, Wis., Sheboygan—Sheboygan Co. plans and gravel 25 mi. read, 24 ft. wide, $125, 


\. Co. Smithfleld—Comrs. Johnston Co. to grade and pave with 1 course rein. mo, J, L. Tierney, Foley, engr. 
ciun to surface roads, Pine Level Twp, CoD. and build culverts, bridges, etc., on : . : 
bout $40,000. Bugineer not selected P- 20 ‘mi. Sauk Trail Rd., from Cedar Grove Minn., Glencoe—Mcleod Co. plans to 
; § to here, 18 ft. wide. About $40,000. Engi- %'#de and gravel 15 mi. road, 24 ft. wid 
s. C. Charleston—Charleston Co. plans neer not selected, About $75,000, 1, C. Christlieb, Hutehin 
poild 7 mi. Charleston-Savannah High- wi West Alli uit m . son, engr. 
av, wide, 7 in. concrete base 18 ft. J, W. Mey est / s (Milwaukee P. 0O.)— - r 
Seite CauiMlakton. Gner, City having plans prepared paving 1LOVO ft. Minn., Glenwood—Pope (Co. plans to 
- P ? . Natl Ave. from 75th to 77th Aves.. 1800 grade and gravel wo mi. road, 24 ft. wide 
Fla., Ft, Pierce—-St. Lucie Co. de- linft. 55th Ave. from Natl to Burnham About $100,000, L. Martin, Glenwood, engi 
feated S700,0000> bond issue te cae roads. Aves, both 40 ft. wide, asphalt on concrete Minn., Grand Marais—Cook Co. plans 
New election goon to vote on $300,000 bonds base. Cost $18,000 and $25,000 respective to grade and gravel 5 mi. road, 24 ft. wide 
for project, ly. <A. Schneider, city engr. About $25,000, Hl. A. Lai Sener, Grand 
Fla., Tallahassee—City Council issued Minn., Albert Lea—Freeborn Co. plans Marais, engr 
310,000 to pave 1500 ft, College Ave., 24 ft. to grade and gravel 25 mi, road, 24 ft. Minn., Grand Rapids—lItasca Co. plans 
viele wide. About $125,000, E. V. H. Brown, to pave 70 mi. road, IS ft. wide, asphalt 
Fla., Umatilla—City plans to expend SIOeee: LD; SOP About $2,100,000, 1) J. Kidberg, Grand 
s3h.4K) to pave various streets, Minn., Alexandria—bDougias Co. plans Rapids, engr 
‘hee, on to grade and gravel 15 mi. road, 24 ft. Minn., Granite Falls—Yellow Medicine 
Ia. Lafayette—City voted $425,000 wide. About $75,000, A, Webster, Alexaa> Coen iran a, ee oes 
wnds to pave, gravel, drain and extend iris ner Vo. plats to grade and gravel 30 mi. road, 
water mains. Noted Aug. 21. Clip. a ve = ft. eo About 8150,000, N.S. Thayer, 
. ‘ . . rabite Palis, engr. 
La., Pointe a Ia Hache—Plaquemines  , Minn., Anoka- Comrs, Anoka Co. plan i 
Parish voted $50,000 bonds to build roads in 0 pave 25 mi. road, 18 ft. wide, concrete Minn., Hallock Kittson Co. plans to 
Hist. No. 1. Address J. Dymond, Jr., 1005 #24 asphaltic concrete. About $700,00, H. grade and gravel 10 mi, road, 25 ft. wide 
Maison Blanche Bldg., New Orleans, pres. H, Thurston, Anoka, engr. About $50,000, J. E. Dishington, Hallock 
police jury. Noted Sept. 4. OC. Minn., Austin--Mower Co. plans to engr 
0., Cincinnati—City plans to pave 600 grade and gravel 15 mi. road, 24 ft. wide Minn., Hastings  lmkota Co. plans t 


ft. public landing from Bway, to Main St., About $75,000. A. C, White, Austin, engr. 
oo ft. wide, granite block. About $175,000, 
f. Krug, city engr. 


grade and gravel 20 mi. road, 24 ft. wide 
Minn., Bagley—Clearwater Co. plans to About $100,000, C. L. Methven, Hastings 
grade and gravel 10 mi. road, 24 +h wide,  @8r. 

0. Cleveland—City plans to open, About $50,000, B. F. Umland, Bagley, 
widen and extend Wheelock and Woodworth — engr. 

Rds., Adelaide, Almira, Benhum, Earle, 
Fidelity, Harvard, Lambert, Milverton and 


Minn., Henderson—Sibley Co. plans to 
grade and gravel 5 mi. road, 24 ft. wide 
Minn., Bemidji—Comrs. Beltrami Co. About $25,000. 8. PL Mullen, Gaylord, engi 





Surgent Aves., vitr. brick paving and stone plan to grade and gravel 42 mi. road, 24 ft. Minn. Ivanhoe—Lincoln Co. plans to 

curbing. About $40,000, ht Hoffman, city wide. About $210,000, 8S. D. Snyder, Be- grade and gravel 30 mi. road, v4 ft. wide 

engr. midji, engr. About $150,000, E. Haugan, Ivanhoe, engi 
0., Cleveland—Comrs. Cuyahoga Co. Minn., Biwabik—City voted $100,000 Minn., Jackson—Jackson Co, plans to 

plan to improve Walling Mill Rd., Brook- bonds to bard surface roads, J, F. Godal grade and gravel 25 mi. read, 24 ft. wide 

lyn Twp.: Drake Rd., Strongsville Twp. ; thorpe, clk. About $125,000, W. M. Richmond, Jack 

rca ae ane ed eeavie — Minn., Blue Earth—Faribault Co. plans S0™ °ner 

Twp Bonds for $350,000 Voted. for project. “ grade and gravel 30 mi. road, 24. ft. Minn., Le Sueur Center—Le Sueur Co, 

W A Stincheomb co. engr, : wide. About $150,000. R. J. Short, Blue plans to pave 7% mi. read, 18 ft. wide, 
— Daye ci “ 1 : : ; 1 Earth, -engr. asphalt and concrete, About $225,000. R 
*s ayton—City plans to grade anc . rs . F, Nichols, Le Sueur Center, engr. 

gravel 75O ft. Leonard St. from Grove Minn., Brainerd—Crow Wing Co. ylans “es , , von — 

ive. to Lukaswitz St. 30 ft. wide, involv- t® Pave 5 mi. road, 18 ft. wide, bitulithic Minn., Le Suer Center—(Comrs, Le 

ing 2600 sq.yd, gravel surfacing, 1500 lin, ©f asphalt. About $150,000. C. L, Motl, Sueur Co. rejected bids received Oct, 7, 

it. coment curbing with 2 in, boulder gutter Brainerd, engr. grading and graveling 7.49 mi, Federal Aid 

ind 1500 cement sidewalk. About $12,425. 7 ‘ . Project No. 89, State Rd. No. 5, 24 ft. wide 

F. O. Kichelberger, city engr tina Butale Wright we plans to About $100,000, Work will ” be readver 

, ) . grade and gravel 25 mi. road, 24 ft. wide tised in spring. R. F. Nichols, Le Sueur 

0., Ironton—City plans to pave 6th St. rn Fk. W. Van Krevelen, Buf Center, engr. Noted Sept, 25. 

from Center to Vesuvius Sts. and Vesuvius Alo, ener. 

St. from Etna to St. Lawrence Sts., 900° ft. Minn., Caledonia—Houston Co. plans Minn., Litchfield—-Meeker Co, plans to 


long, SO ft, wide, involving 3000 sq.yd. , ‘ ° grade and grave! 15 mi. road, 24 ft. wide 
: ; ° : de : z 1 20 i, ro 24 ft. we ; ; 
vitr. brick or concrete on concrete base and a, cea E sak i8 rt ok. anes About $75,000, R. P. MeNamara, Litebfield, 


Iso0 lin, ft, cement curb and gutter, About ‘ or on eae ‘ . engr. 
$20,000, J. R. Toins, elk. About $250,000, ¢ . Conzett, Caledonia, 


0.. Springfleld—Cit 1 ‘ i i engr. Minn., Little Falls—Morrison Co. plans 
9 Ss y plans to grade anc : to pave 12 mi. réad, 18 ft. wide. Bids will 
gravel 1000 ft. (a) Maplewood Ave., (b) Minn., Cambridge——Isanti Co. plans to be cooawet on all types of pavement. About 


Fostoria Ave. (c) Willis Ave., 30 ft. wide, grade and gravel 12 mi. road, 24 ft. wide. 360,000. 1. Fenn, Little Falls, e 
involving 38200 sq.yd. gravel surfacing and Abeut $70,600. P. M. Torell, Cambridge, sg aietagel andiebeadies ta pam 
13.000 cu.yd, earth excay., cost (a) $6290, ener. Minn., Long Pratrie— Todd Co. ane to 
(b) $6630, (c) $3768. W. E. Lucas, city Minn Cc ny grade and grave) 35 mi. road, 24 ft. wide 
: , : J ° ‘arlton—Comrs. Carlton Co. om ~ ct oe eas : 
eng plants to grade and gravel 25 mi. road, 24 — en a eS 
Ind., Indianapolis—City plans to resur- ft. wide, About $125,000. P. D. Mold, ©@sr- 


tend Gray sani ee eee to wow Carlton, engr. Minn., Luverne—Rock (Co. plans te 
ork Sts, Oth St. from nois to West a 7 _ road, 18 ft. de. aa nd 
sts... Meridan St. from first alley north of Minn., Center City—Comrs. Chicago eels on ak tment a... “About 
Merrill to McCarthy St. and McKin St. Co. plan to grade and gravel 5 mi road, $210,000. D. E ietian. ct aearie onan 
from Washington to Williams Sts. F. C. 24 ft. wide, cost $25,000; pave 10 mi os . ~ . is y ; 
Linginfelter, 3025 Park Ave., engr. road, 18 ft. wide, [itntithic and asphalt, Minn., Mahnomen— Mahnomen (Co, plans 
Ind., Indianapelie—City plans to re $300,000, H. L. Colwell, Sunrise, engr. to grade and gravel 2 mi. round, 24 ft. wide 
i “dal - “e f } + ’ . 
surface’ Senate Ave, between 10th and 16th Minn., Chaska—Carver Co. plans to on $100,000, H.R. Chapin, Mahnomen, 
Sts. and Boulevard Pl. between 16th and grade and gravel 15 mi, road, 24 ft. wide. , 
20th Sts, asphalt. HH. N. Klausmann, city About $75,000. W. H. Tischer, Waconia, Minn., Mankato—(omrs. Blue Earth 
gr, engr. Co. plan to pave 7 mi. road, 18 ft. wide, con- 
Mich., Grand Haven—Comrs. Ottawa Minn., Crookston—Polk Co. plans to NM Oe ee, eneente. About $210,000. 
Co. plan to grade and pave 12 mi. Zeeland- grade and gravel 25 mi. road, 24 ft. wide, ~: Moe, Mankato, engr. 
lennison Rd., 16 ft. wide, involving 113,000 and pave 2 mi., 18 ft. wide. About $185, Minn., Mantorville—Dodge Co. plans 
vd. concrete. 000, E. H. Harding, Crookston, engr. to grade and gravel 20 mi. road, 24 ft. wide. 





Wis., Jefferson—Jefferson Co. plans to « Minn., Detroit—Comrs. Becker Co. plan About $100,000, KR. Db. Jorgens, Hayfield, 
lild 4.6 mi. conerete road, 18 ft. wide, to grade and gravel 14 mi. road, 24 ft. engr 


ommencing at city part of Watertown and = wae‘. About £70,000. H. W. Teague, De Minn., Marshall—Lyon (o. plans to 


continuing south on Janesville Rd., cost m : 1 , _ , 
£25,000 per mi.; 3 mi. concrete road, 18 trolt, emgr. grade and gravel 20 mi road, 24 ft. wide. 





‘t. wide, from west limits of here, west Minn., Dulpth—Comrs. St. Louis Co. — $100,000. D. W. Webster, Marshall, 
Lake Mills, Rd., $25,000 per mi.; 5 mi. pleat to pave “Ie mi. Federal Aid Project St. 
berete read commencing at western limits ‘o. 84, 18 ft. wide rein.-con. About $30,- Minn., Minneapolis — Hennepin Co. 
: t Drom and renee west toward 000. R. W. Acton, ¥a, engr. plans to pave 5 mi. road, 18 ft. wide, asphalt 
ii. conerete road, 48 ft. wide, from Water- Minn., Dulath—St. Lapis Co. plans to About $150,000. EF. KE. Terrell, co. engr. 
own east toward Ixonia, $25,000 per mi a and gravel 270 mi. road, 24 ft. wide Minn., Montevideo — Chippewa Co. 
a A » $25, Pp . bout $1,350,000, R. w. Acton, Duluth, plans to grade and gravel 2% mil. road, 24 
vis. Crosse—Bd. Supervs. La Crosse = engr. > ft. wide. About $15,000. E. ©. Nelson, 
7 -  Daissed resolution appropriating $10,- Minn., Elbow Lake—Grant Co. plans Montevideo, engr. 
4) » > ” 
‘rempenene MeUlivray Bd. fem here to to grade and gravel 25 mi. road,- ft. Minn., Moorhead—(Clay Co. plans to 
wide. About £125,000. W. ‘HB. Dutgess, xrade and gravel 15 mi. road, 24 ft. wide. 
lant eee eneteten Racine Co. Elbow Lake, engr. About $75,000. KE. Martinson, Moorhead, 
8 i ade 
ere to Rochester and Burlingtoh Rd. from Minn., Fairmont—Martin Co. plans to °"*- ; 
ochester to Burlington, concrete — grade and gravel 26 mi. road, 24 ft. wide. Minn., Mora—Kanahec Co, plans to 
igth 25 mi. Estimated cost $26,000 pe About $100,000, G. A, Taber, Fairmont, grade and gravel 15 m. road, 24 ft. wide. 


engr. About $75,000. R. G. Streetly, Mora, engr. at 
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Streets and Roads (Continued) 


Minn., Morris 
gxrade and gravel 25 mi 
About $125,000, W. A, 


Stevens Co. plans to 
road, 24 ft. wide. 
Hunt, Morris, engr. 


Brown Co. 
wide. About 
Ulm, engr. 


Minn., New Uim—Comrs. 
plan to build 12 mi. read, 18 ft 
$360,000, ©. N. Robertson, New 


Minn., Olivia—-Renville Co. plans to 
pave 10 mi. road, 18 ft, wide. Bids will be 
received on all types of pavement About 
$300,000, FL M. Shepherd, Olivia, engr. 


Comrs. Big Stone 
road, 24 


Minn., Ortonville 
Co. plan to grade and gravel 20 mi 


ft. wide. About $100,000, LL. P. Zimmerman, 
Ortonville, engr. 

Minn., Owatonna—Steele Co. plans to 
pave 7 mi. road, 18 ft. wide. Bids will be 
received on all types of pavement About 


$210,000, CC. H, Harholdt, Owatonna, engr. 


Minn., Park Rapids—tlubbard Co. 
plans to grade and gravel 10 mi, road, 24 
ft. wide. About $50,000, Cc, E. Spencer, 
ark Rapids, engr. 


Minn., Preston—Fillmore Co. plans to 
pave 4 mi. road, 18 ft. wide, asphalt. About 
$120,000, W. Dunbar, Preston, engr. 

Mont., Princeton—Millelacs Co. plans 


to grade and gravel 17 mi. road, 24 ft. wide. 
About $85,000, A. W. Leonard, Milaca, engr. 


Falis—City having 
prepared by L. P. 
Life Bldg., St. 
concrete and 
wide. About 


Redwood 
and plans 


Minn., 
survey made 
Wolff, engr., 1001 Guardian 
Paul, for 24 blocks paving, 
asphaltic concrete, 18 ft. 
$100,000, 


Minn., Redwood 
wide About $125,000, J. A. 
wood Falls, engr. 


Minn., Rochester—Olmsted Co. plans 
to pave 14 mi, read, 18 ft. wide. Bids will 
be received on all types of pavement About 
$420,000. G. H. Smith, Rochester, engr. 


Minn., St. Cloud 


Falls—Redwood Co. 
Myron, Red- 


Stearns Co, plans to 


grade and gravel 10 mi. road, 24 ft. wide. 
About $50,000, M. J. Cleveland, St. Cloud, 
engr. 


Minn., St. James—Watonwan Co, plans 
to grade and gravel 10 mi. road, 24 ft. wide, 
and pave 12 mi., IS ft. wide. About $410,000, 
T. J. Buhl, St. James, engr. 





Minn., St. Paul—Ramsey Co, plans to 
pave 10 mi. road, 18 ft. wide, sids will be 
reveived on all types of pavement. About 
$300,000, J. H. Armstrong, St. Paul, engr. 


Scott Co. plans to 
Bids will be 
About 


Minn., Shakopee 
pave 25 mi. road, 18 ft. wide. 
received on all types of pavement. 
$750,000, D. Childs, Shakopee, engr. 

Minn., 


Slayton—Murray Co. plans to 


grade and gravel 20 mi. road, 18 ft. wide, 
and pave 5 mi., 24 ft. wide. Bids will be re- 
ceived on all types of pavement. About 


$220,000, P. L. Minder, Slayton, engr. 


Minn., Stillwater - Washington Co. 
plans to grade and gravel 10 mi. road, 24 ft. 
wide. About $50,000, G. F. Carstow, Still- 
water, engr. 

Minn., Thief River Falls—Penington 
Co, plans to grade and gravel 6 mi. road, 24 
ft. wide. About $30,000, E. G. Martz, St. 
Hilaire, engr. 

Minn., Two Harbors—Lake Co. plans 
to grade and gravel 10 mi. road, 24 ft. wide. 
About $50,000, HH. C. Hanson, Two Harbors, 
engr. 

Minn., Wabasha—Wabasha Co, plans to 
grade and gravel 15 mi. road, 24 ft, wide. 


About $75,000, C, M. Matthies, Wabasha, 
engr. 

Minn., Wadena—Wadena Co. plans to 
grade and gravel 10 mi, road, 24 ft. wide. 
About $50,000. E, Ward, Wadena, engr. 


Minn., Walker—Cass Co. plans to grade 
and gravel 60 mi, road, 24 ft. wide About 
$300,000, A. W. Moulster, Pine River, engr, 


Minn., Warren—Marshall Co. plans to 
grade and gravel 30 mi. road, 24 ft. wide. 


About $150,000, J, <A. Lindsay, Warren, 
ener 
Minn., Waseca—Waseca Co. plans to 


grade and gravel 20 mi. road. About $100,- 


ooo. J. W. Hruska, Waseca, engr. 
Minn., Willmar—Kandiyohi Co. plans 
to pave 10 mi. road, 18 ft. wide, asphalt. 


About $300,000, H. L. Wadell, Willmar, engr. 


Minn., Windom—Cottonwood Co. plans 
to grade and gravel 25 mi. road, 24 ft. wide 


About $125,000, PD. R. Savace, Windom, 
engr. 
Minn., 


Winona—Winona Co. pions to 
read, 24 ft. wide, 


grade and gravel 10 mi 
About $200,000, 


and pave 5 mi., 18 ft. wide. 
H. B. Childs, Winona, engr. 


ENGINEERING 


Minn., Worthington—Nobles Co. plans 
to grade and gravel 25 mi. toad, 24 ft. wide, 
About $125,000. R. J. Boomer, Worthington, 


engr. 


Kan., Cottonwood Falls—Comrs. Chase 
Co. having plans prepared by Shawnee Eng. 
Co, ,engrs., Topeka, building 36 mi. concrete 
roads 


Kan., Hutchinson—Reno Co, having 
plans prepared by Southwestern Eng. Co., 
engrs., Hutchinson, paving 22 mi. Wichita- 
Hutchinson Rd., 18 ft. wide, monolithic 


brick 
Kan., Junction City —City having plans 


prepared by J. N. Bridgman, city engr., pav- 
ing 20 blocks 7th, 11th, 12th, 13th and 14th 
Sts., 2-course concrete. 

Kan., Manhattan—City having plans 


prepared by A. J, Rhodes, engr., Manhattan, 
paving 18 blocks principal side streets, 26 ft. 
wide, asphaltic concrete. About $200,000, 


Kan., Newton—tHlarvey Co. plans to 
hard surface, curb and gutter 8 mi. road 
through Halstead, 18 ft. wide. About $250,- 
ooo. Engineer not selected, 


Kan., Oskaloosa—Comrs. Jefferson Co. 
having plans prepared by Kansas Eng. Co., 
engrs., Topeka, paving 28 mi, roads, 18 ft. 
wide, bituminous macadam. 


Kan., Salina—Comrs. Saline Co. having 
plans prepared by Southwestern Eng. Co., 
engrs., Hutchinson, building 14 mi. Bee Line 
Rd., 18 ft. wide, brick, macadam or con- 
crete, 


South Dakota—State Highway Comn., 
Pierre, plans to grade, drain and gravel 17.54 
mi. Tyndall-Lake Andes Rd., 24 ft. wide. 
Cost, $103,627. Work involves 60,000 cu.yd. 
earth excava., 26,310 cu.yd. gravel, 1400 lin.ft. 
corrugated culverts, 375 cu.yd. concrete for 
culverts and 30,000 Ib. reinforcing steel. 


South Dakota—State Highway Comn., 
Pierre, plans to grade, gravel and drain 11.4 
mi, De-Smet-Brookings Highway, Brookings 





Co., involving 45,600 cu-yd. earth excav., 
17,100 cu.yd. gravel, 1450 lin.ft. corrugated 
culverts, 438 cu.yd. concrete for culverts, 
21,500 Ib. reinforcing steel, ete., cost $85,- 
65: 13.41 mi, De-Smet-Brookings Highway, 
Kingsbury Co., 56,300 cu.yd. earth excav., 
56,322 cu.yd. gravel, 1700 lin.ft. corrug 








eulverts, 513 cu.yd. concrete for culverts, * 
™)) Ib. reinforcing steel, etc., $116,579. 


Wryo., Casper—Wyoming School Bd. gave 
Midwest Refining Co., Denver, Colo., con- 
tract for 3 years for state royalty oil, on 
condition that company contribute $100,000 a 
year for 3 years toward construction of 
Casper-Salt Creek Highway. The company 
has made entire amount available at once and 
Federal Government has appropriated like 
amount; 25 mi, will be contracted for early 
in 1920, 


Montana-—State Highway Dept., Helena, 
plans to grade 22 mi. Fattig Creek Rd., cost 
$24,000, 19 mi, Ryegate-Hedges Rd., $16,000, 
33) mi, Lavina-Tuffley-Cabin Gulch Rd., 
$20,000, 35 mi. Franklin-Cabin Guleh Rd., 
$50,000, 20 mi, Klein-Billings Rd., $40,000, 18 
mi, Ryegate-O’Brien Bench Rd., $12,00, 19 
mi, Gage-Flatwillow Bench Rd., $20,000, 16 
mi, Long Tree Rd., $16,000, 20 mi. Johnson 
Rd., $10,000, 9 mi. Ryegate-Barber-Harlow- 
ton Rd., $15,000, 15 mi, Melstone-Custer Rd., 
$15,000, 15 mi. Carpenter Creek Rd., $15,000, 
S mi. Musselshell-Flatwillow Rd., $10,000, 9 
mi, Musselshell-Custer Rd., $10,000, 20 mi. 
Custe® Gulch-Belmont Rd., $25,000, gravel 
surface 37 mi, Glendive-Lindsay-Brockway 
Rd., $74,000, 7 mi. Carroll Rd., $30,000, 8 mi. 
Rvegate-Big Coulee Rd., $30,000, all in Mus- 
selshell Co.: gravel surface 50 mi. Richey- 
Bloomfield Rd., Dawson Co., $100,000; grade 
20 mi. Redwater-Paxton Rd., $20,000, 15 mi. 
Redwater-Brockway Rd., $20,000, both in 
MeCone Co.; gravel surface 50 mi. Great 
Falls-Cascade Rd., $200,000, 18 mi. Great 
Falls-Ft. Benton Rd., $72,000, and 30 mi. 
Raynesford-Geyser Rd., $120,000, all in Cas- 
cade Co. Federal Government asked to ap- 
propriate toward ‘. Edy, state 
highway engr. 





cost. J. 


Montana—State Highway Dept., Helena, 
plans to grade 19 mi. Culberson-Froid Rd., 
cost $26,000, 95 mi. Moody Highway, $285,- 
000, gravel surface 15 mi. Wolf Point Rd., 
$26,000, 5 mi. Brockton North Rd., $10,000, 
all in Roosevelt Co. Federal Government 
asked to appropriate toward cost. J. N. 
Edy, state highway engr 


Montana—State Highway Dept.. Helena, 
plans to gravel surface 45 mi. Glacier Park 
Trail, Toole Co., cost $90,000: 45 mi. Great 
Falls, Sweetgrass-Lethbridge Rd.. Toole Co., 
$90,000; 40 mi. Yellowstone Trail, Stillwater 
Co., $200,000; 33 mi. Yellowstone Glacier Bee 
Line Rd., Teton Co., $132,000, Federal Gov- 
ernment has been asked to appropriate to- 
ward cost. 


NEWS-RECORD 
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Montana—State Highway Dept 
planus to gravel surface 24 mi. Bonny: 
Rd., Missoula Co., cost $75,000: hard 
5 mi. Missoula-Bonner Rd... Miss 
$120,000; gravel surface 40 mi. Brad 
Kd., 16 ft. wide, Pondera Co., S24000 
24 mi. Roundup-Billings Rd., Mussx 


F20,000; gravel surface 30 mi. Lolo-] 
Springs Rd., Missoula Co., $120.40" 
11 mi. Roundup-Melstone Rd... M 


Co., $20,000; grade 1% mi. Big Co 
Rd., Musselshell Co., $14,000, Pedy 
ernment has been asked to approp 
ward cost. J. N. Edy, state highw 


Mont., Anaconda—Deer Lodge « 
$150,000 bonds to build roads. Fed 
applied = for. E. Cralle, Anacond 
Noted July 3. 


Mont., Big Timber—Sweeters 
voted $125,000 bonds to build roads 
Walvoord, Big Timber, engr. Noted J 


Mont., Boulder—Jefferson (Co, 
$100,040) bonds to build roads ( I) 
herty, Boulder, engr. Noted June 26 


Mont., Chinook—Blaine Co. vote s 
OOO bonds to build roads. CC. Rk. Hf 
Chinook, engr. Noted July 10. 


Mont., Chotenu—Teton Co. voted £15) 


Ovo bonds to build roads. 
engr. Noted July 10. 


Mont., Colambus—Stillwater (Co 
$163,000 bonds to build roads. G. N. « 
Columbus, engr. Noted July 10, 


F. Daly, ¢ 


Mont., Conrad—Pondera Co. voted $2 
000 bonds to build roads. J. N. ba 
State Highway Dept., Helena, engr. \ 
Aug. 28. 


Mont., Dillon—City 
blocks, involving 25.000 
About $85,000. G. V. 


Mont., Forsyth—Rosebud (Co. 
$100,000 bonds to build 
c/o State Highway Dept., 
Noted July 10. 


Mont., Glendive 
$200,000 bonds to build roads. B. W. Ad 
Glendive, engr. Noted July 31, 

Mont., Hardin—Big 


$75,000 bonds to build roads. J. BE. Gra! 
Hardin, engr. Noted June 26, 


Mont., Harlowton Wheatland 
voted $200,000 bonds to build roads ( 
Jewell, Harlowton, engr. Noted July 10 


Mont., Havre—lHill Co. 
bonds to build reads. J. E, 


plans to pave 
sq.yd. pave 
Elder, Dillon, eng 


Helena, 


voted 
Peterson, Ha 


engr. Noted July 10. 
Mont., Helena—Lewis and Clark 
voted $200,000 bonds to build roads. 


Edy, c/o State Highway Dept., Helena, « 


Noted July 24. 


Mont., Lewistown—fergus (Co. 
$700,000 bonds to build roads. H. Cc. 
Lewistown, engr. Noted July 3. 


Mont., Mondak — 
$200,000 bonds to build 
c/o State Highway Dept., 
Noted Aug. 28. 


Helena, « 


Mont., Philipsburg—Granite Co. vot 


Vol. 83, No. ly 


roads. J. N. Kd 


Iiorn Co. vo 


vo 
Tilzey 


Roosevelt Co. voted 
roads. J. N. Kady, 


, 


‘ 


| 


Dawson Co. voted 


$150,000 


ed 


$150,000 bonds to build roads. E. B. Patter 


Philipsburg, engr. Noted July 10. 


Mont., 


Red Lodge, engr. Noted July 10. 


Red Lodge—Carbon Co. vo 
$100,000 bonds to build roads. A. B. Cool 


} 


ted 


Vy. 


Mont., Shelby—Toole Co. voted $200,000 


bonds to build roads. H. 
engr. Noted July 10, 


B. Rawson, Shelby 


Mont., Thompson Falls- Sanders C 


voted $75,000 bonds to build roads. T. J 
ston, Thompson Falls, engr. Noted July 


Mont., Townsend — Broadwater 
voted $100,000 bonds to build roads. 
Pool, Townsend, engr. Noted July 3. 


000 bonds to build roads. J. Edy, 


State Highway Dept., Helena, engr. 


TH) 


‘\ 


Mont., Wibaux—Wibaux Co, voted $75, 


Mo., Albany—Gentry Co. plans to build 
10.46 mi. gravel road, 16 ft. wide. About 
$210,946. J. B. Ray, Albany, engr. 

Mo., Albany—Gentry Co. plans to build 
30 mi. road, east and west from Albany. 1S 
ft. wide. Leslie-Barnes Eng. Co., Ame! 
Natl. Bank Bldg., St. Joseph, engrs. 

Mo., Albany—Gentry Co. plans to build 
8.6 mi. bituminous road through King ily, 
18 ft. wide. About $181,537. 

Mo., Bethany—Harrison Co. plans [0 
build 6.6 mi. road through New Hampton, 
18 ft. wide. About $65,019. 

Mo., Bolivar—Polk Co. plans to build 
13.8 mi. gravel road, 18 ft, wide, near here 
About $59,275. Engineer to be announced 
soon. 
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sre and Roads (Continued) 
Mo., Carthage—City pase to ae vari- 
. sipeets, concrete, asphalt or vitr, brick, 
Bot for $150,000 voted for project. 


Mo., Carthage—Jasper Co. plans to 
d 4 mi, Joplin-Springtield Rd., 18 ft. wide, 
t About $58,000, 


Mo., Danville—Montgomery Co. plans to 
hoiid S2 mi, road from New Florence to 
Danville, 18 ft. wide, macadam, About $62,- 
wiz. Engineer not selected, 


Mo., Gentry—Gentry Co. plans to build 
17 wi. Kansas City-Albany Rd. near Stan- 
rry, and 4.12 mi, Sts inberry- Albany Rd., 18 
f wide, gravel. Cost $137,000 and $85,000, 
spt tively, 


Mo., Hermitage—Hickory Co. plans to 
build 4.5 mi. ravel road, west of Preston, 

<¢ $15,048: 7.5 mi. gravel road from Dallas 
vo. line to Cross Timbers, $26,839, 








Mo., Huntsville—Randolph Co. plans to 
huild SO mi. road west of Huntsville, 18 ft. 
wid About $49,550, 


Mo., Linneus——Linn Co. voted $1,000,000 
honds to build hard surfaced roads.  Engi- 
ver not selected, 


Mo., Monticello—Lewis Co. plans to 
build 8.3 road_ through Canton, 18 ft. 
7.7 mi. road north of La- 
Grande, $67, 750. Engineer not selected. 








Mo., Mt. Vernon—Lawrence (Co. plans 
to build 10.5 mi. gravel road through Mt. 
Vernon, 18 ft. wide. About $39,576. Engi- 
neer bot selected, 





Mo., Osag Co. voted $500,000 
bonds to build hard surface roads. 


Mo., Palmyra—Marion Co. plans to build 
10.5 mi, Hannibal-West Ely Rd., 18 ft. wide, 
gravel. About $64,543. 


Mo., Platte City—City plans to pave 4th 
St. from Main St. to city limits, bituminous 
macudam. About $35,000, E, Ross, clk, 


Mo., Richmond—Ray Co. plans election 
i to vote on $1,300,000 bonds to build hard 
surface roads, 


Mo., Rolla—Phelps Co. voted $400,000 
bonds to build hard surface roads. 

Mo., Stockton—Cedar Co. plans to build 
“7 mi. gravel road from El Dorado Springs 
to Stockton Rd., 18 ft. wide. About $43,678. 


Mo., Versailles—Morgan Co. plans to 
bnild 13.8 mi, gravel road from Versailles to 
Moniteau Co, line, 18 ft. wide. About $46,- 
44. Engineer to be announced soon, 


Mo., Westplains—Howell Co. plans to 
beild 40 mi. road from Texas to Oregon Co, 
lines, 18 ft. wide. About $186,600, 


Tex., Brownsville—Cameron Co. had 
planus prepared gravel surfacing and _ build- 
ing rein.-con, drainage structures on 5,36 mi. 
Highway No, 12, from here to Hidalgo Co. 
line, 15 ft. wide. About $20,000. D. L. 
Conrad, Brownsville, engr. 


Tex., Cameron—Milam Co. had surveys 
vade for gravel surfacing and building rein.- 
con. drainage structures on 9.07 mi. Branch- 

lle-Port Sullivan Rd, from Maysfield Pike 

Brazos River, 16 ft. wide, involving 7 
res clearing and grubbing, 19,000 cu-yd. 
earth execav., 700 cu.yd. concrete and 45,000 

), reinforeing steel. About $40,000, A. F. 

Mitchell, Cameron, engr. 


Tex., Corpus Christi—Comrs. Nueces 
Co. plan to build causeway over Neuces Bay. 
About $1,000,000, 


Tex., Cuero—De Witt Co. had plans pre- 
pared building road and rein.-con. drainage 
structures on 12.1 mi. Middle-Buster High- 
way No, 9 from here to Victoria line, 15 ft. 

de, involving 2200 eu.yd. gravel per mi., 
So inl. machine road work and 3 acres clear- 
ing and grubbing. About $72,200. Engineer 
lot announced, 


Tex., _Dallas—City having plans prepared 
piving San Jacinto St. from Washinaton to 
Haskell Sts., 30 ft. wide, involving 3002 - 
vd — on 5 in. concrete base, 1236 lin. 
tbined concrete curb and gutter, 44 lin. ft. 
dewalk ane 883 cu-yd. earth excav. About 
S11,818. . D. Fairtrace, city engr. 


_ Tex. iini<aune Co. having plans 
b'opared gravel surfacing 5 mi. Jefferson 
llichway from Camp Co, line to Harrison Co. 

16 ft. wide. About $20,020. Wilder & 
‘Neal, Mt. Pleasant, co. engrs. 


a Gonzales—Gonzales (Co. plans to 
¢, gravel, surface and build concrete 
(ihage structures on 8.9 mi. State High- 
y No, 29, Homon Seet., involying 35 acres 
aring and grubbing and 41,720 lin.ft, ma- 
ne work. About $78,770. Wilder & 
Neal, Chronicle Bldg., Houston, engrs. 





Tex., Hillsboro—Hill Co. plans to sur- 
face and drain 23.5 mi. Kings Trail High- 
way from McLennan Co, to Ellis Co, line, 16 
ft. wide, gravel with bituminous topping, in 
volving 6 acres clearing and grubbing. About 
$536,000. Bryant & Huffman, Littlefield 
Bidg., Austin, engrs. 


Tex., La Grange—Fayette Co. having 
plans prepared gravel surfacing and building 
rein.-con, drainage structures on 11.27 mi 
Highway No. 3, 16 ft. wide, involving 10 
acres Clearing and grubbing. About $144,827 
A. Schlafli, LaGrange, eugr. 


Tex., New Braunfels—Comal Co. voted 
$175,000 bonds to build Highway No. 2 and 
laterals. A. C, Rothe, New Braunfels, engr. 


Tex., Pearsall—City plans to pave vari- 
ous streets, About $25,000, 


Tex., Pearsall—Frio Co. plans to gravel 
and macadamize various streets About 
$25,000. Walton & Arneson, Gunter Bidg., 
San Antonio, engrs. 


Tex., Sherman——Grayson Co. plans to 
drain and surface 6.9 mi. State Highway No 
11, known as Whitewright-Sherman Rd., 16 
ft. wide, involving 10 acres clearing and 
grubbing, 6.9 mi. machine grading and 24,000 
gal, bituminous surface. About $77,460. 
J. C. Field, Denison, engr 


Tex., Snyder—wScurry Co. had plans pre 
pared gravel surfacing and draining 22.05 mi. 
Highway No. 7, known as Suyder-Fock Rd., 
16 ft. wide, involving 13.5 acres clearing and 
grubbing. About $107,082. H. Exall Elrod 
Co., Interurban Bldg., Dallas, engrs. 
omer 


Tex., Snyder—Scurry Co. having surveys 
made gravel surfacing and building rein.- 
con, drainage structures on 22 mi. State 
Highway No. 7 from here to Nolan Co, line, 
16 ft. wide, involving 15.5 mi. machine grad 
ing. About $92,300. R. E. Schiller, c/o H 
E. Elrod Co., Interurban Bldg., Dallas, engr. 





. 





Tex., Tyler—Smith Co. had plans pre- 
pared building &.72 mi, Highway No. 15, 
known as Porters Bluff Rd., 4.78 mi. to be 
surfaced with gravel and 3.94 mi. to be sur- 
faced with concrete. Work involves 3.4 
acres clearing and grubbing. About $174, 
514. D. K. Caldwell, Tyler, engr. 


Tex., Waco—McLennan Co. plans to 
build 63 mi. Highway No. 31, known as 
Waco-Axtell Rd., 15 ft. wide, involving 100 
cu.yd. concrete, 5547 sq.yd. one course rein.- 
con, pavement and 2641 Ib reinforced steel. 
About $25,238. M. Hannah, Waco, engr. 


Oklahoma—State Highway Dept., Okla- 
aan plans to build hard surfaced road east 
of Enid, 7 mi. into oilfield district Cost 
$25,000 to $30,000 per mi. Garfield Co. and 
Federdl Government have $200,000 available 
for project. H. C. Smith, asst. state high- 
vay engr. 


Okla., Broken Arrow—City having 
plans prepared paving 5 blocks main streets 
in Dist. No. 2, 25 ft. wide, 1 course con- 
erete. About $40,000,. Hughes Eng. Co., 304 
Bank of Commerce Bldg., Tulsa, engrs 


Okla., Commerce—City having plans 
prepared paving vaftious streets, 1 course 
concrete. About $95,000, Hughes Eng Co., 
304 Bank of Commerce Bldg., Tulsa, engrs. 


Okla., Hartshorne—City plans to pave 
8 blocks Main St., involving 20,000 sq.yd. 
concrete and 200 lin.ft. concrete curbing and 
guttering. About $45,000, Vv. V. Long & 
Co., 1300 Colcord Bidg., Oklahoma, engrs. 


Okla., Muskogee—City having plans 
prepared paving State St. from Court to 
Dennison Sts., Dist. No. 15, asphalt. About 
$50,000. H. H. White, city engr. 


Okla., Pawhuska—City plans to pave 
200 blocks various streets, About $250,000, 


Colo., La Junta—City plans to pave 
Dist. No. 1, which comprises the business 
section, and Dist. No. 2, which comprises 
the residential section. About $75,000 and 

$50,000 respectively. F, T. Lewis, city engr. 


New Mexico — State Highway Comn., 
Sante Fe, planus to build 64% mi. Federal Aid 
Project No. 40, between Ruidodo and Tuda- 
rosa, Otero Co., cost $45,000; 18 mi. Federal 
Aid Project No. 41, between Orogrande and 
west county line, Otero Co., cost $80,000; 17 
mi. Federal Aid Project No. 35, between 
Farmington and Aztec, San Juan Co., $51,626, 
L. A. Gillett, state highway engr. 


New Mexico — State Highway Comn., 
Santa Fe, plans to build 15 mi. Federal Aid 
Project No. 24, Roosevelt Co., cost $123,000; 
15 mi. Federal Aid Project No, 25, Curry Co., 
$122,353. 

N. M., Albuquerque—City plans to pave 
4 blocks East Central Ave from High to 
Mulberry Sts, 60 ft. wide, concrete or bithu- 


lithic. About $10,000. A. Hebenstreit, city 
eugr. 
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N. M.. Roswell Chaves Co. voted $200,- 
imo bonds to build and improve highways 


N. M., Roswell City plans to pave 
streets from Railroad to Washington Aves 
east and west from Railroad to Michigan 
Aves., north and south from Tilden to Sth 
Sts. and Main St. from Hondo River Bridge 
to Spring River Bridge. About $10,000. A. 
G. Jaffa, engr. Clip. 


Idaho, Boise—Ada Co. yoted $100,000 
bonds to build reads, including scenic high 
way from Boise to Arrowrock Dam Noted 
duly 31. 


Idaho, Lewiston——Nez Perce Co. voted 
$400,000 bonds to build and improve roads 
and bridges. State and Federal Government 
will appropriate SS800,000 toward project. 
Noted Sept, 4. 


Idaho, Weiser—Washington Co. voted 
$300,000 bonds to improve roads. Total 
cost $600,000, Federal Government will 
appropriate $500,000 toward cost. 


Utah, Pleasant Grove—Town Council 
passed ordinance to pave various streets in 
Dist. No. 1. About $18,000, 


Ariz., Florence— Pinal Co. yoted $1,000,- 
oO bonds to grade and pave highways and 
build bridges and culverts, ete. Noted Aug. 7 


Ariz., Holbrook Navajo Co. voted 
$300,000 bonds to improve highways. 


Ariz., Tucson—Pime Co. voted $1,500,- 
000 bonds to improve 350 mi. highways, in- 
cluding concrete or bituminous paving and 
other paving not yet decided on, bridges, 
culverts, grading, etc. G. S. Foster, Tueson 
engr. Noted Aug. 21. 


Ariz... Yuma—Yuma Co. election soon to 
vote on $1,200,000 bonds to build roads, 
$150,000 additional available from federal 
aid funds. 


Wash., Bremerton—City plans to pave 
side streets with concrete or bitulithic, 
build curbs, extend water mains and lay 
drainage and sewer pipes. About $100,000 
I. Hathaway, Bremerton, engr. 


Wash., Port Orchard—Comrs. Kitsap 
Co. plan to issue $116,000 bonds for gen 
eral road improvement, including grading, 
draining and surfacing. 


Wash., Spokane—City Council having 
preliminary plans prepared paving fiil be- 
tween 2 bridges on Trent Ave., concrete. 
About $10,000, A, W. Burch, aud. 


Wash., Wenatchee—Chelan Co. plans 
to grub, grade, clear and gravel 10 mi. 
road along Lake Chelan from First Creek 
to Twenty-Five Mile Creek Rd., 18 ft. wide. 
About $40,000. U. S. Forest Serv. will ap- 
picpriate half the cost. 


Oregon—State Highway Comn., Salem, 
plans to impcov* 4 mi. Salem-South Seet. 
lacifie Highway, Marion Co., 16 ft. wide. 
Work includes grading, draining and patch- 
ing with gravel macadam. About $25,000 
H. Nunn, state highway engr. 


Oregon—State Highway Comn., Salem, 
baving plans snd estimates made building 
51 mi. Myrtle Point-Roseburg Rd., Coos 
Co., to inelude grading, surfacing with 
gravel macadam and crushed rock, also 
building culverts, About $1,051,000, H. 
Nunn, state highway engr. 


Oregon— State Highway Comn., Salem, 
having preliminary plans prepared for grad 
ing and graveling 7 mi. Mayville-Thirty 
Mile Bridge Rd., 16 ft. wide, Gilliam Co., 
cost $150,000, Gilllam Co. to appropriate 
$75,000 toward cost: concrete or gravel 
macadam road through Klamath (o., 12-16 
ft. wide, $1,520,000, Klamath Co. will ap- 
propriate $280,000 and Federal Government 
will be asked to appropriate like amount. 
H, Nunn, state highway engr. 


Ore., Baker—City voted $100,000 bonds 
to improve streets) in suburban district. 
Plans inelude grading, leveling, draining 
and paving. 


Ore., Gearhart—City plans to grade, ex- 
cavate, level, remove old sidewalks and 
pave Ist St. from Ocean to Marton Aves. 
and 3rd St. from Marion to Ocean Aves, in- 
volving 385 sq.yd. concrete and 1163 cu.yd. 
common excav., ete. About $10,000. F. L. 
Hager, aud. 


Ore., Helix—City Council adopted resolu- 
tion to grade and pave several streets, con- 
crete or bitulithic. Cost to exceed $15,000. 
V. Mason, city reedr. 


Ore., La Grande—Union Co. voted $1,- 
500,000 bonds toward cost of hardsurfacing 
125 mi. road and graveling 600 mi. of 
branch roads, 18-24 ft. wide. Noted Aug. 
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Streets and Roads (Continued) 


Ore., Marshfield—City Council author- 
ized Street Com, to report on ail needed 
street improvements and take steps for im- 
proving Commercial Ave. from 9th to 12th 
Sta, Flanagan Ave., 10th, llth and South 
ith Sts. Work to include grading, drain- 
in gand surfacing. About $10,000. E. K, 
Burton, city engr. 


Ore., Oregon City—Clackamas Co. plans 
election to vote on $1,700,000 bonds, to im- 
prove 144 mi, of roads, 12-16 ft. wide 
Work Includes grading, paving, draining 
and bardsurfacing with concrete, asphaltic 
concrete or bitulithic, CC. H. Compton, Ore 
gon City, road master, 


Ore., Onwego—City 
blocks of streets, 
crushed rock or 
N Webster, Oswego, reedr. 


Ore., Pendleton—City 
resolution to improve streets in Dist. No. 
70, Work tneludes grading, draining, level- 
ing and some concrete paving. About $20, 
noo. HY, B. Longley, comr. 


Ore., Pendleton—ity Council adopted 
plans, estimates and specifications made by 
F. B. Hayes, city surv., to pave with gravel 
bitulithic, Assessment Dist. No. 68, from 
Lot 4, Livermores Addition, north parallel 
with Garfield St. 1lozo ft., east along South 
of Martin St. 260 ft.. east 1020 ft, west 
along north line of Jackson St, 260 ft., 
cost $0955; Assessment Dist. No. 69, from 
Lot 6 Raleys Addition, north 300 ft., east 
260 Tt., south S00 ft., west 260 ft. on north 
line of Raley St. to point of beginning, 
$2474. Plans include grading, draining, 
leveling and surfacing. J. Hailey, Jr., act- 
ing city reedr. 


Ore., Portland 


jlans to surface 5 
involving 400,000 yd, 
gravel. About $10,000, J, 


Council adopted 


City Council adopted 
resolution to change system of grades on 
East 19th St. from center line of Skidmore 
St., north line of Crane St., center line of 


Skidmore St, to system of grades at: center 
line of Skidmore St., center line of Crane 
St.. north line of Mason St., SO ft. north of 
north line of Mason St. Cost to exceed 
$10,000, ©. Laurgaard, city engr. 

Ore., Portland—City Council adopted 
resolution to pave, curb and drain driveway 
aréund Central Park, bitulithie, Cost $146,- 
740, -O, Laurgaard, city engr. 

Ore., Portland City plans to improve 
Front St., et al, and Leonard St. Plans in- 
clude, paving with concrete No, 1 or bitu- 
lithic covcrete, draining, constructing con- 
erete curbs and laying wooden headers. 
\bout $50,000, ©, Luargaard, city engr. 

Ore., Portland—Multnomah Co. plans to 


improve Montgomery Drive, cost $67,200; 
Fairmount Bivd., S166,500; Marquamn Gulch 
Rd., $159,750; Boones Ferry, $150,000; Base 
Line Rd., $47,840; St. Johns Rd., $165,000, 
and Columbia Blivd., $47,840. "W. A, Eatchel, 


co. roadmaster. 


Ore., Roseburg—City Council having 
plans prepared by F. Frearer, engr., Rose- 
burg, for paving Spruce and Washington 
Sts., conerete or bitulithic. Cost to exceed 
310,000, 


Ore., The Dalles—City Council adopted 
resolution to pave Sth St. from Trevitt to 
Union Sts., asphalt. About $10,000, PL W, 


Marx, city 
Ore., Vale—Malheur Co. 


engr 


and State High- 


way Comn., Portland, plan to build Brogan- 
Cow Valley Rd... cost $66,000; Cairo Nyssa 
Rd, S$76.000; Brogan-Vale Rd. $192,000; 
Ontario-Slide-Bottom Rd., $152,000; Vale- 
Burrell Ranch Rd., $54,000; Ontario-Snake 
River Rd,, $25,000. Grading will be done 


surfacing with gravel macadam or 
State Highway Comn. H, Nunn, 
Salem, state highway engr. 


Cal... Berkeley—Comrs. 
pointed P. EE, Kressley, 
Reach, to make surveys 
struction of 40 mi, roads in vicinity of Fel- 
lows, MeKittrick and Midway Rd. Dists., 
(now being organized), 15-16 ft. wide, 6 in. 
concrete, 


Cal., Long Beach—City plans to pave 
4170 lin.ft. Olive and Alamitos Aves., in- 
volving 750 lin.ft. cement concrete curbing, 
2750 sq.ft. cement concrete sidewalks and 
23,454 sq.vd, bituminous concrete on 5 in. 
concrete base, About $43,002. A, de Ruiz, 
City Hall Annex, engr 


Cal., Long Beach—City plans to pave 
2560 lin.ft. Magnolia Ave. between 4th and 


10th Sts., involving 12,725 sq.yd. 2 in. as- 
phalt on 4 in. concrete base. About $24,- 
905. A. de Ruiz, city engr. 


Cal., Long Beach—City 
4th St. from Molino to 
volving 17,953 sq.yd. 


by county, 
conerete by 


Kern Co.. ap- 
engr., Newport 
and supervise con- 


lans to pave 

Teruino Aves., in- 

5 in. concrete, 800 lin. 

ft. 18 in. cement concrete curbing and 10,- 
: lin.ft, cement conerete sidewalk. About 
&. <A. de Ruiz, city engr. 





Cal., Oakland— 
63,615 sq.ft. 


City 
Alice St. 


plans to improve 
from 2nd to 7th Sts., 
involving 6773 sq.yd. asphalt, 1968 lin.ft. 
concrete curb and 2657 sq.ft. brick gutters, 
About $16,000. M. Campbell, city engr. 


Cal., Oceanside—City plans to pave 2nd 
and 3rd Sts. About $60,000, 


Cal., San Francisco—<ity plans to re- 
build portions of large number of streets, 
principal one of which are Bay St. from 
Columbus Ave. to Embarcadero St., $48,919; 
Leavenworth St. from Post to McAllister 
Sts., $21,000; Eddy St. from Leavenworth 
St. to Van Ness Ave., $20,000; Powell St. 
from Jackson to Pacific Sts., $13,000, and 
Van Ness Ave, from Turk to Eddy Sts., $10,- 
000, Total cost $359,462. M. M. O’Shaugh 
nessy, city engr. 


Cal., San Francisco—City having plans 


prepared for grading and paving 1.00 ft. 
Market St. extension from Collingwood to 
Ord Sts., 74 ft. wide, involving 9445 sy.yd. 


asphaltic concrete and 1900 
curbing, cost $32,000; grading 3400 ft. 
Market St. from Mono to 24th Sts., 70 ft. 
wide, 5000 ft. iron stone pipe and building 
retaining walls and sewers, $62,000, M. M. 
O'Shaughnessy, city engr. 


Cal., Ventura—BEd, Supervs. Ventura Co. 
set aside money for road work during this 
fiscal year as follows: 860,000 for resur- 
facing road from La Crosse to Ojai and from 
Moorpark to Royal Ave., $24,000 for resur 
facing 7 mi. road from Royal Ave. to Santa 
Susanna, $25,000 improving South Maintain 


lin.ft, concrete 


Rd. in Santa Paula, $23,000 improving Ojai 
Rd. in Santa Paula, $7500 for improving 
Cuyama Rd., $6000 for improving streets in 
front of court house and $20,000 for high- 
way maintenance. C. Pettit, co. surv. 
Cal., Yuba City — Comrs. S~tter Co. 
voted $810,000 bonds to pave roads. Noted 


Apr. 24. 


Cal., Woodland—Yolo Co. voted $1,000, 


ou bonds to grade, pave, build bridges, cul- 
verts, ete.,, on 74 mi, highways. Noted July 
31. 


Que., Valleyfield—City plans to build 


10 mi. waterbound and tar macadam roads. 
About $45,000 
. 
Railways 
PROPOSED WORK 

Minnesota — Minnesota Northwestern 
Electrie Ry., 2nd and Labree Aves., Thief 
River Falls, plans to extend road 500 mi. 
through Wisconsin, Minnesota and North 
Dakota. Abont $20,000,000, H. W. Prot- 


zeller, genl. mgr. 


Nebraska—W. J. Dobbs, 6804 Florence 
Blvd., Omaha (representing company), hav- 
ing preliminary surveys made for 35 mi, 
railroad from Bengelman to Champion. 
About $700,000. H. BE. MeClintock, 1810 Man- 
derson St., Omaha, engr, 


Texas—F. H, Chandler and C. Neblett, of 
Stephenville. S. E. Snodgrass and D. W. 
Poers, of Desdemona, have formed company 
with $250,000 capital stock and plan to build 
railroad to oilfield district, to be known as 
Stephenville-Desdemona OI R. R. 


Texas—R. Q. Lee, Cisco, plans to build 
railroad line northward from Cisco to Breck- 
enridge, 51% mi. long. About $700,000. J. 
Mead, Ciseo, ch. engr 


California—Pacific Electric Ry., 6th and 
Main Sts., Los Angeles, plans to double track 
line, about 8 mi., between Gardena and San- 
Pedro. G. E, Pillsbury, ch. engr. 


Excavation and Dredging 


PROPOSED WORK 
Pa., Wilkes-Barre—Dredging—City and 


Hanover Twp. plan to dredge Solomons 
Creek, 5 mi. long, and build new channel 
te change course of water. About $1,000,- 


000, Engineer not selected, 


La., Lake Providence—Drainage—Bax- 
ter Bayou D. D., East Carroll Parish, plans 
to drain 45,000 acres alluvial lands. About 
$200,000, Morgan Eng. Co., Goodwyn In- 
stitute, Memphis, Tenn., engrs. 


La., Lake Providence—Drainage—Ten- 
sas D. D., East Carroll and Madison Par- 
ishes plans to drain 175,000 acres alluvial 
lands. About $500,000, Morgan Eng. Co., 
Goodwyn Institute, Memphis, Tenn., engrs. 


Ia., Onawa—Drainage—Monona Co. hav- 
ing plans prepared by C. Moriarty, engr.. 
Sioux City, for system to drain 100,000 
acres, including 25 mi. main ditch and 100 
mi. lateral ditches. About $250,000. 


Mont., Round up—lIrrigation—Deadman’ ~ 
Basin Irrigation Dist. plans to irrigate 25,- 
000 acres in Musselshell Co. About $1,000,- 
000. Cc. A. Renshaw, Roundup, engr. 


7 
‘ 
— 
Tex., Sulphar Springs—Ley:. 
Dist. No. 45, newly created, plans ' 
1% mi. levee, 15 ft. high, to recia hind 
acres of land, %& of which is in cuir 
About $185,000. R. B. Sparks, Coop: g 
Idaho, Emmet—Drainage—D, 1). \., 3 
Gem Co., organized by Distriet Co, sinh 
plans to build system of open and sed 
drains, to cover 10,000 acres, Abou S173 
000, Engineer not selected, ; 


Idaho, Picabo—City plans to builu 7 y i, 


open drain ditch, to drain 2200 4 } 
volving 150,000 cu.yd. exeav. Abou S45. 
000, Engineer not selected, : 

idaho, Preston—lIrrigation— Cut {iy 
Canal Co. plans to enlarge corporat nd 
build large reservoir on Worm Creek. \jout 

200,000, . 

Utah, Brigham—Drainage—Comrs. {oy 
Elder Co. retained B. McBride, engr.. (gan 
to prepare plaps and estimates for draining 
Bear River district, here. About $100 O00. 

Utah, Prove — Drainage — Comrs. Utah 
Co. created Skipper Bay BD. D. to drain ses 
acres of land. About $25,000, 

Ariz., Bowie — Irrigation — Citizens of 
San Simon Valley, organizing district ey 
bracing 200,000 acres and plans to ld 
storm water irrigation district. Olmsted & 
Gillelen, 1112 Hollingsworth Bldg.. Los A) 
geles, engrs 

Ore., Baker — Irrigation — Burnt River 


Irrigation Co.,, 
R. Stockman, 
preparatory 


having plans prepared by | 
engr., Baker, building res: i 
to irrigating lands on the Sout! 


Fork of Burnt River. About $25,000. Hf, | 
Tweed, Baker Co,, agricultural agt., prom 
ter of project 


Ore., Enterprise—lIrrigation—J. Nuxel 


S. M. Lovell and E. Y. Haskell, having pr 
liminary plans ——— by P. Cupper, stats 
engr., Salem, for system to irrigate sow 


acres of land, in Wallowa Co. 
building canals and reservoir 


Plans includ 
to divert wate 


from Little Sheep Creek and tributaries 
About $100,000, 

Ore., Keating — Irrigation — Property 
owners in Lower Powder River and bi 
Creek Dists., having preliminary plans pre- 
pared by P. A. Cupper, Salem, state engr., 
irrigating S000 weres near here, Work in- 
eludes building reservoir. channels, laterals 


and flood gates. About $40,000, 

Ore., Portland—-Levee—Multnomah Co. 
D D. No. 1, S77 Corbett Bldg., plans t 
build 11 mi, of levee embankment, involving 
420,000 ey.yd. material, SO acres clearing 
and grubbing, etc. Cost to exceed $25,000, 
W. G. Brown, 1822 Yeon Bldg., dist. eng: 


Ore., Powell Buatte—Irrigation —!owel) 
Butte Irrigation Dist. voted to bire enginee: 
and have plans and estimates prepared for 
irrigating 25,000 acres west of Prinevills 


to include building reservoir or storage dam, 
flumes, channels, canals and laterlals, About 
$100,000, 

Ore., Prineville — Irrigation — Bear 


Creek Irrigation Co, 


plans to build rock and 
earth fili dam on 


Bear Creek, preparatory 


to irrigation of 2000 acres in Bear Creek 
Valley. About $10,000, R. Luepper, Prine- 
ville, engr. 

Ore., Redmond—trrigation—Land own- 
ers in North Deschutes River Dist., making 
preliminary plans for irrigating = 10.000 
acres, by taking water from Central Oregot 
Irrigation Ditech. Work includes bwilding o! 
main canals, bridge across Deschutes River 
for carry flumes, head and flood gates and 
laterals, concrete and heavy timber. About 
$50,000, D. G. Burdick, dist. atty. 


Ore., Vale—Irrigation—Shattuck-Edinger 
Co, having inspections made eer 
extending Nevada Irrigation Ditch, installing 


pumping plant, enlarging mill ditch to ca- 
pacity sufficient to carry the Gellerman- 
Froman Ditch water from Willow Creek 
pe ae plant to Nevada Ditch diversion. 

ork includes extensive excavation, gates, 
waterheads, laterals, flumes, ete. About $75- 
000. J. Lewis, mer. 

Cal... Danville—Dam—Danville [rriga- 
tion Dist., having preliminary plans prepared 
by S. E. Keifer, engr., 57 Post St., Sab 
Francisco, for earth dam 92 ft. high, near 
San Ramon, concrete lined main canal and 
laterals to serve 1500 acres, About $224- 
000, <A. G. Bell, seey. 

Cal., Red Bluff—tIrrigation—State and 
Federal engineers making surveys for [rot 


Canyon Project, which will involve dam. re 
servoir and about 70 mi. irrigation canals. 
etc., 7 mi. north of here. About $18.00. 
000. Address S. W. Curtis, Forum Bldg., 
Sacramento, asst, state engr. 


, 
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Industrial Works 


xIndicates award of contract.) 
Mass., Fairhaven—Atlas Storage Ware- 
~~ tne, GUS Pleasant St.. New Bedford, 
: build 1 and 3-story, 75 x 200 and 30 
~, ft. brick and rein.-con, refrigerating 
About $100,000, Architect not se- 


Mass., Fall River—Fall River Electric 
+ Co, 8> North Main St., plans to build 
brick and conerete addition to power 
wm Hathaway St. Architect not se- 


Mass., Fall River—aA. J. Fearnley, 188 
ty St., plans to remodel 2-story factory, 

South Main St. About $25,000, “Architect 

t selected, 

Mass., Holden—Jefferson Mfg. Co. pur- 


| site on Grove St. and plans to build 
About 


scator’ extension to weave shed. 
cajun, Arehitect not selected, 


Mass., Holyoke—tlIlolyoke Real Estate 
frust Co., Boston, plans to build  3-story, 
brick and rein.-con, garage, on Suffolk and 
Elin Sts., here, About $200,000, 0 Architect 


t selected, 





Mass... New Bedford—New England Oil 
& Retining Co., Boston, plans to build oil 
station, on Washburn St., here. About 


shoei 


Mass., New Bedford—Robertson Motor 
Car Co., Cotiage St., plans to build) brick 
d rein.-con, service station, on Kempton 
st. About $75,000, Architect not selected. 

Mass., North Adams — New England 
Warehouse Co., Pittsfield, purchased — site 
here along Boston & Albany R. R. tracks, 
nd plans to build warehouse, About $75,000, 
Architect not selected. 


Mass., Pittsfield—General Electric Co., 
Morningside St., plans to build) brick and 
rein.con, addition to factory. About $200,- 
OU), «. CC. Chesney, genl mer. Private 
plans, 


Mass., West Springfield (Springfield 
Pp. O.)—Sinelair Refining Co., New Bridge St., 
plaus to build L-story addition to oil plant, 
to include storage tanks, storehouse, ete. 
About $30,000. Private plans, 

Mass., Wobarn—L. Foucar Co. plans to 
build brick and conerete factory, to replace 
me recently destroyed by fire. About $60,- 
Ww). Architect not selected, 





Mass., Worcester—-Main—Park Motors 
Co, plans t& build L-story, brick, concrete 
aud steel garage and salesroom, on Main and 
Park Sts. About $50,000. Architect not se- 

ected. W. L. Vaughan, pres. 


R. LL. East Providence (Providence 
P. O.)—New England Oil & Refining Co., 
Boston, Mass., plans to build distributing 
station here. About $100,000, 


R. LL, East Providence’ (Providence 
P. 0.) Tidewater Oil Sales Co., 34 Central 
Wharf, Boston, Mass., plans to build dis- 
tributing station to include storage tanks, 
Warehouse, ete., at foot of Massosoit Ave., 
here. About $30,000, Private plans. 


R. L., Providence — C. H. Levy, 114 
Pratt St., plans to build 1-story, rein.-con. 
and steel garage, rein.-con, flooring, concrete 
foundation, on Canal St. About $40,000, 


R. I., Providence—Silverman Bros., 150 
Chestnut St., had plans prepared by T. J. H. 
Pierce, archt., 230 Industrial Trust Bldg., 
for l-story, 100 x 150 ft., rein.-con. and steel 
garage, rein.-con, flooring, concrete founda- 
tion, on Lexington Ave. About $50,000, 


R. L, Providence—W. L. Wilcox, 322 
Broad St., plans to build 1-story, 60 x 100 ft., 
brick garage and service station, concrete 
foundation, on Elmwood Ave. About $40,- 


i), Private plans. 

R. LL, Woonsocket—M. Novogroski, 5 
Tronbull St., Woreester, Mass., plans to 
build 1-story, brick and concrete garage, on 
Main St., here. About $40,000, © Architect 
selected, 


Conn., Bridgeport—Bridgeport Storage 


Co. 10 Whiting St., having plans prepared 
hy Lockwood-Green Co., arehts. and engrs., 


1 Park Ave., New York City, building 8- 
. rein.-con. and steel addition to ware- 
house, rein.-con. flooring, concrete founda- 
Le About $150,000. 


Conn., Bridgeport—<A. F. Crotty, 385 
‘iam St., plans to build 1-story, 50 x 150 
brick and steel garage, concrete flooring 
1 ee About $25,000. Architect 
selected, 


,, Conn. Bristol—J. H. Sessions & Son, 


W 


‘iverside Ave., plans to build 1-story, brick 
‘vd rein-con, storehouse, rein.-con, flooring, 
Con Fete foundation... About $40,000, Private 


Conn., Cedar Hill (New Haven P. 0.) 

Eastern Terminal Co., New Havén, plans 
to build concrete warehouse, bere. About 
$100,000, Architect not selected, 


Conn., Danbury—Meta! Ball €o., 3 
Foster St., plans to build 2-stery, brick and 
steel addition to factory. About $35,000 
Architect not selected 





Connu., Hartford—aAmer. Sumatra To- 
baceo Co., Burnside Ave... plans to construct 
S-story warehouse and office building on 
Commerce St., About $500,000), 


Conn., Hartford—Williams & Carleton 
Co., 206 State St., plans to build warehouse 
on Connecticut Blyd. About $30,000. Archi 
tect not selected 


Conn,., Manchester— Williams & Ste 
phens Auto Co, plans to build brick garage 
and salesroom, on East Center St About 
$50,000, Architect not selected, 


Conn., Meriden—Cuno Eng. Co., South 
Vine St., having plans prepared by M. J. 
Unkelbach, archt., 162 Main St.. New 
Britain, for conerete and steel factory, on 
Colony and Lake Sts. About $50,000, 


Conn., Meriden — Landers, Frary & 
Clark, Commercial St., New Britain, plans to 
build) factory on Main St. here. About 
$150,000, Architect not selected. 


Conn., Milford—D. F. Webber, 10 Broad 
St.. plans to build 2-story. brick and mill 
construction, bakery, on New Haven Ave 
About $50,000. Architect not selected 


Conn., New Britain-——New Britain Ma- 
chine Co,, 140 Chestnut St., having plans 
prepared by M. J. Unkelbach, archt., 162 
Main St.. for I-story, S2x320 ft. factory, 
with 40x70 ft. ell, rein.-con, and steel, rein.- 
con, flooring, concrete foundation, on Chest 
nut St. About $40,000, 


Conn., New Britain—-G. EK. Prentice 
Mfg Co., Berlin, plans to build brick and mill 
construction factory on Pleasant St., here 
About $35,000. Architeet not selected, 


Conn., New Haven—N. Anastasio, 153 
Wooster St., having plans prepared by H. 8. 
Cannicei, areht., 42 Church St., fer 5-story. 
Nox  ft.. brick factory, on Grand Ave. 
About $30,000, 


*xConn., Waterbury — Farrel Fdry. & 
Machine Co., 425 Bank St., plans to build 1- 
story, brick, conerete and steel foundry, on 
Meadow St. About $30.000 Work will be 
done by day labor. Private plans. 


Conn., Westport—lIlunt & Downs, State 
St.. plan to construct 1-story, garage and 
business building. About $40,000.) Architect 
not selected, 


Conn., Winsted—Fitzgerald Mfg. Co., 
Meadow St., plans to build 3-story brick ad- 
dition to factory on Boyd St. About $59, 
OOO. Architect not selected, 


N. Y¥., Brooklyn—H. Frank, c/o Ebling 
& Magnussen, archts. and engrs., 52 Vander 
bilt Ave., New York City, having pre!imin 
ary sketches made for 1-story, 200 x 300 ft. 
brick and steel garage, rein.-con, flooring. 
conerete foundation, on Easter Parkway, 
here, About $80,000, 


N. Y., Brooklyn—S, L. Max, 2567 Atlan- 
tic Ave., having plans prepared by M. Whin 
ston, archt., 68 Park Row, New York City, 
for 1-story, 100 x 100 ft. brick and steel 
garage, rein.-con, flooring, concrete founda- 
tion, at 406-414 Osborne St. About $40,000, 


N. Y., Elba—Wheat’s Ice Cream Co., 235 
Elm St., Buffalo, purchased plant of Flan 
ders Co., here, and plans to alter same and 
install new. power plant machinery and equip- 
ment. About $250,000. 


N. Y., Hauntington—Collins Motors, Inc., 
plans to build rein.-con. power plant and fac- 
tory. About $100,000 and $25,000 respee 
tively. Work will probably be done by day 
labor. Private plans. 


N. Y., Long Island City—Pathe Exch., 
Ine., 25 West 45th St., New York City, plans 
to build 200 x 400 ft., rein.-con. and steel 
laboratory, rein.-con, flooring, concrete 
foundation, on Anby St. About $500,000. 
Architect or engineer not selected. 


N. ¥., Morristown—Carthage Sulphite 
Pulp & Paper Co., Front St., Carthage, pur- 
chased Gillis sawmill property, on St. Law- 
rence River, here, and plans to build pulp- 
wood terminal with. dockage and rail facil- 
ities. About $125,000. J. A, Outterson, 
Carthage, pres. 


N. Y., New YVork—Advance Novelty Candy 
Mfg. Co., 511; East 72nd St., plans to build 
5-story, 100 by 225 ft., rein.-con. and steel 
factory, reir.-con. flooring, concrete founda- 
tion, on’ 138th St..and Willow Ave: About 


$500,000, _ Architect.or engineer not selected. 





N. ¥.. Ogdensbuarg—Morgan Chemical 
Co, plans te convert Arnod Brewing Co, 
plant into chemical factory, mill construction. 
About $60,000, N, E. Morgan, Hermon, pres 


N. Y., Oswego— Oswego Milling Co. plans 
to build grain elevator and poultry food mill, 
6-story, concrete and steel, on East 9th and 
Mercer Sts.; also install transmission lne. 


N. Y¥., Rochester—<Allen Woolen Mills, 
Elten and Russel Sts, plans to build 1-story, 
133 by IS5 ft. factory and 2-story, 48 x S4 
ft. office and finishing plant, brick and steel, 
cost $155,000; also new boiler plant, $25,000, 
\. Allen, pres 


N. Y., Rochester—-J, Cohen & Co., 128 
Joseph Ave., plans to build 2-story, brick 
storage plant and garage, on Joseph Ave. and 
Ward St. About $25,000, 


N. ¥., Rochester—Lehich Valley R. R., 
Granite Bldg., plans to build l-stery, brick 
round house and repair shop, on Crouchs Is 
land. About $28,000, G, t Hand, 145 Lib 
erty St., New York City, ch. engr 


N. Y.. Union—Universal Instrument & 
Metal Co., recently incorporated with $75,000 
capital stock, plans to build factory About 
$50,000, DT. S. Mersereau, Union, dir, 


N. J.. Bloomfield — Townsend Lawn 
Mower Co,, Central Ave., West Orange, plans 
to build S-stery. 60 x 240 ft.. concrete, brick 
and steel factory, on Henry St., here. About 
$40,000. 


N. J., Jersey City—Tide Water Oil Co., 
Constable Hook, Bayonne, plans to build 4 
Story, concrete storage plant at foot of Com- 
munipaw Ave., here. About $200,000, 


N. J... Newark——New York Linen Supply 
& Laundry Co., 332 East 32nd St... New York 
City, purchased site at 92-97 Sumner Ave., 
and plans te build 75 x 100 ft. plant. About 
$50,000, N. J. Convery, 28 Central Ave., 









Pa., Altoona—TE,. A. Caum, 504 9th Ave., 
receives bids in spring building S-story, 75 x 
120 ft. brick plant on Oth Ave. and 11th St. 
About $75,000. Architect not selected. 


Pa., Johnstown—,J. H. Brachen, Johns- 
town and M, J. Brachen, Gallitzin, plan‘ to 
build 2-stery, 60 x SO ft. tile garage and 
storehouse, on Franklin and Poplar Sts. 
About $50,000, Architect not selected, Con- 
tract will be awarded privately. 


Pa., New Castle—Jersey Creamery Co. 
plans to build creamery, brick, rein.-con, floor- 
ing, cencrete foundation About $50,000, 
McCormick Co., Century Bldg.. Pittsburgh, 
archts, and engrs. 


Pa., Nicholson—Calvin Silk Co., Tiffany 
Bidg., plans to build 2-stery, 80 x 200 ft. 
silk mill, steel and brick, rein.-con. fooring, 
rock foundation. About $90,000, Architect 
not selected. 


Pa., Pittshburgh—Crane Co., 836 South 
Michigan Ave., Chicago, IIL, purchased 192 x 
447 ft. site here on Railroad and 24th Sts. 
and plans to build factory. Architect not 
selected, 


Pa., Seward—Penn Pub. Serv. Co., Johns- 
town, plans to build concrete, steel aud brick 
power plant along Conemaugh River, near 
here, About £2.000,000, F. T. Hepburn, pres. 


Pa., Sunbury—R. Shipman plans to build 
3 or 4-story, 60 x 70 ft.. concrete and steel 
machine shop, on Susquebanna Ave., Reagan 
and Front Sts About $60,000, Architect 
and engineer not selected. 


Pa., Wilkes-Barre— (Goldsmith Silkk Co. 
plans to build S-story, 300 x 400 ft. silk mill, 
steel, rein.-con, flooring, rock foundetion. on 
Blackman St. About $500,000. 0 Architect 
not selected. 


Md., Baltimore—G. FE. Blaylock Tire & 
Rubber Co.,.1811 North Charles St.. plans to 
build plant. About $300,000, 


Md., Baltimore—C. Freudenthal, 6 Seuth 
Eutaw St., plans to build 3-story, 41 x 48 ft.. 
steel, frame and brick factory, rock founda- 
tion, on Redwood and Eutaw Sts. Abcut 
$30,000, B. Frank, 328 North Charles St., 
archt. 


Md., Baltimore — Kaufman Beef Co., 
Union Stock Yards, 6th St. near Wilkens 
Ave., having plans prepared by ©, H_ A. 
Wannanwetsch, archt., 563 Williams St., Buf 
falo, for 3-story, 150 x 150 ft., rein.-con. and 
brick packing house, rein.-con. flooring. About 
$150,000. 


Md., Baltimore—Reus Bros. Co., 146-50 
West Mt. Royal Ave. plans to build 1. and 
2-story, 75 x 225 ft., steel, frame and brick 
factory, rein.-con. flooring, concrete founda- 
tion, on Western Maryland R, R. near North 
Ave. “Cost between $75,000 and $100,000. 
Private plans. 
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Industrial Works (Continued) 0., Akron—Klages Coal & Ice Co., 551 0., Dayton—Domestic Eng. ¢ 
Scuth High St., having plans prepared by St., plans to build 4-story. reir 
Md., Baltimore—C. Spoerer’s Sons Co., A. ©. Bishop, engr., Guardian Bldg., Cleve tion to factory, rein.-con, flooring 
‘1-4 South Carey St., plans to build S-story land, for 1-story, 57 x 106 ft., concrete, steel foundation, on East Ist St. Abo: Wd (ee 


warehouse and 
and Park Ave, 


Md., Brooklyn— J. H. Geis & Co., pre- 
paring plans for L-story, 150 x 150 ft. plan- 
ing mill, brick and frame. 


salesroom, on Cathedral St 


About 350.000 


Md., Cambridge —-T. M. Bramble Co., 
Church Creek, plans to rebuild cannery re 
cently destroyed by fire, loss $50,000, Plans 
include 1 and 2-story, brick and corrugated 


iron structure 


Md., Curtis Bay (Baltimore P. O.)— 
Armour Fertilizer Co.. 1501) Munsey Bldg., 
Baltimore, acquired 200 acre site, bere, and 


plans to 
struction, 


Md., Greensboro —Helvetia Milk Con- 
densing Co, plans to build 1 and 2-story, 175 
x 250 ft., brick or tile plant, rock foundation 
About Ss 1e0.000 Helfensteller, Hirsch & 
Watson, Chemical Bldg., St. Louis, Arebts. 
Address J. Latzer, Greensboro 


Va., Falton (Richmond P. 0.)——-W. F. 
Richardson, Jr. 216 South 7th St., Richmont, 
Bb. 1. Purcell and others, plan to build rein. 
con. elevator, 500,000 bu. capacity, near 
Chesapeake & Ohio R. R.. cost $300,000 : also 


build fertilizer plant, 
About 32,000,000 


firepoof con 


remodel and alter building now, on. site, 
S25, 000, 

Va.. Norfolk—Fenorstein & Co. having 
plans prepared by Ro E. Mitehell & Co., 


Flatiron Bldg., for 5-story, 
ISO x Zo ft., steel and brick storage plant 


Cheek-Neal Coffee Co., 
having plans prepared 
by Finger & Bailey, archts. and. engrs., ol 
Kress Bidg., Houston, Tex., for 70 x 100 ft.. 
rein-con. factory, conerete foundation, on 


engrs and archts.. 


Va., Richmond 
loll East Carey St., 





znd and Hull Sts. here 

Va.. Richmond-——Long Ice & Coal Co. 
plans to build ice plant, on Brook Rd. About 
S 100.000 Engineer not selected, Address 
\. ‘T. Massle, 722 Nath Bank Bldg 

Va., Richmond c®. F. Sauer Co., 
Meadow and Broad Sts., had plans prepared 
by H. T. Barnham, areht., Chamber of Com- 
merce Bldg., for 4-story, SO x loo ft... con- 
erete and brick factory, concrete flooring, 
iso 2-story addition to present building. 
About $55,000 


W. Va., Hantington Huntington Drug 
to. having plans prepared by S. L. Day, 
areht., 216 Sth Ave., for J-story, 80 x 100 ft. 


rein.cou., Wholesale drug house, on 7th St. 
and Tth Ave. About S100,000 

N. C.. Derham—Durham Hosiery Mill 
plans to build rein.-con. dye house, alse 6 


story, 113 x 2) ft.. steel and conerete plant. 
J. KB. Sirrine, Greenville, S. C., areht. 


N. C., Greensboro—Pomona Mills, Inc., 
plan to build S-stery, x 125 ft.. dye house, 
rein.-con, and standard mill construction J. 
RK. Sirrine, Greenville, S. C., areht. and engr. 


N. C.. High Point—Durham Hosiery 
Mill, Durham, plans te build 4-story, SO x 
2 6ft.. standard construction, mill, here, 
J. E. Strrine, Greenville, S. C., areht 


Hahn Ice Cream Co., 
plans prepared for 


Ss. C., Charleston 
Ine., “King St... having 


2story, 100 x 100 f1., eeterete and steel fac- 
tory, on Laurens St.. between Wall and 
Anson Sts. About &50,000, Benson & Bor 
bott, 26 Broad St... engrs 


Ss. C., Ft. Mill—Ft, Mill Mfg. Co. ptans to 
construet 60 x 120 ft. slasher building, SO x 
114 ft. dye house, 30 x 114 ft. opener building, 
AN 2-story, standard mill constrnetion J 
E. Sirrine, Greenville, archt 


Ss. C., Rock Hill— Manchester Mills plan 
t® build istery, 260 x 320 ft. standard mill 
construction factory. J. R. Sirrine, Green- 
ville, archt 





H. Moses, former man- 
plans to build 


Ss. C., Sumter—E 
aver of Sumter Lighting Co., 
M-ton ice plant, here, 


Ss. C., Ware Shoals——Ware Shoals Mfg. 
Co, plans to build 100 x 125 ft. iee plant, 
relin.-con, J. E. Strrine, Greenville, areht. 





Fla., Moore Haven—t. G. Burton and 
A. J. Hendry, Arcadia, plan to build peanut 
mill here. About $250,000. 


City plans to install 
About $100,000. 


Fla., Tallahassee 
new electric light plant 
Engineer not selected 


Tenn., Memphis—<Seven States Oi] Co. 








plans to build oll refinery, 2000 bbl. daily 
capacity. About $175,000, Address W. T 
Berlin, chn. bldg. com. Architect not se- 


lected 


and brick factory, on South High St. About 


$100,000. 


0., Bellevue 
having plans 


Collier Motor Truck Co., 
prepared — by EK. McGeorge, 
areht., 1 Euclid Ave... Cleyeland, for 1 
story, 6) x 90 ft., conerete, steel and brick 
vussembling building. About $100,000, 


©., Cincinnatt-—Ahrens Fox Engine Co., 
Cook and Alfred Sts., plans to build 3-story 
factory addition, on Colerain and Alfred Sts. 
Abont §1200,000 Architect not selected 


O., Cineinnati-—Kruse & Behiman Hard 


ware Co,, Pioneer and Broad Bts., plans to 
build S-story warehouse, on Vioneer St 
About $325,000. Architect and engineer not 


selected. 


0., Cincinnati— Rapid 
Canal St., near Race St.. plans to build 2 
story, 100 x 215 ft., rein.-con, factory, on 
MeMicken and Eim Sts. Zettel & Rapp, Mer 
eantile Bldg., archts 


Electrotype Co., 


0., Cincinnati—sSayer & Scevil Co., Gest 
and Summers Sts., having plans and specifi 
cations prepared by Tietig & Lee, archts., 
ith Natl Bank Bidg., and W. Franz, engr., 
Union Trust Bidg., for 3-story, 80 x 350 ft., 


rein.-con, factory, on Spring Greve Ave. 
About $400,000 
0., Cleveland—Bolivar Smith Co., 340 


Leader News Blidg., having planus prepared 
by Conerete Steel Co., archts., 524 Guardian 
Bidg., for 3-story, 38 x 180 ft., rein.-con., 
steel and brick addition to garage, on Boli- 
var Ave, and 9th St. About $100,000, 


0., Cleveland—Chandler Motor Car Co., 
Kast 131st St., having plans prepared by E 
McGeorge, archt., 1900 Euelid Ave., for 3- 
story. 60 x 440 ft., rein.-con., steel and brick 
sddition to assembling hall. About $200,000, 


0., Cleveland—o-operative Stove Co., 
2322 East 67th St., having plans prepared by 
G. S. Rider Co., engrs., Century Bldg., for 1- 
story, 75 x 240 ft., rein.-con., steel and brick 


foundry, on Fast 67th St. About $500,000, 


0., Cleveland Federal Packing Co., 
East 4th St., having plans prepared by N. 
Petti, archt., Willlamson Bldg., for 4-story, 
“) x 115 ft. cold storage building, rein.-con., 


steel and brick About $100,000. 


0., Cleveland—Green, Hass, Schwartz 
(o., East 55th St., near Superior Ave., plans 
to build 3-story, 164 x 290 ft., concrete, steel 
and brick factory, boiler house and office, 
rein.-con, flooring, concrete foundation, on 
Oth St. and Elk Ave. About $500,000. 
Christian, Schwarzenherger, Gaede Co., 1900 
ERnuelid Bldg., archts 


0., Cleveland—S. Levin, 2407 East 46th 
St.. having plans prepared by A Sharowsky, 
archt., 2349 East 48d St., for 2-story, 116 x 
180 ft., rein.-con., steel and brick garage, on 
Warren Rd. About $50,000, Noted Sept. 18. 


0., Cleveland—L. Malewitz, Waterloo 
Rd., having plans prepared by Whitworth & 
Johnson, archts., Engineer's Bldg., for 2 
story, 7) x 90 ft., rein.-con,, steel and brick 
factory. About $30,000, Noted Sept 5. 


0., Cleveland—Midwest Box Co., 111 
West Washington St., Chicago, had plans 
prepared for 3-story, 98 x 402 ft., concrete, 
steel and brick factory and power house, 
rein.-con. flooring, concrete foundation, on 
West 106th St. and Western Ave., here. 
About $800,000, De Vore Co., 908 Nicholas 
Bldg.. Toledo, arechts. and engrs. 


0., Cleveland —Rubar 
78th St.. plans to build 8story, concrete, 
steel and brick, factory addition, rein.-con 
flooring, concrete foundation, on West 78th 
St About $500,000. G. S. Rider Co., Cen 
tury BRldg., engrs. and archts. 


0.. Cleveland—T. H. Towell, Cadillac 
Bldg., having pfans prepared by H. E. Shim- 
min, engr, and archt., 2081 Euelid Ave., for 
2-story 200 x 220 ft., rein.-con., steel and 
brick, service and sales building. on East 
Zist St About $300,000. 


0., Cleveland—tUnion Tire & Rubber Co.. 
Hippodrome Bidg., having plans prepared by 
Osborn Eng. Co., engrs., 2848 Prospect Ave., 
for 3-story, 165 x 19 ft., rein.-con., steel 
and brick plant. About $125,000, 





Co,, 1328 West 


0., Columbus—Columbus Union Oil Cloth 
o., 7th Ave. and Cleveland, Cincinnati, Chi- 
eago & St. Louis R. R., baving plans pre 
pared by Bassett & Tresselt, archts., (en- 
tral Natl. Bank Bldg., for 4-story, % x 19% 
ft.. conerete and brick factory, also ware- 
house, several stories high. About $60,000 


0., Columbas—Hanna Paint Mfg. Co.. 
95-105 West Long St., plans to build 9) x 100 
ft. warehouse on Ludlow St. 


Private plans, 


0., Dayton—L. C. R. Storage 
Co., North St. Clair St., plans 1 
story, 70 x 150 ft., rein.-con, and 


ice station, rein.-con 
dation, on Ludlow and 
S7T5(KO, Architect not 


floring, con 
Franklin s1 \ 
selected 


0., Dayton—B. Lehman's Son. \ 
Taylor St.. plans te build 2-stors 
ft., rein.-con, and brick warehous: 
foundation, on East Monument s \ 
S00 Arehiteet mot selected 


0., Dayton——F. Smith, 1085 Reibold 
plans to construet S-story, ZO x Bf 
econ, and brick, sterage building. : 
Hooring, concrete foundation. on Ey. is 
and St. Clair Ave About S100.000 \\ 
tect not selected 


0., East Palestine—-Natl. Tire , | 
ber Co, East Taggart St.. having | 
pared by E. MeGeorge, areht.. io | 
Bldg., Cleveland, for 2-story, 45 x Loo 
rein.-con.,, steel and briek factory \l, 
$50,000. 


0., Franklin—Franklin Tractor «\ 
to build L-story, 30 x 100 ft., steel and 
factory, rein.-con, flooring, brick foundat) 
About $25,000, Private plans, 


o., Kent Mason Tire & Rubber cy 
Leader News Bldg., Cleveland, having 
prepared by Osborn Eng. (Co., engrs., vais 
Prospect Ave., Cleveland, for 1-stor yin 


150 ft., concrete, steel and brick garage 
About $60,000, 


0., Manustield 
ware Co. plins to 
About $25,000, 


Manstield 


Electric Hard 
build t 


addition to yp 


0., Piqua —-Val Decker Packing Co \ 
ing plans prepared by Cleveland Constr. | 
archts., Citizens Bldg., Cleveland, for 2-sto: 
36 x 170 ft., concrete, steel and brick storag 
building. About $50,000, 


Ind., Indianapolis —Cole Motor Co., 7 


Kast Washington St., plans to build 5-sto 
IS x 22S ft. brick and steel factory 
Washington and Davidson Sts. Abo 


$1,000,000, 


Ind., Indianapolis—Haywood ‘Tire & 
Equipment Coe., 526-32 North Capitol Av. 
plans to build 2-story, 100 x 200 ft. concrer 
and brick factory, on Pennsylvania St. Al« 
S115.000 


Mich., Alma—RBattle Bros. having plans 
prepared by G. J, Bachman and N. Manor 
archts., Flint, for I-story, 70 x 150 ft 
and tile garage, concrete flooring, concret 


foundation, Ahout 


Mich., Detroit—CGenl, Motors Corp., 455 
Woodward Ave., having plans prepared 
Esselstvyn, Murphy & Hanford, engrs.. Mar 
quette Bidg., for oil pumping system and 2 
xX 26 ft., conerete) pump house, concret: 
foundation, on Holbrook Ave., also furnis! 
ing and installing 5 moter-driven oil pump 
for circulating oil in heat treating and hard 
ening plant. Owner will purchase equipment! 


Mich., Detroit—J. Green, Michigan Av 
and Sth St., having plans prepared by HH. 7 
Millar, areht., 320 Lightner Bldg., for 1-story 
hx 195 ft.. brick and conerete garage. rein 
con, flooring, concrete foundation. on Mic! 
gan Ave. About $40,000, 


Mich., Detroit—Superior Machine & Eng 
o,, Kast Larned St., having plans prepared 
by Brown & Preston, archts., 406° Empir 
Bidg., for S-story, 100 x 104 ft., rein.con, and 
steel, machine shop, rein.-con, flooring, cor 
crete foundation, 


Mich., Detroit—wWestern Gear Mfz. « 
1040 Scotten Ave., having plans prepared | 
L. Scisorek, archt., } Farwell Bldg.. for ! 
story, 40 x 80 ft.. brick and steel plant, rein 
con, flooring, concrete foundation, on Scotter 


Ave. About $30,000, 


Mich., Fenton—New Egyptian Portland 
Cement Co. having plans prepared by Il. I! 
Lane, engr., 2320 Dime Bank Bldg., Detro! 
for 1-story, 66 x 150 ft. rein.-con, storag 
bldg., rein.-con, flooring. concrete foundatict! 


Mich., Flint—Flint Bread Co., Popla! 
St.. having plans prepared by G. J. Bachma! 
and N. Maxon. archts., Flint, for 2-story. 6+ 
x 66 ft. bakery, on Poplar and Walnut Sts 


S25,0000, 





brick, stone and steel, concrete foundatic! 
About $30,000, 
Mich., Grand Rapids—Grand Rapids 


Furniture Mfg. Assn., 216 Lyons St., \ 
having plans prepared by Robinson & (a! 
pau, Salad 715 Michigan Trust Bldg., for - 
story, 80 x 400 ft., rein.-con. and brick 
house, rein.-con, flooring, concrete founds tion 
on Fulton St, 
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industrial Works (Continued) 


Mich., Grand Rapids—Kent Steel Co., 

-o2 Round Ave, plans to build 1-story, brick 

el factory, concrete foundation, on 
Ave. Private plans. 


Mich., Grand Rapids—Toledo Plate & 
Window Glass Co., 19 Ottawa Ave., plans to 
puild 2-story, 1382 x 1382 ft., brick and steel 


Mh = 












» and warehouse, concrete foundation. 
ut $35,000. Private plans. 





A 


Mich., Jackson—Hup Motor Car Co., 
nlans to build 1-story, 60 x 90 ft., rein.-con., 
brick ind steel power house, rein.-con. floor- 
ing, conerete foundation. Smith, Hinchman 
« Grylls, 10 Washington Arcade, Detroit, 


archts. 


Mich., Kalamazoo — Fuller & Sons, 
Pitcher St., plan to build 4-story, 100 x 
ino ft., rein.-con. addition to factory, rein,- 
eon. flooring, concrete foundation, Architect 
not selected, 


l., Chicago—Amer. Car & Fdry. Co., 
2417 South Paulina St., purchased 240 X 
461 ft. site on Paulina St. and Blue Island 
Ave. and plans to build addition plant. 


lll., Chicago—Fitzsimmons Steel & Iron 
Co. West 37th St. and Racine Ave., plans to 
puild I-story plant, on 38rd St. and Kedzie 
Ave. About $800,000, Engineer not an- 
nounced. 


IL., Chieagwo—Lincoln Ice Co., 317 North 
Elizabeth St., plans to build 4-story, 75 x 
150 ft, rein.-con. plant, concrete foundation, 
at 329 North Elizabeth St. About $100,000, 
C, M. Almquist, 118 North La Salle St., archt. 


Wis., Appleton—Reliance Motor Truck 
(o., Story and Spencer Sts., plans to build 
t-story, 70 x 300 ft. brick, concrete steel ad- 
dition to factory. About $100,000. Architect 
not selected. 


Wis., Hartford — Paramount Knitting 
Co. 337 West Madison St., Chicago, plans 
to build 4-story, 250 x 300 ft. brick, rein.- 
con. and steel mill, brick foundation, on Main 
St. here. About $60,000. Architect not 


selected, 


Wis., Janesville—J. G and W. Cronin, 
426 Eastern Ave., plan to build ice cream 
plant. About $70,000, Architects not 
selected. 


Wis., Kewaskum—aA,. L. Rosenheimer 
plans to build 4-story, 60 x 250 ft. brick, 
rein.-con, and steel factory, brick foundation, 
on Main St. About $50,000. Architect not 


selected, 


Wis., La Crosse—P. Lorillard Tobacco 
Co, 651 West Doty St., Madison, having 
plans prepared by J. Law, areht., Stand 
Bidg., Madison, for 2-story, 150 x 250 ft. 
factory, on Rose and Sill Sts, here. About 
$100,000, 


Wis., Lancaster — Burnelle-Suttle pre- 
paring plans for 2-story, 42 x 60 ft. rein.- 
con. and brick factory, rein.-con. flooring, 
brick foundation, on Main St, About $25,- 
000, Private plans. 


Wis., Milwaukee—Evinrude Motor Co., 
279 Walker St., plans to build, 1-story, 300 
x S00 ft. brick and steel factory, rein.-con. 
flooring, concrete foundation, on 27th St. near 
Lake St. About $125,000, Federal Eng. Co., 
Stephenson Bldg., engrs. and archts. Noted 


Dee, 12, 


Wis., Milwaukee — Kalt-Zimmers Mfg. 
Co., 405 Reed St., plans to build 5 or 6-story, 
rein.-con, and brick addition to factory, rein.- 
con, flooring, conerete foundation. H. J. 
Esser, Camp Bldg., archt. and engr. 


Wis., Milwaukee—Milwaukee Bedding 
Co, 292-4th St., plans to build 4-story, rein.- 
con. and brick factory, rein.-con. flooring, con- 
crete ae Architect and engineer 
not selected, 


_ Wis., Milwaukee—G. Ziegler Co., 362 

Florida St, having plans prepared by Brust 

& Philipp, archts., Foes Press Bldg., for 7- 

story, SO x 115 ft, rein.-con. and brick addi- 
n to factory, rein.-con. flooring, concrete 
dation. About $250,000. 


_ Wis. Portage—Weinbrenner Shoe Co., 66 
‘ineau St., Milwaukee, plans to build 4-story 
‘cctory here. About $125,000. 


Wis., Sheboygan—Badger State Train- 
hiig Co, South Water St. and Maryland 
\ve., plans to build 3-story, 60 x 250 ft. 
‘ery, brick, rein.-con. and steel, brick 
- udation, on Water St. About $50,000. 
‘'hiteet and engineer not selected. 


Wis., Sheboygan—Excelsior Wrapping 
1635 Erie Ave., plans to build 3-story, 
« 290 ft. brick, rein.-con. and steel factory, 


* foundation. About $30,000, Architect 
' selected, 





f 





Wis., Sheboygan—Globe Co., 824 Penn- 
sylvania Ave., having plans prepared by W. 
C. Week, archt., 720 Ontario Ave., for 1l-story, 
00 x 128 ft. brick and steel foundry and 70 x 
150 ft. cupola building. Noted Sept. 4. 


Wis., South Milwaukee (Milwaukee 
P. O.)—Universal Aniline Dyes & Chemical 
Co., 1009 Wells Bidg., Milwaukee, having 
plans prepared by O. C, Uehling, archt. and 
engr., %11-Ist Wisconsin Natl. Bank Bldg., 
Milwaukee, for 1, 2 and 3-story dye manu- 
facturing plant to include 1-story, 30 x 40 
ft. laboratory, power house, main building, 2 
or 3 dye houses, warehouse, office, etc., rein.- 
con, and brick, rein.-con. flooring, concrete 
foundation, About $200,000, 


Ia., Sioux City—Auto Corp., 201 Morton 
Mart St., having plans prepared by Osborne 
Eng, Co., engrs., 2848 Prospect St., Cleveland, 
O., for 3-story, 175x280 ft. briek, rein.-con. 
and steel factory, rein.-con, flooring, concrete 
foundation. About $200,000. B. A. Rhein- 
strom, mer. 





Minn., Detroit—Walz Bros. having plans 
prepared by Kampfer & Sons, archts., 1038 
Bates Ave., St. Paul, for 2-story, 42 x S80 ft., 
ice cream plant, rein.-con. and brick. About 
$52,000. 


Minn., Minneapolis — W. T. Rawleigh 
Co., 9 Washington St., Freeport, IIL, prepar- 
ing plans for 2-story, 50 x 160 ft., rein.-con, 
and brick factory, here, on 10th Ave. N. and 
3rd St. About $60,000. A. R. Collette, mgr. 


Minn., Minneapolis—State Fair Assn. 
having plans prepared by C. H. Johnson, 
archt., Capital Bank Bldg. St. Paul, for 1- 
story, 140 x 240 ft., steel and brick, stock 
barn, on state fair grounds. About $300,000, 


Kan., Fort Scott—W. G. Brown,, of 
Brown Motor Co., plans to build 1-story, 50 
x 120 ft., rein.-con., steel and brick garage 
and salesroom, concrete foundation, at 23 
South National Ave. About $30,000. Archi- 
tect not selected, 


Kan., Wichita—J. Luling, 1st and Em- 
poria Sts., plans to build 2-story, brick, laun- 
dry. About $70,000. Architect not selected. 


Kan., Wichita—Sterling Oil & Refining 
Co., 511 Beacon Bidg., plans to building rein.- 
con,, steel and brick addition to plant, con- 
crete foundation, to increase capacity 4000 
barrels per day. About $100,000. Architect 
or engineer not selected. 


Neb., Auburn—City plans election to 
vote on $60,000 bonds to enlarge electric 
ligat plant. Archer & Stevens, 609 New Eng- 
land Bidg., Kansas City, Mo., consult. engrs, 


Neb., Lincoln—City plans election to 
vote on $300,000 bonds to extend light plant. 
Plans include one 3000 k.w. turbo-generator, 
one 500 h.p. boiler, also rebuilding aud re- 
modeling plant. Burns & McDonnell, 400 
Interstate Bidg., Kansas City, Mo., engrs. 


Neb., Norfolk—Armour & Co., 208 South 
LaSalle St., Chicago, preparing plans for 3- 
story cold storage and poultry plant. About 
$100,000, Private plans. 


Neb., Sidney—F, M. Wooldridge, c/o 
Nebraska State Bank, plans to build a 2- 
story, 72 x 132 ft. cold storage warehouse. 
About $60,000, Wilson & Wilson, Common- 
wealth Bldg., Denver, archts. 


Mo., Kansas City—Kansas City Bolt & 
Nut Co., Sheffield, plans to build steel rolling 
mill, rein.-con., steel and brick, rein.-con. 
flooring, on Blue River, here. About $1,000,- 
000. C. E. Duncan, Kansas City, engr. 





Mo., Nevada —H. R. Primmer, archt., 
Nevada, preparing plans for 2-story, 97 x 
160 ft., rein.-con., steel and brick garage, 
rein.-con. flooring. Abont $75,000. Owner's 
name withheld. 


Mo., St. Joseph—R. E. Hastings, 311 
North 8th St., plans to build grain elevator, 
in southern section of city. About $200,000 
Architect not selected. 


Mo., St. Joseph—G. W. Helm Grain Co., 
Corby Blidg., plans to build grain elevator, 3- 
story, concrete, steel and brick, rein.-con, 
flooring, rock foundation, on Sth and Olive 
Sts. Architect to be announced soon. 


Mo., St. Joseph—St. Joseph Structural 
Steel Co., 4th and Franklin Sts., plans to 
construct steel plant, on 8th and Atchison 
Sts. Plans include steel shop buildings and 
brick office buildings. About $75,000.  Pri- 
vate plans. Work will probably be done by 
day labor. 


Mo., St. Louis—Amer. Seed Co., Frank- 
lin Ave. and Bway., plans to construct 3- 
story, 80 x 95 ft., concrete and brick, ware- 
house, office and other buildings, reck founda- 
tion, at 814 North Bway. About $50,000. 
Architect not selected. 
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Mo., St. Louis—Central Shoe Co., 17th 
and Washington Sts.. plans to build concrete, 
steel and brick addition to factory, on Wash 
ington Ave, About $70,000. Architect not 
selected. 

Mo. St. Louis — Mineral Refining & 
Chemical Corp., Tron Mt. R. R. and River 
Des Peres, plans to build rein.-con., steel and 
brick factory, rein.-con. flooring, rock founda- 
tion, About $4,000,000, 


Mo., St. Louis—Oliver Electric & Mfg. 
Co,, 4221 Forest tivd had preliminary 
plans prepared for concrete, steel and brick 
addition to factory. About $100,000, Archi 
tect not selected. 





Ark., Dermott—R. M. Scott, mgr. Der- 
mott Bottling Works, plans to build ice plant, 
ice cream factory, bottling works and grist 
mill, here. About $30,000, 


Tex., Beaumont—Ford Agency, 509-11 
Colorado St., Austin, havin, plans prepared 
by H. F. Kuehne, archt., Littlefield Bidg., 
Austin, for 2-story, 120 x 140 ff. rein.-con, 
and brick garage, here. About $60,000, 


Tex., Ft. Worth—Royal Duke Refining 
Co. plans to build 1 and 2-story, S000-bbL., 
rein.-con., brick and steel refinery, brick and 
concrete foundation, along St. Louis & San 
Francisco R. R. T. A. Hilburn, pres. E. E 
Costley, c/o owner, engr. 


Tex., Ft. Worth—Royal Duke Refining 
Co,, Box 1400, purchased 112-acre site and 
plans to build steel and concrete, tank farm. 
E. E. Costley, c/o owner, engr 


Tex., McKinney—McKinney Ice & Coal 
Co. plans to build ice storage plant, 50 x 50 
x 50 ft., brick and concrete. About $30,000, 


Tex., Marshall — Coca-Cola Bottling 
Wks., 107 North Lafayette St., plans to build 
7O x 120 ft. brick and concrete factory. 
About $100,000, 


Tex., Wichita Fallis—tHolliday Refining 


Co. plans to build refinery. About $500,000, 
J. G. Lawrence, Little Rock, Ark., engr. 
Okla., Chickasha — Walker Refinery 


plans to build refining plant, to increase ca- 
pacity from 1000 to 4000. bb. E. White, 
Chickasha, engr. 


Okla., Henryetta—A, Rowing plans to 
build 2-story, 70 x 160 ft. factory, on Main 
St. About $75,000. Architect and engineer 
not selected. 


Okla., Nowata—City election in Decem- 
ber to vote on $200,000 bonds to build electric 
light and» power plant. 


Okla., Pawhuska—A,. J. Love & Co., 
archts., Pawhuska, .preparing plans.for 2- 
story, 50 x 140 ft. rein.-con., steel and brick, 
factory, rock foundafion, About 365,000. 
Owner's name withheld. 





Idaho, Boise—Idaho Co-operative Sugar 
Co., 90 Idaho St., preparing plans for four 
2 and 3-story concrete factories, concrete 
foundations, in southwest section of. city. 
About $2,000,000. R. G. Cole, mgr. 


Idaho, Caldwell—Interstate Warehouse 
Co. plans to build storage house, 1. story, 
concrete, concrete foundation, cost $50,000; 
grain elevator, 2-story frame, concrete foun- 
dation, $50,000, Architect not selected. B. 
M. Holt, dir. 


Nev., Reno — Sierra Auto Supply Co. 
having plans prepared by G. C. Sellon & Co., 
archts,, 1005 Sth St., Sacramento, Cal., con- 
structing automobile sales station and loft 
building, 4 story, brick. About $60,000, 


Wash., Pullman—T. C. Martin plans to 
build 2-story, 120 x 120 ft., brick and terra 
cotta garage and shop, on Grand and Oleson 
Sts. About $40,000. W. Swain, Pullman, 
archt. 


Wash., Spokane—Blazeout Co., recently 
incorporated, planus to build 2 or 3-story, con- 
crete factory, concrete foundation. About 
$100,00. Private plans, 


Wash., Tacoma—J. C. Heitman, 111 
South 10th St., and J. A. La Gasa, Ansonia 
Apts., plan to build 3-story, 65 x 130 ft., 
rein.-con. garage, on South 9th and E Sts, 
About $50,000. Architect not selected, 


Wash., Walla Walla—H. H. Harris 
Mfg. Co., Park and East Sts., Stockton, Cal., 
purchased the Gilbert Hunt Mfg. plant, here, 
and plans to establish foundries and con- 
struct several new buildings. Cost, includ- 
ing equipment, $350,000. 


Ore., Astoria—C. H. Davis, Jr., and 
Weyerhaeuser estate, Northwestern Bank 
Bldg., Portland, purchased 3200 acre tract 
along Youngs Bay and plans to build 2-story, 
concrete and timber, mill. About $75,000. 
Architect not selected. 


Ore., Cottage Grove—Woodson Bros. 
purchased site and plan to build 2-stery, 
100 x 100 ft., rein.-con, garage and machine 
shop. About $50,000. Private plans. 
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Industrial Works (Continued) 


Ore., Marahfield—Kupert Co., Worcester 
Bldg., Portland, plans te build 2 story, 200 x 
oo ft., cannery, Umber, concrete foundation, 
in Coquille Valley, here About 350,000 


A. M. Mears, mgr Architeet not selected 


Ore., Marshfield Southern Pacifie RB. R., 
Yeou Bidg., Portland, preparing preliminary 
plans for 2story, 25 x 170 ft, freight depot 
und warehouse, frame, concrete foundation, 
on Bway, St. About S50,000 A Mercer, 
Portland, supt Private planus 


Stuart Non-Punctur- 
plans to build 2 oor &- 
story, brick or conerete factory About 
S50,.000 (. A, Stuart, Oregon City, pres, 
Architect not selected 


Ore., Oregon City 
able Liner Tire Co 


Ore., Roseburg City having prelimi- 
Inary Freaser, clty 


plans prepared by PF, 
engr., for Malt und water power plant on 
North Umpqua River, near Rock Creek, alse 
for bullding concrete dam and laying east tron 
pipe tine from reservoir site to elty About 
S400,.000 


Ore., Roseburg. W. Parker plans to 
bulld 2story, 7% x 100 ft. concrete garage, 
eonerete foundation, on Rose St About 
$50,000, Private plans 


Ore., Salem. Salem Paper MUl Co, plans 
to build 2-story, SO x 275 ft. conerete plant, 
concrete foundation, with S-story tower on 
each end and conerete pler walls with glass 
between plers About 850,000, I'rivate 
plans 


Ore., Silverton—Coolidge Co, plans to 
bulld I-stery, 40 x OS x i ft. brick garage, 
conerete foundation, on ist and Lewis Sts 
About 850,000, Architect not selected, 
Johnson & Slimmons, lessees 


Cal., Bishop Watterson Bros, 
plans prepared by Eng. Serv. Co., 
R16 Washingten Bidyg., Los 
story, TI x Me ft. 
erete foundation 


having 
eugrs., 
Angeles, for 1 
rein.-con, garage, con 





Cal., Guatine—Carnation Milk Products 
o., Stuart Bldg., Seattle, Wash., plans to 
bulld T-story plant, bere About S250,000 


Swift & Co., 76 West 
Monroe St., Chiengo, plans to build 2-story, 
reln.-con, erenmery and warehouse, here, 
About S150.000 


Cal, Manford 


Cal, Lon Angeles Bekins Fireproof 


Storage Co., 1885 South Figueron St.. plans 
to build 4-story, 4) x 150 ft. storage plant 
Architect not selected, 

Cal. Los Angeles — Goodyear Tire & 


Rubber Co. of California planus to build cot- 
ion mill at G601 Central Ave., 3 story, 180 x 
o8o ft. rein.-con About S300,000, °° Condron 
Co,, 8 West Jackson Bivd., Chicago., archts, 


Cal., Los Angeles—-W. E. Hampton, c/o 
Shepherd & Hamm, archts. and engrs., Cen 
tral Bldg., Pasadena, having plans prepared 
for group of buildings on 10 acre site, on 6th, 
Industrial, Mill and Mateo Sts., to consist of 
Warehouses, packing house, ice factory and 
cold storage building. About $750,000, 


Cal., Los Angeles Pacific Sewer Pipe 
Co, 308 West Ave. 26, plans to build factory 
About $150,000, Architect not selected 


Cal... MeCloud—MeCloud River Lumber 
Co. plins to build S-band mill, ete.. to be 
operated by electricity Instead of steam, brick 
refuse burner, 150 ft. high, 50 ft. diameter. 
About $500,000 Work tnvolves 785,000) eom- 
mon brick, 1650 bbis. cement, S00 bbls. lime, 
1,000,000 Tt. lumber, ete 


Cal... Oakland—Biscegiia Bros.. Monte- 
rey Ra... San Jose, purchased site, on High 
St. and Tidal Canal, here, and plan to build 


packing plant About $200,000 Architect 
not selected 
Cal., Oakland — Pacific Tank Co., 318 


Market St., San Francisco, plans to build 
warehouses and docks along waterfront. 


Cal., Sacramento— J. 
K St., having plans er by E. C. Hem- 
mings, archt., 1208 J St., for 2-story, rein.- 
con, garage and shipping 
and L, Sts. About $50,000, 


treuner Co,, 604 


building, on 6th 


Cal. Sacramento — A. R. and E, A. 
Meister, 408 9th St., purchased S4-acre site 
en 12th St. Rd... and having preliminary 
plans prepared by E,. C. Hemmings, archt., 
108 J St.. for concrete, brick and timber 
factory About $200,000 


Cal, Whittier—Standard Oi! Co., 1727 
North Spring St.. Los Angeles, purchased 
W8- acre site near here, and plans to build 
refinery. 


N. B., Moncton — City Council appro- 
rriated $20,000 to extend electric light plant. 
j Edington, engr. Clip 


Que., Montreal—8, Osborn Co,, St. An- 
tolne St., plans to build Satory, So x To ft 
steel] and briek factory, concrete foundation 
About $25,000 Kk. Cormier, St. Catherine 
St. EK., archt 


Que., Quebec—l’, Marton & Co,, 50 St, 
Pant St., had plans prepared by C. Dufort, 
areit., 295 St, Catherine St., Montreal, 
building 4-story, 60 x LOO ft., concrete, steel 
and brick Warehouse, reln-con, flooring, con 
erete and roek foundation About §00,000. 


Que., Quebec). Ritehle Co, Lid, 39 
St. Helene St, preparing plans for S-story, 
Mix 7 ft., steel and brick factory, concrete 
foundation About 355,000, 


Ont., Brockville Brockville Paper Mfg 
Co, Raving plans prepared and soon re 
celves’ bids bullding factory on Park St, N, 
About §00,000, 


Ont., Goderich—-Lake Huron Steel Corp. 
purchased 2Mbacre site atong Lake Huron 
and plans to construct lestery, brick and 
teel plant, concrete Mooring, to cousist of 


blowing, rod and bar mills, Cost between 
£6,000,000° and $10,000,000 Kk. HH. Beck, 
Goderich, ch. engr. 

Ont... Hamilton International Plow 
Wks. having planus prepared by B. IL. Prack, 
engr. and archt., Lumsden Bldg., Toronto, 
for brick, steel and concrete factory, con- 


crete 
story 


flooring and foundation, 


probably 1 
About &50,000 


Ont., Toronto—Blackford, Davies & Co., 
tu Front St. W., planus to build l0-story, 40 
x 150 ft, conerete, steel and brick factory, 
rein.-con, flooring, concrete foundation, at 


iS Bay St. About $200,000, Engineer not 
selected 
Ont., Toronto —-Cutten & Foster, 302 


(hureh St., having plans prepared by W. 
Steel & Sons, archts. and engrs,, Ryrie Bldg., 
for S-story, 60 x 120 ft., concrete, steel and 
brick factory, rvetn.-con, flooring, concrete 
foundation, on Church St About $80,000, 


Ont., New Toronto -Goodyear Tire & 
Rubber Co. preparing plins for 4-story, SO x 
HOO ft, rein.-con steel and brick factory, 
reln.-con, fhoorius, concrete foundation, on 
Lake Shore Rad About $200,000, 


Ont., Toronto——-Ideal Bedding Co., 10 
JefYerson Ave., having plans prepared by C, 
J. Gibson, areht., Exeelsior Life Bldg., for 
beatory, SO x 100 ft. brick and steel addi 
tion, eonerete tloortng and foundation 
About &50,000 


Ont., Toronto—Pearson Bros, Ltd., 17 
Adelaide St.. B., plans to build &-story, 60 x 
220 ft, rein.-con, and brick garage, conerete 


flooring. About $100,000, Architect not 
selected, 

Ont... Wingham — ‘Town voted $40,000 
bonds, thereby authorizing Hydro Electric 


Power Comn, of Ontario to build power plant 
and distribution system, Work includes 30 
int. power line from here to Eugenia Falls 
KE. A. Gaby, Hydro Bldg., Toroyto, engr 


Buildings 
PROPOSED WORK 


Me., Auburn—Memorial—cCity Memorial 
Comn, plans to construct memorial building 
te Include ctubrooms, community center, ets 
About $250,000," Architect not selected 


Me., Bangor—Theatre—F. S. Moss, 729 
7th Ave., New York City, plans to build 100 
x 100 ft., brick, steel and stone, brick founda- 
tion, here, About $400,000, De Rosa &€ 
Vereira, 116 West 40th St., New York City, 
archts, and engrs 


Vt., Barre—Theatre—Brattleboro Theatre 
Co, plans to build theatre, with 1200 seating 
capacity About $150,000, EB, C. Farrington, 
pres. Architect not selected 

Me., Bath—tHlotel—Bath Hotel Co., 97 
Exchange St., Portland, plans to build large 
hotel here, to be known as “Hunters Lodge.” 
About $500,000 Address 1. E. Vernon, ¢/o 
owner, Architect not selected, 


Mass., Blackstone—Library 
Ridg, Comn. plans to build 
library. About $50,000 
selected, 


~Memorial 
l-story, stone 
Architect not 


Maass., Boston — Dining Room, etc.— 
Comn. on Mental Diseases, 36 State House, 
had plans prepared by Kendall, Taylor & Co,, 
archts., 93 Federal St., for 2-story dining 
room (west group) and 2-story, nurses home, 
brick and steel, for Boston State Hespital 
About $80,000 and $75,000 respectively.  G. 
M. Kline, dir, 


Maas., Brockton—Theatre—-B. S. Moss, 
729-7th Ave., New York City, plans to build 
100 x 100 ft.. brick, steel and stone, brick 
foundation. About $400,000, De Rosa & 
Pereira, 110 West 40th St. New York City, 
archts. and engrs. 


Mass., Kusthampton —Chy; 
of Notre Dame plans to build brici stor 
church on Pleasant St About One 
Architect not selected, 


Manss., Fall River — Lospit: CI 
plans to build brick and steel hosp Ais 
$150,000, 0) Hl, Puller, supt. of tn 
Architect not selected, - 


Mass., Fall River—School—»s 
Roman Catholle Church plans to bu 
About &150,000 Architect not sek 


\unes 


Maass., Greendale 
College Assumption 
addition to college 
tect not selected, 


(Worcester (),)- 
College plans 
About $500,004 Arch 


Mans., Holyoke — Church — | tarlan 
Church, 40 Morgan St., plans to bu ire! 
on Appleton and Poplar Sts. About s5o.o0¢ 
A, IL, Coar, pastor, Architect nots ed, 

Mass., Leominster Hospital City 
plans to build hospital About S150.0000 8 
W, Doyle, chun, com, Architect not selected 

Mans., New Bedford—Community— city 
plans to construct memorial conmunity 
house, About = &300,000, Architect — not 
selected, 

Mans., North Adama — Schoo! City 
plans to bulld school and athletic tela on 
State St, About $100,000, Architect not 
selected, B. J. Merriam, supt. 


Mass., Northampton — College Smith 
College, College Hall, plans to construct p 
les and geology building, on campus 
$150,000, W. A. Nellson, pres. 


selected, 


ys 
About 
Architect not 





Maass., North Reading — Dormitory 
State Comn, Mental Diseases, Boston 
plans prepared by HL, FP. Kellogg, archt. 93 
Federal St., Boston, for 2-story, 42 x S6 ft. 
brick and = timber, on grounds, here 
About $50,000, 


Maas., Pittsfield — Hospital Hillerest 
Hospital, North St, plans to build two 3 
story, brick, concrete and steel additions 
with connecting corridor. About 3150,000, 
Architects not selected, 


Mass., Pittstield—School, — etc.—Lerk- 
shire Co, Home for Crippled and Deformed 
Children plans to construct school, dormitory 
and industrial building. About S$ 100,000 
Architect not selected, 


having 


state 


Maass., Provincetown —ilospital Tow: 
plans to build) 3-story, memorial hospital 
About $150,000 Architect not selected 


Mass., Quincy——Housing—J. S. Draper 
10 State St. Boston, having plans prepared 
by J. EB. MeLoughlin, areht., Tremont Bldg 
Boston, for one hundred 2-story houses on 
Sea St. Plans Include building sewers, side 
walks and 5 mi. of streets. About $1,000,000. 


Maaa., Quincy—Theatre—B, 8. Moss, 729 
ith Ave... New York City, plans to build 100 
x 100 ft., brick, steel and stone, brick founda 
tion, here, About $400,000. De Rosa & 
Pereira, 110 West 40th St., New York City 
archts. and engrs, 


Masas., Shrewsbary—Church—St. The 
esa Roman Catholle Church plans to build 1 
story, 35 x SS ft., brick, About $60,000 
Private plans. 


Mass., South Hadley—Dormitory--Mt 
Holyoke College having plans prepared by 
Brainerd & Leeds, archts,, 89 Franklin St. 
Boston, for 3-story, stone and concrete, con 
crete foundation, on campus, About $500,000 
Noted July 31, 


Maas., Springfleld—RBank and (tlice— 
Atlas Trust Co, plans to build 1l-story 
brick, conerete and steel, on Main and Court 
Sts. About $500,000. Architect not selected 


Mass., Springfleld—Club—Amer. Legiou 
of Springfield plans to build brick and steel 
Spring St., About $250,000, Architect not not 
selected, 


Mass., Springfield—Hotel—D. H. Siev- 
ers & Co., Hillman 8St., having plans prepared 
by W. B, Reid, archt., 226 Walnut St... Iloly 
oke, for 6-story, 100 room, brick and steel 
addition to Highland Hotel, on Hillman St 
About $100,000, Noted Aug. 7. 


Mass., Springfleld—High School—Ccity 
plans to build vocational high school ou 
Spring St. About $250,000, Architect not 
selected, 

Mass., Springfield—-School—City plans 
te build 22-room grammar school on Schoo! 
and High Sts. About $225,000, Arc)itect 
not selected. 


Mass., Springfield — Store — A. Siviget 
Co., 8345 Main St., purchased Lange Bilis. oD 
Bridge St. (4-story), and plans to remodel 
same for own use, About $50,000, 

Mass., Webster—Hospital—Chamlr ef 


Commerce plans to build new hospital. \vout 
$125,000, Architect not selected. 
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immediately following the 


PROPOSALS 


“For Proposals Advertised see the pages 


News Section.” 


Construction 


SEWERS 
Bids See Eng. 
Close News-Record 
Dec. 15 Okmulgee, Okla. ........Dec. 4 
Dec. 19 Cleveland, PY eaecvesersdae © 
Dec. 22 Euclid, ER seenewscocevess Dec. 4 

BRIDGES 
Dec. 9 Trenton, N. J... ccccccees Dec. 4 
Des. 9 BOW TORE cccccccvseess OO. ¢ 

Adv. Dec. 4. 
Dec. 9 Massachusetts ........... Dec. 4 
Dec. 10 Findlay, Tih. ..cccceccoees Dec. 4 
Dec. 15 Aspermont, Tex. ......... Dec. 4 
Dec. 16 Newark, De tadetatedaers Dec. 4 
Dec. 16 Rochester, N. Y........+-. Dec. 4 
Adv. Dec. 4. 
Dec. 16 Washington, Ga. .......- Dec. 4 
Dec. 1 Sylvester, Ga. ...cceccees Dec., 4 
Jan. 19 Finch, Ont. ....... 20eoe om Dec. 4 
Dec. 22 Wenatchee, Wash. ....... Dec. 4 
STREETS AND ROADS 
Dec. 10 Michigan ......... Jeaaes Dec. 4 
Dec. 11 Cameron, Tex. ...........-Dec 4 
Dec. 17 Riverside, Cal. ...........Dec. 4 
Dec. 283 Henderson, Minn. ........ Dec. 4 
EXCAVATION AND DREDGING. 
Dec. 17 Portage, Wis. .........-. Dec. 4 
INDUSTRIAL WORKS 

Dec. 14 Milwaukee, Wis. ........ Dec. 4 
Dec. 15 Ft. Worth, Wi ao o:0s8 wk goe Dec. 4 
Dec. 17 Brooklyn, N. Y......++++- Dec. 4 

BUILDINGS 
Dec. 8 Chester, Pa. ..... tetveses Dee ¢ 
Dec. 8 Bridgeport, Conn. ........ Dec. 4 
Dec. 9 Cherokee, Okla. ....... --Dec. 4 
Dec. 10 Ansonia, Conn. ........-+++ Dec. 4 
Dec. 10 Detroit, Mich. ........ stem. * 
Dec. 11 Swampscott, Mass. ...... Dec. 4 
Dec. 15 Pittsburg, aoe Pst «or eee s 
Dec. 15 East Cleveland, O. ....... Dec. 4 
Dec. 16 New Bedford, , oe Sa Dec. 4 
Dec. 16 ‘Stennett, Ia. ......ccecees Dec. 4 
Dec. 17 Wards Island, N. ¥....... Dec. 4 
Dec. 17 Cleveland, O. ...... ee Dec. 4 
Dec. 18 Pittsburgh, P, -casacecces Dec. 4 
Dec. 19 Macksburg, Ia. .......-- Dec. 4 
Dec. 19 Cleveland, 0. ...... RS Ripe 
Dec. 19 Carlisle, O. .......- botaacee a 
Dec. 20 Ness City, Kan. ......... Dec. 4 
Dec. 20 Independence, Kan. ...... Dec 4 
Dec. 22 Yuma, Ariz. ......+- sovrceeuee -§ 
Dec. 23 Fairport, O. ....... eee ae 
Dec. 39 Clewelam@, ©. .accsccecess Dec. 4 
Jan. 138 Storm Lake, Ia. a Dec. 4 


FEDERAL GOVERNMENT WORK 


Dec. 


Dec. 
Dee. 


Dec 


10 
17 
17 


. 17 


17 
19 D 
23 
26 


arth Work — Memphis, 
Adv. Dec. 

Quay Wall Spec. 4078— 
harleston, S. 

Heating — Spec. 4091 — 

Charleston, 8. 


Cranes—Spec. 4092—Nor- 

CO PO Bas on Koicd ate cs.’ 

Cranes—S 4092—Phila- 

delphia, Soe ei Sates 6 

Concrete Wallis — “— 

ee rindithe Island, . Dec. 
rae ear Wash. . Dec. 
Adv. 


Animal wicese ‘extension — 
Washington, D. C.. 
tock Gates — Wheeling, 


MISCELLANEOUS 
oe wens Equipment 


. eeeeeeeee 


> > > Pe 


~ 


Bid See Eng. 


Close News-Record 
Dec. 12 Wharf—Owen Sound, Ont. Dec. 4 
Dec. 16 Foundation—New Bedford, 

sv ecrhseweeme eee’ oe Dec. 4 
Dec. 17 oe — Hollidaysburg, 4 

Coecceceeceesbeseeres ec. 

Dec. 19 Pump—Cleveland, O....... Dec. 4 
Dec. 22 Electric Sees Sainte 

BEGne, . BENGE 6.00.40:66490.05 Dec. 4 
Dec. 23 Jib Cranes — New York, 

Be Ee acs chase onan c. 4 

aie. Dec. 4 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 





Waterworks 


PROPOSED WORE . 
Pa., Morrisville—City voted $45,000 
bonds for waterworks system. T. F. Bowe, 
Triangle St., East Rutherford, N. J., engr. 


O., Silver Lake—(Cuyahoga Falls P. O.) 
—Village soon lets contract building two 
1 story, 17x17 ft., concrete, steel and brick 

ump houses. About $15,000. R. W. Pratt, 
ippodrome Bldg., Cleveland, engr. 


Mich,, Lansing—City retained Alvord & 
Burdick, engrs., Hartford Bid Chicago, 
to prepare report on tentative p ans and es- 
timates for proposed filtration plant. 


Ta., Arnolds Park—City retained M. I. 
Evinger, engr., 222 Davidson Bldg., Des 
Moines, to prepare preliminary surveys and 
submit estimate of cost for waterworks and 
ae systems. G. H. Sherburne, city 
clk. 


Okla., Clinton—City voted $350,000 bonds 
to improve waterworks system. Engineer 
to be selected at once. 


Idaho, Ashton—City sold $50,000 bonds 
to improve waterworks system. 


Wash., Anacortes—City plans to install 
10 in. cement or c.i. watermains in Com- 
mercial Ave. from 17th to 38th Sts. About 
$12,000. E. Swanberg, clk. 


Ore., Portland—City plans to _ install 
64,000 additional meters. An appropria- 
tion of $30,000 will be asked to cover par- 
tial cost. J. Mann, comr. 


Ont., Acton—Town having plans prepared 
by E. A. James Co., Ltd., engrs., 36 Toronto 
St. Toronto. for deep wells, 80,000 gal. 
concrete tank, reservoir, 300 gal. per min- 
ute turbine pumps, and 4 mi. 6 in. c.i. 
mains. About 380,000. Noted July 3. 


Ont., Beaverton—Town retained James, 
Louden & oe engrs., 36 Toronto 
St.. Toronto, to make preliminary report 
on waterworks system, to include brick 
pumphouse, 5000 ft. 12 in. wood and 2000 
ft. 6 in. ci. pipe. About $50,000. 


Ont., Chatham — City. Council had 
plans prepared ny, E. A. James & Co. 
engrs., Excelsior ldg., Toronto, for (1) 
Thames River proposition, involving 4 mi. 
22 in wood pipe, pump house, rapid: sand 
filter, tank and electric pomee, cost $300,- 
000; (2) Snye proposition, 214 mi. 24 in. 
Ri . etce., water taken from the Cheval 

carte, St. Clair River, $720,000; ‘(3) 
Lake Erie proposition, pump house, con- 
crete reservoir 900,000 gal. capacity, grav- 
ty on ee line, 22 mi. 24 in. wood pipe, 

0 


Ont., Milverton—Town having prelimi- 
nary plans prepared by E. A. James Co., 
Ltd., engrs., 36 Toronto St., Toronto, for 
= a SS system, deep wells, 

umps, + nce water tower, etc. 
Kbout $80. "00 


Ont., Richmond Hill—Town having pre- 
liminary plans prepared by E. A. James 
Co., Ltd., engrs., 36 Toronto’ St., Toronto, 
for natural reservoir, brick pumphouse, du- 
plex electric and gasoline turbine pumps, 
rapid sand filters, elevated steel tank, 7500 
imperial gal. capacity, 4 miles 6-8 in. ci. 
pipe, hydrants, valves, etc. About $80,000. 


Ont., Scarborough—Town Council having 
plans prepared by E. A. James Co, Lid, 


engers., 36 Toronto St.. Toronto, for steel 
intake, concrete subsidence basins, pump 
house, pumps, 75,000 gal. steel water tower, 


valves, and 
Noted 


2500 ft. ci. pipe, 
mechanical filters. 
Feb. 27 

Ont., Timmins—City having plans pre 
pared by Lulcliffe & Neelands, engrs., New 
Liskeard, for waterworks and sewerage 
system. Work involves 23,009 ft. 8-18 in 
vitr. tile sewer, 6400 ft. of which is trunk 
sewer and 9600 ft. c.i. water piping. About 
$115,000. 


hydrants, 
About $300,000 


BIDS DESIRED 


Minn., Grand Rapids—City receiving 
bids bulléiog watermains in various streets. 
involving 3622 cu.yd. earth and 10 cu.vd 
rock excav., 6112 lin.ft. 4-8 in. ci. pipe 
About $11,000. Duluth Eng. Co., 612 
Paladio Blidg., Duluth, engrs. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

N. Y¥., New York—Dept. Water, Gas & 
Electricity received lowest 3 bids Nov. 24, 
hauling and laying watermains in East 
164th and East 16l1st Sts., from Master- 
son Constr. Co., 15 East 40th St., $13,262; 
Astoria Contg. Co., $13,971; Norton Eng. 
Co., $14,100. 


0., Cleveland—Calvary Cemetery Assn. 
East 9th St. and Superior Ave., received 
bids building 3600 ft. 6 in. ci. water mains 
in Calvary Cemetery, from M. A. Ryan, 
870 Eddy Rd, $8462; Sprague & Burk- 
hardt, 12011 Woodland Ave., 5aess Philips 
& Bixel, Blackstone Bldg., '$ 390. 


*Ill., Witt—Bd. Local Impvts. let con- 
tract building water system, to Monie & 
Dunbar, Chemical Bldg., St. Louis, Mo. 
Work involves 10,392 ft. 8 in. pipe, $2.20 
per ft., 9151 ft. 6 in. $1.67 and 18,202 ft. 
4 in. ci. pipe, $1.275. Total cost, $67,939. 

*Minn., Redwood Falls—M. C. Rutter, 
city recdr., let contract extending water- 
works and sewerage systems, involving 3180 
ft. 6 in. water mains, 3483 ft, 6-8 in. sewer, 
etc., to W. C. Fraser, Guardian Life Bldg., 
St. Paul, $7790. 

*Neb., Norfolk—City let contract build- 
ing extension to waterworks in Dists Nos. 
37 to 47, to Norfolk Bridge & Constr. Co., 
Norfolk, $15,470. 

*Neb., Ord.—City let contract laying 
watermains in various streets, to Hammen- 


Kruse Constr. Co., Spencer, Ia. About 
$10,300. : 
*xOkla., Shattuck—City let combined 


contract improving waterworks and elec- 

tric systems, including hydrants, valves, 

wells, power —e and ci. pipe, to 

Merkle Mchy 508 Interstate Bide, 

and Amer, Cast Iron Pipe Co., 716 Scar- 

ee Bldg., (both) Kansas City, Mo., $75.- 
if 


*Colo., Peetz—City will jmerere water- 
works system. About $25, Work will 
be done by day labor. Gachineey contract 
let, to Hendrie & Bolthoff Mfg. & Supply 
Co., 1639 17th St., Denver. 

*Ont., Walkerville—H. Walker & Sons let 
contract installing turbine driven unit with 
capacity of 5,000,000 imperial gallons per 
day. to Turbine Ex quipment Co., 304 Excel- 
sior Life Bldg., Toronto. About $26,000 


Sewers 
PROPOSED WORK 


Pa., Ellwood City—City plans to build 
sewage — lant. R. . Pratt, Hip- 
podrome Bid leveland, O., engr. 


Pa., Harrishburg—City having plans pre- 
pared by M. B. Cowden, city ener, for 
sewer running east from Derry and 2I1st. 
Sts., to eastern city line, south to Phila. & 
Reading R.R.. thence west to, Mish’s run; 
2nd sewer following Asylum run from 
North and Cameron St., east to north-east- 
ern part of city. About $100,000. 
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Sewers (Continued) 


O., Cleveland—Corrigan Realty Co., c/o 
W. H. Evers Eng. Co., engrs., The Ar- 
cade, soon lets contract building 2880 ft. 
Sin in. sewer in Edgewood Ave. About 
11,000. 


0., Cleveland—E. White, c/o R. Hecker, 


engr., Leader-News Bldg., soon lets con- 
tract building sewer in Edgewood Ave., 
involving 1770 ft. 20-30 in. vitr. pipe, 8 


manholes, etc. About $14,600. 


Mich., Ferndale—City soon lets contract 


building, (1) 5123 ft. sewers in Ferndale 
Ave., from Campbell Ave., to point 20 ft. 
west of east line of Farmdale Ave., in- 
volving 30 in. vitr. crock and 36-42 in. 
rein.-con. or segmental block pipe; (2) 
2001 ft. sewer in Farmdale Ave. from Fern- 
dale to Clearfield Aves., 18-20 in. vitr. 


crock ; (3) 1402 ft. sewer in Planavon Ave. 
from Ferndale to Lewiston Aves., 15-20 in. 
vitr. crock. 


Ill., Mt. 
Roads.” 


la., Odebolt—L. R. Bassett, town clk., 
soon lets contract building sanitary sewer, 
involving 1945 lin.ft. 8 in. vitr. sewer pipe, 
36 lin.ft. 8 in. w.i. pipe, 3 manholes, 1 flush 
tank and ejection outfit, complete With 
sump and house and all appurtenances. W. 
E. Standeven, 619 Bee Bldg., Omaha, Neb., 
ener. 


Vernon—See “Streets and 


Ila., Winfleld—City having plans pre- 
pared and receives bids in January build- 
ing 5 mi. sewers and disposal plant. H. R. 


Green, Union Blk., Cedar Rapids, engr. 
Minn., Elisworth—City having plans pre- 


pared building sewerage system About 
$40,000. Druar & Smith, Globe Bldg., St. 
Paul, engrs. 


Minn.,, Forest Lake—Village having plans 
prepared building sanitary sewerage sys- 
tem About $40,000. Druar & Smith, 
Globe Blidg., St. Paul, engrs. 


Okla., Oklahoma—State Bd. Health has 
ordered city to build sewage disposal plant. 
About $1,000,000. J. W. Bennett, city engr. 


Colo., Denver—W. 2B, Lowery, mer. 
impvts. and parks soon receives bids in- 
stalling 19,000 ft. 8 in. vitr. sewer pipe in 
Part B, West and South Side Sewer Sub.- 
Dist No. 18. About $33,625. ‘ie % 
Hunter, city engr. 


Idaho, Ashton—City sold $50,000 bonds 
to improve sewerage system. 


Idaho, Malad—-City plans to build sewers 


in Impvt. Dist. No. 2. About $16,000. J. J. 
Evans, clk. 

Idaho, Rupert—City will sell $30,000 
bonds to extend present sewerage system 
to include installation of vitr. or cement 
branch and _ service pipes. A. Kelset, 
Rupert, engr. 


Ore., Portland—City Council adopted res- 
olution to build 8 in, vitr. sewer pipe, lamp- 
holes, catchbasins, manholes, sewer service 
and branch pipes, in East 44th St. from 
East Hoyt to East 47th Sts.; Holladay Ave. 
form East 84th to East 82nd Sts.; East 
84th St. from point 160 ft. north of Holliday 
Ave. to proposed sewer in Holladay Ave. 
and East 84th St. from point 84 ft. south 
of center of Holladay Ave. to proposed 
sewer, $4330. O. Laurgaard, city engr. 


Ont., Peterboro—R. H. Parsons, city 
engr., submitted report recommending that 
y Council build rein.-con. sewage dis- 
pesal plant consisting of 2 story sedimen- 
tation tank, sprinkling filters and humus 
tanks. About $125,000. 


Ont,, Sandwich—M. Knowles, Ltd., eners., 
66 Onellette Ave., Windsor, soon lets con- 
tract building 8700 ft. 27-42 in. lock joint 
concrete sewers in Sandwich and Ojibway 
Twps., for Essex Border Utilities Comn. 
About $150,000. 


BIDS DESIRED 


0., Cleveland—Until Dec. 19, by city, 
building twelve 8 x 50 ft. grit chambers, 
flow channels, pump wells and buildings 
to cover same, also installing pipe and 
pumping equipment, at easterly sewage 
treatment works, foot of East 140th St. G. 
Gascoigne, 618 City Hall, engr. 


»., Euclid—Until Dec, 22, by village, 
building sewers and watermains in Coulter 
Ave. from Bliss to Coulter Aves. and laying 
6 in. watermains in Ormiston Rd. from 
Cut Rd. to Clifton St. F. A. Pease Eng. 
Co., Marshal] Bldg., Cleveland, engrs. 


Okla., Okmulgee—Until Dec. 15, by city, 
building sewers in Dist. No. 36, involving 
7500 ft. 8 in. tile block. About $18,000. 
T. P. Paxton, Okmulgee, engr. 


ENGINEERING NEWS-RECORD 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract.) 
*Mass., Worcester—City will improve 
sewerage system. About $100,000. Work 
will be done by day labor. 


*N. Y., Brooklyn—E. Riegelmann, boro. 
pres., let contract laying sewers and ap- 
purtenances in West 8th St., to Tomasetti 
Contg. Co., Inc., 1133-60th St., $22,694; 
84th St., to Ramsey and New York Contg. 
Co., 26 Court St., $16,259; Elmore Pl. and 
Ave. M, to C. Patracca, 3506 Neptune Ave., 
$2213 and $1053 respectively; Coffee St., 
to Murphy Bros., 8856-26th Ave., $1770. 

*N. Y., Long Island City—M. E. Con- 
nolly, pres. Queens Boro., let contracts 
laying sewer in Anable Ave. and 15th 
Ave., (Type “A’), to N. Lacalzo, $1670 
and $9208 respectively; 15th Ave., (Type 
“B"), to Green Contg. Co., 734 Vernon 
Ave., $10,550; Raymond Pl, to F. L. 
Paino, Woodhaven, $4600; Woodbine St., 
to T. Welsch, $2222; Stockholm St., to 
J. H. Johnson, $993. 


*xN. Y., New York—H. Bruckner, pres. 
Bronx Boro., let contract building sewer 
and appurtenances in Holland Ave., to C 


McDonald, 1910 Webster Ave., $213,721. 


N. J., Newark—Passaic Valley Sewerage 
Comrs., Essex Bldg., 31 Clinton St., re- 
ceived lowest 3 bids building outfall pres- 
sure tunnel under Bayonne and New York 
Bay, from Haskin Tunnel Co., 34%, A. 
McMullen Co., 149 Bway, New York City, 
4%, North Atlantic Constr. Co., New York 
City, 49%; cost plus percentage basis; 
North Atlantic Constr. Co., $2,528,633, unit 
price. 

*Pa., Westmoor (Kingston P. 0.)—Boro. 
Council let contract building sewer in 4th 


Ward, to Davis and Parry, Dorranceton, 
$45,890. 

N. C., Statesville—City received bids 
Nov. 12, laying 33,000 ft. sewers and 


watermains in various streets, from H. H. 
Abee, Hickory, N. C., $28,950; Dysard 
Constr. Co., Austell Blk., Atlanta, Ga., $29,- 
785; A. H. Guion, Gastonia, N. C., $32,500. 


*Mich,., Detroit—Dept. Pub. Wks. let 
contract building lateral sewers Nos. 3181, 


3192, 3205 and 3232, to Wenzel Constr. Co., 
54 Buhl BIk., $9755, $17,185, $34,364 and 
$8012, respectively ; No. 3200, to Lennane & 


MclIivenna, 1205 Book Bldg., $6685; No. 
3233 to N. Mancini, 256 Hague Ave., 9555. 
Neted Nov. 27. 


Nov. 
Side 


Ia., Des Moines—City received bids 
14, building (a) Sect. No. 1, South 
Sewer, involving 159,266 ft. 10-24 in. vitr. 
pipe sewer, (b) Sect. No. 2, South Side 
Sewer, 31,856 ft. 10-27 in. vitr. pipe sewer, 
400 ft. 36 in. segmental block and two unit 
electrically operated centrifugal pumpin 
plant, (c) Woodland Ave. Storm Sewer, 63 
ft. 15 and 18 in. vitr. pipe sewer, 2970 ft. 
30 in. rein.-con. pipe and 1400 ft. 36 in. 
segmental block, (d) Waveland Park San- 
itary Sewer, 14;000 ft. 10 in. vitr. pipe 
sewer, from O. P. Herrick, 704 Observatory 
Bidg., (a) $393,387, (b) $183,732; Mereno 
Burkham Co., St. Louis, Mo., (a) $395,378; 
Empire Constr. Co., 209 Flynn Blidg., (a) 
$410,906, (c) $40,750; Alexander & Higbie, 
27338-6th Ave., (b) $178,347, (d) $38,501; 
Nat. Constr. Co., Davenport, (b) $178,942; 
G. F. Lambert, 405 Utica Bldg., (c) $39,- 
800; Lytton Constr. Co., Des Moines, (c) 
$40,500; J. Hansmann & Sons, 48th St., (d) 


$34,178; Johnson Bros., Des Moines, (d) 
$34,209. 
*Minn., Redwood Falls—See ‘“Water- 


works.” 

*Neb., Ord—City let contract installing 
11,750 ft. sewers in various streets, to 
Hammen Kruse-Constr. Co., Spencer, Ia. 
About $97,000. 


*Ore., Bend—City Council let contract 
building West Central Sewerage System, 
to United Contg. Co., Northwest BA&nk 
Bldg., Portland, $13,501. 


Ore., Portland—City Council received bids 
building sewers in (a) East Tist and 
Pacifis Sts., (b) East 47th St. and private 
property, (1) cement, (2) vitr., from Azar 
& Co., (al) $6555, (b1) $5016; Mehemarle 
& Co., (a2) $5546; Finnigan & Williams, 
(al) $5525; Jacobsen-Jensen Co. (bl) 
$5675; J. Keating, (b) $6080. Contractors 
all of Portland. 

*Ont., Toronto—City let contract build- 
ing 1770 ft. 5 ft. storm overflow brick 
sewer in College St. from Beatrice St. to 
Palmerston Ave., to T. C. Agnew, 350 


College St., $35.50 per ft., total cost, $63,- 
000; 2830 ft.. 4 ft. in College St. from 
Palmerston Ave. to Spadina St., to J. 


Maguire, 265 Russell Hill Rd., $28.85 per 
ft., total, $82,000. 


*B. C. South Vancouver—City Council 
let contract building 32,060 ft., 12 in. mon- 
olithic sewer, in err Rd., Collingwood 


East Dist., to A. J. McDonald, Vancouver, 
$14,343. 
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Bridges 
PROPOSED WORK 


Conn., New Haven—City soon : ves 
bids building 154 ft. bridge, over © ni- 
piac River, on Midletown Ave., 31 ft le 
to include one 40 ft. and two 52 ft 1s 
deck plate girders encased in concret ith 
rein -con. roadway slab, sidewalk s|x nd 
fence, brownstone facing on piers, ut 
ments and walls, ft ) 
high. tide. About $80,000 appropri iie4 
for project. Former bids rejected. s 
Ford, city engr. 

8. C., Saluda—Saluda Co. soon lets con- 
tract building 18 S.. 25 ft nd 
two 30 ft. span bridges, one 6 x ¢ 
ft. and one 10 x 6 ft. rein.-con. cy) 
vert, involving 246 cu. yd. rein.-con., 372 
cu.yd. concrete and 123 tons steel. About 
$22,000. State Highway Dept., Columbia, 
engrs. 

0., Bellaire—Comrs. Belmont Co St 
Clairsville) having plans prepared build- 
ing concrete bridge over McMahon's Creek, 
here. About $20,000. L. Darrah, Sst 
Clairsville, engr. 

Ia., Manchester—Delaware Co. soon lets 
contract building 168 ft. bridge, 45 ft. wide, 
to have two 80-ft. rein.-con. span arches, 
33-ft. roadway, two 6-ft. walks and 4 re- 
taining walls, varying from 25-45 ft. long. 
About $40,000. H. Klaus, co. engr. Noted 


retaining 


Nov. 20. 

Kan., Independence—See “Streets & 
Roads.” 

Kan., Winfield—See “Streets & Roads.” 


Utah, Parleys Canyon—Comrs. Salt Lake 
Co. plan to build rein.-con. memorial bridge 
About $250,000. G. G. Bywater, 518 E St., 
Salt Lake City, engr. 

Wash., Cashmere—Comrs. Chelan Co 
(Wenatchee) soon let contract building 500 
ft. concrete bridge, consisting of five 100 
ft. spans, over Wenatchee River, near here, 
involving 1825 cu.yd. concrete, 80,600 Ibs. 


steel and 2000 cu.yd. earth approach and 
fill. F. M. Berry, Wenatchee, engr. 

Cal., Red Bluff—Tehama Co. plans to 
build rein.-con. bridges over Thomes 
Creek, cost, $81,000; Mill Creek, $30,000; 
Deer Creek, $54,000; Red Bank Creek, 
$30,000; Brewery Creek, $10,000; south 
fork of Reed Creek, $3400; Dry Creek, 


$5000; Antelope Creek, $8900; Dye Creek, 
$11,500; north fork of Mill Creek, $9000; 
slough between Tehama and Los Molinos, 
$19,000; Singer Creek, $16,000; _ steel 
bridges over south fork of Battle Creek, 


$5000; Sacramento River, between Vina 
and Corning, $150,000. 
Ont., London London & Portland 





Stanley Ry. Co., Phillip St., plans to build 
bridge over Kettle Creek. About $11,000 


J. E. Richards, Phillip St., ch. engr. 
BIDS DESIRED 
N. J., Newark—Until Dec. 16, by_I. L 


Raymond, dir. Dept. Streets and _ Public 
Impvt., building 2 plate girder bridges 
over Morris Canal at Heller Parkway, 46 
ft. long, 20 ft. roadway, involving 1130 cu 
yd. 1-5 in. concrete and 6781 cu.yd. earth 
filling. 


N. J., Trenton—Until Dec. 9, by Free- 
holders Mercer Co. building bridges Nos. 
421.1 and 423.1, 15 ft. rein.-con. spans, 30 
ft. roadway, Ewing Twp. About $10,000 
H. F. Harris, co. engr. 

Pennsylvania—Until Dec. 
Highway Dept., Harrisburg, 
bridges in following counties: 

Armstrong Co., superstructure for 1 deck 
plate girder highway bridge, 48 ft. center 
to center bearings, 18 ft. center to center 
qeeaies girders, Route 69, Parks and Gilpin 

wps. 

Berks Co., 1 plate girder highway bridge. 
79 ft. center to center bearings, 25 ft. cen- 
ter to center girders, Route 147, Union Twp 

Bucks Co., 1 plate girder highway bri<ce, 
62 ft. center to center bearings, 25 ft. cen- 
ter to center girders, 1 plate girder highway 
bridge, 74 ft. center to center_ bearings, 
25 ft. center to center girders, Route 15°. 
Falls Twp. 


W. Va., Wayne—Until Dec. 8, by F. H 
Fry, clk, Wayne Co., building 3 sets of 
bridge abutments on Project G-1, known 
as Upper Workman, Lower Workman and 
Sidney Booth Bridge sites, involving 17" 
cu.yd. sténe masonry. About $23,000. H 
A. Livering, Wayne, engr. 


Ii., Findlay—Until Dec. 10, by town, 
building bridge between Sullivan Twp. 
Moultrie Co. and Okaw and Windsor Tw»s., 
Shelby Co., to have two 120 ft. spans on 
center line, 18 ft. roadway, 32 ft. abut- 
ments, 34 ft. pier, involving 843 cu.yd. con- 
crete, 46,140 Ib. reinforcing steel. About 
$37,800. T. C. Fleming, Sullivan, svyt 
highways, Moultrie Co. 
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Bridges (Continued) 


Minn Roseau—Until Dec, 10, by Auditor 
Roseai Co., building one 132 ft. 4 span and 
oo ft. 3 Span bridge over Roseau River, 


one 
plank floors with steel I beams and chan- 
nels for floor joists, timber pile and timber 


crib foundation. About $16,000. Vv. B 
Chapin, Roseau, engr. 

Neb., Meadville—Until Dec. 20, by R. M. 
Herre, clk., Brown Co., (Ainsworth) build- 
ing 200 ft. bridge here, 16 ft. wide, for 
Brown and Keyapaha Counties, to have 
two 100 ft. steel spans on two 42 in. tubular 
piers at center, concrete abutments, in- 
volving 988 lin.ft steel piling. About $20,- 
ooo, G. BE. Johnson, Lincoln, state engr. 

Tex., Aspermont—Until Dec. 15, by T. 
RB. Hardin, judge Stonewall Co., building 
160 ft. steel truss span bridge, over Salt 
Fork of Brazos River, 18 ft. wide, to in- 
clude rein.-con. pier, plain concrete abut- 
ment and wooden flooring. Work involves 
13.500 ft. B. M. creosoted timber, 1808 Ib. 
reinforcing steel, 68,775 Ib. structural steel, 
500 lin.ft. wooden piling, 4 cu.yd. class A, 
30 cu.yd. class B and 21 cu.yd. class C 
concrete. About $10,000. F. L. Hargett, 
Haskell, engr. 

Wash., Cashmere—lU'ntil Dec. 22, by 
Comrs. Chelan Co., (Wenatchee), building 
500 ft. conerete bridge over Wenatchee 
tiver, consisting of 5 concrete arches with 
soncrete retaining walls, involving 1820 cu. 
vd. concrete and 80,600 lb. steel. F. M. 
Berry, Wenaichee, engr. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*Pa., Media—Comrs. Delaware Co. let 
contract building concrete bridge over Nay- 
lors Run, on Marshall Rd., Upper Darby 
Twp. to J. J. Skelly, Middletown. About 
$11,709. 

*x™Md., Pocomoke City—State Rds. Comn., 
601 Garrett Bldg., Baltimore, let contract 
building 275 ft., concrete bridge, 24 fi. 
wide, over Pocomoke River, Somerset and 
Worcester counties, Contr. S-11, to Fisher 
& Carozza, 805 Calvert Bldg., Baltimore, 
cost, $67,153; superstructure of lift bascule 
span of above bridge, double leaf, clear 
span between fenders 65 ft., clear roadway 
between curbs 24 ft, Contr. S-11A, to 
Strobel Street Constr. Co., 1744 Monadock 
BL, Chicago, $26,442. Noted Oct. 

*Ga., Camilla—Bd. Comrs. Mitchell Co. 
let contract building 7 bridges and 3 con- 
crete culverts, involving 287 cu.yd. class A 
and 118 cu.yd. class B concrete, 180 cu.yd. 
excav. and 29,579 Ib. steel, to A. E. Itner & 
Co., Albany, $15,700. 

xla., Elkader—A. H. Andreae, engr. 
Clayton Co., let contract building 175 ft. 
pin connected truss bridge, 18 ft. wide, to 
Pittsburgh-Des Moines Steel Co., Des 
Moines. About $32,900. Noted Nov. 6. 


*xKan., Independence—Comrs. Montgom- 
ery Co, let contract building 150 ft. deck 
girder bridge, with 4 spans, 18 ft. roadway, 
205 ft. deck girder, 5 spans, 20 ft. roadway 
and 35 ft. through girder, 18 ft. roadway, 
to Western Bridge Co., Harrisonville, Mo., 
$36,991. Work involves 495 cu.yd. rein.- 
con., 500 cu.yd. concrete and 44 tons steel. 


*Kan., Oswego—Comrs. Labette Co. let 
contracts to M. E. Gillioz, Monnett, Mo., 
building 6 bridges on Sect. E Federal Aid 
Project No. 2, involving 809 cu.yd. rein.- 
con., 749 cu.yd. concrete, 63 tons steel and 
1526 cu.yd. earth excav., cost $35,000; 
bridges and culverts, Sects. C and D, Fed- 
eral Aid Project No. 2, 1511 cu.yd. rein- 
con., 224 tons steel and laying 3836 ft. 
rein.-con, pipe, $34,103. 


*B. C., Squamish—A. F. Proctor, engr., 
c/o Dept. Rys., Victoria, let contract to 
Canadian Bridge Co., Walkerville, erecting 
1160 ft. steel viaduct over Deep Creek for 
saan Hastern Ry., Victoria. About 


Streets and Roads 
PROPOSED WORK 


N. d., North Bergen—Town plans to 
curb, flag and install sanitary sewers in 
rownsend St. About $10,000. 


Pa., Harrisburg—City having plans pre- 
red by M. B. Cowden, city engr., paving 
Cameron, Herr, 19th and Front Sts., Belle- 


on and other short sections. About 


‘Md., Baltimore—Bd. Awards soon lets 
niract paving 290 ft. 39th St. from Can- 
‘bury Rd. east and 300 ft. Cloverhill Rd. 
om point 337 ft. north of 39th St. to 
‘allory Lane, 40 ft. wide, 6 in. concrete. 

i. Wieghardt, city engr. 

Virginia—State Pighway Comn., Rich- 
nd, plans to build Richmond-Petersburg 


Rad., cost $330,000; Courtland-Franklin 
Rd., $90,000; Lebanon Church-Toano Rd., 
$250,000; Williamsburg-Toano Rd, $79,- 
000; Williamsburg-Jamestown Rd.,_ $10,- 
000; Hampton-New Port News Rd., $6000; 
Flemings Corner-Virginia Beach, Rd., $180,- 
000; Wilroys-Norfolk Rd., $224,700. 

W. Va., Beckley —Raleigh Co. voted 
$147,000 bonds to grade and drain Clear 
Fork Rd. 


W. Va., Charleston—City soon lets con- 
tract grading, re-surfacing and _ re-paving 
50,000 sq.yd. roads, asphalt. E. Bruce. 
city engr. 

W. Va., Loulsburg—Greenbrier Co. plans 
election to vote on $43,000 bonds to grade 
and drain roads in Frankford Dist. 


W. Va., Petersburg—Grant Co. soon lets 
cortract building 3 mi. road. D. P. Hen- 
drickson, clk. 

Ga., Carrollton—Comrs. Carroll Co. 
having plans prepared and receive bids 
about Jan. 1, building 115 mi. sand clay 
road About $500,000. J. L. Zachery, 210 
Spring St., Atlanta, engr. 

Ga., Madison—City soon lets contract 
for 29,000 sq.yd. pavement, 6000 sq.yd. 
excav., 18,000 lin.ft. granite curb, etc. 
About $100,000. Solomon-Norcross, Candler 
Bldg., Atlanta, Ga., engrs. 


Ala., Selma—City soon lets contract pav- 
ing Selma Ave. from Lauderdale to King 
Sts., vitr. brick on concrete base. W. O. 
Crisman, city engr. 

Miss., Vicksburg—Warren Co. voted 
$500,100 bonds to build roads. Noted Aug. 
21. 

0., Cineinnati—City plans to pave with 
granite blocks (using old granite blocks as 
far as possible), reset old and cut new 
granite curb on 3940 ft. Freeman Ave. from 
Kerner to Central Sts., 36 ft. wide, cost 
$105,416; pave with rein.-con. and build 
concrete combined curb and gutter on 950 
ft. Verdin Ave. from Boudinot to Epworth 
Aves,, 24 ft. wide, $12,098. F. Krug, city 
ener. 

O., Cleveland—Cleveland Land Sales C: 
510 Erie Bidg., receives bids about spring, 
grading and building sandstone sidewalk 
on Riverside Drive and Brookpark Rd 
About $18,000. A. Weston, mer. 


0., Cleveland — Cuyahoga Co. receives 
bids about Apr. 10, grading and paving 
Lloyd Rd. from Lake Shore Blvd. to coun- 
ty line, vitr. brick on concrete base. About 
$90,000. W. A. Stinchcomb, co. engr. 

li, Mt. Vernon—City plans to pave 40 
blocks and build 1 mi. sewers. About 
$200,000. 


Rockford—City plans to pave with 
vitr. brick and construct concrete gutters 
on portions of Market, North 1st, North 
2nd, North 3rd and North 4th Sts., 3600 
ft. long, 40 ft. wide, cost $65,100; macada- 
mize and gutter with concrete ortions 
Catherine and Magnolia Sts., 1500 ft. long, 
35 ft. wide, $14,200; pave and curb with 
concrete, 10th and Woodruff Aves., 2800 ft. 
long, 35 ft. wide, $36,800. C. E. Hand, 
city engr. 

Wisconsin—State Highway Comn., Madi- 
son, having plans prepared and receives 
bids about January 1, grading, draining, 
and surfacing 6 mi. Trunk Highway No. 
13, Adams-Kilbourn Rd., clay, cost, $42,- 
000, Trunk Highway No. 13, Kilbourn- 
Friendship Rd., clay, $45,000, Adams Co.; 
Trunk Highways Nos. 10 and 13, Sanborn 
and Ashland Jct. Rds., 18 ft. wide, con- 
crete and sand-clay, $60,000, Ashland Co.; 
Trunk Highway No. 14, Barron-Poskin Rd., 
$45,000, Trunk Highway No. 14, Canton- 
Chetek Rd., $30,000, Barron Co.; new State 
Trunk Highway No. 10, Ashland-Iron River 
Rd., $171,000, Bayfield Co.; State Trunk 
Highway No. 15, Green Bay-Oconto Rd., 
18 ft. wide, concrete, $90,000, Brown Co. ; 
Trunk Highway No. 37, Alma-Mondovi Rd., 
16 ft. wide, concrete, $66,000, Buffalo Co.; 
State Trunk Highway No. 35, Sirem-Web- 
ster Rd., $60,000, Burnett Co.; Trunk High- 
way No. 48, Chilton-Hilbert Jct. Rd., 18 ft. 
wide, concrete, $162,000, Calumet Co.; 
Trunk Highway No. 64, Cornell-Bloomer 
Rd., 15 ft. wide, gravel, $30,000, Chippewa 
Co.; State Trunk Highway No. 18, Neills- 
ville-Humbird Rd., $24,000, Trunk High- 
way No. 16, Owen-Abbotsford Rd., 15 ft. 
wide, gravel, $21,000, Trunk Highway No. 
13, Abbotsford-Medford Rd., gravel or gran- 
ite, $30,000, Clark Co.; Trunk Highway No. 
29, Portage-Columbus Rd., gravel or top 
soil, $81,000, State Trunk Highway No. 10, 
Madison-Portage Rd., $42,000, Columbia 
Co.; Trunk Highway, Wauzeka-Prairie du 
Chein Rd., $90,000, Crawford Co.; Trunk 
Highway No. 19, Watertown Plank Rd., 18 
ft. wide, concrete, $54,000, Trunk Highway, 
Horicon-Beaver Dam Rd., 18 ft. hed oa 
crete, $234,000, Dodge Co.; Trunk High- 
way, Green Bay-Sturgeon Bay Rd, stone 


and gravel, $75,000, Door Co.; Trunk High- 
way No. 11, Superior-Solon Springs Rd., 
18 ft. wide, concrete, $150,000, Douglas Co. ; 
Trunk Highway, Menomonie-Hudson’ Rd., 
$48,000, Trunk Highway No. 12, Menomo- 
nie-Eau Claire Rd., 18 ft. wide, concrete, 
$90,000, Dunn Co.; Trunk Highway No. 11, 
Birch St., 20 ft. wide, concrete, $18,000, 
Trunk Highways Nos. 11 and 12, Eau 
Claire-Osseo Rd., 18 ft. and 24 ft. wide, 
concrete, $72,000, Eau Claire Co.; Trunk 
Highway No. 15, Fond du Lac-Milwaukee 
Rd., 18 ft. wide, concrete, $114,000, Fond 
du Lae Co.; Trunk Highway No. 14, Cran 
don-Laona Rd., $30,000, Forest Co.; Trunk 
Highway No. 28, Platteville-Dubuque Kd., 
$36,000, Trunk Highway No. 30, Boscobel- 
Fennimore Rd., 18 ft. wide, concrete, $60,- 
000, Grant Co.; Trunk Highway No. 42, 
Monroe-Monticello Rd., $180,000, Trunk 
Highway No. 42, Monroe-Monticello Rd., 
$57,000, Green Co.; Trunk Highway No. 49, 
Berlin-Auroraville Rd., gravel, $9000, Green 
Lake Co.; Trunk Highway No. 19, Madison- 
Dodgeville Rd., $75,000, Iowa Co.; Trunk 
Highway No. 10, Hurley-Mercer Rd., $30.,- 
000, Tron Co.; Trunk Highway No. 19, 
Watertown Plank Rd., 18 ft. wide, concrete, 
$57,000, Trunk Highway No. 19, Water- 
town Plank Rd., 18 ft. wide, concrete, $42,- 
000. Jefferson Co.; Trunk Highway No. 12, 
Adams and Bridge Sts., 18 ft. wide, con- 
crete, $30,000, Trunk Highway No. 21, New 
Lisbon-Necedah Rd., top soil or clay, $5°,- 
000, Trunk Highway No. 71, Mauston-Elroy 
Rad., $30,000, Juneau Co.; Geneva Rd., 18 
ft. wide, concrete, $120,000, Kenosha Co. ; 
Green Bay-Sturgeon Bay Rd., 15 ft. wide, 
gravel, $33.000, Kewaunee Co.; Trunk 
Highway No. 21, La Crosse-Sparta Rd., 18 
ft. wide, concrete, $99,000, Trunk Highway 
No. 21, La Crosse-Sparta Rd., tarbound 
macadam, $57,00€ J.a Crosse Co.; State 
Trunk Highway No. 62, Darlington-Hicks 
Corner Rd., $78,000. Trunk Highway No. 
20, Schullsburg-Benton Rd., $30,000, La- 
fayette Co.; Antigo-Merrill Rd., $45,900, 
Langlade Co.; Trunk Highway No. 10, Mer- 
rill-Tomahawk Rd., Federal Aid Project No. 
23, $48,000, Merrill-Medford Rd., $42,000, 
Lincoln Co.; Trunk Highway No. 17, Mani- 
towoc-Two Rivers Rd., 18 ft. wide, concrete, 
$54,000, Trunk Highway No. 17, Manito- 
woc-Sheboygan Rd., 18 ft. wide, concrete, 
$132,000, Manitowoc Co.; Pembine-Iron 
Mountain Rd., $48,000. Marinette Co. ; Trunk 
Highway No. 23, Montello-Oxford Rd., $42,- 
000, Marquette Co.; Trunk Highway No. 
74, Fox Point-Brown Deer Rd., 18 and 20 
ft. wide, concrete, $150,000, Milwaukee Co.; 
Trunk Highway No. 21, La Crosse-Snparta 
Rd., 18 ft. wide, concrete, $24,000, Sparta- 
Black River Falls Rd., $78,000, Monroe Co. ; 
Trunk Highway No. 15, Green Bay-Stiles 
Jct. Rd., 15 ft. wide, gravel, $51,000, Oconto 
Co.; Trunk Highway No. 63, Rhinelander 
Eagle River Rd., gravel, $39,000, Oneida 
Co.; Lake Shore Rd., $90,000, Ozaukee Co. ; 
Trunk Highway No. 25, Durand-Alma Rd., 
shale or gravel, $19,200, Trunk Highway 
No. 34, Mondovi-Durand Rd., shale or 
gravel, $13,500, Pepin Co.; Trunk Highway 
No. 45, Ellsworth-River Falls Rd., 15 ft. 
wide, gravel, $105,000, Pierce Co.; Trunk 
Highway No. 14, St. Croix Falls-Barron 
Ra., $63,000, Trunk Highway No. 46, 
Amery-Balsam Lake Rd., $36,000, Polk Co. ; 
Trunk Highway No. 18, Stevens Point- 
Marshfield Rd., 18 ft. wide, concrete, $60,- 
000, Portage Co.; Fifield-Radisson Rd., 
48,000, Price Co.; Trunk Highway No. 
8, Cazenovia Bridge, (concrete) and its 
approaches, $24,000, Trunk Highway No. 
11, Richland Center-Boaz Rd., $54,000, 
Richland Co.; Trunk Highway No. 14, Glen 
Flora-Tony Rd., $9000, Trunk Highway No. 
14, Ladysmith-Bruce Rd., $42,000, Rusk 
Co.; Trunk Highway No. 12, Hudson-Eau 
Claire Rd., $45,000, Trunk Highway No. 12, 
Hudson-Menomonie Rd., 18 ft. wide, con- 
crete, $90,000, St. Croix Co.; Trunk High- 
way No. 33, Reedsburg-La Valle Rd., 
gravel, $33,000, Trunk Highway No. 12, Kil- 
bourn-Mauston Rd., gravel or top soil, $12,- 
000, Trunk Highway No. 65, Baraboo-Port- 
age Rd., bituminous macadam, $45,000, 
Sauk Co.; Trunk Highway No. 16, Shawa- 
no-Wittenberg Rd., $61,500, Trunk High- 
way No. 47, Shawano-Appleton Rd., 15 ft. 
wide, gravel, $63,000, Shawano Co.; Trunk 
Highway No. 17, Lake Shore Rd., 18 ft. 
wide, concrete, $120,000, Sheboygan Co.; 
Medford-Cornell Rd., $36,000, Trunk High- 
way No. 13, Phillips-Medford Rd., 15 ft. 
wide, gravel, $24,000, Taylor Co.; Trunk 
Highway No. 11, Whitehall-Ettrick Rd., 16 
ft. wide, gravel, $120,000, Trempealeau Co. ; 
Trunk Highways Nos. 11 and 27, Viroqua- 
Prairie du Chein Rd., 18 ft. wide, concrete, 
$90,000, Vernon Co.; Woodruff-Fifield Rd., 
$60,000, Trunk Highway No. 32, Eagle 
River-Woodruff Rd., $60,000, Vilas Co.; 
Trunk Sawer, Minong-Hayward Rad., 
78,000, Trunk Highway No. 24, Spooner- 
yward Rd., $37,500, Washburn Co.; 
Trunk Highway No. 15, West Bend-Milwau- 
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Streets and Roads (Continued) 


kee Rd., 18 ft. wide, concrete, $57,000, 
Washington Co.; Trunk Highway No. 19, 
Milwaukee-Madison Rd., 18 ft. wide, con- 


crete, $93,000, Trunk Highway No. 15, Mil- 
waukee-Fond du Lac Rd., 18 ft. wide, con- 
crete, $66,000, Waukesha Co.; Trunk High- 
way No. 18, Waupaca-Weyauwega Rd., 18 
ft. wide, concrete, $151,500, Trunk High- 
way No. 18, Fremont Bridge, $75,000, Wau- 
paca Co.; Trunk Highway No. 49, Berlin- 
Auroraville Rd., $45,000, Trunk Highway 
No. 10, Portage-Stevens Point Rd., $18,- 
000, Waushara Co.; Trunk Highway No. 
15, Oshkosh-Appleton Rd., 18 ft. wide, con- 
crete, $207,000, Winnebago Co. Counties 
and Federal Government will appropriate 
toward cost. 

Wis., Waupun—City receives bids in 
spring curbing and guttering 9 mi. various 
streets, concrete. About $30,000. Par- 
sons & Orbert, 627 M. & M. Bank Bidg., 
Milwaukee, engrs. 

Wis., Waupun—City receives bids in 
spring paving 45,000 sq.yd. various streets, 
bitulithic. About $100,000 Parsons & 
Orbert, 627 M. & M. Bank Bldg., Milwaukee, 
engrs. 

Ia., Hartley—City having plans prepared 
and receives bids in January, improving 
various streets, involving 20,000 sq.yd. pave- 


ment and 10,000 ft. concrete curb and 
gutter. H. R. Green, Union Blk., Cedar 
Rapids, engr. 

Ia., Strawberry Point—City had plans 


prepared and receives bids in January im- 
proving various streets, involving 38,000 sq. 
yd. pavement and 17,000 ft. concrete curb 
and gutter. H. R. Green, Union BIk., 
Cedar Rapids, engr. Noted July 10. 

Ia., Winfield——City retained H. R. Green, 
engr., Union Blk., Cedar Rapids, to pre- 
pare plans for paving 2 mi. various streets. 

Minn., Duluth—W. H. Borgen, aud. St. 
Louis Co., soon lets contract for subgrade 
construction on State Rd. No. 1 as follows: 


10 mi. State Job No. 1903, Div. No. 1, in- 
volving 55.6 acres clearing, 54.3 acres grub- 
bing, 85,269 cu.yd. excav., 290,733 cu.yd. 


overhaul, 30,316 cu.yd. ditching, Bridge No. 
F-7-3-1, 100 ft. steel span, Bridge F-7-3-2, 
16 ft. concrete slab and Bridge No. G-7-34- 
1, 40 ft. steel span, cost $80,000; 15 mi. 
State Job No. 1903, Div. No. 2, 77.8 acres 
clearing, 73.5 acres grubbing, 170,588 cu.yd. 
excav., 308,774 cu.yd. overhaul, 23,423 cu.- 
yd. ditching, Bridge No. H-7-4-1, 150 ft. 
steel span, $150,000; 9.3 mi. State Job No. 
1904, 56.87 acres clearing, 48.69 acres grub- 
bing, 127,216 cu.yd. excav., 344,888 cu.yd. 
overhaul, 13,587 cu.yd. ditching, Bridge No. 
D-7-26-1, 250 ft. steel deck bridge consist- 
ing of 2 main 95 ft. spans and two 30 ft. 
I-beam approach span, Bridge No. D-7-23-1, 
40 ft. concrete girder, Bridge No. D-7-14-1, 
35 ft. concrete girder, Bridge D-7-14-2, 30 
ft. concrete girder, Bridge E-7-35-1, 30 ft. 
concrete girder, Bridge E-7-26-1, 12 ft. 
concrete slab, cost $105,000; all 24 ft. wide. 


R. W. Acton, co. engr. 
Minn., Ellsworth—City preparing plans 
paving various streets, 18 ft. wide. About 


$70,000. Druar & Smith, Globe Bldg., St. 
Paul, engrs. 


Minn., Fairmont—H. C. Nolte, aud. Mar- 
tin Co., rejected bids received Oct. 15, grad- 
ing and graveling 5.5 mi. Federal Aid Proj- 
ect No. 71, 24 ft. wide, involving 44,303 
cu.yd. excav., 3080 lin.ft. guard rail, cul- 
verts, 40 ft. rein.-con. bridge, etc., cost, $25,- 
000; 4.6 mi. Federal Aid Project No. 72, 24 
ft. wide, 46,720 cu.yd. excav., culverts, etc., 
$24,000. Work will be readvertised. 


Minn., Minneapolis—Bd. Park Comrs. 
having plans prepared building cement 
sidewalks between Shingle Creek and 
Iyndale Ave., also concrete foot bridge over 
Shingle Creek and suspended walk under 
Lyndale Bridge. About $128,000 


Minn., Minneapolis—Dakota Co. (South 
St. Paul) and Hennepin Co. (Minneapolis) 
having surveys made for grading and 


graveling 3.8 mi. Lyndale Ave., 24 ft. wide, 
involving 282,338 cu.yd. excav., 91,800 cu. 
yd. side excav., etc. About $200,000. E. 
E. Terrell, Minneapolis, co. surv. 


Minn., Minneapolis—Hennepin Co. having 


surveys made for paving 5 mi. Excelsior 


Ave., 24 ft. wide, concrete or vitr. brick. 
About $125,000. E. E. Terrell, co. surv. 
Kan., Ft. Seott—Bourbon Co. having 


lans prepared paving, grading and build- 
g bridges on 9.18 mi. Kansas, City Rock 
Rd., Federal Aid Project No. 5, 16 ft. 
wide, bituminous macadam. About $250,- 
800. B. Boyle, Ft. Scott, engr. 

Kan., Independence—Comrs. Montgomery 

. soon let - contract ravel surfacing, 
grading and building bridges and culverts 
on 94 mi. Ozark Trail, Federal Aid Pro- 
ject No. 23, Sect. A, 16 ft. wide. About 


$190,000. mn. E, 
engr. 


Kan., Winfield—Cowley Co. having plans 
prepared building .9 mi. Alfalfa Rd., 16 ft. 
wide, gravel, also for necessary bridges 
and culverts on same. About $20,000. 
Rexroad Eng. Co., Hutchinson, engrs. 

Missouri—State Highway Dept., Jeffer- 
son City, plans to build 11.1 mi, Tipton- 
Versailles Rd., 24 ft. wide, Morgan Co., 
involving 20,000 cu.yd. earth excav., 63,- 
450 sq.yd. 10 in. gravel surfacing, 16 ft. 
wide, one 80 ft. rein.-con. bridge and 26 
culverts, cost $46,12 3.53 mi. DeSota- 
Potcsi-Caledonia Rd., 24 ft. wide, Wash- 
ington Co., 9257 cu.yd. earth and 692 cu.yd. 
rock excav., 33,497 sq.yd. gravel surfacing. 
16 ft. wide, 18,646 lin. ft. grading and 12 
culverts, $12,053. 

Texas—State Highway Comn., Austin, 
soon lets contract paving 26.5 mi. Highway 
No. 4, Federal Aid Project No. 116, 20 ft. 
wide, bituminous macadam. Cost to exceed 
$50,000. R. J. Windrow, state highway 
ener. 

Texas—State Highway Comn., 
soon receives bids surfacing 5.9 mi. High- 
way No. 3, Federal Aid Project No. 15, 
20 ft. wide, gravel and bituminous macad- 
am, Wharton Co. About $25,000. R. J. 
Windrow, state highway ener. 

Texas—State Highway Comn., Austin, 
plans to surface 5.3 mi. Highway No. 32, 
Federal Aid Project No. 54, 20 ft. wide, 
gravel, Walker Co. About $20,000. R. J. 
Windrow, state highway engr. 

Okla., Marlow—City having plans pre- 
pared paving principal streets, concrete, as- 
phaltic concrete, rock asphalt, brick or 
sheet asphalt. About $30,000. G. L. Orr, 
elk. V. V. Long & Co., 1301 Colcord Blidg., 
Oklahoma, engrs. 

Okla., Muskogee—Comrs. Muskogee Co. 
receive bids about Dec. 10, gravel surfac- 
ing 37 mi. Jefferson Highway, 18 ft wide. 
About $400,000. T. P. Clonts, Muskogee, 
ener. 

Colorado—State Highway Comn., Denver, 
lets contract grading and draining 
i. road between Burlington and Idalia, 
Federal Aid Project No. 43, 24 ft. wide, 
Kit Carson Co., involving 44,500 cu.yd. 
common earth excav., 24,400 cu.yd. borrow 
fill, 11,800 cu.yd. overhaul, 682 lin.ft. 15 
and 24 in. corrugated metal culverts, 102 
cu.yd. concrete and two 30 ft. I-beam and 
one 40 ft. girder bridges, concrete abut- 
ments and floors, Gost, $43,000; 73 mi. 
between Wray and Idalia, Federal Aid Pro- 
ject No. 11, 24 ft. wide, Yuma Co., 41,000 cu. 
yd. common earth and 200 cu.yd. solid rock 
excav., 1850 cu.yd. borrow fill, 15,000 cu.yd. 
overhaul, 520 lin. ft. 15 and 18 in. corru- 
gated metal culverts, 100 cu.yd. dry rubber 
retaining wall, $24,000. J. E. Maloney, state 
highway engr. 

Colo.,, Denver—City receives bids in Feb- 
rurary paving 12 blocks Alley Paving 
Dist. No. 52, involving 10,445 sqyd. 2 
course concrete and 1100 cu.yd. common 
earth excav., cost, $24,164; 12 blocks Alley 
Paving Dist. No. 53, 9980 sq.yd. 2 course 


Hibbard, Independence, 


Austin, 


concrete and 1500 cu.yd. common earth 
excav., $23,753; 12 blocks Alley Pav- 
ing Dist. No. 54, 9035 sq.yd. 2 course con- 


crete and 900 cu.yd. common earth excav., 
$20,761; 12 blocks Alley Paving Dist. No. 
55, 13,219 sq.yd. 2 course concrete and 
1700 cu.yd. common earth excay., 
$31,750; 12 blocks Alley Paving Dist. No. 
56. 12,982 sq.yd. 2 course concrete and 
1500 cu.yd. common earth excav. $31,301. 
All 16 ft. wide. J. B. Hunter, city engr. 
Utah, Provo—City Council passed ordi- 
nance to pave, curb and gutter 3rd South 
St. About $96,000. C. A. Swan, city engr. 
Oregon—State Highway Comn., Portland, 
received no bids graveling 2.5 mi. Canyon 


Sect. Baker-Cornucopia Highway, Baker 
Co., involving 5200 cu.yd. gravel. About 
$10,000. H. Nunn, Salem, state highway 
ener. 


Ore., Astoria—Clatsop Co. having pre- 
liminary plans prepared for road from Mc- 
Eachern shipyard to Olney Rd. at Williams- 
port, cost $50,000; 3.25 mi. Upper Lewis- 
Clark River Rd., $50,000. J. C. Clinton, clk. 


Ore., North Bend—Coos Co. Good Rds. 
Advisory Com. plans election to vote on 


$1,250,000 bonds to build, grade and hard 
surface roads. L. J. Simpson, Astoria, mem- 
ber of com. 


Ore., Portland—City plans to pave and 
build concrete curbs on East 11th St. from 
East Davis to East Flanders Sts., cost, 
$2903; curbing, paving and building side- 
walks on Jessup St., $6135 ; improve East 
Sherman St. from East 34th St. to east 
line of Stratford-Sydney Addition, $1998; 
also lay sewers in Bybee Ave. from point 
40 ft. west of 4ist St. S. E. to east line 
of Eastmoreland St., $2499; Grand Ave. 
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from point 30 ft south of Albe: 
Wygand St., $1137 and in Fk: 
from point 50 ft. south of Stan 
Knott St., $950. O. Laurgaard, . 

Ore., Princeville—Crook Co. v: 
000 bonds to build, hardsurfac: 
prove roads. 


Ore., The Dalles—City Counc! 
pave with bitulithic on macadar 
crete base, Elm St. from east lin« 
Ave. to west line of I St. and k 
from east end of pavement on () 
south line of Elm St. P. W. M 
engr. 

California—State Highway De; 
to build Sky Line’ Blvd. betw. San 
Francisco and Glenwood, 60) ; oF 
About $1,650,000. . 


Cal., Oakland—City plans to nr 
1688 ft. Fruitvale Ave. between Eas: j4;; 
St. and Foothill Blvd., involving xx 4¢: 
sq.ft. grading, 3377 lin.ft. concrete 
5312 sq.ft. brick guttering, 9294 
asphalt, 940 lin.ft. 10-12 in. pip: 

About $36,000. M. Campbell, city 


Cal, San Luis Obispo—Bd. Superys 
Luis Obispo Co. having preliminary pl 
made for grading and hard surfa: ng 
mi. Santa Margarita-Pozo Rd., 20 f: 
Santa Margarita Co. About $100,( 
Burch, co. engr. 


N. B., Woodstock—Town plans to im. 
prove various streets. About $50,000) _ 
Ont., Preston—City plans to pave 2 
automobile drive and bridle path 
Park, asphalt on concrete base. P n- 
clude soldiers’ memorial gate. About $25 

000. Address Park Comn. 














BIDS DESIRED 
Massachusetts—Until Dec. 9, by stat 


Highway Comn., Boston, building 4,1 
ft. bituminous macadam road, 138-24 
wide, Groton Twp. A. W. Dean, stat 


highway engr. 

New York—Until Dec. 9, by State High- 
way Comm., 53 Lancaster St., Albany 
improving roads in following counties 

Saratoga Co., 6.1 mi. Rexford Flats-Wa't 
Corners-Groom Corners, Rd. No. 1117 
bituminous macadam, penetration method 
involving 13,000 cu.yd. earth and. 1600 
cu.yd. rock excav., 6526 cu.yd. field or 
quarry stone, etc., cost $99,107; 

Yates Co., 9.63 mi. Rushvllle-Potter 
Middlesex-Overacker Corners, Rd No 
1352, waterbound macadam surface treat- 
ment, 20,000 cu.yd. excav., 35 cu.yd. 
crete, 5280 sq.yd. cobble gutters, 5880 cu 
yd. top course waterbound macadam, $14),- 
292 ; 

Ulster Co., Rosendale Village, Rd. No 
1419, 2.35 mi cement concrete and .82 mi 
waterbound macadam, cold tar, 6180 cu.yd 
earth excav., 286 cu.yd. concrete, 160) sq 
yd. cobble gutter, 3270 cu.yd. cement con- 


con- 


crete pavement, $84,356; 

Oswego Co., 6.36 mi. Rd. No. 1428. bi- 
tuminonus macadam, penetration method, 
20,662 cu.yd. earth and 593 cu.yd. rock 
excav., 40 cu.yd. concrete, 2199 sqjyd 





cobble gutters, 4317 cu.yd. broken ston 
2641 cu.yd. bituminous macadam, 8&7 
gal. bituminous material, $99,070; 

Broome Co., 5.35 mi. Maine-Glen Aubrey, 
Rd. No. 1449-A, cement concrete, 239,(0) 
cu.yd. excav., 365 cu.yd. concrete, 14,95! 





bbl. Portland cement for pavement, 934) 
cu.yd. concrete pavement, 225,983; 6.93 
mi. Castle Creek-Whitney Point, Rd. No 


1450-A, 53,500 cu.yd. earth and 1200 cu.yd 
rock excav., 470 cu.yd. concrete, 19,38) 
bbl. Portland cement, 12,100 cu.yd. con- 
crete pavement, $305,473; 

Rensselaer Co., 1.44 mi. Riders Mills- 
Brainerd, Rd. No. 1521, bituminous mac 
adam, penetration method, 8000 cu.yd. earth 
and 1150 cu.yd. rock excav., 2550 cu.yd 
field or quarry stone, 1100 cu.yd. bitum- 
inous macadam, 26,500 gal. bituminous ma- 


terial, $43,795, 1.27 mi. Oakwood Ave. 
Rd. No. 1527, 5000 cu.yd. earth excav., 
155 cu.yd. concrete, 2110 cu.yd. cement 
concrete pavement, $42,056; 

Saratoga Co., 4.17 mi. Malta-Bemis 
Heights, Rd. No. 1528, 38,000 cu.yd. excav., 
640 cu.yd. concrete, 7460 cu.yd. cement 
concrete pavement, 1070 cwt. metal rein- 
forcement, $176,694 ; 

St. Lawrence Co., 3.64 mi. Massena- 
Winthrop Rd. No. 5641, 16,700 cuyd 


excav., 250 cu.yd. concrete, 9640 bbl. Port- 
land cement, 6025 cu.yd. cement concrete 
pavement, $117,556; 

Steuben Co., 2 mi. Canisteo-Whitesville. 
Rd. No. 5650, 13,000 cu.yd. earth excav., 
55 cu.yd. concrete, 4800 cu.yd. field or 
quarry stone, 1565 cu.yd. bituminous mac- 


adam, 42,300 gal. bituminous material. 
$64,091; : 

Jefferson Co., 4.78 mi. Watertown- 
Phila., Rd. No. 5651, 19,800 ‘cu.yd. earth 
and 500 cu.yd. rock excav., 835 cu.yd 
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streets and Roads (Continued) 

concrete, 11,720 bbl Portland cement, 7325 


cuyd. cement concrete pavement, $155,963 ; 
Wyoming Co, 6.99 mi. Bennington- 
Attica-Attica, Center, Rd. No. 1267, water- 

bound macadam. Greene, comr. 


‘N. Y., Rochester—Until Dec. 16, by E. S. 
Walsh, supt. pub. wks., Capitol, Albany, 
placing and compacting gravel surfacing 
and building frame freighthouse on ter- 
minal site here, Contr. 228. Work involves 
150 cu.yd. excav., 45 cu.yd. 2nd class con- 
crete, 4400 Ib. iron castings, etc. About 
$14,444; advertised in this issue. 


Pennsylvania—Until Dec. 16 by State 
Highway Dept., Harrisburg, for recon- 
struction of roads in following counties: 

Allegheny Co., 10,452 ft. 1 course rein.- 
con., Route A-495, Forward Twp. 

Armstrong Co., 10,610 ft. 1 course rein.- 
con., Route R-188, Kiskiminetas Twp. 

Beaver Co., 5443 ft. 1 course _rein.-con., 
Route A-340, North Sewickley Twp.; 13,- 
592 ft. 1 course rein.-con and_ Hillside 
vitr. brick, Routes A-455 and A-431, 
Daugherty and New Sewickley Twps.; 12, 
062 ft. 1 course rein.-con and Hillside vitr. 
brick, Route R-78, Rochester and Daugherty 
Twps.; 5200 ft. 1 course rein.-con., Route 
R-76, Center Twp. 

Berks Co., 29,100 ft. 1 course rein.-con., 
Routes R-284 and A-1031, Earl, Amity, 
Colebrookdale and Olev Twps.; 14,850 ft. 
1 course rein.-con., Route’ R-141, Tilden and 
Upper Bern Twps. 

Butler Co., 28,188 ft. 1 course rein.-con., 
Route R-309, Adams and Forward Twps. ; 
16.133 ft. 1 course rein.-con., Route R-251, 
Fairview Twp.; 31,663 ft. 1 course rein.- 
con., Route R-78, Conoquessing and Butler 
Twps. 

Carbon Co., 23,420 ft. 1 course rein.-con., 
Route A-1012, Lehigh Twp. 

Center Co., 1720 ft. 1 course rein.-con., 
Route R-27, Bellefonte Boro. ; 5326 ft. vitr. 
brick, Route R-56. State College Boro. 

Chester Co., 11,523 ft. 1 course rein.-con., 
Route A-650, London Britain Twp. 

Clearfield Co., 39,911 ft. 1 course rein.- 
con, Route R-57, Wallaceton Boro., Boggs 
and Bradford Twps. 

Crawford Co., 18,514 ft. 1 course rein.- 
con. and Hillside vitr. brick, Route R-89, 
East Mead Twp. 

Delaware Co., 10,700 ft. 1 course rein.- 
con. Route A-717, Thornbury Twp. 

Elk Co., 7543 ft. 1 course rein.-con., 
Route R-97, Ridgway Boro.; 3169 ft, 1 
course rein.-con., Route R-99, St. Mary’s 
Boro.; 25,563 ft. 1 course rein.-con., Route 
R-59, Horton and Ridgway Twps. 

Erie Co., 10,600 ft. 1 course rein.-con., 
Route Auth-398, Mill Creek Twp.; 21,268 
ft. 1 course rein.-con., Route R-295, 
Girard Twp. and Platea Boro.; 21,109 ft. 
1 course rein.-con., Route R-88, Greene 


Pp. 

Fayette Co., 960 ft. 1 course rein.-con., 
Route A-874, Fayette Boro.; 9424 ft. 1 
course rein.-con., Route R-117, Bullskin 
and Upper Tyrone Twps.; 5475 ft. 1 
course rein.-con., Route R-363, Henry Clay 
Twp.; 20,995 ft. 1 course rein.-con. and 
Hillside vitr. brick, Route R-117, Dunbar 
Twp.; 4889 ft. 1 course rein.-con. and 
Hillside vitr. brick Route A-1022, German 
Twp.; 15,323 ft. 1 course rein.-con. and 
Bitette vitr. brick, Route R-288, Perry 

wp 

Greene Co., 10,620 ft. 1 course rein.-con., 
Route R-111, 12,581 ft. 1 course rein.-con., 
Route R-256. Center Twp. 

Lawrence Co., 14.611 ft. 1 course rein.- 
con., Route R-233, Scott Twp.; 11,625 ft. 1 
course rein.-con., Route R-265, North 
Beaver Twp. 

Luzerne Co., 4231 ft. 1 course rein.-con., 

Route R-11, Dorranceton Boro. 
_ Montgomery Co., 8596 ft., either bitum- 
incus surface course on concrete foundation, 
or 1 course rein.-con., Routes R-198 and 
A-943, Hatfield and Towamencin Twps. 

McKean Co., 14,750 ft. 1 course rein.-con., 
Route R-210; Eldred Twp. 

Northampton Co., 15,000 ft. 1 course 
rein.-con., Route A-1075, Palmer Twp. ; 31,- 
200 ft. 1 course rein.-con., Routes A-108 
and R-175, Allen and East Allen Twps. 

Northumberland Co., 18,140 ft. 1 course 
rein.-con., Routes A-902 and R_ 182, 
Ralpho i 
_ Potter Co., 8358 ft, either bituminous 
surface course on concrete foundation or 
1 course rein.-con., Route R-236, Shingle- 
house Boro, 

, -omerset Co., 5900 ft. 1 course _rein.-con., 
Routes R-52 and A-282, Jenner Twp. 

Susquehanna Co., 3844 ft. 1 course rein.- 
con and Hillside vitr. brick, Route R-10 

| A-976, Oakland Boro. 

Ronee Co., 6280 ft. 1 course rein.-con., 
‘scutes R-103 and A-500, Westfield Boro. 
R ‘varren Co., 2080 ft. 1 course rein.-con., 

‘te R-88, Warren Boro.; 12,142 ft. 1 
1. Je rein.-con., Route A-973-974, Tidioute 

o.; 41,349 ft. 1 course rein.-con., Route 


R-279, Farmington and Sugar Grove Twps. ; 
22,383 ft. 1 course rein.-con. and Hillside 
vitr. brick, Route A-154, Farmington and 
Pine Grove Twps. 

Westmoreland Co., 9184 ft. 1 course 
rein.-con. and Hillside vitr. brick. Route 
R-68,. Salem and Unity Twps.; 32,047 ft. 1 
course _rein.-con. and Hillside vitr brick, 
Route R-68, Derry Twp. ; 57,688 ft. 1 course 
rein.-con. and Hillside vitr. brick, Route 
R-69. Delmont Boro., Hempfield, Salem and 
Washington Twps. 

W. Va., Wayne—Until Dec. 15, by Wayne 
Co. grading and draining 8 mi. Wayne-Ft. 
Gay Rd., involving 83,000 cu.yd. excav 
About $110,000. 

N. C., Greenville—Until Dec. 19, by Pitt 
Co. Highway Comn., building 13.94 mi. 
highways. J. B. Harding, c/o State High- 
way Dept., Raleigh, engr.; advertised in 
this issue. 

South Carolina—State Highway Comn., 
Columbia receiving bids improving 16 mi. 
road from Union to Santuc, 18 ft. wide, 
Union Co. About $114,000. 


South Carolina—Until Dec. 16, by State 
Highway Dept., Columbia, improving 6% 
mi. Effingham Rd., Florence Co. About 
$216,000. 


South Carolina—Until Dec. 11, by State 
Highway Dept., Columbia, improving 43 
mi Fe 18 ft. wide, Saluda Co. About 


Ga., Quitman—Until Dec. 9, by Comrs. 
Brocks Co., paving and draining 39,036 
yd. Quitman-Morven Rd. About $150,000. 
Garrett & Slack, Bell Bldg., Montgomery, 
Ala., engrs. 

Ga., Sylvester—Until Dec. 19, by Comrs. 
Worth Co., building 3.95 mi. Federal Aid 
Project No. 107. Work involves 37,333 
sq.yd. paving. About $120,000. O. H. Lang, 
Moultrie, engr. Noted July 10. 

Ga., Washington—Until Dec. 16, by 
Comrs. Wilkes Co., paving and draining 
5.236 mi. Federal Aid Project No. 92, in- 
volving 49,652 sqyd. pavement. Jandon 
Eng. Co., Elberton, engrs. 


0., Cleveland—Until Dec. 19, by Comrs. 
Cuyahoga Co., building Pleasant Valley Rd., 
involving 24,000 cu.yd, grading. About 
$19,872. W. A. Stinchcomb, co. engr. 


Michigan—Until Dec. 10 by F. F. Rogers, 
state highway engr., Lansing, grading, 
draining and surfacing with gravel, 7.411 
mi. Assessment Dist. Rd. No. 265, 16 ft. 
wide, Bath, DeWitt and Lansing Twps., in- 
volving 69,000 sqyd. class “B” gravel. 
About $80,000. 

Ia., Odebolt—Until Dec. 9, by city, im- 
proving various streets, involving 130,000 
sq.yd. concrete pavement and 70,000 lin. 
ft. concrete curb and gutter. About $170,- 
000. W. Standevan, 423 Bee Bldg., 
Omaha, Neb., engr. 

Minn., Henderson—Until Dec. 23, b 
Comrs Sibley Co., gravel surfacing 1 mi. 
Federal Aid Project No. 116, State Rds. 
Nos. 6 and 8, 24 ft. wide, involving 68,000 
cu.yd. excav., 2000 cu.yd. riprap, 1755 cu. 
yd. loading and hauling, and 105 ft. por- 
table culvrt pipe. About $20,000. S. F. 
Mullen, Gaylord, engr. 

Kan,, Independence—Until Dec. 9, by 
Comrs. Montgomery Co., grading, surfac- 
ing and building bridges and culverts on 
2.246 mi. Cherryvale-Coffeeville Rd., Sect. 
B, Federal Aid Project No. 37, 18 ft. wide, 
gravel or macadam. About $50,000. H. 
K. Hibbard, Independence, ener. 

Kan., Oswego—Until Dec. 12, by Comrs. 
Labette Co., building ;23.42 mi. Sects. “C” 
and “D,” Ozark Trail, Federal Aid Project 
No 2, 16 ft. wide, gravel. About $350,000. 
W. J. King, Oswego, engr. Noted Oct. 16 

Ark., Osceola—tUntil Dec. 16, by Dir. of 
Rd. Impvt. Dist. No. 1, Mississippi Co., at 
office of Pride & Fairley, engrs., Osceola, 
building roads and bridges within said dis- 
trict; advertised in this issue. 

Tex., Cameron—Until Dec. 11, by Comrs. 
Milam Co., grading, gravel surfacing and 
draining 9.07 mi. Branchville-Port Sullivan 
Rd., 14 ft. wide, involving 7 acres clearing 
and grubbing, 18,491 cu.yd. earth excav., 
43,198 lb. -reinforcing steel, and 700 cu.yd. 
concrete. About $40,002. A. F. Mitchell, 
Cameron, engr. 

Tex., Fredericksburg—Until Dec. 9. by 
A. H. Kneese, judge Gillespie Co., surfac- 
ing with crushed rock and gravel and 
building rein.-con. drainage structures on 
17.617 mi. Highway No. 9 from _ here to 
Mason Co., 16 and 24 ft. wide. Work in- 
volves 64.2 acres clearing and grubbing, 
66,575 cu.yd. earth excav., 681 cu.yd. rubble 
masonry or concrete, 21,805 Ib, reinforcing 
steel, 172 cuyd. class A, 209 cu.yd. class 
B and 40 cu.yd. class C concrete. About 
$127,896. A. F. Mounsand, Fredericksburg, 
engr. Noted July 24. 


Cal., Riverside—Until Dec. 17 by Bd. 


Supervs. Riverside Co., grading and surfac- 
ing with gravel, Fertilla, Rocky, Comfort, 
Arrowhead, Comer, West Blythe and Anelo 
Valley Rd. Dists. About $70,000. D. B 
Clayton, co. clk. A. C. Fulmot, co. engr 
Ont., Finch—Until Jan. 19, by J. G 
Cameron, Co. Rd. Supt., building 40.5 mi 
road, 12 to 16 ft. wide, in United Counties 
of Stormont, Dundas and Glengarry, ad- 
vertised in this issue 
PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
Maine—State Highway Comn., Augusta, 
received bids Nov. 19, grading, draining and 
gravel surfacing 7.05 mi. river road, 16 
ft. wide, with 24 ft. shouders, Enfield Twp, 
involving (a) 13,300 cu.yd. excav., ‘b) 50 
cu.yd. rock excav., (c) 2450 cu.yd. borrow, 
(d) 260 cu.yd. gravel V drain. .e) 7500 cu 
yd. gravel sub-base, (f) 52 cu.yd. Class “A” 
concrete, (g) 156.4 cu.yd. class “B”" con- 
crete, from M. Seretto, 3 Tremont Row, 
Boston, Mass., (a) $1.55, (b) $7., (c) $1.55, 
(d) $3.25, (e) $3.25, (f) $27.50, (@) $25, 
total 99,349; M. Hughes, Bangor, (a) 
$1.50 (b) $8., (c) $1.60, (d) $4, (e) $4, (f) 
$25., (g) $25, total cost, $124,088; E. E. 
Greenwood, Skowhegan, (a) $1.60, (b) $7. 
(c) $1.60, (d) $3.50, (e) $4, (f) $30, (gg) 
$26, total, $128,796. 


* Massachusetts—State Highway Comn., 
Boston, let contracts building 14,900 ft. 
road, Lunenburg Twp., involving 6260 cu 
yd. waterbound macadam, 8800 cu.yd. earth 
and 30 cu.yd. rock excav., 1500 cu.yd. earth 
borrow and 6500 cu yd. stone fill, to Rowe 
Constr. Co., 45 Milk St., Boston, $113,375; 
34,000 ft, 18 ‘%t wide, Greenfield and 
Bernardson Twps., 43,600 sq.yd. bituminous 
concrete, 150 cu.yd. concrete masonry, :3,- 
900 cu.yd. earth and 400 cu yd. rock exca-., 
13,900 cu.yd. borrow, to West Roxbury 
Trap Rock Co., West Roxbury, $117,010 


*Rhode Island—Bd. Pub. Rds. Provi 
dence, let contract improving 5080 ft. New 
London Turnpike, West Warwick and 
Cranston Twps., involving 3200 cuyd 
earth excav., 800 cu.yd. gravel foundations, 
4700 tons crushed stone, hauling, heating 
and applying 28,000 gal. asphalt, penetra- 
tion method, to Lane Constr. Co, 52 Colony 
St., Meriden, Conn. About $26,370 


*Connecticut—State Highway Comn.,, 
Capitol, Hartford, let contracts paving 16,- 
050 ft. Watertown Rd, Watertown Twp 
and 4750 ft. Thomaston Rd., Thomaston 
Twp., to J. H. Grozier Co, 721 Main St. 
Hartford, $120,000 and $32,000 respectively ; 
5550 ft. Millerton Rd., Salisbury Twp.. to 

. B. Hastings, 2450 North Ave, Bridge- 
port, $17,000; 5550 ft. Falls Village-Point 
of Rocks Rd., Canaan Twp., to Arborio Co., 
39 Park St.. New Haven, $18,860 Noted 
Nov. 6. 

*N. Y., Long Island City—M. E. Con- 
nolly, pres., Queens Boro., let contracts to 
T. Welsch, 460 Lockwood St., laying side- 
walks on Cherry Ave. $1029; to R. A. 
Hess, Corona, Jamaica Ave., $238, 98th 
Ave., $1112; to Sicilian Asphalt Paving 
Co., 41 Park Row, New York City, paving 
Jackson Ave., $44,970; to Uvale Asphalt 
Paving Co., 1 Bway., New York City, Van- 
dervere Ave., $51,045; to J. L. Brusstar, 
Harlem River and 150th St., New York 
City, 80th to 98th Sts., $115,825; to Asphalt 
Constr. Co., 2197 Madison Ave., New York 
City, 98th to 110th Sts., $115,650; to Cleve- 
land Trinidad Paving Co., Flyshing Ave., 
Brooklyn, Centre St., $7700, ecatur St., 
$15,210, Olmstead PIl., $23,023, also regu- 
lating and repaving, Marble Arch to 80th 
St., $112,700. 

*N. Y., New York—Acting President, 
Manhattan’ Boro., let contracts paving 
Riverside Drive from 135th to 147th Sts.. 
to Uvalde Asphalt Paving Co., 1 Bway. 
$108,876, and from 147th to 158th Sts., 
to Davney Asphalt Co., Inc., 438 East 9lst 
St., $118,670. 

*N. Y., New York—H. Bruckner, pres 
Bronx Boro., let contracts repaving with 
sheet asphalt East 187th St., to valde 
Asphalt Paving Co., 1 Bway., $15,223, Hoe 
Ave., to Union Paving Co., Bway. and 
112th St., $13,995. 


N. Y¥., New York—Dept. of Parks re- 
ceived lowest 3 bids Nov. 26, improvin 
carriage drive at Central Park, asphalt 
concrete, from Sicilian Asphalt Paving Co., 
41 Park Row, $106,000; J. L. Brusstar, 
Harlem River and 150th St., $112,460; 
Uvalde Asphalt Paving Co, 1 Bway, 
$113,700. 


*Pennsylvania — State Highway Dept., 
Harrisburg, let contract building 26, 215 ft. 
State Highway Rd. in Wilmot and Terry 
Twps., Bradford Co., to B. G. Coon Constr. 
Co., Luzerne, $236,335; 20,109 ft. grading 
and draining between Meyersdale and Gar- 
rett Twps., Somerset Co. to the Cumber- 
= Contg. Co., Cumberland, Md., $129,- 

4. 





ypc 3g 
sells seh 


anaes cn Sac Sl 


ZASaRe 


4 
























=— —=—===[—==[—V—_[T—=—=—=:=&[—X—X—X—Xmx_[S—=@n—n—"—V"——_—_a—_—_—V—__OOOOOOOOOOOO—————— 
= 
308 ENGINEERING NEWS-RECORD Vol. 83, >:. 15 
Streets and Roads (Continued) = _ eee, aoe sa.yd yo 1500 *x Oregon—State Highway Com: 
> Ses a oe ee ‘ in.ft. in. vitr. tile sewer pipe and 400 and, let contract grading (a) 23.9 
oe pa teen te lin. ft. 10 in. corrugated iron pipe, from Jefferson Co. Line Sect. of The D 
tween Beaver and Washington Twps., Route Cleveland Macadam Co., Leader-News ifornia Highway, Deschutes Co., 
No. 278, Beaver Co., eeiing S158 ft Bldg., $41,557. Noted Nov. 27. 68,000 cu.yd. common excav., (b) ! 
rein.-con, extending out from Georgetown, *0., Cleveland—Comrs, Cuyahoga Co. 000" bican airs. ne Rd, Malheur 65, 
to Chester Genl. Contg. Co., East Liverpool, let contract grading and draining Cedar /, hed 3 Seer eet. NC? 
O., $66,190; road between Clearfie'd and Rd., involving 6860 cu.yd. concrete, 4710 ae ~ ever me, Crook Co., 
Hollidaysburg, Route No. 234, Clearfield lin.ft. corrugated iron pipe and 53,000 cu.ya, ¢U.¥d, mixed excav., (d) grading ar 
Co. involving 11.222 ft. rein.-con. at Os- earth excav., to T. B. flusband, Rexwood ing 8.9 mi, Algoma Rd., Klamath 
ceola, and 5400 ft. rein.-con. near Madera, Ave. $68,051, Noted Nov. 20. i yee Ts ee 
to Gifford & Pritchard, Philipsburg, $97,- 0., Cleveland Heights (Warrensville P. ing rv i Rae A 
225 and $56,569, respectively. O.)—Village received only bid improving (Co, 62.000 cu.yd a isa San 
Pennsylvania—State Highway Dept., Hast Monmouth Rd. from Taylor Rd. to gravel surfacing, (f) 13.9 oat Wnt) 
Harrisburg, received bids improving 4 mi Van Deboe Hager Allotment, and Crest ain Falls Rd., Klamath Co., 30.0 
highway between Tullytown and Morris- Rad. from Wayfield to Wood Rds., involv- common excav., 29,000 cuyd. gr 
Ville, Bucks Co., rein.-con., from B. Foster [18 9969 sq.yd. asphalt on 4 in. concrete, 14.7 mi. Klamath Falls-Merrill Rd., | 
Co., 20th and Vernango Sts., Phila, $144,- 4630 lin.ft. sandstone curbing and 6440 (o,, 55,000 cu.yd. mixed excav., 60! 
085, Union Paving Co., 30th and Locust lin ft. 5 x 20 in. sandstone sidewalk, from 1.yd. gravel, (h) 7.5 mi. Pendleton-~ : 
Sts, Phila, $153,717, Standard Bithulithic Cleveland Trinidad, Paving Co., Superior Hiil Rd.. Umatilla Co., 56,000 cu.yd xed 
Co., 50 Church St., New York City, $154,- Arcade, C leveland, $11,129 and $40,552 re- excav., 16,000 cu.yd. gravel, (i) rr ps 
O18. spectively. 11 mi., cindering 4.1 mi., gravelin; t 
*#Pennsylvania — State Highway Comn., , *!linois—State Highway Comn., Spring- and grading 4 mi. Bend Allen Ranch Sect 
Harrisburg, let contract building 8 mi. field, let contracts improving roads jn of The Dalles-California Highway, Crook 
Somerset Pike from Somerset line to Lon- f0llowing counties; (a) Madison Co., 19,- Co., 550 cu.yd. mixed excav., 887 | 
coln Highway, Route No. 317, 20 ft. wide, 762 ft. Sect 33, Natl highway, 16 and 18 gravel and cinder surfacing, (j) | ling 
involving 42.232 ft. concrete, to MacArthur ft. wide. (b1) Bond Co., 19,307 ft. Sect. 34 concrete guard fence on Deer Island-Ga 
Bros. Co., 120 Bway., New York City, $470,- Sat! Highway, 16 ft. wide, (2) 23.864 ft. ena Rd. 4400 ft. long, Columbia ©, (1) 
098. oath aay % a —. (3) Grae ft. Sect —" pipe, (2) iron pipe, (3) fob 
. Fiat Nae > 35, 16 an 8 ft. wide, (c) fill Co., 41,475 gravel, concrete pipe, to O. Huber, Sheri 
a eee ee oe en ee ft. Sect. BE. Joliet-Morris Highway, 18 ft. Bldg., Portland, (al) $84,943, (d1)$ o4. 
ing .83 aie Gentral ee cca astern wide, (d)_ WilllGrundy Co., 29,676 ft. Sect 422, (el) $73,417, (f3) $146,008, (gl) 155. 
ifort Serna Hall Station Federal Aid KF, Joliet-Morris Highway, 18 ft wide, (e) 038, (i) $25,019; Morrison & Kk on 
Project Ne. 13 “Contr. P-17-A ‘inne Grundy Co., 40.109 ft. Sect. G, Joliet-Morris Boise, Idaho, (b2) $81,154; A. Guthrie & 
George's Co., to J. Daiuto, Martinsburg Highway, 18 .ft. wide, (fl) La Salle Co, Co.. Sherlock Bldg, Portland, (c) $19 538; 
Ww To. onut $34,606: 6 es ala cae 13,460 ft. Sect. I, Morris Henry Highway, Clifton, Applegate & Toole, Spokane, Wash, 
Rd Contr “No. 527 Montgomery Co, to oo ewe (2) 8369 ft. Sect. U, (ni) $100,701 ; A. i. McGarry, Seattle 
H. F Voigt & Co., 816 14th Sst. No WwW 30 ft. wide, (g) Boone Co., 2500 ft. Sect. I, Wash., (j) $4390. Noted Sept. 25. 
Washineton, D. C.. $17,000; both 15 ft. ate 1, 10 ft. wide, (h) McDonough ¢ o., *Ore., Ashland—City let contract paving 
wide, concrete 8 in. thick in center and uilding 2 concrete bridges, Sect. R, Route Boulevard-Ashland St., concrete. to 0 
is ao , m ; 4-A and 5-A, to Hug Lumber & Constr. Co., Huber, Sherlock Bldg., Portland, $13,555 
in. at sides. Highland, (a) $112,411, (b1) $110,633; eae “3 : bee . : 
*W. Va., Wayne—Comrs. Wayne Co. Cameron-Joyce & Co., Keokuk, Ta, (b2) , Cal., Dinuba— ity received bids improv- 
let contract grading and draining 7 mi. $273,500, (b3) $110,167; Powers-Thompson teeta atreete, involving 43,000 sq.yd 
Wayne-Ft. Gay Rd., to Stringer, Lockwood Co., Joliet, (c, d_ and e) $647,572, (f1 and rh = , eo Federal reyey gy mn 
& Stringer, Hamlin, $111,342. Work in- f2) $134,362; J. Fair & Co., Belvidere, (g) Pde... San_ Francisco, $122,000, H. Crum- 
volves 69,000 cu.yd. exeav., $1.17 per cuyd., $8982; H. C. Holmes, Macomb, (h) $5540. mey, 333 Kearny St. San Francisco, $124,- 
43.800 Ib. steel, $.12. 470 cu.yd. class A Noted Nov. 6 EB. a oe} 
concrete, $24. and 270 cu yd. class B con- . b ‘ity 7 . . sstencsigraaens . ee ; 
crete $20. Noted Oct. 30. onion” aia aie ~ ms, sansa Cal, Oakland—City received bids im- 
% » pe z, g é & & is proving 3200 ft. Porter and Suter Sts, 


*xOhio—State Highway Comn., Colum- 
bus, let contracts building roads in follow- 


ing counties: 

Auglaize Co., Sect. “B” Bellefontaine- 
Wapakoneta Rd. 3.68 mi, grading, con- 
structing bridges and culverts and paving 
with plain concrete, Radebaugh & Graham, 
Columbus, $125,078 

Sect. “C" Bellefontaine-Wapakoneta Rd., 
4.12? mi., grading, constructing bridges 
and culverts aand paving with plain con- 
crete, Radebaugh & Graham, $138,635. 

Fayette Co., Sect. “P" Hillsboro-Wash- 
ington C. H. Rd., 4.04 mi., grading, con- 
structing culverts and pavin with water- 
bound macadam, Fayette Sand & Gravel 
Co., Washington, C H. $44,233. 

Jefferson Co., Sect. “F’” Ohio River Rd., 
2.327 mi., grading, constructing bridges and 
culverts and paving with brick, Floto Bros. 
Constr. Co, Steubenville, $111,459. 

Lucas Co., Sect. “A-1" Perrysburg-Hol- 
land Rd., 1.457 mi. grading, draining and 
paving with concrete, M. P. Hannin, Toledo, 
$38,834, 

Sect. “A’ Waterville-Swanton Rd., 2.385 
mi., grading, building drainage structures 
and paving with concrete, M. P. Hannin, 
$57,381. 

Sect. “Village of Waterville” Waterville- 
Swanson Rd., 1.129 mi., grading, building 
drainage structures and paving with con- 
crete, M. P. Hannin, $32,345. 

Marion Co., Sect., “I-1" Marion-Marys- 
ville Rd., 1.49 mi. grading, constructing 
bridges and culverts and paving with bitu- 
minous macadam, Foster, Reigert Constr. 
Co.. Dayton, $34,252. 

Mercer Co., Sect. “A” Van Wert-Rockford 
Rd., 2.44 mi, grading, constructing bridges 


and culverts and paving with plain con- 
crete, Studebaker & Sons, Greenville, $65,- 
303. 


Morgan Co., Sect., ‘H-1" McConnelsville- 


New Lexington Rd., 3.26 mi. grading con- 
structing drainage structures and paving 
with waterbound macadam on rolled base, 
H. D. Curtis, Greenville, $87,941. 

Morrow Co., Sect. “I Mt. Gilead-Tiffin 


Rd., 2.555 mi. grading, constructing bridges 
and culverts and paving with bituminous 
macadam, J. S. Edwards, Sunbury, $83,615. 

Pickaway Co., Sect. .“F-1" Columbus- 
Washington, C. H. Rd. 4.055 mi. grading, 
constructing bridges and culverts and pav- 
ins with bituminous macadam, E W. Botkin, 
Ada, $90,735. 

Tuscarawas Co., Sect. “D’” Canton-Canal 
Dover Rd., 269 mi., grading, constructing 
bridges and culverts and paving with bit- 
uminous macadam, Seiple & Wolf Constr. 
Co., Youngstown, $60,047. 

O., Cleveland—Comrs. Cuyahoga Co. re- 
ceived only bid building Stumph Rd. from 
Huffman to Brookpark Rds, involving 8000 


mi. 21st and 24th Sts., 16 ft. wide, involv- 
ing 8700 sq.yd. concrete, to J. Fischer, Main 
St., $11,980. Noted Sept. 11. 


*Minn,, Duluth—Comrs, St. Louis Co. let 
contract grading 15 mi. State Job No. 1902, 
18 and 24 ft. wide, to S. J. Groves & Son, 
Kasota Bldg., Minneapolis. About $200,000. 
Paving project postponed indefinitely. 
Noted Oct. 16, 

*xKan., Ft. Scott—Comrs. Boubon Co. let 
contract macadamizing 44 mi. Pawnee Rd., 
16 ft. wide, to Dolan & Son, Junction City, 
$139,678. 

+ Kan., Great Bend—Barton Co. will build 
5 265 mi. Santa Fe Trail, Federal Aid Proj- 
ect No. 3, Sect. D, 18 ft. wide, 2 course 
concrete, involving 38,397 cuyd. earth 
and 9495 cu.yd. rock excav., 55,506 sq.yd. 
concrete, (470 cu.yd. concrete and 13 tons 
steel, for bridge and culvert work). About 
$150,000. Work will be done by day labor. 


*Kan., Hrtchinson—City let contract 
paving and building curbs and gutters on 
Monroe St. from 17th to 20th Sts., 25 ft. 
wide, to Stamey-Mackey Constr. Co., Hut- 
chinson, $55,661 and $10,450 respectively; 
curbs and gutters on 15th St. from Maple to 
ribet Sts., to C. E. Brown, Hutchinson, 

‘. 


*xKan, Independence — Montgomery Co 
let contract surfacing, grading and building 
bridges and culverts on 1.116 mi. Coffeyville- 
Cherryvale Rd., Federal Aid Project No. 
37, Sect. A, 18 ft. wide, to R. L. Plunkett, 
Independence, $20,175. Work involves 21 
cu.yd. concrete, 7145 cu.yd. earth excav., 
11,934 sq yd. semi-gravel, 212 Ib. steel, etc. 
Noted Oct. 30. 


*Neb., David City—City let contract im- 
proving Dists. 3-8 inclusive, to Murphy 
Constr. Co., Omaha, saving, $3.874 per yd., 
guttering and curbing, $1.29 per ft. 


*Tex., Austin — C. Huppertz, aud. 
Travis Co. let contract gravel surfacing 
and building concrete dips on 5984 mi. 
Highway No. 2, from Austin City reservoir 
north to Walnut Creek, 15 ft. wide, in- 
volving 7344 cu.yd. granite gravel, to 
Uvalde Rock Asphalt Co., Swearingen Bldg., 
San Antonio, $26,652. County will do 
concrete work, (which includes building 
concrete dips) involving 17 cu.yd. class B, 
19 cuyd. class C and 21 cu.yd. 1-3 in. 
concrete. 

Arizona—State Highway Dept., Phoenix, 
received bids building Clifton-Franklin 
Highway, Federal Aid Project No. 13, from 
Webster Co., Contr. No. 1, $78,341, Contr. 
No. 2, $57,296; Apache Co., Contr. No. 2, 
$66,528; Cotey-Black Co., Contr. No. 1, 
$80,153, Contr. No. 2, $67,088. Noted 
June 12. 


between 35th and 38th Aves., Octavia and 
Abbey Sts. between Suter and Porter Sts 
and Loma Vista Ave. between Porter and 
Quigley Sts., involving 6377 lin.ft. concreté 
curbing, 13,120 sq.ft. concrete guttering 
32,099 sq.ft. cement sidewalk, 6188 cuyd 
earth excav., 106 cu.ft. concrete end walls 
8699 sq.yd. oil macadam, and 876 lin-ft 
conduit pipe, from Hutchinson Co., 444 
17th St., $33,016, Bates & Borland, Bway 
and 12th Sts., $33,387; Oakland Paving 
Co., 5000 Bway., $33,842. 


*Cal., San Francisco—City let contract 
improving 42nd Ave. between Geary and 
Anza Sts., involving 1294 lin.ft. concrete 
curbing, 4140 sq.ft. artificial stone side- 
walk, 2277 sq.yd. asphalt, 100 lin.ft. 10 in 
culverts, to Flinn & Treacy, Call Bldg. 
$11,385. 


Cal., San Francisco—City received only bid 
improving London St. between France and 


Amazon Aves., involving .2270 lin.ft. con- 
crete curbing, 17,450 sq.ft. artificial stone 
sidewalks, 5428 cu.yd. earth excav., 1000 
sq.yd. vertical fibre, 3163 sq.yd. asphalt 
and 1915 cu.yd. filling cut, from Flinn & 
Treacy, Call Bldg., $35,620. 


Railways 
PROPOSED WORK 


Oklahoma—Oklahoma Union R.R., Tulsa 
aving plans prepared for 25 mi. lines from 
Tulsa to Mounds, Beggs, Okmulgee and 
Henryetta, to connect with Missouri Pacific 
R.R., double track system. About $500,000 
. F. Crow, 1602 South Boulder St., Tulsa 
ch. engr. 


Oklahoma—C. Page, F. Miller and K. C 
Davidson, Sapulpa, and others, plan to 
build 32 mi. railroad from Sapulpa 
Bristow, Depew, Shamrock and Drumright 
About $650,000. 

Quebec—Sherbrooke Ry. & Power (0 
Clement Theatre Bldg., Sherbrooke, plans 
to build 5 mi. extension to street car sys 
tem in city of Sherbrooke, About $5°,''( 

X. Conture, Murray St., Sherbrooke, 
engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract.) 

Massachusetts—F. W. Hodgdon, secy_of 
state, Boston, received only bid building 31" 
ft. standard guage track involving 220) cu 
yd. earth evcav., 200 cu.yd. earth fill, 3\*" 
cu.yd. ballast, from F. Kennedy 0 
Boston, $9275. 





*Arizona—Dept. Interior let contract 
building 4.8 mi. Oak Creek cut-off, Cox oe 
ea 


Natl. Forest, involving 17,320 cu.yd 
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Ruilways (Continued ) 


1836 cu.yd. rock excav., cw Miller 
Constr. Co, San Bernardino. About 
$30,000. 

*British Columbia—Canadian Pacific Ry. 
Canadian Pacific Ry. Sta., Winnipeg, Man., 
le: contract extending existing line from 
\iberni_ to Great Central Lake, on Van- 
couver Island here, 103 mi, to Foundation 
Co. of Victoria, Old Indian Reserve, Vic- 
toria. About $150,000.. 


Excavation and Dredging 
PROPOSED WORK 


Mo., Barnard—Drainage—Barnard-Bolcho 
D. D. having plans prepared building drain- 
age system to cover 7000 acres, involving 
9 mi. ditches. W. B. Hazen, Commercial 
Bldg., St. Joseph, engr. 

Ore., Fort Rock—Irrigation—Property 
owners of Fort Rock Valley have organ- 
ized irrigation district and association and 
plan to irrigate 46,000 acres. Work will 
include leveling, building flood gates, lat- 
erals, flumes and canals. About $60,000. 
J. Naldrett, chn. 


Ore., Grant’s Pass—Irrigation—Gravity 
Ditch Impvt. Co. receives bids about Dec. 
15, digging 20 mi. irrigation ditch. About 
$36,000. D. McFarland, Grant's Pass, 
ener. 

Ont., Holland Landing — Reclamation — 
City appointed E. A. James Co., Ltd., engrs., 
36 Toronto St., Toronto, to make _ prelimi- 
nary surveys and estimates on reclamation 
of 10,000 acres of swamp land, Gwillum- 
bury Twp. Work includes ditches, retain- 
ing walls, low lift pumps, etc. Cost be- 
tween $50,000 and $100,000. 


Man., Winnipeg—Drainage—City plans 
to build 4.2 mi. 96 in. rein.-con. conduit 
pipe. This work of protection made nec- 
essary by action of soil alkalies on_rein- 
forced concrete. About $300,000. W. lb 
Chace, 201 Tribune Bldg., engr. 


BIDS DESIRED 


Wis., Portage—Drainage—Until Dec. 17, 
by Lower Baraboo River D. D., straighten- 
ing and deepening Baraboo River from 
Butterfield Bridge to river mouth. Work 
involves 400,000 cu.yd. excav., 3 mi. new 
cut, 40 ft. wide at bottom, 13 ft. deep, ete. 
H. V. Tennant, Portage, engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*Pa., McKeesport—Dredging—Y. M. C. 
A., 2 West 45th St., New York City, let 
contract dredging and excavating for foun- 
dation for building, here, to Schutz, 
Schreiner & Clyde, May Bldg., Pittsburgh. 
About $55,000. Nofed Sept 25 under 
‘Buildings.” 

*Minn., Albert Lea—Ditch—F. Tavis, 
aud. Freeborn Co., let contract building 
Ditch No. 31, including 4 branches and 4 
laterals, te N. K. Nelson, Albert Lea, 
About $78,000. Noted Sept. 4 


Industrial Works 


PROPOSED WORK 


Mass., Everett—W. W. Partridge, School 
St., soon lets contract building 1 story, 60 
x 120 ft., brick garage, concrete flooring, on 
Boulevard and 2nd St. About $25,000. 
Concrete foundation for above let to New 
England Foundation Co., 70 Kilby St., Bos- 
ton. W. T. Littlefield, 9 Hamilton PIL, 
Boston, archt. 


Mass., Fall River—W. C. Bergeron, 770 
King Philip St., plans to build 2 story, 45 
x 150 ft., rein.-con. storehouse and garage. 
About $45,000. 


R. L, Providence—Federal Truck Sales 
Co., 276 West Exchange St., preparing 
plans for 1 story, 96 x 320 ft., brick and 
concrete service station, on Reservoir Ave. 
About $100,000. Private plans. 


Conn,, Bridgeport—Coulter & McKenzie 
Machine Co., 771 Water St., plans to build 1 
story, brick and steel, machine shop, con- 
crete flooring and foundation, on Seaview 
Ave. W. R. Phillips & Co., 24 John St., 
enegrs, 

Conn., Bridgeport—United Illuminating 
Co., .84 Temple St., New Haven, plans to 
build brick, concrete and steel power plant, 
on Main St. fronting on Pequonnock River. 
Private plans. 

Conn,, Danielson—River Weaving Co., 
Inc, Water St., plans to build addition to 
weave shed. About $50,000. Private plans. 

Conn., Goodyear (Killingly P. O.)—Good- 
year Cotton Mills soon receives bids build- 
ing 3 story, 150 x 350 ft., brick and mill 
construction mill. About $500,000. 








Conn., New Haven—Oven Equipment & 
Mfg. Co., 205 Orange St., soon receives 
bids building 1 story, 90 x 280 ft., brick 
and steel factory, concrete flooring and 
foundation, on Lombard St. About $50,000. 
Private plans. 

Conn., Windsor—General Electric Co., 
having plans prepared for addition to pres- 
ent plant. About $75,000. 


N. Y., Brooklyn—Ebling, Magnerson & 
Kleinert, archts. and engrs., 52 Vanderbilt 
Ave., New York City, soon let con- 
tract building 8 story, 60 x 100 ft., rein.- 
con. and steel addition to factory, rein.-con. 
flooring, concrete foundation, at 24 Henry 
St. here, for Mason, Au & Magenheimer, 22 
Henry St. About $150,000. Noted June 12. 


N. Y., Brooklyn—H. J. Nurick, archt. and 
engr., 772 Bway., New York City, prepar- 
ing plans for 1 story, brick and _ steel 
garage, rein.-con. flooring, concrete founda- 
tion, on Bedford and Flushing Aves. About 
$30,000. Owner’s name withheld. 


N. Y., Buffalo—Daily Bread Co. having 
plans prepared by L. S. Beardsley, archt. 
and engr., i® West 32nd St., New York 
City, for 3 story, rein.-con. and steel 
bakery, rein.-con. flooring, concrete founda- 
tion. About $200,000. 


N. Y., Buffalo—Bellony, Mellichamp & 
Wade, archts., Buffalo, soon receive bids 
building 2 story, 60 x 100 ft., brick, rein.- 
con. and steel garage and show room, 
rein.-con. flooring, concrete foundation, on 
Main St., for M. H. Meyer, 746 Washing- 
ton St. About $50,000. 


N. Y., Coney Island—F. Kelsey, c/o Par- 
fitt Bros., archts. and engrs., 26 Court St., 
Brooklyn, having plans prepared for 1 
story, 100 x 196 ft., brick and steel service 
station, rein.-con. flooring, concrete founda- 
tion, on West 8th St., here. 


N. J., Jersey City—Pencil Exch.. 67-69 
Fleet St., plans to build 3 story, 48 x 69 
ft. factory. About $29,314. 


N. J., Newark—J. Lichtman & Sons, 
Frelinghuysen Ave., plan to build 2 story, 
85 x 255 ft. addition to factory, to include 
20 concrete vats with system of paddle 
wheels, etc. About $50,000. 


Pa., Altoona—Bd. Dirs. School Dist. 
authorized C. M. Piper, secy., 2634 7th 
Ave., to engage engineers to prepare plans 
for.2 story, 70 x 80 ft. steel and _ brick, 
power plant. About $160,000. 


Pa., Altoona—B. Cohn, 3015 Broad Ave., 
plans to build 2 story, 60 x 120 ft., con- 
crete and brick, auto repair station and 
storage house, on 3ist St. About $55,000. 
Altoona Storage & Forwarding Co., lessee. 


Pa., Coatesville— B. R. Stevens, archt., 
1737 Filbert St., Phila., soon receives bids 
building 2 story, 80 x 126 ft., rein.-con. and 
brick factory, for Breuninger Bros., 338 
East Lincoln St. 


Pa., Phila.—Bigelow-Willey Motor Co., 
304 North Broad St., having plans pre- 
pared by MclIlvaine & Roberts, archts., 
16th & Sansom Sts., for rein-con. and brick 
arage and service building, on Broad and 
Fine Sts. Cost to exceed $100,000. 


Pa., Phia.—F. V. Nickels, archt., 4400 
Manayunk St., soon receives bids building 3 
story, 80 x 225 ft., rein.-con. factory, on 
Boynton and Chelton Sts. About 390,000. 
Owner’s name withheld. 


Pa., Pittsburgh—P. H. Butler Co., 17th 
and Pike Sts., having plans prepared by 
Hunting-Davis Co., archts., Century Bldg., 
for 1 story, 60 x 130 ft. rein.-con., brick 
and steel garage, rein.-con. flooring, con- 
crete foundation, on Fisk and Howley 
Sts. About $50,000. 


Md., Baltimore—T. H. O'Connor, 445 
Guilford Ave., having tentative plans pre- 
pared by J. H. Smallwood, archt., 3915 
Kate Ave., for 4 story, 18 x 100 ft., brick 
warehouse, brick and concrete foundation, 
at 447 Guilford Ave. About $50,000. 


Md., Baltimore—F. Steil Brewing Co., 
202-212 Garrison Ave., plans to convert 
brewery into packing plant and slaughter 
house. About $150,000. F. Steil, pres. 


N. C., Durham—J. E. Sirrine, enegr., 
Greenville, S. C., soon lets contract building 
7 story, 115 x 255 ft. steel and concrete 
factory, for Durham Hosiery Mills. 


N. C., Statesville—Southern Milling Co. 
plans to build brick. and concrete flour mill 
to have capacity of 1000 bbls. Architect 
not selected. 


8. C., Greenville—Southern Textile Ma- 
chinery Co. plans to build 3 story, 57 x 117 
ft. mill construction factory. J. E. Sirrine, 
Greenville, ener. 


Ala., Fairfax—Fairfax Mills plans to 
build 75 x 163 ft., rein-con and standard 





———eeSn==aaaeljpleaelSSwK?:}..eeGNNKNNeWa"”"ewaoaoanm@aoaaaapapmam>S Oe 


ENGINEERING NEWS-RECORD 309 





mill construction bleachery, rein.-con 
flooring. J. E. Sirrine, Greenville, S. C 


ener. 

Ala., LaFayette—LaFayette Cotton Mills 
soon lets contract building cotton mill, 
warehouse, ete. J. Hill, Healy Bldg., At- 
lanta, Ga., engr. 


Ky., Bowling -Green—Atlantic Produc- 
ing & Refining Co., recently organized with 
$1,500,000 capital stock, has purchased 
and will develop oil properties, also build 
additions to present plant. About $300, 
000. W. G. Williams, pres. Engineer not 
selected. 


O., Cinecinnati—Kruse & Bahlman Hard- 
Ware Co., Pioneer and Broad Sts., having 
plans prepared by Frank Hill Smith Co., 
Inc., engrs. and archts., East 3rd St., Day- 
ton, for 8 story, warehouse, on Pioneer St 
About $325,000 Noted Oct. 23. 


0., Cleveland—aAuer Register Co. 403 
Leng ..ve., postponed until 1920, building 
of 2 stevy, 73 x 102 ft., concrete, steel and 
brick factory, rein.-con. flooring, concrete 
foundation, on East 37th St. and Payne 
Ave About $75,000. A. M. Allen Co.,. 
1900 Eucld Bldg., archts. 


O.,  Cle\oland — Withington, Roberts, 
Wright Co., archts. and engrs., Swetland 
Bldg., soon ‘t contract building 2 story, 
45 x 73 ft. ‘ick, concrete and steel fac- 
tory, rein.-co.. flooring, concrete founda- 
tion, at 688 EK st 82nd St.. for Dill Mfg. 
Co., 694 East 8.nd St. E. T. Tobold, mer. 


0. Cleveland—Koblitz Plumbing & Heat- 
ing Co., 1310 Huron Rd., plans to build 4 
story, 144 x 240 ft., concrete, steel. brick 
and terra cotta warehouse, shop and office, 
rein.-con. flooring, brick and concrete foun- 
dation, at 5012 Euclid Ave. About $200,- 
000. Architect not selected. 


0., Cleveland—J. Rutkowski, 7001 Po- 
lonia Ave., scon lets contract building 1 
story, 81 x 142 ft., concrete, steel and 
brick factory, rein.-con. flooring, concrete 
foundation, at 6600 Park Ave. About $40,- 
000. Private plans. 


0., Columbus—Cole Motor Sales Co., 630 
North High St., postponed until spring, 
building of 2 story, 50 x 265 ft., steel and 
brick garage and salesroom, rein.-con. floor- 
ing, concrete foundation, on East Broad St. 
About $100,000. Noted Sept. 25. 


0., Columbus—Ohio Wax Paper & Print- 
ing Co., Hanford St., having plans pre- 
ared by Stribling & Lum, archts., Colum- 
us, for 1 story, 111 x 151 ft., steel and 
brick plant, concrete foundation. About 
$25,000. 


0., Dayton—Burkam-Herrick Publishing 
Co., South Jefferson St., plans to build 4 
story, 100 x 190 ft., rein.-con. and brick, 
publishing plant, rein.-con. flooring, con- 
crete foundation, on 4th St. About $200,- 
000. Architect not selected. 


0., Dayton — Miami Ice Delivery Co., 
Ludlow Bldg., plans to build 2 story, steel 
and brick plant, brick foundation, on 3rd 
St. About $100,000. Architect not selected. 


0., Dayton—Stinson Aero Co., East 3rd 
St., plans to build plant, on East 5th St. 
About $30,000. 


Mich., Adrian—Staté¢ Industrial Home 
for Girls soon lets contract building 1 
= 36 x 75 ft., rein.-con., brick and 
steel laundry, rein.-con. flooring, concrete 
foundation. About $25,000. A. H. Gould 
& Son, 611 Empire Bldg., Detroit, engrs. 
and archts. 


Mich., Detroit—A. J. Detlaff, 121 Lafay- 
ette St.. E., plans to build 1 and 2 story, 
rein.-con., brick and steel, machine shop 
and foundries, rein.-con. flooring, concrete 
foundation, on Grand River Ave. and Ter- 
minal Ry. Architect not selected. 


Mich., Detroit—Smith, Hinchman & 
Grylls, archts., 710 Washington Arcade, 
soon let contract, building 1 story, 310 x 
482 ft., rein.-con., brick and steel, storage 
plant, rein.-con. oe concrete founda- 
tion, on Fort St., for Fisher Body Corp., 
Oakland and Piquette Aves. 


Mich., Detroit—R. W. Koch, archt., Book 
Bldg., preparing plans for 7 story, 150 x 
220 ft. rein.-con. and steel factory, rein.- 
con. flooring, concrete foundation. About 


* $230,000. Owner’s name withheld. 


Mich., Detroit—Sewell Cushion Wheel Co., 
1296 Gratiot Ave., purchased site on Harp- 
er Ave. and Detroit Terminal Ry., and 
plans to build plant. About $100,000. 
Architect not selected. 


Mich., Detroit—Baxter, O’Dell & Halpin, 
archts., 1024 Hammond Bidg., soon let con- 
tract building 3 story, 157 x 160 ft., rein.- 
con., brick and stecl, factory, rein.-con. 
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flooring, concrete and brick foundation, on 
Beaufait St. near Kercheval St. for Sibley 
Lumber Co., Kercheval and Beaufait Aves. 
About $100,000. Noted Nov. 27. 


Mich., Detroit—F. J. Whitney, 1443 
Grand River Ave., having plans prepared 
by H. H. Lane, archt. and engr., Dime Bank 
Bldg., for 1 story, 200 x 250 ft. brick and 


(Continued) 


steel garage, concrete foundation, on 
Franklin St. 

Mich,, Fenton—H. H. Lane, engr., 2320 
Dime Bank, Detroit, soon lets contract 
constructing 1 story, 66x150 ft., rein.-con., 
storage building, rein.-con. flooring, con- 
crete foundation, for New Egyptian Port- 


land Cement Co. 
Ill., Chieago—Arabol Mfg. Co., 100 Wil- 


liam St., New York City, plans to build 
brick and steel factory, rein.-con. floor- 
ing, concrete and brick foundation, here. 


About $100,000. Architect not selected. 


Ill., Chicago—M. Born & Co., 540 South 
Wells St., having plans prepared by A. S. 
Alshuler, archt., 28 East Jackson St., for 
12 story, 44 x 120 ft., brick, concrete and 
steel addition to factory, rein.-con. flooring, 
concrete foundation, on Harrison and Wells 


Sts. About $850,000. 
Ill., Chicago—Natl. Beverage Co., 1926 
West 18th St., having preliminary plans 


prepared by R. Griesser, archt., 64 West 
Randolph St., for 2 story, brick and rein.- 
con. factory, rein.-con. flooring, concrete 
foundation, at 1926 West 18th St. About 
$150,000. 


Ill., Chieago—Packard Motor Car Co., 
West Grand Blivd., Detroit, plans to build 
2 story, 298 x 304 ft., service and assembly 
station, rein.-con. flooring, concrete founda- 
tion, on West 37th and Princeton Aves., 
here. A. Kahn, Marquette Bldg., Detroit, 
archt. 

Wis., 
plans to 
$1,200,000. 


Wis., Fond du Lac—Northern Casket Co., 
16 North Brooke St., plans to construct 3 
story, brick and concrete factory. About 
$75,000. J. E. Hennen, 74 South Main 
St., archt. 


Wis., Manitowoe—Juul & Smith, archts., 
Dempsey Bldg., North 8th St., soon receive 
bids building 2 story, 75 x 17* ft. brick, 
rein.-con .and steel factory, rein.-con. floor- 
ing, concrete foundation, for A. H. Franke, 
1119 Columbus St. About $80,000. 


Wis., Milwaukee—Kirchhoff & 
archts., Majestic Bldg., receive bids about 
Dec. 12, building 2 story, 121 x 150 ft. 
rein.-con. and brick service station, rein.- 
con. flooring, concrete foundation, on North 
Ave., for Cadillac Motor Car Co., 1343 
Cass St., Detroit, Mich. About $200,000. 


Wis,, Milwaukee—Gemco Mfg. Co., 742 
South Pierce St., having plans prepared by 
M. Fernekes, archt. and engr., Ry. Exch. 
Bidg., for 2 story, 50 x 150 ft., rein.-con. 
and brick factory, rein.-con. flooring, con- 
crete foundation. About $50,000. 


Wis., South Milwaukee (Milwaukee P. O.) 
—Universal Aniline Dyes & Chemical Co., 
1009 Wells Bldg., soon receives bids build- 
ing 1 and 3 story, 75 x 122 ft. rein.-con. 
and brick factory, rein.-con. flooring, con- 
crete foundation, on Carroll Ave. About 
$200,000. Oo. C. Uehling, ist Wisconsin 
Natl. Bank Blidg., Milwaukee, archt. and 
ener. 


Wis., Watertown—Monarch Tractor Co., 
c/o W. Ray, supt., plans to build 1 story, 
80 x 100 ft. brick and steel foundry, brick 
foundation, on Main St. About $35,000. 
Architect not selected. 


la., Burlington—W. A. Rayburn Co., 
Hamilton, IIL, receives bids in spring, 
building 1 story glass factory, on North 
Bottoms St. About $300,000. Engineer not 
selected. 


Minn., Minneapolis—Red River Lumber 
Co., 87 Hennepin Ave., plans to build 2 
story, 100 x 135 ft, brick, timber and 
stone garage, on Franklin and Lyndale 
Aves. About $50,000. Cc. L. Kinport, 
Andrus Blidg., archt. 


Kan., Dodge City—Associated Mill & Ele- 
vator Co., Kansas City, Mo., having plans 
prepared by Lehrack Eng. Co., engrs., 705 
Gloyd Bldg., Kansas City, Mo., for con- 
crete elevator, rein.-con. flooring, concrete 
foundation, here. About $250,000. 


Kan., Hutchinson—W. Kelley Milling Co. 
plans to build brick, concrete and steel 
mill, rein.-con. flooring, concrete founda- 
tion. About $500,000. Engineer to be se- 
lected at once. 


Wichita—J. O. Adams Music Co. 
4 story, 90 x 125 ft. brick, 


Beloit—Fairbanks-Morse 
build addition to 


Mfg. Co. 
plant. About 


Rose. 


Kan., 
plans to build 


rein.-con. and steel warehouse, 
flooring, on East 2nd St. 
Architect to be 


Kan., Wichita—Bennison Bros. Bag Co., 
601 South 4th St., St. Louis, Mo., purchased 
site and plans to build 3 story, 130 x 300 
ft., brick factory, here. About $596,000. 
Architect not selected. 


Kan., Wichita— Red Star Milling Co., 
1901 North Emporia St., having plans pre- 
pared by Sherman Eng. Co., engrs., 1019 
New York Life Bldg., Kansas City, Mo., for 
9 story, 60 x 170 ft. mill, 3 story, 60 x 96 
ft. warehouse, 60 x 61 ft. headhouse, 70 ft 
high, and six 20 ft. tanks, 90 ft. high, all 
rein.-con. About $750,000. 


Kan., Wichita—F. Schwartz plans to 
build 2 story, 125 x 150 ft. brick warehouse. 


rein.-con. 
About $100,000 
selected at once. 


About $55,000. Architect will be selected 
at once. 
N. D., Grand Forks—Standard Oil Co., 


a 
4th Ave., S. and Front St. N., 
build warehouse, tanks and 
stations on McCormick St., 
Ave. About $300,000. 


N. D., Grand Forks—State 
Comn., Bismarck, 


plans to 
distributing 
south of Dike 


Industrial 
plans to build 8 story, 
40 x 160 ft. mill and 60 x 120 x 140 ft. 
elevator, here. About $2,000,000. W. F. 
Kurke, Huntington Blk., Fargo, archt. 


Abilene—Amer. Pub. 
plans to build 3 story, ice factory and 
powe: plant, here, rein.-con., to furnish 
power for Anson, Merkel, Stamford, Ham- 
lin and Cisco Twps. About $700,000. A. 
Hardgrave, Southwestern Life Bldg., Dal- 
las, genl. mgr. 


Tex., Serv. Corp. 


Tex., Corsicana—Corsicana 
fining Co. plans 
$400,000. W. M. 
Ave., engr. 


Tex., Ft. Worth—See “Buildings.” 


Tex., Wes* Dallas (Dallas P. O.)—Mon- 
arch Petroleum Co., Western Indemnity 
Bldg., Dallas, secured 30 acre site here, and 


Oil and Re- 
to build refinery. About 
Elliott, 1004 West 3rd 


plans to build 5000 bbl. refinery. About 
$500,000. J. R. Aiken, pres. 
Wash., Centralia—Sherman Co. Light & 


Power Co. having surveys made prepara- 
tory to building steam plant adjoining plant 
of Eastern Ry. & Lumber Co. About $150,- 
000. 


Ore., Astoria—H. R. Hoefler plane to ex- 
tend candy factory to cover 100 x 125 ft. 
space, by building 4 story, concrete addition 
east of Centennial Candy Factory. About 
$50,000. Private plans. 


Ore., Marshfield—Martin Candy Co., 2nd 
St., having plans prepared by F. Magnus- 
san, archt., Marshfield, building 2 or 3 
story, 85 x 120 ft., brick or concrete fac- 
tory, concrete foundation, on Alder and 
Bway. About $50,000. 


Ore., Marshfield—I. R. Tower plans to 
construct 2 story, 100 x 100 ft, concrete 
garage and sales building, concrete foun- 
dation, on 2nd and Market Sts. About 
$50,000. Private plans. 


Ore., Portland—Crystal Ice & Storage 
Co. 432 East Salmon St., having plans 
prepared by Camp & Du Puy, archts., 426 
East Adler St., for 3 story, 110 x 115 ft. 
rein.-con. plant, concrete foundation, on 
East 7th and Main Sts. About $125,000. 


Ore., Portland—Eagle Mill Co. hivng 
plans prepared by J. V. Bennes, archt., 
Chamber Commerce Bldg., for 7 story, flour 
mill, and 1 story, 100 x 130 ft. warehouse, 
concrete. About $200,000. W. R. Bagot, 
Bd. Trade Bldg., pres. 


Ore., Wallowa—Wallowa Pine Lumber Co. 
recently incorporated with $350,000, plans 
to purchase 100,000,000 ft. timber on 
Bear Creek and build 2 story, frame and 
concrete sawmill. About $300,000. Address 

. A. Hunter, Wallowa. Architect not se- 
lected. 


N. S., Bedford—Moirs, Ltd., having plans 
prepared for 50 x 70 ft. sawmill and 50 x 
110 ft. box factory, each 38 ft. high, steel 
and brick, concrete foundation, on River 
St 


Ont., Elk City—McCarthy & Porter, hav- 
ing preliminary surveys made for hydro 
electrical development of 5006 h.p. at In- 
dian Chute on Montreal River, near here, 
and for distribution lines to different mines. 
About $200,000. Sutcliffe & Neelands, New 
Liskeard, engrs. 


Ont., Fergus—J. Alpaugh & Son prepar- 
ing plans for marble works, brick. About 
$25,000. 


Ont., Ft. William—City preparing 
for rebuilding 1 story, 80 x 150 ft., 
and steel carbarns, 
About $200,000. A. McNaughten, 


lans 
rick 
concrete foundation. 
clk. 


Ont., Hamilton—Firestone Tire & Ri 
Co., South Main St., kron, O., ha 
plans prepared by B. H. Prack, archt 
engr., Lumsdem Bldg, Toronto, for 
brick and concrete factory, concrete { 
saaree. on Barton St., here. About $1, 


Ont., Toronto—Prest-O-Lite Co., | 
Elm and Center Aves., purchased 10 a 
Hillcrest Race Track, and plans to } 
large steel and concrete factory. Al 
$1,500,000. Architect not selected. 


B. C. Vancouver—BPritish Columbia F 
Cedar Lumber Co., foot Laurel St. plan 
rebuild saw-mill. About $250,000. 


_B. C., Vancouver — Gibsons Ltd., 
Water St., plans to construct 1 story, ; 
construction factory, concrete foundat 


on Industrial Island, to consist of sev: 
buildings of various sizes. Cost, 
cluding machinery, $100,000. Gardiner « 
Mercer, Birks Bldg., archts. 
BIDS DESIRED 
N. Y., Brooklyn—Until Dec. 17, (chang: 
of date) by State Hospital Comn., Capito! 


Albany, building 2 story, 50 x 71 ft., bric} 
and steel addition to laundry, coneret 
foundation,” for Brooklyn State Hospital, 
here. About $95,000. L. F. Pilcher, Albany, 
state archt. 
Y., 


N. “Streets 
Roads”. 


Rochester—See 


and 


Pa., Phila.—F. V. Nickels, archt., 4400 
Manayunk St., receiving bids building 
story, 24 x 90 ft., brick garage and dancm 
hall, on East Broad and Wharton Sits 
for J. Reale, 1609 Wharton St. About $45 
000. 


Pa., Pittsburgh—Until Dec. 4, by Colonia! 
Ice Co., 35 South 16th St., building 1 story 
70 x 114 ft., concrete, brick and steel stor- 
age plant on 16th St. About $60,000. A.C 
Bishop, 427 Guardian Bldg., Cleveland, 
archt. and engr. Noted Nov. 6 


0., Cleveland—Enamel Products 
Eddy Rd. and Taft Ave. receiving bids 
building 1 story, 100 x 200 ft., brick and 
steel factory, concrete foundation. About 
$60,000. J. Foster, secy. Withington- 
Roberts-Wright Co., Swetland Bldg., archts 
and engrs. 


Co.. 


0., Cleveland—Standard Wire 
Co., 5915 Pennsylvania Ave., receiving bids 
building 1 story, 101 x 165 ft., brick, wood 
and steel factory, brick foundation, on 39th 
St. and Superior Ave. About $75,000. A 
A. Bartlett, mgr. Lehman & Schmitt, Elec- 
tric Bidg., archts. , 


0., Cleveland—E. McGeorge, archt., 
1900 Euclid Bldg., receiving bids construct 
ing one 100 x 225 ft. and one 100 x 120 ft 
factory buildings, 3 story, steel and brick, 
rein.-con. flooring, concrete foundation, on 
East 79th St. and Woodland Ave., for 
Van Dorn Iron Works Co., 2685 East 79th 
St. About $250,000. 


Il, Chicago—Berlin, Swern & Randall, 
archts., 19 South La Salle St. receiving 
bids building 3 story, 56 x 100 ft., mill con- 
struction factory, rock and concrete foun- 
dation, for Jewell Electric Instrument Co., 
1640-42 Walnut St. About $50,000. 


Il, Chicago—P. Gerhardt, archt., 64 
West Randolph St., receiving bids building 
6 story, 60 x 125 ft., brick and rein.-con. 
storage plant, rein.-con. flooring, concrete 
foundation, on Halsted St. and Bway., for 
A. E. Oblander, 3833 Bway. About $250,- 
000. 


Spring 


Wis., Milwaukee—Until Dec. 14, by P. 
Braman, comr. Pub. Wks., building 1 
story, 50 x 160 ft., rein.-con. and brick re- 
pair shop, rein.-con. flooring, concrete foun- 
dation, on Market St. About $50,000. C. E 
Malig, City Hall, archt. and engr. 


Tex., Ft. Worth—Until Dec. 15, by 
Comrs. Tarrant Co., constructing 2 story. 
60 x 90 ft., equipment building and shops 
brick, rein.-con. and stone, brick and con 
crete foundation, for housing county roa 
and bridge machinery. About $25,000. Kh 
A. Nicolais, Ft. Worth Natl. Bldg., archt 


N. D., Bismarck—Until Jan. 15, ¥ F. W 
Keith, archt., Bismarck, building story, 
52 x 64 ft. rein.-con., brick and tile power 
plant. About $90,000. 


PRICES AND CONTRACTS AWARDE?) 
(xIndicates award of contract.) 


*Mass., Cambridge—Whittemore Bros 
Corp. let contract building 3 story, 43 
63 ft., rein.-con. storehouse, rein.-con. floor 
ing, concrete foundation, on Albany St 
to Evatt Constr. Co., Devonshire St., Bos 
ton. About $150,000. 
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indusrial Works (Continued) 


*Mass., East Springfield (Springfield)— 
New ngland Westinghouse Co., Chicopee 
alls, let contract building 1 story, 112 x 
5) ft. brick and steel factory, rein.-con. 
Aooring, eonerete foundation, here, to E. 
» Carison, 310 Main St., Springfield. About 
$85,00 Noted Sept. 25. 


%Mass., Fall River—Amer. Thread Co., 
foo: of Kerr St., let contract building addi- 
rion to boiler house, to Aberthaw Constr. 
Co, School St., Boston. About $40,000. 


*Mass., Fall River—Mexican Petroleum 
co. 164 Allens Ave., Providence, R. L, let 
vontract building distributing plant, office, 
pump house and garage, on Providence 
ive, here, to T. I. Ellis, 17 Exchange St., 
Providence. About $100,000. 


#Mass., Fall River—Sanford Spinning 
Co.. 206 Globe Mills Ave., let contract 
building 3 story, 120 x 350 ft., rein.-con. 
addition to mill, rein.-con. flooring, con- 
crete foundation, to New England Concrete 
& Constr. Co., 201 Devonshire St., Boston. 
About $400,000, 











*Mass., Holyoke—Prentiss Wire. Mills. 
439 Dwight St., let contract remodeling 60 
x 100 ft. storage building and 30 x 48 ft. 
annealing building, also constructing 3 
story addition, on Commercial St., to 
Ranger Constr. Co., 20. Bond St. About 
$50,000. 


*Mass., Holyoke—Valley Paper Co., 2nd 
Level Canal, let contract bufiding 2 story, 
50 x 350 ft. brick and steel addition to 
factory, conerete foundation, to P. J. Ken- 
nedy & Co., 464 Maple St. About $70,000. 


*Mass., Lynn—Hilliard & Merrill, 83 
South St. Boston, let contract building 5 
story, 50 x 500 ft, and 60 x 139 ft. rein.- 
con. Warehouse, rein.-con. flooring, concrete 
foundation, on Eastern <Ave., here, to 
W. M. Bailey & Co., Broad St., Boston. 
About $400,000, 


*Mass., New Bedford—C. A. Best, 61 
Locust St., let contract building 1_ story, 
100x100 ft., brick warehouse, on Nausett 
St.. to Savoie Quarry & Constr. Co., Savoie 
Ave., Fall River. About $40,000. 


*Mass., Worcester—C. H. Tenny & Co., 
201 Devonshire St., Boston, will build 10 
story, 100x140 ft., concrete and steel plant, 
wood block flooring over concrete. About 
$500,000. Work will be done by day labor. 


*Mass., Worcester — Worcester Cold 
Storage Co., Hygeia St., let contract build- 
ing & story, concrete and steel factory, to 
cH. Tenney & Co., 201 Devonshire St., 
Boston. About $300,000. 


*R. L, Central Falls—(Pawtucket P. O.) 
—Fortune Silk Mill, Clay St., let contract 
building 4 story, 40 x 175 ft, brick and 
mill construction addition to mill, concrete 
foundation, to C. I. Bigney Constr. Co., 
898 Westminster St., Providence. About 
$106,000, 


*R. L, Providence—J. Alix, 1295 North 
Main St., will build 1 story, 100 x 100 
ft, brick and concrete garage, concrete 
flooring and foundation About $30,000. 
Work will be done by day labor. 


*R. L, Providence—C. B. Bullock, 36 
Nesbet St., will build 1 story, 100 x 120 ft. 
brick and concrete garage, concrete flooring 
and foundation, on Seekonk St. About 
$30,000. Work will be done by day labor. 
Noted Aug. 7. 


*R. L, Providence—General Baking Co., 
207 Brook St., let contract building 2 
story, 95 x 115 ft., brick addition to Arnold 
Bakery, conerete foundation, on John and 
Williams Sts., to N. U. Lavoie, 698 Warren 
St., East Providence. Noted Sept. 18. 


*R. L, Riverpoint—H. T. White let con- 
tract building 2 story, 60 x 120 ft., brick 
and timber mill, concrete foundation, at 
Pastime Park, to F. G. Rowley Co., 260 
Central Ave, Pawtucket. About $50,000. 
Noted July 3. 


*R. LL, Valley Falls (Pawtucket P. 0.)— 
Penikees Mills let contract building 2 story, 
46 x 100 ft. mill construction addition to 
weave shed and 3 story, 85 x 100 ft. brick 
addition to main plant, concrete foundation, 
fo O. D. Purington & Co., 626 Industrial 

rust Bldg., Providence. 


*Conn., New Britain—Landers, Frary & 
“l\ork, Commercial and Center Sts., let con- 
tract constructing plant to include 6 story, 
S) x 160 ft., 1 story, 46 x 155 ft., 3 story, 
‘° x 68 ft. an@ 1 story, buildings, brick 
«o¢ mill construction, on South Stanley St., 

Torrington Bldg. Co.. 197 Water St.. 
Torrington. About $150,000, $16,000, $15,- 
and $8500 respectively. 


*Conn., New London—Sheffield Denti- 


frice Co. let contract buiiding 3 story, 63x 
101 ft., brick and mill construction addi- 
tion to factory, to H. Wales Lines Co., 
134 State St., Meriden 


*Conn., Torrington—Torrington Co., 59 
Fiele St., let contract building 2. story, 
56x340 ft. brick and mill construction 
adcition to factory, concrete foundation, 
on North Elm 8t., to Torrington Bldg. Co., 
197 Water St. 

*N. Y., Brooklyn—Callan Bros., 214 East 
135th St., New York City, will build 2 story, 
85 x 200 ft., brick and steel garage, rein.- 
con. flooring, concrete foundation, on 19th 
St. and 3rd Ave. here. About $40,000 
Work will be done by day labor. 


*N. Y., Brooklyn—S. Eisenberg, 1499 
Lincoln PL, will build 1 story, 115 x 160 ft., 
brick and steel garage, rein.-con. flooring, 
concrete foundation § at 342-352 Coney 
Island Ave. About $50,000. Work will be 
done by day labor. 


*N. Y., Brooklyn—H. B. and H. L 
Realty Co., 735 Greene Ave., will build 1 
story, 95 x 120 ft., brick and steel garage, 
rein.-con. flooring, concrete foundation, on 
38th St. and 13th Ave. About $40,000, 
Work will be done by day labor. 


*N. Y., Brooklyn—C. Magid, 56 Boerum 
Pl., will build 1 story, 75 x 160 ft., brick 
and steel warehouse, rein.-con. flooring, 
concrete foundation, on Flushing and Irv- 
ing Aves. About $40,000. Work will be 
done by day labor. 


*N. Y., Brooklyn—A. Ullrich, archt. and 
engr., 371 Fulton St., let contract to Burke 
Bros. Constr. Co., 62 West 45th St., New 
York City, building brick and steel factory, 
rein.-con. flooring, concrete foundation, on 
Tillery and Raymond Sts., for Metal Tube 
& Hose Co., c/o architect. About $70,000. 
Noted Sept. 25. 


*N. Y., Brooklyn—Rell Realty Co., 39 
West 113th St., New York City, will build 
1 story, 140 x 140 ft., brick and steel 
garage, rein.-con. flooring, concrete foun- 
dation, on Albermarle Rd. and Bedford 
Ave. About $30,000. Work will be done 
by day labor. 


*N. Y., Brooklyn—M. Rothschild, 833 
Saratoga Ave., will build 1 story, 75 x 100 
ft., brick and steel garage, rein.-con. floor- 
ing, brick foundation, on Schenectady Ave. 
and Herkimer St. About $25,000. Work 
will be done by day labor. 


*N. Y., Long Island City—Deed Realty 
Co., 68 Broad St., New York City, let con- 
tract building 6 story, 80 x 253 ft., brick 
and steel factory, rein.-con. fleoring, con- 
crete foundation on Queens St. and Jackson 
Ave., here, to F. T. Ley, 19 West 44th St., 
New York City. About $400,000. 


*N. Y., Long Island City—W. P. White, 
c/o Ballinger & Perrott, archts. and engrs., 
47 West 34th St., New York City, let con- 
tract building 10 story, rein.-con. and steel 
factory, rein.-con. flooring, concrete foun- 
dation, on Queens St., to F. T. Ley, 19 
West 44th St., New York City. About 
$1,000,000. 


*N. Y., Middleport—Niagara Sprayer Co. 
will build 1 story, 60 x 250 ft., brick and 
concrete factory. About $40,000. Work 
will be done by day labor. 





*N. Y¥., New York—Two Hundred Fifty- 
five 5th Ave. Corp., 939 Southern Bivd., 
will alter 5 story, brick and steel factory, 
at 255-257 5th Ave. About $25,000. Work 
will be done by day labor. 


*N. Y., Niagara Falls—Shredded Wheat 
Co., 424 Buffalo Ave., let contract building 
4 story, 75 x 257 ft., rein.-con. warehouse, 
rein.-con. flooring, concrete foundation, on 
Erie Ave., to Monarch Eng. Co., Chamber 
Commerce Bldg., Buffalo. About $150,000. 


*N. J., Newark—P. Ballantine & Sons, 
Oxford St., let contract building power 
house and 48 x 63 ft. reservoir with 250,- 
000 gal capacity of fuel oil, to Essex 
a Co., 85 Academy St. About $50,- 
000. 


*Pa., Bloomsburg—C. Housnick. c/o W. 
H. Lee, archt., 32nd and 17th Sts., will 
build 2 story, 112 x 117 ft., concrete and 
steel garage and dance hall, here. Cost 
between $40,000 and $50,000. Work. will 
be done by day labor. 


*Pa., Manayunk (Phila. P. O0.)—Phila. 
Paper Mfg. Co., River Rd., let contract 
building 2 story, 60 x 200 ft., rein.-con. and 
brick factory, on Nixon St., to Brown 
Constr. Co., 4600 Main St. About $72,000. 


*Pa., Phila—E. G. Budd Mfg. Co., 25th 
St. and Hunting P1., let contract building 4 
story, 100 x 300 ft. rein.-con. and steel 
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factory, to Warren, Moore & Co. 13th and 
Market Sts. About $500,000 


*Pa., Phila.—Concordia Silk Hosiery 
Co., A and Courtland Sts., let contract 
building 2 story, 45 x 125 ft.. brick addi- 
tion to factory, to H. P. Schneider, 3713 
Old York Rd. About $25,000 

*Pa., Phila.—J. Furlong, %th and Green 
Sts., let contract building 1 story, 60 x 157 
ft.. brick garage, at 3545 North 8th St. 
to J. A. Codori, 1235 Arch St About 
$25,000. 


*Pa., Phila.—M. E. Hecht, Empire Bldg., 
let contract building 4 story, 56 x 86 ft., 
rein.-con. storage plant and garage, at 1342 
Brown St., to Lam Bldg. Co., 1001 Wood 
St. About $68,000. 


*Pa., Phila.—Phila. Electric. Co., 10th 
and Chestnut Sts., let contract building 5 
story, 150 x 300 ft., rein.-con. and brick 
power house, on Beach and Palmer Sts. 
to Stone & Webster, 16th and Walnut Sts 

*Pa., Phila.—Pottash Bros., 504 North 
Amer. St., let contract building 2 story, 
200 x 301 ft. brick and stone factory, on 
Water and Wolf Sts. to M. Cotler, 1220 
North 42nd St. About $150,000. 


*Pa., Phila.—N. H. Dickinson, archt., 
1705 Chestnut St., let contract to J. 8S 
Rogers, Drexel Bidg., constructing 2 story, 
50 x 327 ft. brick and rein.-con. factory. 
for Rockland Hosiery Co., Kensington Ave 
and North St Noted Aug. 28. 


*Md., Baltimore—S. Friedberg, Norfolk 
Va., let contract remodeling 3 story, 100x 
13¢ ft., rein.-con. and steel garage and 
stores, rein.-con. flooring, concrete founda- 
tion, at 602-10 North Howard St, to Con- 
solidated Eng Co., 243 Calvert Bldg 
About $60,000. 

*0., Akron—Goodyear Rubber Co., East 
Market St., let contract building 3 story 
150 x 800 ft., concrete, steel and brick fac- 
tory, rein.-con. flooring, concrete founda- 
tion, on Massillon Rd., to Hunkin-Conkey 
Constr. Co., Century Blidg., Cleveland 
About $500,000. 


*0., Cineinnati—Ruehlmann Flour Co., 
West 6th St., let contract building 84 x 135 
ft. mill, to D. Meinken, Western Ave. About 
$50,000, 


*0., Cleveland—Dangler Stove Co., 5017 
Perkins Ave., let contract building 1 story, 
50 x 200 ft., brick and timber addition, to 
Boldt Constr. Co., 6110 Euclid Ave. About 
$50,000. 


*0., Cleveland—Glidden Varnish Co., 
Berea Rd., let contract building 3. story, 
60 x 100 ft., concrete, steel and brick fac- 
tory, rein.-con. flooring, concrete founda- 
tion, to Hunkin-Conkey Co., Century Bldg 
About $600,000. 


*0., Cleveland—Midwest Box Co., West 
106th St. and Western Ave., let contract 
building 2 story, 100 x 405 ft., concrete, 
steel and brick factory, rein.-con. flooring, 
concrete foundation, to J. A. Moffet Constr. 
Co., Union Bldg. About $300,000. Noted 
Nov. 27. 

*0., Cleveland — Overland Larick Co. 
18526 St. Clair Ave., let contract building 
2 story, 65 x 150 ft., stone and brick garage, 
brick foundation, on East 152nd St. and St. 
Clair Ave., to H. G. Claxton, 6522 Euclid 
Ave. About $50,000. 


*0., Cleveland—Rubay Co., 1378 West 
78th St., let contract building 3 story, 100 
x 120 ft., concrete, steel and brick factory, 
rein.-con. flooring, concrete foundation, on 
West 78th St.. to Watson Eng. Co., 1101 
Hippodrome Bldg. About $200,000. Noted 
Nov. 27. 

*0., Cleveland—wW. H. Smith, 66 Taylor 
Rd., let contract building 1 story, 140 x 140 
ft., concrete, steel and brick foundry and 
machine shop, rein.-con. flooring, concrete 
foundation, at 16601 Euclid Ave., to Bolten- 
Pratt Co., Columbia Bldg. About $50,000 


*0O., Columbus—Brunt Tile & Porcelain 
Co., The Chaseland, let contract building 1 
story, 65 x ‘50 ft. brick factory, north gf 
here, to G. Sandbrick, 774 South Ohio Ave 
About $30,000. 


*0., Columbus—Columbus Mill & Mine 
Supply Co., North Front St., let contract 
building 1 story, 90 x 350 ft., concrete and 
brick warehouse and machine shop, on 
Marion Rd., to R. H. Evans & Co., Colum- 
bus Savings & Trust Bldg. About $100,000. 


*0., Lorain—Aetna Steel Castings Co., 
2884 Scranton St., Cleveland, let contract 
repairing steel and_ brick factory, brick 
foundation, here, to W. I. Thompson, 5103 
Euclid Ave., Cleveland. About $25,000. 


tied. Indianapolis—Polar Ice & Fuel 
Co., 20th and Northwestern St., let contract 
building 2 story, 47 x 90 ft. brick, steel 
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Industrial Works (Continued) 

and concrete, storage plant, rein.-con. 
flooring, concrete foundation, to W. P. 

Junglass, Indianapolis. About $50,000. 
*xill., Chicago—Amer. Fdry. & Equip- 


ment Co., c/o Mundie & Jensen, archts., 39 
South La Salle St., let contract building 2 
story, 100 x 200 ft., brick and rein.-con. 
factory, rein.-con. flooring, concrete founda- 
tion, on 47th and Richmond Sts., to C. A. 
Moses Constr. Co., 133 West Washington 
St. About $150,000. 


*Ill., Chicago—Brennan 
4013 Normal Ave., let contract building 2 
story, 75 x 140 ft., brick and rein.-con. 
packing plant, rein.-con. flooring, concrete 
foundation, to Wells Bros. Constr. Co., 53 
West Jackson Blvd. About $100,000. 


*ll., Chicago—Cadillac Motor Car Co., 
1343 Cass St., Detroit, Mich., let contract 
building 6 story, 100 x 160. ft., brick and 
rein.-con. repair shop, rein.-con. flooring, 
concrete foundation, on 23rd St. and In- 
diana Ave., here, to Thompson-Starrett Co., 
175 West Jackson Blvd. About $500,000. 


*IL, Chicago—Central Mfg. Dist., 38 
South Dearborn St., let contract build- 
ing 6 story, 200 x 200 ft., brick, terra 
cotta and rein.-con. warehouse, rein.-con. 
flooring, concrete foundation, on 39th and 
Winchester Sts., to E. W. Sproul Co., 2001 


Packing Co., 


West 39th St. About $800,000. Goodyear 
Tire & Rubber Co., East Market St., 
Akron, O., lessee. 


* IIL, Chicago—Chicago Electric Mfg. Co., 
2817 South Halsted St., let contract build- 
ine 2 story, 100 x 135 ft., brick and rein.- 
con. factory, rein.-con. flooring, concrete 
foundation, on Halsted and 28th Sts., to 
Stresenreuter Bros., 3020 South Halsted 


St. About $75,000. 
*iil., iene Conte Mennierer Co., 
455 West 22nd St., let contract building 2 


story, 90 x 125 ft., mill construction, print- 
ing plant, concrete foundation, on 22nd and 
Cottage Grove Sts., to Leyden-Ortseifen 
Co., 809 Windsor Ave. About $85,000. 


*Ill., Chicago—Fairbanks, Morse & Co., 
$00 South Wabash Ave., let contract build- 
ing 3 story, 150 x 210 ft., brick and rein.- 
con. warehouse, rein.-con. flooring, concrete 
foundation, on 38th and Loomis Sts., to 


E. R. Sproul Co., 2001 West 39th St. About 
$325,000. 
*Iil., Chicago—Lincoln Ice Co. 317 


North Elizabeth St., will build 2 story, 75 
x 150 ft. ice plant, rein.-con. and brick, 
rein.-con. flooring, concrete foundation, at 
$29 North Elizabeth St. Work will be done 
by day labor. Concrete work let to Barton 
Spiderweb System Co., 304 South Wabash 
St. Total cost, $60,000. 


*Ill., Chicago—L. Peterson & Co., 1234 
Fullerton Ave., let general contract build- 
ing 2 story, 60 x 150 ft., mill construction 
factory, brick foundation, at 1226 Fullerton 
Ave., to B. J. Reguell & Co., 19 South La 
Salle St., masonry, to Johnson, Borg & Co., 
35 North Dearborn St. Total cost, $45,000. 


*Ill., Cicero—Hubbard & Co., 306 South 
Wabash Ave., Chicago, let masonry, car- 
pentry and concrete work, building six 
1 or 2 story, brick, terra cotta and rein.- 
con. factories, on 200 x 565 ft. site, on 
12th St. and 54th Ave., to A. Brundage, 
110 South Dearborn St., Chicago. About 
$350,000. 


*IIL, Rockford—Ziock Paper Box Co., 
South Wyman St., let contract building 13 
story, 70 x 104 ft., concrete addition to 
factory, concrete foundation, on South 
Main St., to Holm-Page Co., Kishawaukee 


St. About $150,000. 
*Mich., Bay City—C. R. Wilson Boyd 
Co., 26th and Farragut Sts., let contract 


building 1 story, 100 x 316 ft., concrete, 
brick and steel factory, rein.-con. flooring, 
concrete foundation, to include finishing 
room and 50 x 150 ft. brick and hollow tile 
kilns, to H. C. Weber Constr. Co., Center 
Ave. and Pere Marquette R. R. About 
$450,000. Noted Sept. 11. 


*Mich., Detroit—Fisher Body Co., Oak- 
Sand and Piquette Aves., let contract build- 
ing 1 story, 57 x 64 ft., rein.-con., brick 
and steel power house, concrete foundation, 
on Theodore and Riopelle Sts., to G. A. 
Fuller Co., 540 Penobscot Bldg., cost 
$45,000; 1 story, rein.-con., brick and steel 
power house, rein.-con. flooring, concrete 
foundation, on Trombley St., to Montague 
& Forney, 813 Ford Bidg., $80,000; 6 story, 
66 x 217 ft., rein.-con. and brick factory, 
rein.-con. flooring, concrete foundation, on 
St. Antoine St., to H. C. Christman Co., 
315 Stevens Bidg. . 


*Mich., Detroit—J. Green, Michigan 
Ave. and 8th St., let contract building 1 


story, 50 x 195 ft., concrete and brick 
garage, rein.-con. flooring, concrete founda- 
tion, on Michigan Ave., to J. B. Curren, 
a/o H. T. Millar, archt., 320 Lightner 
Bldg. About $40,000. Noted Nov. 27. 


* Mich,, Detroit—J. Kalbfleisch. 293 Com- 
monwealth Ave., let contract building 2 
story, 60 x 100 ft., brick and steel laundry, 
brick foundation, on McGraw Ave., to H 
Zens, 471 Reddig St. About $45,000. 


*Mich., Detroit—Mutual Electric & Ma- 
chine Co., 232 Fort St., let contract build- 
ing 1 mere. 75 x 130 ft., brick and steel 
machine shop and office, concrete founda- 
tion, on Porter St., to Daigle Iron Wks., 
549 Lafayette Ave., masonry, to Stokes & 
Whittingham, Penobscot Bldg. 


*Mich., Detroit—C. E. Rodgers, 34 Gold- 
smith St., let contract building 1 story, 100 
x 214 ft. brick and steel factory, concrete 
foundation, on West Fort St., to E. Monag- 
han, West Fort St. About $80,000. Noted 
Aug. 14. 


*Mich., Detroit—F. J. Towar, Dime Bank 
Bldg., let contract building 2 story, 50 x 


150 ft., rein.-con., brick, steel and _ tile 
garage, rein.-con. flooring, concrete foun- 
dation, on Cass Ave. near Davenport St, 


to W. 8S. Pocock, 515 Hammond Bldg. 


*Mich., Detroit—Wadsworth Mfg. Co,. 
Jefferson Ave., let contract building 6 
story, rein.-con., brick and steel factory, 


rein.-con. flooring, concrete foundation, to 
F. E. Walters, Jefferson Ave. and Con- 
nors St. About $450,000. 


*Mich,, Detroit—C. R. Wilson Body Co., 
Clay Ave., let contract building 2 story, 45 
x 100 ft., rein.-con., brick and steel power 
house, rein.-con. flooring, concrete founda- 
pon. to A. A. Albrecht Co., 1130 Penobscot 

g. 


*Wis., Ft. Atkinson—Creamery Package 
Mfg. Co., Ft Atkinson Bldg., let contract 
building 2 story, 40 x 90 ft. rein.-con. and 
brick plant, rein.-con. flooring, to Raulf Co., 
Patton Blidg., Milwaukee. About $25,000. 


*Wis., Milwaukee—J. Benesch & Co., 
1264 South Pierce St., let contract building 
3 story, 67 x 112 ft. rein.-con. and brick 
warehouse, rein.-con. flooring, concrete 
foundation to E. Steigerwald & Sons, 2303 


Galena St. About $60,000; cost plus per- 
centage basis. 
*Wis., Milwaukee—Nordberg Mfg. Co., 


Chicago and Oklahoma Sts., let contract 
building 1 story, 100 x 120 ft., brick and 
steel addition to machine shop, rein.-con. 
flooring, concrete foundation, to Dahiman 
Constr. Co., Majestic Bldg. About $60,000. 


*Wis., Milwaukee—A. O. Smith Corp., 
27th and Keefe Aves., let contract build- 
ing 1 story, 160 x 740 ft., brick and steel 
machine shop, concrete foundation, on Hop- 
kins St., to E. 8S. Steigerwald Co., 3607 
Viiet St. About $300,000. 


*Ia., Des Moines—Granette Products Co., 
725-2nd St., let contract building 80 x 120 
ft. rein.-con. and steel factory, rein.-con. 
flooring, concrete foundation, on 9th and 
Murphy Sts., to J. E. Lovejoy, 1006 Mul- 
berry St. About $30,000; cost plus per- 
centage basis. A. Clemens, chn. bidg. com. 


*xIa., Muscatine—Muscatine Packing Co. 
let contract building 5 story, brick, rein.- 
con. and_ steel plant, rein.-con. flooring, 
concrete foundation, to Federated Constr. 
Co., Sioux City. About $1,000,000; cost 
plus percentage basis. 


*Ia., Sioux City—Woodbury Co. let con- 
tract building 3 story, 100 x 112 ft. brick, 
rein.-con. and steel warehouse, rein.-con. 
flooring, concrete foundation, to Riesche & 
Sanborn, Leech and Floyd River Sts. 
About $100,000. 


*xIa., Waterloo—Waterloo Constr. 
Corp., Park Rd., let contract 
ing story, 60 x 141 ft., brick, concrete 
and steel factory and foundry, concrete 
foundation, to Currie Simpson Co., Water- 


Mchy. 
build- 


loo. About $60,000; cost plus percentage 
basis. 
*Minn., Minneapolis—Hewitt & Brown, 


archts., 716 4th Av., S., let general con- 

tract to H. N. Leighton, 125 10th St., S., 

building 6 story, 150 x 300 ft., rein.-con. 

factory, on Washington Ave., N., for North- 

ern Bag Co., 101 3rd Ave., S. About $600,- 

sont _ plus percentage basis. Noted 
ov. 6. 


*Kan., Atchison — Cooper Fdry. Co. let 
contract building 1 story, 120 x 350 ft. 
brick, rein.-con. and steel foundry, rein.- 
con. flooring, concrete foundation, to Harris 
Bros. Co., Chicago, Ill About $50,000; 
cost plus percentage basis. 
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*Kan., Toneka—Railway Ice (; 
tract building 1 story, 44 x 80 ft 
87 ft. hollow tile, concrete, brick 
addition to ice plant, concrete fou 
to E. Drier & Son, Kansas City 
$60,000. 


*Kan., Topeka—Topeka Tent & . 
Co., 304 Kansas Ave., let contract line 
additon to ractory, to G. Senne 
About $25,000. 


*Mo., St. Charles—C. P. Malo: Tt? 
and Olive Sts., let contract building tory. 
40 x 96 ft., concrete and brick . 
shop with 11 concrete machine bas« 
con. flooring, rock foundation, to I s 
Constr. Co., Ry. Exch. Bldg., St 
About $45,000. 


*Mo., St. Louis—R. H. Haenel, 18/2 sia. 
ney St., let contract building 3 story, 60 x 
65 ft., concrete and brick abattoir and of- 
fice, rock foundation, to H. H. Johnson 
c/o owner. About $50,000. ' 


*Tex., Houston—H. F. House let econ 
tract building 2 story, rein.-con. ware- 
house, on Washington Ave. and 10th s 
to Horton & Horton, McKinney and Velas- 
co Sts. About $206,000. 


*Colo., Donver—Denver Post Printing & 
Publishing Co., 1544 Champa St., let con- 
tract building 4 story, 50 x 125 ft. plant, 
to F. Kirchloof Lumber Co., 1220 7th st 
About $150,000; cost plus percentage basis 
Noted Sept. 11. 


*Wash., Seattle—Whiton Hardware (o,, 
108 1st Ave., S., let contract building | story 


120 x 150 ft.,. rein.-con. and brick whole- 
sale house, on Ist Ave., S., to H. J. Allen, 
1420 East John St., About $75,000. 
*Que., Montreal—Alaska Feather and 
Down Co., 300 St. Ambrose St., let con- 


tract building 3 story, 80 x 280 ft., stee! 
brick and concrete factory, rein.-con. floor- 
ing, concrete foundation, on St. Ambrose 
St., to E. G. Cape Co., 10 Catheart St 
About $200,000. 


*Ont., Port Credit—St. Lawrence Starch 
Co. let general contract building 4 story 
60 x 150 ft., brick factory, concrete founda 
tion, to Wells & Gray, Confederation Life 
Bldg., Toronto. About $90,000. 


*B. C., New Westminster—Canada West- 
ern Cordage Co., 402 Pende St. W., Van- 
couver, let contract building 1 story, 150 x 
200 ft. mill construction factory, concrete 
foundation, on Brunette River, here, to E 
J. Ryan Constr. Co., Ltd. 445 Granville 
St., Vancouver. About $75,000. 


*B.C., Port Coquitlam—Gregory Tire & 
Rubber Co., Standard Bank Bldg., Van- 
couver, will build 3 story, 70 x 180 ft., fac- 
tory and 60 x 80 ft. boiler house, concrete 
here. About $75,000. Work will be done 
by day labor. 


Buildings 
PROPOSED WORK 


Mass., Lynn — Parish —St. Stephen's 
Church plans to build brick and steel, on 
Common St. About $50,000. H. F. Kellogg, 
93 Federal St., Boston, archt. 


Mass., Marlboro—Almshouse—City plans 
to bui]d concrete almshouse. About $5),- 
000. rchitect not selected. 


Mass., New Bedford—Theatre—Smith 
Bros., 1821 Purchase St. plan to build 
brick and rein.-con. (1500 seating capacity). 
About $125,000. 


Mass., Plymouth—Hall—J. W. Churchill, 
chn. bldg. com., receives bids in spring 
building 2 story, 80x150 ft., brick and con- 
crete, concrete foundation, on Court St. 
for town. About $300,000. Little & 
Russell, 45 Bromfield St., Boston, archts 


Mass., Springfield—Business—Forbes & 
Wallace, 392 Main St., plans to build $ 
story, 80x100 ft., brick, concrete and steel. 


on Main and Vernon Sts. About $25).00! 
Kirkham & Partlett, 25 Harrison Ave. 
archts. 

R. I., East Providence (Providence P. 


O.)—Bank—Jackson, Robertson & Adams 
archts., 1216 Turks Head Bldg., Providence, 
soon receive bids building 1 story, brick and 
marble, concrete and tile flooring, concrete 
foundation, on Warren Ave., for Industrial 
Trust Co., 49 Westminster St., Providence 
About $100,000. Noted Aug. 28. 


R. LI. Newport—Schools—School (om 
plans to build school on Bway. and largé 
addition to Rogers High: School. About 
$150,000 and $500,000 respectively. Archi 
tect not selected. 
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B lings (Continued) 


. L, Pawtucket—Theatre—Broad St. 
power Co. soon receives bids building 3 
story, 110x115 ft. brick and rein.-con, 

F. O'Malley, Central Falls, archt. 


Conn., Bridgeport—Bowling Alley—C. J. 
Lewis, 166 Fairfield Ave., having plans _pre- 
pared by Davis & Dane, archts., 1024 Main 
st. for remodeling present plant on Fair- 
field Ave. and building 3 story, 67 x 87 ft., 
prick and steel addition in rear, to face 
on Elm St. About $100,000. 


Conn., Bridgeport—Theatre and Business 
__F. 8. Cohen, 1115 Main St., having plans 
prepared by Reilly & Hart, archts., 749 
Sth Ave., New York City, for brick and 
conerete, concrete foundation, on East Main 
st. About $50,000. 


Conn., Glenville—School—C. E. Bearn, 
3 Greenwich Ave., Secy. Bd. Educ., 
Greenwich Twp., soon lets contract build- 
ing 24 story, 148 x 155 ft., brick and steel, 
conerete foundation, here. About $200,000. 
Noted Aug. 21. 


Conn., Hartford—School—City having re- 
vised plans prepared by I. A. Allen, Jr., 
Inc.. archts., 904 Main St., and will soon 
receive bids for 3 story, 108x139 ft. brick, 
eoncrete and steel addition to Brown 
Sehool, on Talcott St About $300,000. 
W. E. Cone, 89 Asylum S&t., chn. com. 
Former bids rejected. Noted Aug. 21. 


Conn., Hartford—Store—C. H. Talcott, 
19 Woodland St., having plans prepared by 
Buchman & Kahn, archts., 56 West 45th 
St.. New York City, for 5 story, 50 x 140 
ft. brick and steel, brick foundation, on 
Main St. About $125,000. 


Conn., Middletown—Armory—Payne & 
Griswold, archts., Manwaring Bldg., New 
London, receive bids about Dee. 15, build- 
ing 2 story, 75x200 ft. brick, here, for 
State Armory Comn., Hartford. About 
$150,000. 


Conn., Salisbury—Dormitories—C. Gilbert, 
archt, 244 Madison Ave., New York City, 
soon lets contract building four 3 story, 
brick, here, for Hotchkiss School. 


Conn, Stamford—Club—lItalian Social 
Institute, 76 South St., plans to build 2 
story, 100 x 100 ft., brick, concrete and 
steel. About $100,000. F. Urso, 453 West 
Main St., archt. 


Conn., Torrington — Hotel — Torrington 
Homes Corp., 68 Wilson Ave., plans to build 
hotel. About $250,000. Architect not se- 
lected. 


N. Y., Brooklyn—Bath House—Boro. 
plans to build brick, steel and rein.-con., 
rein.-con. flooring, concrete foundation, at 
McLarren Park, Greenpoint. About :$200,- 
600 H. Bacon, 101 Park Ave., New York 
City. archt, and engr. 


N. Y., Brooklyn—Court—Boro. plans to 
build 2 story, brick and stone, brick foun- 
dation, on Snyder Ave. About $100,000. 
Private plans. 


N. Y. Breoklyn — Synagogue — Temple 
Shaari Torah, care of Kelley & McCarthy, 
archts. and engrs., 16 Court St., having 
plans prepared for 1 story, 50 x 100 ft., 
brick, steel and stone, brick foundation, at 
1607 Ave. R. About $175,000. 


N. Y., Brooklyn—Theatre—C. G. Cozine, 
c/o R. T. Short, archt., 370 Macon St., hav- 
ing plans prepared for 120 x 192 ft., brick 
and steel, brick foundation, on Crescent 
and Fulton Sts. About $400,000. 


N. Y., Buffalo—Community House—La- 
fayette Presbyterian Church, Lafayette and 
Elmwood Ave., having plans prepared by 
M. B. Miller and R. C. Fayfield, archts., 
Iroquois Bldg., for memorial community 
house adjoining church. About $100,600. 
K Emerson, 587 Ashland Ave. chn. 
finance com. Notd Mar. 13. 


N. ¥., Coney Island—Bath House— 
“rooklyn Boro. having plans prepared by 
J. S. Kennedy, archt. and engr., 157 Rem- 
sen St., Brooklyn, for brick, rein.-con. and 
steel, rein.-con. flooring, concrete founda- 
tion, here. About $150,000. 


N. Y¥., New Rochelle—Theatre—A. W. 
Johnson, archt. and engr., 24 East 42nd 
St, New York City, receives bids about 
Jan. 2, building brick and steel, brick 
oundation, here, for Columbia Realty 
lildg. Co., Poughkeepsie. About $140,000 

N. ¥., New York—-Bank, Office and Store 

sank of United States, 5th Ave. and 22%na 
~'.. soon lets contract altering 11 story, 
rick and steel. About $50,000. Schwartz 

Gross, 681-5th Ave. archts. and engrs. 





N. ¥., New York—Bank and Office—New 
Pine St. Realty Co., 31-33 Pine St., having 
plans prepared by Schwartz & Gross, 
archts. and engrs., 681-5th Ave., altering 
4 story, brick and steel. About $200,000 


N. Y., New York—Hall—Victory Hall 
Assn., 32 Nassau St., having plans pre- 
pared by Herts & Robinson, archts. and 
engrs., 331 Madison Ave., for 4 story, 197 
x 400 ft. brick, steel, stone and marble, 
brick foundation, on Pershing Sq About 
$10,000,000. G. W. Wingate, chn. 


N. Y., New York—Office—-Frazer & Co.. 
30 Church Ot. having plans prepared by 
G. B. Post, archt. and engr., 101 Park Ave, 
for 34 story, 41x51x104 ft., brick, steel 
and stone, brick foundation, at 72-76 
Trinity P' 


N.. Y,, New York—Store and Office—R. 
Barclay, 299 Bway., having plans prepared 
by G. and E. Blum, archts. and engrs., 505 
5th Ave., altering 5 story, brick and steel. 
About $50,000. 


N. Y., New York—Theatre—C. Davies, 51 
East 42nd St., having plans prepared by De 
Rosa & Pereira, archts., 110 West 40th St, 
for brick and steel, brick foundation, on 
Walton and Burnside Aves. About $200,000. 


N. Y., New York—Theatre—W Fox 
Amusement Co., 126 West 46th St.. having 
plans prepared by Carlson & Wiseman, 
archts. and engrs., 226 Henry St., Brooklyn, 
for brick and steel theatre, brick founda- 
tion, on Tremont and Washington Aves., 
(3500 seating eapacity) About $400,000 


N. Y., Niagara Falls—Store—Jenss Bros., 
Division Ave. and Main St., had plans 
prepared by S. Larke, archt., 719 Main 
St., and soon receive bids building 4 story, 
70 x 140 ft., brick and rein.-con., rein.- 
con. flooring, concrete foundation, on Main 
St. About $100,000. 


N. Y., Poughkeepskie—Asylum—C. P. H. 
Gilbert, archt. and engr., 1123 Bway., New 
York City, preparing preliminary plans for 
3 story, brick and steel, brick foundation. 
About $300,000. Owners name withheld. 


x We Watertown—Theatre—A Ww. 
Johnson, archt. and engr., 24 East 42nd 
St.. New York City, receives bids about 
Jan. 2, building brick and steel, here, for 
Columbia Realty Bldg. Co., Poughkeepsie. 
About $200,000. 


N. J., Asbury Park—Bank—Seacoast 
Trust Co. 701 Madison Ave., plans to con- 
struct bank on Cookman Ave. and Emory 
St. About $100,000. 


N. J., Bayonne—School—J. A. Jackson, 
archt., 1123 Bway., New York City, pre- 
paring plans for 3 story, brick and steel, 
aoe About $125,000. Owner’s name with- 
eld. 


N. J., Bayway—Elizabeth P. O.—School 
—J. A. Jackson, archt., 1123 Bway., New 
York City, preparing plans for 2 story 
brick and steel. About $75,000. Owner's 
name withheld. 


N. J., Camden—Club House—W. W. 
Sharpley, archt., 1713 Sansom St., Phila., 
soon lets contract building 3 story, 40 x 145 
ft., rein.-gon., brick and limestone, for 
Seb 000 Tribe of Red Men. Cost to exceed 


N. d., Elizabeth—School—J. A. Jackson, 
archt., 1123 Bway., New York City, pre- 
paring plans for 3 story, brick and steel, 
ao About $125,000. Owner’s name with- 

eld. 


N. J. Jersey City-—Hospital—Dirs. Green- 
ville Hospital plan to enlarge hospital, 
also build nurses home. About $50,000. 
Architect not selected. 


N. J., Jersey City—Office—I. T. Ryerson 
Co., 203 Westside Ave., plans to construct 
office building adjoining foundry. About 
$200,000. 


N. 4., Lakewood — Theatre — Farber 
Amusement Co., 109 Clifton Ave., plans to 
build brick and_ steel, brick foundation. 
About $100,000. J. D. Harrison, 52 Vander. 
bilt Ave., New York City, archt. 


N. J., Newark—Bank—City Trust Co., 
Roseville Ave., plans to construct bank on 
Roseville and Orange Aves. About $100,000. 
oe & Winslow, Newark, archts. Noted 
June 5. 


N. J., Red Bank—Y. M. C. A., 2 West 
45th St.. New York City, having plans 
prepared by Jallade & Lindsey, archts., 
37 Wall St., New York City, for 4 story, 
brick, steel and stone, brick foundation, 
here. About $65,000. 


N. J., Union—School—Bd. Educ. havin 
plans prepared by Rasmussen & Wayland, 
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archts., 1133 Bway., New York City, for 
2 story, brick and steel, brick foundation. 
About $60,000 


Pa., Allentown — Theatre — M. Spiegel. 
Strand Theatre Bldg., New York City, hav- 
ing preliminary plans prepared by D Levy, 
archt., 949 Hamilton Ave, for brick and 
steel, brick foundation, here. About $250,- 
000. 


Pa., Chester — Bank—Pf. RR. Stevens, 
archt., 1737 Filbert St.. Phila, soon re- 
ceives bids for 1 story, 13 x 26 ft. con 
crete, brick and stone addition, also ex- 
tensive interior alterations to Ist Natl 
Bank, 5th and Market Sts. Cost to exceeu 
$50,000. 


Pa., Chester—Club—C. Ww Brazer 
archt., Crozer Bldg., soon lets contract con 
structing 3 story, 60 x 61 ft., brick, steel 
and terra cotta, for Amer. Club. Cost to ex- 
teed, $50,000. 


Pa., Easton—Y. M. C. A. plans to con- 
struct building. About $300,000 


Pa., Harrisburg — Hospital — Polyclinic 
Hospital Assn., Front and Harris Sts, plans 
to build 3 story, 80 x 100 ft, concrete, 
steel, stone and brick, rock foundation 
About $150,000. M. I. Kast and T. M Kelk 
er, 222 Market St., archts. 


Pa., Indiana—Theatre and Office—Jeffer- 
son Theatre Co., North Findley St., Punx- 
sutawney, plans to construct concrete and 
steel, on Philadelphia St., here. About 
$100,000. 


Pa., Jeanette—High School—Boro. voted 
250,000 bonds to build high school on 4th 
St. Noted July 31. 


Pa., Johnstown—Office, etc —Johnstown 
Poster Advertising Co plans to build 3 
story, 90 x 90 ft. brick, on Central Ave. and 
Osborn St. About $75,000. J. T. Kelly, 
pres. Architect not selected. 


Pa., Johnstown—School—Bd Bduc. re- 
jected bids building 2 story, 80 x 100 ft 
concrete and brick school, at Walmut Grove, 
17th Ward. Noted Sept 25. 


Pa., Lansdowne — Office and Store — R 
Brewster having plans prepared by Hea- 
cock & Hohansen, archts., 1218 Chestnut 
St., Phila., altering and constructing brick 
addition to Brewster Bldg. About $50,000. 


Pa., McKeesport — High School — School 

Bd. plans to issue $200,000 bonds to build 
addition to Technical High School. 
Pa., Milton—Housing—Dirs Milton Hous- 
ing Co. soon receive bids building dwell- 
ings. About $300,000. Hersh & Shollar, 
Altoona, archts. 


Pa., Oil City—Theatre—A. W. Johnson, 
archt., 24 East 42nd St.. New York City, 
receives bids about Jan. 2, building brick 
and steel, brick foundation, here, for 
Columbia Realty Co., Erie. About $206,000. 


Pa., Phila.—Auditorium—University of 
Pennsylvania, 34th and Woodland Sts, 
pene to build auditorium or School of 
Mining. About $750,000. Architect or en- 
gineer not selected. 


Pa., Phila.—Bank—Heacock & Hohansen, 
archts., 1218 Chestnut St., soon let contract 
building 2 story, 23 x 96 ft., brick and 
stone, on 60th and Market Sts., for Mutual 
Trust Co., Bourse Bldg. Cost to exceed 
$50,000. Noted Aug. 28. 


Pa., Phila.—Hospital—Miseracordia Hos- 
pital, Cedar Ave. and 54th St., having plans 
repared by F. F. Duranz, archts., 1220 
cust St., for 6 story brick and steel. 
Cost to exceed $50,000. 


Pa., Phila.—Office—Atlantic Refining Co., 
3144 Passyunk St., having plans prepared 
by C. Gilbert, archt., 244 Madison Ave., 
New York City, for 20 story, 80 x 120 ft., 
brick, steel and stone, brick foundation, on 
Broad and Spruce Sts. About $1,000,000. 


Pa., Phila.—Schools—Bd. Educ. prepar- 
ing plans for two 3 story, 115 x 165 ft., 
concrete and brick grade schools, 1 on 70th 
and Buist Sts. and another on $%th and 
Oregon Sts. Cost between $440,000 and 
$500,000 each. 


Pa., Pittsburgh—Office, etc.—Chatfield & 
Woods Co., 338 3rd Ave., having prelimi- 
nary sketches prepared by Toupet-Beil & 
Conley, archts. and engrs., 127 North High- 
land Ave., for 7 or 8 story, 100 x 160 ft., 
rein.-con. and steel, office and warehouse, 
rein.-con and steel, office and warehouse, 
2nd Ave. About $400,000. 


Pa., Ridgeway—Y. M. C. A., New York 
City, having plans prepared by Jallade & 
Lindsey, archts. and engrs., 37 Liberty St., 


a 
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New York City, for brick, steel and stone 
addition to present building here. About 
$50,000. 

Pa., Sharon—Theatre—A. W. Johnson, 
archt., 24 East 42nd St. New York City 
receives bids about Jan. 2, building brick, 
and steel, brick foundation, for Columbia 
Realty Co., Erie About $200,000. 

Pa., Steelton — Laboratory —— Bethlehem 
Steel Co. had plans prepared by Bissell & 
Sinkler, archts., Otis Bidg., Phila., for 3 
story, 61 x 114 ft., concrete, stone and 
brick. 

Pa., Sunbury——Schools—City plans elec- 


tion to vote on $180,000 bonds to build new 
ward school and improve high school 
S. Stroh, pres. school bd A. H Herr, 
Wilkes-Barre, archt 


Hazleton—School— Bd. Educ 
about Dec. 10, building 2 
story, 84 x 132 ft About $60,000. 
L. KE. Eden, 1170 Bway., New York City, 
engr. J. T. Simpson, 31 Clinton St., New- 
ark, N. J., archt. 


Md., 


Pa., West 
receives bids 


and Office—Mer 
Co., Calvert. and 


Baltimore— Lank 
ecantile Trust & Deposit 
Redwood Sts., soon lets contract remodel- 
ing 2 story, rein.-con., steel and brick. 
About $60,000. Trowbridge & Livingston, 
527 Sth Ave. New York City, archts. 
Noted Aug. 14. 


Md,, Cambridge—Hotel—Dixon Co., c/o 
R. L. Harris, archt., 2027 Kennedy Ave., 
Baltimore, having plans prepared for 50 
room, brick, here. About $50,000. 


Hall—Terminal—R. J. Ayd- 
lotte, engr. for Baltimore & Eastern Shore 
Ferry Line, Inc., 613 Lexington Bldg., Bal- 
timore, preparing plans for terminal, here 


Md., Rock 


Ss. A. Tubman, vice pres. and genl. mer. 
D. C., Washington—Hotel—D. Candler, 
engr. and archt., 753 5th Ave., New York 
City, soon lets contract building 7 story, 
brick, steel and stone, brick foundation, 
here, for War Work Council Natl. Bd. of 
Cc. A., 347 Madison Ave., New York 


Y. M. 
City. About $800,000. 


W. Va.. Huntington—School—City voted 
$405,000 bonds to build new schools and 
extensions. Noted Nov. 27. 


N. C., Concord—Hospital—Cabarrus San- 
itarium plans to build hospital. About $75,- 
0 


N. C., Greensboro-~—Hotel—General Green 
Hotel Co. plans to build 10 story, 113 x 125 
ft. About $500,000 


Greensboro—Oftice—Cone Export 
Co. plans to build 3 story, fire- 
About $250,000 Architect not se- 


N. €., 
& Comn 
proof. 
lected. 


N. ©... Wilmington—School—New Han- 
over Co. soon lets contract building 3 story, 


brick, also rein.-con. additions to 4 other 
buildings and 2 smaller buildings. T. E. 
Cooper, chn. W. J. Wilkins & Co., Wil- 


mington, archts. 


8S. C., Columbia—Exchange—North Caro- 
lina Telephone Co. soon lets contract build- 
ing 3 story, 55 x 135 ft., brick and terra 
cotta, concrete foundation, on Summer St. 
W. C. Skilser, Chandler Bidg., Atlanta, Ga., 
ener. 

Ga., Savannah—School—Chatham Co. 
voted $500,000 bonds to build school. 





Fla., Key West—School and Auditorium— 


City soon receives bids building 2 story, 
75 x 120 ft. rein.-con. school and audi- 
torium on Division St. About $50,000. R 
lL. Thomas, 806 Littlefield Bldg., Austin, 
Tex., archt. 

Ala., Florence—School, ete.—Bd. Educ. 
plans to build 14 room school and audi- 
torium in northern section of city. About 
$60,000. Noted Aug. 28 

0., Cleveland — Churches — Episcopal 
Churches of Cleveland receive bids about 


May, building three 1 story, concrete, steel, 
brick and stone, rein.-con. flooring, con- 
crete and brick foundation. About $300,000. 
R. W. Woodroofe, 2669 Euclid Ave., chn. 
Architect's name withheld. 


Cleveland—Hotel—G. A. Tenbusch, 
Union Bldg., receives bids about Mar. 1, 
building 6 story, 110 x 200 ft., concrete, 
steel and brick, hotel and garage, rein.-con. 
flooring, concrete foundation, on East 61st 


o., 
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Ww. 5S 
archts. 


Ave. 
1900 


$500,000 
Blidg., 


About 
Euclid 


St. and Euclid 
Ferguson Co., 


0., Cleveland—Theatre and Store—4J. 
Spielman, Engineer’s Bidg., soon lets con- 
tract building 2 story 50 x 154 ft., concrete, 
steel and brick, rein.-con, flooring, concrete 
and brick foundation, on Kinsman Rd. 
and East 117th St. About $60,000 M. 
Altschuld, 5100 Woodland Ave., archt. 


o., and Dormitory— 
Hiram College starting campaign to raise 
$600,000 to build 4 story, concrete, steel 
and brick,  rein.-con flooring, concrete 
foundation F. A. Henry, 405 Sloan Bidg., 
Cleveland, in charge of campaign. A. Gar- 


Hiram—Science 


field, Natl. City Bank Bidg., Cleveland, 
archt 

0., Lakewood — Cleveland P. O. — High 
Schools—Bd. Educ. having preliminary 


plans prepared by C. W. Hopkinson, archt., 
Rose Bldg., for two 3 story, concrete, steel 
and brick. About $300,000 each Pr. T 
Harrold, clk. 


0., Lakewood (Cleveland P. O.) 
——Bd. Educ. receives bids about Mar. 15, 
building 3 story, 112 x 148 ft., concrete, 
steel and brick, concrete and brick founda- 
tion, on Jackson St. About $200,000. C., 
W. Hopkinson, Rose Bidg., Cleveland, archt. 


School 


0., Warrensville—School—Bd. Educ. hav- 
ing plans prepared by W. H. Nicholas, 
archt., 1900 Euclid Bldg., Cleveland, and 
receivos bids in February for 2 story, 60 x 
120 ft., concrete, steel and brick, rein.-con. 





flooring, concrete foundation. About $65,- 
000. 
0., Youngstown — Church — St. Johns 


Greek Orthodox Church soon lets contract 
building 1 story, 50x95 ft., concrete, steel 
and brick, rein.-con. flooring, concrete 
foundation, on Woodland Ave. About $50, 
000. J. K. Katsary, Erie Bldg., Cleveland, 
archt. 


Mich., Detroit—Commercial—M. Strauss, 
803 Real Estate Exch., plans to build 
4 story, fireproof. Architect not selected. 


Mich., Detroit—Hotel—S. E. Sallan, Sal- 
lan Bidg., having plans prepared by R 
Marr, archt., 1201 Kresge Bldg., for 7 
story, rein.-con., brick and steel, concrete 
foundation, on East Adams and John R 
Sts. About $150,000. 


Halfway—School—School Dist., 
Gratiot Ave., R. F. D., Mt. Clemens, voted 
$65,000 bonds to build 2 story, brick and 
steel, brick foundation, on Gratiot Ave., here. 


Mich., 


T. Van Damme, Gratiot Ave. Mt. Clemens, 
archt 
Il., Rockford—Bank—Third Natl. Bank, 


East State and ist Sts., having plans pre- 
pared by Perkins, Fellows & Hamilton, 
archts., 814 Tower Court, Chicago, and 
receives bids about Jan. 1, building 3 
story, 69 x 122 ft., on East State St. 
About $250,000. 


Ill., Rockford—Business and Office— 
J. H. Camlin, Brown Bldg., plans to build 
5 to 8 story, 66 x 150 ft., on North Main 
St. About $200,000. 





IlL., West Frankfort 
soon receives bids building 2 story, 94 x 
215 ft., brick and concrete. About $200,- 
000. Architect and engineer not selected. 


School—School Bd. 


Wis., Argyle—Sahool—Bd. Educ. plans 
to build 2 story. About $60,000. L. L. 
Nelson, clk. Claude & Starck, Badger An- 


nex, Madison, archts. 

Wis., Clear Lake — School — Bd. Educ. 
having plans prepared by W. L. Alban, 
archt., 347 Endicott Bidg., St. Paul, for 2 
story, 53 x 94 ft. brick and stone. About 
$60,000. 

Wis., Milwaukee — Lodge — Knights of 


Pythias, 82 Wisconsin St., plans to build 8 
story, rein.-con., brick and steel, rein.-con. 
flooring, concrete foundation. About $500,- 


000. R. A. Messmer & Bro., Majestic Bidg., 
archts. and enegrs. 
Wis., Owen—School—Bd. Educ. having 


plans prepared by W. D. Alban, archt., 347 
endicott Bidg., St. Paul, for 2 story, 63x 
81 ft. brick and stone. About $50,000. 


Ia., Fairfield—School—Bd. Educ. having 
plans prepared by W. Gordon, archt., 319 
Hubbell Bldg., Des Moines, for 3 story, 75 


x 122 ft. brick, rein.-con. and steel, rein.- 
con. flooring, concrete foundation. About 
$100,000. Noted Nov. 2 


Ia., Iowa Falls—Music Hall and Gymna- 
sium—Elisworth College having plans pre- 
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pared by W. lL. Pedicord, archt., 
Falls, for 2 story, brick, concret: 
steel, rein.-con. flooring, concrete fo 
tion. About $75,000. 

Ia., Jay—School—A. Voris, secy 
Educ., having plans prepared by \ 


Hulse & Co., archts., 210 Masonic Ti 
Des Moines, for 2 story, 54 x 70 ft., 
rein.-con. and stone, concrete found 
About $50,000. 

Ia.., Morley—School—Bd. 
ceives bids about Dec. 31, 
story, 45 x 136 ft. brick, 
steel, concrete foundation. 
W. J. Brown, 604 Amer. 
Cedar Rapids, archt. 


la., Nevinville——School—S. M. Mos: 
ing plans prepared by W. E. Hulse & 
archts., 210 Masonic Temple, Des Mo 
for 2 story, 54x70 ft. rein.-con. and |; 


Educ 
buildir 
concret« 
About $6) 
Trust | 





concrete foundation, About $50,000 

Ia., Olds—-School—Bd. Educ., Con 
dated Dist., receives bids about Jan 
building 2 story, 63 x 150 ft. brick, r 


con. and steel, rein.-con. flooring, concres 
foundation. About $150,000. Keffer & 
Jones, 201 Hubbell Bidg., Des Moin 


archts. Noted Nov. 27. 

Ia., Varina—Church—J. H. Craddock & 
Co., archts., 504-5 Farnam Bldg., Oma 
Neb., soon let contract building 1° sto: 
54 x 116 ft. brick, concrete and steel, « 
crete foundation, for Roman = Catho 
Church. About $70,000. 


la., Washington — Hotel — Washington 
Hotel Co. having plans prepared by C. A 
Dieman & Co., archts., 408 Granby Eid; 
Cedar Rapids, for 4 story, 60 x 120 ft 
brick, rein.-con. and steel, rein.-con. floor 
ing, concrete foundation, here. About $1(0,- 
000, J. M. Wilson, pres. 

la., Woodbine—School—Bd. Educ., Con 
solidated Dist., plans to build brick, rein 
con. and steel, rein.-con. flooring, concret: 
foundation. About $100,000. W. E. Huls: 
& Co., Hutchinson, archts. 

Minn., Bronson—School—Bd. Educ. hav- 
ing plans prepared by Sund & Dunham 
archts., Essex Bldg., Minneapolis, for 2 
story, 57 x 80 ft., brick. About $52,000 


A. Vick, elk. 


Minn.,, Lafayette—School—Bd. Educ. hay 
ing plans prepared by K. T. Snyder, archt 
Plymouth Bldg., Minneapolis, for 2 story 
64 x 90 ft., brick. About $65,000. 


Minn., Richfield — School — Independent 
School Dist. No. 143 having plans prepared 
by Stebbins & Haxby, archts., Auditorium 
Bldg., Minneapolis, for 3 story, 57 x 174 ft, 
with 73 x 90 ft. wing, brick and hollow 
tile. About $200,000. 





Minn., St. Paul—High School—Bd. Edu 
having preliminary sketches prepared by 
C. A. Hausler, archt., City Hal, for 4 story 
rein.-con. and brick, to be known as Cen- 
tral High School. 


Minn,, St. Paul—High School—Bd. Educ 
having plans prepared by C. A. Hausler 
archt., City Hall, for 3 story, 197 x 272 ft. 
rein.-con. and brick, to be known as West- 
side Junior High School. About $450,000 


Minn., St. Paul—High School—Bd. Educ 
having plans prepared by C. A. Hausler 
archt., City Hall, for 3 story, 160x239 ft 
rein.-con. and brick, to be known as th 
Westside High School. About $250,000 


Minn,, St. Paul—School—Bd. Educ. ha\ 
ing plans prepared by C. A. Hausler, archt., 
City Hall, for 3 story, 67x117 ft., rein.-con 
and brick, on Edwards St., to be known as 
Gaultier School. About $100,000. 


Minn., St. Paul—School—Bd. Educ. ha\ 
ing plans prepared by C. A. Hausler, archt 
City Hall, for 3 story, 64 x 96 ft., rein 
con. and brick addition to Drew Schoo! 
About $90,000. 


St. Paul — Hotel—M. P. Ryan 
Peter St., having plans prepare: 
by M. Fitzpatrick, archt., i? West 9th St 
for 10 story, 100 x 102 ft., rein.-con., brick 
and steel addition, to St. Michael Hote! 
510 St. Peter St. About $200,000. 


Kan., Ft. Sceott—School—Bd. Educ. ha\ 
ing plans prepared by W. T. Schmitt, archt 
1634 West 10th St., Oklahoma City, Okla 
for 2 story, brick, rein.-con. and steel, rein 
Fo concrete foundation. Abou! 

, , 


Kan., Marion—School—Bd. Educ. pla: 
to build 2 story, 87 x 126 ft. brick, rein 
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Duildings (Continued) 


con. and steel, rein.-con. flooring, concrete 
foundation. About $130,000. T. W. Will- 
iamson & Co., 418 Central Natl. Bank Bldg., 
Topeka, archts. 


Kan., Salina—School—Bd. Educ. having 
plons prepared by W. T. Schmitt, archt., 
i624 West 10th St., Oklahoma City, Okla., 
for 2 story, brick, rein.-con. and steel, rein.- 
c flooring, concrete foundation. About 
$55,000. 


Neb., Bridgeport — Temple — Masonic 
Lodge plans to build 2 story, 75 x 125 ft. 
brick, steel and concrete, concrete founda- 
tion. J. C. Pederson, Gering, archt. About 
$55,000, 


Neb., Kearney — Memorial Hospital — 
uffalo Co. having plans prepared for 3 
story, 38 x 76 ft., concrete, steel and brick, 
rein.-eon. flooring, brick foundation. About 
$60,000. J. C. Stitt, Norfolk, archt. 


Neb., Norfolk—High School—Bd. Educ. 
having plans prepared for 3 story, brick 
and steel, rein.-con. flooring, concrete foun- 
dation. About $300,000. J. C. Stitt, Nor- 
folk, archt. 


Neb., Omaha—Jail—W. J. Hunter, city 
elk. soon lets contract building 4 story, 86 
x 132 ft. rein.-con. and brick, rein.-con. 
flooring, concrete foundation, on 11th and 
Dodge Sts. About $200,000. G. L. Fisher, 
1529 City Natl Bank, archt. Noted July 
10. 


Neb., Osceola—Court House—Polk Co. 
having plans prepared for 3 story, 64 x 98 
ft. conerete, steel and _ brick, rein.-con. 
flooring, concrete foundation. About $100,- 
000. W. Gernandt, 634 Keeling Bldg., 
Omaha, archt. 


Neb., Loup City-——Court House — Sher- 
man Co. soon lets contract building court- 
house. About $150,000. Architect not 
selected. 


Wyo., Cheyenne—Hospital—A. A. Boern- 
sen, archt., Cheyenne, soon receives bids 
building 4 story, 200 x 200 ft., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, on 23rd and House Sts., for Larimer 
Co. About $3C0,000, 


Mo., St. Joseph — Hospital — Methodist 
Hospital Assn., having plans prepared by 
Echel & Aldrich, archts., Corby Bldg., for 
4 story, 120 x 180 ft., rein.-con., steel and 
brick, rein.-con. flooring, brick foundation. 
About $500,000, 


Mo., St. Louis—College—Poro College, 
4300 St. Ferdinand St., pame to build 2 
ind 3 story, 30 x 105 ft., brick addition, at 
2100 Pine St. About $50,000. Architect 
not selected. 


Tex., Abilene—College—Simmons College 
plans to construct 5 buildings, concrete or 
brick. About $750,000. Architect and en- 
gineer not selected. 


Tex., Dallas — Business — Advance 
Rumely Thresher Co., 1105-1107 Patter- 
son Ave. plans to build 2 story, brick, 
concrete and iron, on Market St. About 
$50,000. Architect and engineer not 
given, 


Tex., Ft. Worth—Office—Republic Sup- 
ply Co,, 419 North St., has purchased site 
on North and Lamar Sts., here, and plans 
to build 6 story, 100 x 100 ft. office and 
Se About $200,000. Architect not 
serected, 


Tex., Ranger—Hotel—Wilson Hotel Co. 
having plans prepared by Beshgetoorian & 
Cabelli, archts., Box 529, for 5 story, 85x 
140 ft. rein.-con., rein.-con. flooring, on 
Main St. Abot $250,000. Walsh & Burney, 
Littlefield Bldg., Austin, engrs. 


Tex., San Antonio—Hotel and Theatre— 
J. A. Robertson and Smith Estate plan to 
build hotel and theatre, probably concrete, 
at 213 St. Mary St. About $1,000,000. 
Architect and engineer not selected. 


Okla., Dunean—Court House and Jail— 
Stephens Co. having plans prepared by J. 
Hicks, archt., Oklahoma, for 4 story, 70 x 
‘4 ft. brick, rein.-con. and steel, rein-con. 
flooring, concrete foundation. About $150,- 
‘00. Noted Sept. 4 


_ Okla., Kingfisher—Memorial Hall—City 
having plans prepared by Layton, Smith & 
orsythe, archts., 701 Majestic Bldg., Okla- 
oma, for 2 story, 110 x 125 ft., brick, 
rein.-con, and steel, rein.-con flooring, con- 
crete. foundation, here. About $75,000. 
Voted Nov. 27. 


_Okla., MeAlester—Church—Presbyterian 
hurch plans to build church. About $76,- 
‘0. Architect not selected. 


Okla,, Norman—Dormitory—lIndian Con- 
sistory No. 2 Masons, c/o W. P. Freeman, 
McAlester, plans to build 3 story, brick, 
rein.-con, and steel, rein.-con. flooring, con- 
crete foundation. About $150,000. W. T. 
a 1634 West 10th St., Oklahoma, 
archt. 


Okla., Okmulgee —Home—A. F. & 
A. O. M. plan to build 5 story home, op- 
posite new post office. About $175,000. 
Engineer not selected. 


Ore., Eugene—Hotel—Osborne Hotel Co. 
having plans prepared by J. Hunzicker, 
archt., Eugene, remodeling and building 1 
story, brick addition About $50,000. 


Ore., Marshfield—Hotel—Coos Bay Hotel 
Co. plans to build 3 story, brick or concrete 
addition to Chandler Hotel. About $650,- 
000. W. G. Chandler, Marshfield, archt. 


N. S., Halifax — Telephone — Maritime 
Telegraph & Telephone Co. soon lets con- 
tract building 3 story, 30 x 50 ft., brick 
and concrete, rein.-con. flooring, concrete 
foundation. About $58,000. 


N. B., Moncton — Theatre — Eastern 
Amusement Co., N. S. Bank Bidg., having 
plans prepared by R. A. Frachette, 30 
Bonnacord St., building 50 x 110 ft., con- 
crete, steel and brick, rein.-con. floor- 
ing, on King St. About $300,000. 


Que., Montreal—Club—Montreal Amateur 
Athletic Assn., 259 Peel St., having plans 
prepared for 3 story, 50 x 110 ft., stone and 
brick addition, concrete foundation. About 
$100,000. W. R. Grainger, c/o owners, engr. 


Que., Montreal—Hospice—tTrustee, Loy- 
ola Convalescent Home, 26 Overdale Ave., 
plans to build 3 story, 75 .x 100 ft., con- 
crete, steel and brick, concrete founda- 
oo , Aaa $75,000. Architect mot se- 
ected. 


Que., Montreal — Hospital — Children's 
Main Hospital, Cedar Ave., plans to build 
3 story, 60 x 100 ft. concrete and brick 
extension, concrete foundation. About 
$100,000. Private plans. 


Que., Verdun—Church—Chalmers Pres- 
byterian Church plans to build 50 x 70 
ft., stone, steel and brick, concrete foun- 
dation, on Church and Ross Sts. About 
$70,000. S. S. Burns, 444 Lasalle Rd., 
pastor. Architect not selected. 


Ont., Campbellford—High School—Pub. 
School Bd. plans to submit $69,000 by-law 
to build 2 story, brick and steel, concrete 
foundation. Architect not selected. 


Ont., Carleton Place—Collegiate Insti- 
tute—City plans election in January to 
vote on $180,000 by-law to build 2 story, 
brick and_ steel. F. B. Caswell, chn. 
Architect not selected. 


Ont., Fairbank—School—Bd. Educ. York 
Twp., 57 Adelaide St. E., Toronto, soon 
lets contract building two 2 story, 11 
roomed, concrete, steel and brick, rein.- 
con. flooring, concrete foundation, near Eg- 
linton Ave. and Vaughan Rd., S.S. No. 15. 
About $210,000. S. B. Coon & Sons, 810 
Excelsior Life Bldg., Toronto, engrs. 


Ont., Ft. William—School—Bd. Educ. 
plans to build technical school, concrete, 
steel and brick, rein.-con. flooring, con- 
crete foundation, probably 3 story. About 
$350,000. Architect not selected. 


Ont., Hamilton — Post Office — Post 
Office Dept., Ottawa, plans to build 2 story, 
45x60 ft., stone, brick and steel, concrete 
foundation, on Batton St. About $55,000. 
R. & Wright, Parliament Bidg., Ottawa, 
archt. 


Ont., Hamilton—Store—Arcade Ltd., 43 
James St., N., plans to build 6 story, 80 x 
120 ft. steel and brick, rein.-con. flooring, 
concrete foundation. About $300,000. Ar- 
chitect not selected. 


Ont., Hamilton—Theatre—Prntages Ltd., 
Temple Bldg., Toronto, plans to build 2 
story, steel, brick and concrete, rein.-con. 
flooring, concrete foundation, here. About 
$300,000. 


Ont., Kitchener—Theatre—F. McCut- 
cheon, Star Theatre, plans to build 1 story, 
80 x 100 ft. brick, steel and concrete, 
rein.-con. flooring, concrete foundation. 
Architect not selected. 


Ont., Niagara Falls—Schools—School Bd. 
had plans prepared by C. M. Borter, archt. 
Main St., for 2 room addition to Glenview 
School and 4 room addition to Kitchener 
School, concrete, steel and brick, con- 
crete foundation. About $23,000 and $40,- 
000 respectively. W. J. Seymore, clk. 
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Ont., Ottawa—Bank—La Banque Na 
tionale, 77 St. Pierre St., Quebec, Que 
having plans prepared by W. Lacroix 
archt., 1514 Cartier Ave., Quebec, building 
3 story, 60 x 80 ft. brick, concrete and 
steel, rein.-con. flooring, concrete founda- 
tion. About $80,000. 

Ont., Ottawa— Hospital— Hospital Bd 
recommended that Kd. Control appoint 
Stevens & Lee, archts., 2 college St.. To 
ronto, to prepare plans for new hospital 
About $1,500,000. D. M. Finnie, chn. Noted 
Mar. 

Ont., Ottawa—Libraries—Carnegie Pub 
Library Bd. plans to build library in south- 
ern section of city and on King Edward 
Ave., brick. About $25,000 and $35,000 
respectively. W. G. Black, chn Architect 
not selected 

Ont., Port Stanley—Dance Hall—London 
& Port Stanley Ry., Colborne St., London, 
plans to build 2 story, brick and steel, 
concrete foundation. About $100,000, Watt 
& Blackwell, Bank of Toronto Bldg., Lon- 
don, archt. 


Ont., Riverdale—Technical School—Rad 
Educ., Toronto, plans to build 3. story 
rein.-con., brick and steel, rein.-con. fleor 
ing, concrete foundation, on Greenwood 
Ave., here.. About $450,000. Architect 
not selected 


Ont., St. Catharines—High School 
School Bd. having preliminary plans and 
estimates prepared by A. E. Nicholson, 
archt., 51 Queen St., building 2 story, con 
crete, steel and brick, concrete foundation 
About $80,000. C. T. McBride, secy. 

Ont., Sarnia—Sunday School-—Methodist 
Sunday School having preliminary plans 
prepared by E. A. James Co., Ltd., archt., 
36 Toronto St., Toronto, for 2 story, brick 
and steel, concrete foundation. About 
$80,000 


Ont., Smith Falls—Church—-Westminster 
Presbyterian Church had _ plans _pre- 
pared by A. M. Baydon, archt., Riverdale 
and Belmont Sts., Ottawa, for 1 story, brick 
and stone, concrete foundation. About 
$75,000. 


Ont., Toronto — Exhibition—Rd. Dirs 
Canadian Natl. Exhibition, 38 King St. E., 
pate to extend art gallery, transportation 

uilding and grand stand on grounds; also 
construct arena, cattle barns, restaurant. 
hospital, and other buildings, all 1 story, 
brick and steel, concrete flooring. About 
$3,500,000. J. Kent, Kent Bldg., mer. 


Ont., Toronto—Lunch—Bowles Lunch, 
Ltd., 149 Yonge St., having plans prepared 
by Harris & Merrit, archts., 53 Yonze St., 
for 2 story, 50 x 100 ft.. brick, steel anc 
concrete, rein.-con. flooring, concrete foun 
dation, on Yonge St. About $125,000. 


Ont., Toronto—Office—Engineering Dept 
of Hydro Electric Power Comn., University 
Ave., preparing plans for 6 story, 70 x 120 
ft., structural steel addition, rein.-con. floor 
ing, concrete foundation, for Hydro Elec- 
tric Power Comn., University Ave. About 
$130,000. 


Ont., Toronto—Post Office—Post Office 
Dept., Ottawa, soon receives bids building 
3 story, 60x80 ft., stone and brick, concrete 
foundation, on Danforth and Carlaw Aves. 
About $70,000. R. C. Wright, Parliament 
Bidgs., Ottawa, archt. 


Ont., Toronto—School—Bd. Educ. soon 
lets contract building 2 story, 8 roomed, 
brick, steel and concrete, concrete founda- 
tion About $100,000. E. G. Bird, 6 King 
St., W., archt. Noted Jan. 9. 


Ont., Toronto—Stores and Offices—Wood, 
Gundy & Co., Canadian Pacific Ry. Bldg. 
paseeenee 5 story, 60 x 135 ft., steel and 

rick building on King and Victoria Sts 
and plans to make interior alterations 
About $70,000. Architect not seleeted. 


Ont., Toronto—Studio—Canadian Photo 
Plays Productions Ltd., 33 Canadian Pa- 
cific Ry. Telegraph Bldg., Montreal, plans 
to build 2 story, 100 x 400 ft., stone, brick 
and steel studio, here, to include 65 x 
120 ft. stage, laboratory, carpentry shop, 
or house, etc. Cost to exceed $300,- 





Ont., Walkerville—Exchange—Bell Tel- 
qghene Co. of Canada, 118 Notre Dame St., 

’. Montreal, plans to build 3 story, 80x10 
ft, brick, steel and concrete, concrete 
flooring and foundation. W. J. Carmichael, 
22 Hospital St.. Montreal archt. Cost 
between $150,000 and $200,000. 


Ont., Windsor—Club House—All Saints 
Church having plans prepared by A. H. 
McPhail, archt., Bd. Trade Bidg., for 3 
story, 45 x 60 ft. brick and timber, con- 
— oe About $75,000. Noted 

ar. 20. 
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Buildings (Continued) O., Cleveland—Hotel—Until Dee. 17, by Wash., Seattle—Hall—Until Dec 
; S. H. Strauss, 14,505 Woodworth Rd., Bd. Regents of University of Was! 
_—_— , Syrttowe——smentre one pt building 2 story, 35 x 190 ft., brick and building 8 story, 57x180 ft., rein.-con 
Sts, Toronto, purchased site here and {rra cotta, brick foundation, at 113 Euclid and terra cotta,on campus. About §. 
ee Poa . ore 6S Lane. About $140,000. M. Weis, 618 Bebb & Gould, Securities Bldg., arc! 
plans to build 2 story, 100 x 150 ft., con- Union Bldg., archt 
crete, steel and brick, rein.-con. flooring ne > Kb : : 
concrete foundation. About $125,000. C. H. 0., Cleveland—School—Until Dec. 29, by ee BED CONERAOTS AWAKDED 
ar ceee Dime tank Bidg., Detroit, Bd. Educ., East 6th St. and Rockwell Ave., (xIndicates award of contract 
ich., arecht. building 2 story, 98 x 156 ft., brick, steel ~ 
B a , and concrete addition, rein.-con. flooring, * Mass., Boston—Jail—City let 
,_ Bb. C., Vancouver — Bank — Merchants ¢oncrete foundation, on Warner Rd. About building 3 story, 60x100 ft., brick an 
tank of Canada, 500 Granville St., plans to $200,000 FG Hogan dir Ww R Mc crete annex, concrete foundatior 
build 3 story, 50 x 120 ft., rein.-con. stone Fines Bast éth ar oe erase aa Charles St., to Langan & Shaw Co., | 
and brick, concrete foundation, on Gran-  grent eo ali . " About $248,500. 
ville St.. near Sobson St. About $250,000. : M 1 kline—Hotel—T . 
BR. Cc , ‘ 0., East Cleveland—(Cleveland P. 0.) _ ass., Broo lin ote —D. | Fir 
_ iB. C.. Vancouver—Hotel—Twizell, Birds Church—Until Dec. 15, by Trinity English 5¢°U@y, Bldg., Boston, will build 8 
& Twizell, archts., 1019 Metropolitan Bidg., nited Sirethren Pinch Pgs ae. 75 x 116 ft., concrete and steel, rei: 
drew sketches for 9 story, 300 x 416 ft. ing 1 story, 50 x 60 ft "brisk and mone fiooring, concrete foundation, on 1; 
rein.-con. hotel, concrete foundation, on ¢onerete and brick foundation, on Hayden St. About $225,000. Work will be do 
Beach Ave. and Denman St. About $500,- and Alder Aves About $50,000 E - day labor. Noted Sept, 11. 
000. Owner's » withhe aoe aie” wena = phe ‘ ed 
wner’s name withheld. Erwin, 3161 Corydon Rd. Cleveland *Mass., Fall River—Office—See “| 
B. CC. Vancouver—Office—Downing & Heights, archt. trial Works.” 
Kayll, archts, 504 Yorkshire Bildg.,  re- 2 ~ ee « . 
ceive bids about Dec. 21 building te o., _Fairport—School- -Until Dee. 23, by *Mass., Framingham—Dormitory tate 
50 x 120 ft., rein.-con. and tile, concrete pe. Educ., building 2 story, 84 x 126 ft, Bd. Educ. let general contract build 
foundation, for Clark & Stuart Co., Sey- ee tee gg — shee, Saeco floor- story, 104 x 147 ft., brick, steel and concret: 
maura About $60,000. ng, concrete foundation, on 4th and Vine concrete foundation, for State Norma! 
Sts. _ About $100,000 K. W. Farley, pres. School, here, to Crawley & Hickey. 1s 
Cuba, Havana—Theatre—Liberty Film C. W. Bates, 701 Natl Bank Bldg., Wheel- Tremont St., Boston, heating, to J. J. lw 
Co., c/o De Rosa & Pereva, archts., 110 ing, W. Va., archts ley Co, 104 Bway., Boston, plumbin to 
West 40th St.. New York City, having . se aes ; F. J. Lowe, Boston, and electrical work 
plans prepared for brick and steel, here. 4 Seen nee = a —_ 15, to E. GC. Lewis, Inc, 121 Federal 
About $300,000. 18 West “ith St.. Cincinnati belding cole: Boston. ‘Total cost, F156,000. 
Uruguay—Montevideo—(South America) C©°D. and stone, on Oxford College grounds, 3 * Mass.,, Framingham — School- School 
Cathedral—Montevideo Roman Catholic for Miami I niversity. About $300,000. W Comn. let contract building 2 story, | \ 
Church had tentative plans prepared by Franz, 1703 Union Trust Bldg., Cincinnati, 201 ft. brick and stone, some _ rein -con 
Barnett, Hayes & Barnett, archts., Cen- €Dsr. flooring, concrete foundation, on Lincoln 
tury Bldg., St. Louis, Mo., for steel and a ' re bs St., to C. S. Cunningham & Sons Co 
brick cathedral, concrete foundation, 300 aes poe hens pn 1g og Central Ave., Lynn, About $160,000 
ee ee on Sear Huron Bldg., building 2 story, 133 x 200 *R. ££, Thornton — School Hoppin & 
520,000, G. D. Barnett, Sr. Century Bidz. ft., rein.-con., brick, steel and terra cotta, Field, archts. 32 Westminster St. Provi- 
- tate he a y }ids,  rein.-con. flooring, concrete foundation, on dence, let contract to Hope Bldg. Co. 87 
St. Louis, Mo., : Woodward Ave., for Allen Theatre Enter- Weybosset St., Providence, building 2 story 
; . prises, Richmond St., Toronto, Ont. Noted 60 x 93 ft., brick and concrete, concret: 
BIDS DESIRED July 31. foundation, for Johnston Twp. About 
. . wae ),000. N . 2 26 
Mass., New Bedford—Hospital—t ntil i... Chicago—Bank—J. S. Flizikowski, ore pa aye ee 
Dec. 16, by city, building 3 story, 46 x 175 archt., 4848 Barry Ave., receiving bids al- *Conn., Torrington—Club and Auiitor- 
ft. ward building, 24 story, 46 x 180 ft. tering and building 1 story, 80 x 120 ft., ium—St. Francis T. A. B. Society, Spear 
operating building, 2 story, 50 x 160 ft. brick and timber addition, on Milwaukee St., let contract building 3 story, 31 x 54 
laundry, brick and rein.-con, flooring, con- Ave. and_ Division St., for Northwestern ft. clubhouse and 2 story, 58 x 106 ft., audi 
crete foundation, on Mt, Pleasant St. Trust & Savings Bank. About $100,000. torium, brick, concrete and stone, concret 
About $700,000. J. S. McIntyre, Cummings foundation, to F.. W. Fuller, 9 Main St 
Bidg., archt. Noted Apr. 24 Ia., Livermore—Bank—Farmers Savings About $75,000. Noted Oct. 30. 
Bank receiving bids buildine 3 story, 23 x 
Mass., Swampscott—School—Until Dec. 58 ft. brick, rein.-con. and steel, rein.-con. *N. Y., Brooklyn—Home—New York 
' : . : 
11, by School HBd., building 1 story, 78 x flooring, concrete foundation. About $150,- Congregational Home for Aged, 123 Linden 
164 ft., brick and 2nd class mill construc- 000 J. H. Albright, Ft. Dodge, Kan. Ave., let contract building 3 story, 3Sxt5 
tion, concrete foundation About $50,000, archt. ft., brick, steel and stone addition, brick 
W. H. McLean, 110 Tremont St., Boston, foundation, to Burke Bros. Constr. Co., 62 
archt. Ia., Macksharg—School—Until Dec. 19, West 45th St., New York City. About $65,- 
by R. M. Wilder, secy. Bd. Edue., c/o W. 000 
Conn,, Ansonia—Armory—Until Dec. 10, E. Hulse & Co., archts., 210 Masonic : , 
Conn. ae Wis j ua. emule Des Moines. t i ‘ > 50 WN Yu Buffalo—Oftice, etc.—Simmons 
by State Armory Comn., Hartford, build I é yuilding 3 story, 50 ("jz Bilicott Sq. let contract building 


ing 2 and 3 story, 75 x 140 ft., brick, here. 
About $150,000. Former bids rejected. 


Conn., Bridgeport—School—Until Dec. 8, 


by Bd. Educ., building 24 story, 118 x 130 
ft.. brick and steel addition to McKinley 
School (some rein.-con. flooring), concrete 


Kelsey St. About $155,000. 
1024 Main St., engr. 


foundation, on 
F. A. Cooper, 


N. Y., Wards Island—Hospital—Until 
Dec 17, (change of date) by State Hospital] 


Comn., Capitol, Albany, building 2 story, 
58 x 98 ft., brick and rein.-con., concrete 
foundation, for Manhattan State Hospital, 
here About $100,000. L F, Pilcher 
state archt. 

Pa., Chester—Theatre, Store and Dance 
Hall—Until Dee. 8 by H. C. Hodgens, 


areht., 130 South 15th St., Phila., building 
2 story, 120 x 160 ft., concrete, brick, steel 


and terra cotta, here. About $110,000. 
Noted Sept. 11. 

Pa., Pittsburgh—School—Until Dec. 18 
by G. W. Gerwig, secy. Bd. Educ., 725 
Fulton Bldg., constructing Westinghouse 
High School, Monticello St. and Murtland 
Ave 

N. C., Smithfield—Court House—Until 
Jan. 1, by Comrs. Johnstown Co. building 
3 story, court house. About $100,000. H. 
Barton, Greensboro, archt. 


O., Carlisle—School—Until Dee. 1% by 
G. Trostel, clk., Bd. Educ., building 3 story, 
85 x 110 ft., rein.-con., brick and steel, ccx%- 


crete foundation. About $115,000. Walke> 
& Norwick, 1300 Conover Bidg., Dayton, 
archts. Noted Aug. 14. 


0., Cleveland—Hall—Masonic Bldg. Co.. 
3515 Euclid Ave., receiving bids building 
6 story, 118x298 ft., concrete, steel and 
brick, rein.-con. flooring, concrete founda- 
tion, at 3515 Buclid Ave. About $700,000. 
F. Miner, dir. Hubbell & Benes, 4500 
Euclid Ave., archts. 


x 100 ft. rein.-con. and brick, concrete foun- 
dation. About $70,000. 

Ia., Stennett—School—Until Dec. 16, by 
R. Davidson, secy. Bd. Educ., building 2 
story, 44x81 ft. rein.-con. and brick, con- 
crete foundation. About $50,000. Ww. 
jordon, 319 Hubbell Bidg., Des Moines, 
archt. 


la., Storm Lake—School—Until Jan. 13, 
by Bd. Educ., building 2 story, 75 x 103 
ft., brick, concrete and steel, concrete foun- 


dation. About $55,000. Martin & Suther- 
land, Storm Lake, archts. 

Kan., Independence—Bank—Until Dec. 
29, by Commercial Natl. Bank, building 6 
story, 70x140 ft. brick, rein.-con. and steel, 
rein.-con. flooring, concrete foundation 
About $150,000. Weary & Alford Co., 1907 
South Michigan Ave., Chicago, IIL, archts. 
Noted Avg. 14. 

Kan., Ness City—Until Dec. 20, by Bd 


Educ., building 3 story, 74 x 102 ft., brick, 
rein.-con. and steel, rein.-con. flooring, con- 


crete foundation. About $65,000. ak. 
Curtis, Kansas City, Mo. archt. Noted 
July 17. 

Kan., Pittsburgh—High School—Until 
Dec. 15, by Bd. Educ., building 2 story, 
brick, rein.-con. and steel, rein.-con. floor- 
ing, concrete foundation. About $275,000. 
W. T. Schmitt, 1634 West 10th St., Okla- 
homa, archt. Noted Aug. 14. 

Okla., Cherokee—Until Dec. 9, by Bd. 


Educ., building 3 story, 60 x 120 ft., brick, 
rein.-con. and steel, rein.-con. flooring, con- 
erete foundation. About $75,000. H. G. 
Noble, Kansas City, Mo. engr. Mann & 
Gers:#, Hutchinson, Kan., archts. 


Ariz., Wama—School—Until Dec. 22, by 
Trustees Crane School Dist. No. 13 build- 
ing 1 story. rein.-con. About $50,000. F. 
A. Noyes, J:. 622 Amer. Bank Bidg., Los 
Angeles, arch. 


2 story, 81 x 256 ft., brick and steel office 
and warehouse, rein.-con. flooring, concrete 


foundation, to Kenwood Bridge Co., ‘x 
South Dearborn St., Chicago About $50 - 
000, cost plus percentage basis. 

*N. Y., Mechanicsville—School— Bd. Educ 


let contract building brick and concrete, 
in School Dist. No. to M. E. Ryan Co. 
Schenectady, $157,777. Noted June 16 


*N. Y., New York—Loft—G. Schirmer, 3 
East 43rd St., let contract building 7 story, 
25 x 100 ft., brick and steel, brick founda- 
tion, at 10 East 44th St., to Niemann & (o, 
Inc., 25 West 42nd St. About $90,000 


*N. Y., New York—Office—Bush Te: 
minal Co., let contract building 1. story 
brick and steel addition, at 133 West 4Ist 
St, to W. Werner Eng. Co., 50 Court St 
Brooklyn. About $60,000. 


*N. Y., New York — Office — Munson 
Steamship Co., 82 Beaver St., let contract 
eccnstructing 20-25 story, at 67-73 Wall St. 
to G. A. Fuller Co., 175-5th Ave. 


*N. Y., New York—Stores and Lofi 
Greenwich Assn., c/o Ames & Co., 31st St. 
will build 6 story, brick, steel and stone, 
brick foundation, on Madison Ave. About 
$75,000. Work will be done by day labor 


*N. Y., New York—Theatre—Trepark 
Realty Co., Inc., 45 Cedar St., will buili 


story, 117x229 ft., brick and steel, brick 
foundation, on Tremont and Washingion 
Aves. About $300,000. Work will be dane 


by day labor 


*N. Y., Thiclls—Cottages, etce-—-F. A 
veneer, ye bd. mers. Letchworth Vil- 
lage, 7 all St. New York City, let gen- 
eral contract building 8 cottages for gir!s 
group and industrial buildings for boys 
group, also building underground tunnel 
conduit, hot water and steam connections, 
distributing uipment, sewer and wai: 
epnnections, electric service connectio's 
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Buildings (Continued) 


for virls_group, etc. to P. Keeler Bldg. 
Co. 125 Orange St., Albany $426,800; heat- 
ing to J. C. Williams, Inc, Woolworth 
Bice.. New. York City, $132,872; plumbing, 
to C H._Darmstadt, Inc., 352 West 43rd 
st. Mew York City, $35,077 ; laundry equip- 
ment, (Proposal No. 1 and _No. 2) to Troy 
Laundry Mach. Co., 133 Center St. New 
York City, $3000 and $9707 respectively. 


*'.d., Asbury Park—Theatre—W. Rosen- 
perg, Savoy Theatre, 34th St. and 6th Ave., 
New York City, will alter brick and steel 
theatre, here, on Cookman Ave. and St. 
James Pl. About $100,000. Work will be 
done by day labor. Noted Sept. 18. 


*«N.d., Orange—Hospital—Crow, Lewis & 
Wick, arehts., 200 5th Ave., New York City, 
let contract building 4 story, brick and 
steel addition, brick foundation, to E. E. 
Paul Co., 101 Park Ave., New York City, 
for Orange Memorial Hospital. About $250,- 
000. Noted Oct. 23. 


*Pa., Altoona—Hotel—Blair Hotel Co., 
Commerce Bldg., let contract building 5 
story, 120 x 144 ft., concrete, steel and 
brick, on 18th Ave. and 12th St., to H. L. 
Stevens & Co., 30 North Michigan Ave., 
Chicago, Ill. About $800,000, 


*Pa., Bethlehem — Laboratory — Lehigh 
University, Packer Halli, let contract build- 
ing 3 story, 38 x 60 ft., sandstone, exten- 
sion to chemistry laboratory, to B. Birkel, 
106 Bast 4th St., South Bethlehem. About 
$75,000. 


*Pa., Harrisburg — Synagogue — Ohev 
Sholom Reformed Jewish congregation let 
contract building 2 story, Indiana lime- 
stone, on Front and Seneca Sts., to Central 
Constr. Co., Commonwealth Trust Bldg. 
About $90,000. Noted Aug. 14 


*Pa., Indiana—Oftice—Rochester & Pitts- 
burgh Coal & Lron Co. let contract building 
3 story, 50 x 160 ft. and 50 x 52 ft. con- 
crete, brick, tile, slate and marble, to Irwin 
& Leighton, 126 North 12th St., Phila. 
About $300,000, 


*Pa., McKeesport—Office—Natl. Tube 
Co. let contract building 2 story, 47 x 
64 ft. and 3 story 46 x 90 ft., rein.-con. 
and brick, rein.-con. flooring. concrete 
foundation, to W. Nowell, 6th St. 


*Pa., New Brighton—High School—Bd. 
Educ. let contract building 2 story, 82 x 
98 ft. and 3 story, 91 x 135 ft. rein.-con., 
steel and brick, rein.-con. flooring, brick, 
rock or concrete foundation, on Pierce and 
East 4th Sts., to H. Weimer, Butler. About 
$182,500. Noted Sept. 11. 


*Pa., Phila. — Bank — Broad St. Bank, 
Broad and Diamond Sts., let contract build- 
ing 1 story, 37 x 65 ft. marble and brick, 
to Standard Constr. Co., 1713 Sansom St. 
About $50,000. Noted Sept. 18. 

*Pa., Phila.— Bank—J. T. Brugger, 
archt., 505 Chestnut St., let contract to 
Roydehouse-Arey Co., 112 North Broad 
St, for altering and building 3 story, 60 x 
75 ft. conerete and stone addition, on 3rd 
and Arch Sts., for Union Natl. Bank. About 
$100,000. Noted Sept. 18. 


*Pa., Phila. —Club House —G. Wood- 
ward, St. Martins St., let contract building 
2 story, 65 x 85 ft. stone, on Hartville Lane 
and Ardleigh St., to Pringle-Borthwick, 
8018 Germantown Ave. About $60,000. 


_%*Pa.,  Phila.—Hospital—Dept. Health 
& Charities let contract building 2 
and 3 story, 30 x 50 ft. and 50 x 60 ft. 
brick additions to observation and refec- 
tory buildings at Phila. Hospital for Con- 
tagious Diseases, Luzerne and 2nd Sts., to 
W. R. Dougherty, 1608 Sansom St. About 
$200,000. Noted Aug. 7. 


*Pa., Phila. — Theatre — Stanley Co. of 
Amer., 1214 Market St., let contract build- 
ing 1 story, 143 x 176 ft., brick, terra cotta 
and steel, on 19th and Market Sts., to Key- 
stone State Constr. Co., Franklin Bank 
Bldg. About $1,000,000. 


*Pa., Pittsburgh — Nurses’ Home — St. 
Margaret emoriai Hospital, 46th and 
Davidson Sts., let contract building 4 story, 
5 X 141 ft, brick, tile and_concrete, to 
C ut ty Bros., Bessemer Bldg. About 
$95,000. 


- *Md., Baltimore—wWormitory—St. Mary's 
‘ndustrial School, Wilkens Ave., let con- 
tract building 2 story, 43 x 44 ft., concrete 
.nd stone, concrete and rock foundation, to 
rice Constr. Co., Maryland Trust Bidg. 
hout $50,000; cost plus percentage basis. 


*N. C., Wilson—Bank and Office—Plant- 
Ss Bank let contract building 4 story, 
' x 92 ft.. to J. L. Crouse, Greensboro. 
out $69,000, 


*Ga., Swainsboro—Court House—Comrs. 
Emanuel Co. let contract building 3 story 
court house, to Holley Constr. Co., Swains- 
boro. About $150,000. 


*Ala., Montgomery — Memorial Hos- 
pital—City let contract building memorial 
hospital, to T. Purvis, Montgomery, $122,- 
727 


*La., New Orleans — Bank and Office — 
Ouachita Natl Bank, Monroe. let concract 
building 4 story, 82 x 119 ft. brick and 
steel, brick foundation, here, to Underwood 
Contg. Corp., New Orleans. 


*La., Shreveport — Church and Sunday 
School—Highland Baptist Church let con- 
tract building 3 story, brick and stone, to 
Central Constr. Co., 518 Beatty Bidg., 
em. Tex. About $125,000. Noted Mar. 


*0O., Cleveland—Church—Greek  Ortho- 
dox Church, West 14th St. and Fairfield 
Ave, let contract building 1 story, 46x85 
ft, concrete, steel and brick, rein.-con. 
flooring, concrete foundation, on Fairfield 
Ave., to W. Dunbar Co., 8201 Cedar Ave. 
About $50,000. 


*0O., Cleveland—Office—Forest City Ma- 
chine & Forge Co., 5101 Lakeside Ave., let 
contract building 3 story, 42 x 80 ft., brick 
addition. brick foundation, to Serv. Constr. 
Co., 6110 Euclid Ave. About $50,000. 


0O., Cleveland—Schools—Bd. Educ. re- 
ceived bids building three 2 story, 60x120 
ft.. concrete, steel and brick, rein.-con. 
flooring, concrete foundation, in Parma 
Heights, from C. Peterson, Engineers Bldg., 
$269,700; Drummond & Miller, Guardian 
Bidg., $299,700 


*Mich., Alma—Theatre—C. A. Miller let 
contract building 2 story, 53 x 132 ft., rein.- 
con., brick and. steel, rein.-con. flooring, 
concrete foundation, on Main St.. to F. 
Broughton & Son, Alma. About $60,000. 


*Mich., Detroit — Hotel and Commer- 
cial—J. J. Barlum, 3061 West Grand Blvd., 
let contract building 10 story, 30 x 36 ft., 
rein.-con., brick and steel, rein-con. floor- 
ing, concrete foundation, on Farmer and 
John R Sts., to O. Misch, Chamber Com- 
merce. Bldg. About $125,000. 


*Mich., Detroit — Mercantile—Bingham- 
White Co., Fort St. and Junction Ave., let 
contract building 4 story, 75 x 100 ft., 
brick and steel addition, to Hazleton & 
— Book Bidg. About $75,000. Noted 
uly 3. 


*Mich., Detroit — Mercantile — Crowley 
Milner Co., Gratiot Ave., let contract build- 
ing 1 story, 90 x 200 ft., brick, steel and 
terra cotta addition, to Montague-Forney. 
813 Ford Bidg. About $50,000. Noted 
Aug. 14. 


*Mich., Detroit—Mercantile—Moore Re- 
alty Co., 512 Holden Bldg., let contract 
building 2 story, 75 x 100 ft., rein.-con., 
brick and steel, brick foundation, on Grand 
River and Vinewood Aves, to W. Johnson, 
400 Penobscot Bidg. About $100,000. 
Noted July 31. 


*Mich., Detroit—School—Bd. Educ., 50 
Bway. Ave., let masonry contract building 
2 story, rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation, on Ken- 
ilworth Ave., to Culbertson & Kelly, 809 
Ford Bldg., $72,985, carpentry, Harcus & 
Co., 774 Russell St., $14,126, heating, ven- 
tilating and plumbing, Irvine & Meier, 2289 
Woodward Ave., $32,488. 


*Ill., Chicago—Home—aA. Foster, archt., 
155 North Clark St., let contract to Ander- 
son & Windblad, 6235 Michigan Ave., build- 
ing 3 story, 40 x 160 ft., brick and rein.- 
con., rein.-con. flooring, concrete foundation, 
on 47th St. and Sacramento Blvd., for Arch- 
bishop Mundelein, Chicago Ave. and State 
St. About $100,000. Noted June 19. 


*Ill.,; Chicago—Office—D. H. Burnham & 
Co., archts., 209 South La Salle St., let con- 
tract to W. Mavor Co., 72 West Adams St., 
building 3 story, 120 x 210 ft., brick, stone 
and steel, concrete foundation, on Cass and 
Erie Sts., for A. W. Shaw Co., 5 North 
oe Ave. About $225,000. Noted Oct. 


*Ill., Chicago—Office—Chicago Title & 
Trust Co., 69 West Washington St., let 
contract building 1 story, 40 x 93 ft., steel 
and tile arch construction addition, to Mc- 
cary Bros., 105 West Monroe St. About 


*Ill., Evanston — Parish House — Tall- 
madge & Watson, archts., 189 West Madi- 
son St., let masonry contract to G. King & 
Son, Evanston, for 2 story, 45 x 140 ft. 
timber and stone, rock foundation, on 
Homan and Lee Sts., for St. Luke’s Episco- 
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pal Parish, 404 Lee St 
Noted Aug. 21 


wiIll., Urbana—College—Wesley Founda 
tion let contract building 2 story, 150 x 
170 ft., concrete and stone, rein.-con. floor 
ing, concrete foundation, to include audi 
torium, lecture rooms, laboratory, etc.. to 
English Bros., Champaign. About $250,000 


About $50,000. 


_ Wis., Madison—Vocational School—F. L 
Kronenberg, archt., 18 North Carroll St 
received lowest bid building brick addition 
on Johnson and Carrol! Sts., for Bd. Educ., 
general contract (including masonry. cir- 
pentry and hardware), from J. H. Findorff 
601-607 West Wilson St., $269,962; mason- 
ry only. L. B. Gilbert, 23 North Pinckney 
St., $212,129 Noted April 17 


*xIa., Martensdale— School—J. M. Archer, 
secy. Bd. Educ., let contract building 3% 
story, 56 x 86 ft., rein.-con. and brick, con- 
crete foundation, to J. Maine & Sons, 119 
8th St.. Des Moines, $52,597 


*Ia., Ottumwa—Club——-Ottumwa Country 
Club let contract building 1 story, 6) x 
72 ft.. concrete and stucco, rein.-con. floor 
ing, concrete foundation, to Salters & 
Salters, Ottumwa. About $65,000. 


*Minn., Biwabik—Recreation—City let 
contract building 2 story, 106x111 ft., 
rein.-con., steel and brick, rein.-con, floor- 
ing, concrete foundation, to L. J. Klippen, 
1832 East 6th St., Duluth, $103,250. 


*Minn., Minneapolis—School—Rd. Edue 
let general contract building 1 story, 60 x 
194 ft. addition to Whitney School, on 19th 
Ave., N. E., to C. A. Davis, 2632 Dupont 
Ave., S., $56,923. Noted Sept. 25. 


*Minn., Montevideo—Theatre and Office— 
Home Bldg. Co. let general contract con 
structing 3 story, 50 x 120 ft., concrete, 
brick and terra cotta, to Victorson Constr 
Co., Andrews Exch. Wldg., Minneapolis 
About $65,000, cost plus percentage basis 
Noted Sept. 4. 


*Minn., St. Paul—Business—C. H. Johns- 
ton, archt., Capital Bank Blidg., let contract 
to Butler Bros, New York Life Bldg, con 
structing 2 story, 130 x 225 ft., rein.-con 
and stone addition, on 4th St. and Bway., 
for Lindeke, Warner & Sons, Capital Bank 
Bldg About $100,000, cost plus percent- 
age basis. 


*Minn., St. Paul—School—Rd. Educ. will 
build 2 story. 40 x 90 ft.. on University 
Ave. About $55,000 Work will be done 
by day labor. 


*Kan., Isabell—School—Bd. Educ. let 
contract building 2 story, 50 x 75 ft. brick, 
concrete and steel, concrete foundation, to 
M. C. Foy, Hutchinson, $53,992. 


*Kan., Norwich—School—Bd. Educ. let 
contract building 3 story, 55 x 90 ft., brick, 
concrete and steel, concrete foundation, to 
W. W. Doze, Norwich. About $60,000; cost 
plus percentage basis 


*S. D., Hoven — Church — St. Bernard's 
Church let contract building 60 x 169 ft., 
brick and steel, concrete foundation, to A. 
Zwack, 1301 Clay St., Dubuque, la. About 
$200,000. 


*Mo., St. Joseph—Bank—Tootle-Lacy 
Natl. Bank will remodel interior of rein.- 
con., steel] and brick, rein.-con. flooring, 
brick foundation. About $60,000. Work 
will be done by day labor under supervi- 
sion of W. Boschen, archt., Tootle-Lacy 
Natl. Bank Bldg. 


*Mo., St. Joseph—Hospital—St. Joseph's 
Hospital, 923 Powell St., let contract build- 
ing 5 story, 89 x 116 ft., rein.con., steel 
and brick, rein.-con. flooring, brick founda- 
tion, to P. P. Buddy Bldg. & Constr. Co., 
501 North Main St. About $300,000, cost 
plus percentage basis. 


*Mo., St. Louis—Office—See “Industrial 
Works.” 


*Tex., Wharton—School—City let con- 
tract building 2 story, rein.-con. and steel, 
rein.-con. flooring, to C. E. Joplin, Whartan. 
About $80,000. Noted Aug. 14. 


*Okla., Muskogee—High School—Bad. Ed. 
let contract building 2 story, 103 x 284 ft. 
brick, rein.-con. and steel, rein.-con. floor- 
ing, concrete foundation, to Manhattan 
— Co., 3rd and Fondulac Sts., $229,- 

00. 


*Okla., Norman—Church—Baptist Church 
will build 2 story, 50 x 80 ft. brick, con- 
crete and_ steel, concrete foundation. 
About $55,000. Work will be done by day 
labor. W. C. Weir, chn. 


* Colo. Denver — Office — State Bidg. 
Comn., Capitol Bldg., let contract build- 
ing 5 story, 112 x 114 ft, on Colfax Ave. 


¥ 
Wes ~~ 
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to Seerie & Varnum, 606 


Bldg., $459,110. 
Heppner — Hotel—Heppner 
building 3 story, 62 x 


and Sherman 8t., 
Interstate Trust 


x Ore., 
Co, let contract 


Hotel 
126 


ft.. brick, brick foundation, to Snook & 
Travers. About $82,000. Noted June 5. 
*Ore., Mt. Angel—School—st Mary's 
Parish, 345 4th St., Portland, let contract 
building 1 story, 40 x 270 ft. with 2 side 
wings each 38 x 102 ft. and center wing. 
60 x 135 ft., brick, here, to F. X. LeDoux, 
Henry Bldg., Portland. About $100,000 
*xQue., Montreal—Exchange—Bell Tele- 
yhone Co., Bell Telephone Bldg., let con- 
tract constructing 2 story, 50 x 75 ft., 


foundation, 
Sts., to A 
About 


steel, concrete 
Westminster and Sherbrooke 
Byers & Co., 340 University St 
500. Noted June 12. 


x Ont., Ford 


stone, brick and 


City — School — Separate 
School Bd. let contract building 2 story, 
brick and steel, rein-con. flooring, concrete 
foundation, to Wells & Gray, Confederation 
Life Bidg., Toronto About $140,000, 


*Ont., London — Medical College — Lon- 
don or Western University let contract 
building 3 story, 100 x 220 ft., brick and 
steel, concrete flooring and foundation, to J. 
Putherbough, 1006 Wellington St About 
$305,000 


*Ont., London—Military Hospital—Do- 
minion Government, Ottawa, let contract to 
W. H. Harvey, Kingston, building hospital 
here, to consist of isolation hospital, pa- 


vilion, recreation hall, ete., $167,844. 


*xOnt., London—Theatre—J. & J. J. Allen, 
Richmond and Victoria Sts., Toronto, let 
contract building 1 story, 100 x 180 ft 
brick, steel and concrete, rein-con. flooring, 
concrete foundation, here, to N. McLeod, 
612 Kent Bidg., Toronto. About $200,000 


*Ont., New Toronto—Studio—Canadian 
Photo Plays, Ltd., Kent Bldg., Toronto, let 
contract building 3 story, 80 x 150 ft., 
brick, steel and concrete, rein.-con. floor- 
ing, concrete foundation, Hamilton High- 
way, to Dunbar Eng. Co., Kent Bidg., 
Toronto About $150,000. 


*Ont., Niagara Falls — Collegiate Insti- 
tute—High School Bd. let contract building 
2 story, brick and steel, rein.-con, flooring, 
concrete foundation, to Canadian Eng. & 
Contg. Co., Bank of Hamilton Bldg., Ham 
ilton About $104,500 

*Ont., Peterboro — Collegiate Institute — 
Bd. Educ. let general contract building 3 
story. brick, steel and concrete, to Graham 
& Hayes, Peterboro, $159,963; heating 
and ventilating, to R. C. Sturgeon & Co., 
Peterboro, $32,145; plumbing and drain- 
ing, to G. Brenton, Peterboro, $13,000. 
Contracts for grading walks, . chemical 
laboratory, manual training equipment, 
ete., will be let later. 


x Ont., 
contract building 2 
rein.-con. flooring, 
R. Sheehy, 751 George St., 
Aug. 14. 


*Ont., Richmond Hill — Greenhouses — 
Bedford Park Floral Co., Lawrence Ave. 
E., Toronto, let contract building green- 
houses, here, to King Constr. Co., Ltd., 40 
Dovercourt Rd., Toronto. About $50,000, 


Thomas — School — Bd. Educ 
story, brick, concrete 
Ponsford, 605 Talbot 
July 31. 


Peterboro—School—Bd. Educ. let 
story, brick and steel, 
concrete foundation, to 
$167,953. Noted 


*xOnt., St. 
let contract building 2 
foundation, to A. E 
St., $50,830 Noted 


Toronto—Bank—Darling & Pear- 
2 Leader Lane, let contract to 
156 St. Helens St., build- 
ing 2. 3 and 4 story, 85 x 93 ft. brick and 
steel, rein.-con. flooring, concrete founda- 
tion, on Queen and Bay Sts., for Dominion 
Bank, Dominion Bank Bldg. About $100,- 
000. Noted July 10. 


*Ont:, 
son, archts., 
Witchall & Son, 


*Ont., Toronto—Engineering—University 
of Toronto, Queens Park, let contract build- 


ing 3 story, 50 x 190 ft., brick, steel and 
concrete, rein.-con. flooring, concrete foun- 
dation, to W. S. Henry, 35 Albertus Ave 
About $350,000. 

*xOnt., Toronto—Office—Canadian Gen- 
eral Electric Co., 212 King St. W., let con- 
tract building 6 story, 50 x 200 ft., brick, 


to Holtby Bros., 212 
Noted Sept. 25. 


foundation, 
About $200,000. 


concrete 
King St. 


*Ont., Windsor — Schools — Separate 
School Bd. let contract building three 2 
story, brick and steel additions to St. Ed- 


‘ Bldg., 
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Joseph and Sacred Heart Schools, 
flooring, to 7. V. Gray Constr. Co., 


muna, St. 
concrete 


Confederation Life Blidg., Toronto. About 
$140,000. Noted Sept. 18. 

*xOnt., Toronto—Store—W. Steele & Sons, 
archts., Ryrie Bldg., let general contract 
to Frid Constr. Co., 61 Adelaide St., E., 
building 7 story, 90 x 200 ft, steel and 
brick, concrete flooring and foundation, on 
Yonge St., for Adams Furniture Co., Ltd., 


Queen St., E. About $325,000. Noted Sept. 


10. 

Ont., Toronto—Theatre—Eastern Thea- 
tres. Ltd., Adelaide St., E., let contract 
building brick and steel, concrete flooring 
and foundation, (seating capacity 3500) on 


Victoria St., to Jackson Lewis & Co., Ltd., 
Bell Telephone Bldg. About $650,000; cost 
plus percentage basis 


B. C., Saguorton—i Administration—Can- 
ada Western Cordage Co. let contract build- 


ing 2 story, 150 x 200 ft., tile and rein.- 
con., to E. J. Ryan Contg. Co., Ltd., Van- 
couver. About $76,000. 


Federal Government Work 


PROPOSED WORK 


Mass., Fall River—Altering Post Office— 
Treas. Dept, Wash., D. C., rejected bids 
received Nov. 18, altering post office, here. 
Work will be readvertised. J. A. Wetmore, 
superv. archt. 


D. C., Wash.—Electric Traveling Cranes 
—Spec. 4094—Bureau Yards & Docks, 
Navy Dept., plans to install electric travel- 
ing cranes at proof shop. About $11,000 


0., Akron—Post Office—Treas. Dept., 
Wash., D. C., had plans prepared by Stod- 
dard & Hopkinson, archts., 1215 Citizens 
Bldg., Cleveland, for 1 story, 90 x 115 ft., 
brick and steel, rein.-con. flooring, concrete 
foundation, on Main St.,_ here. About 
$75,000. 

Minn., Walker — Road Work — Bureau 


Pub. Rds., Portland, soon receives bids 
grading and graveling 31 mi. road through 
Minnesota Natl. Forest, from Cass Lake to 
Ball Club Sta., 24 ft. wide. About $155,- 
000. E. O. Hathaway, 224 Post Office 
Bidg., Minneapolis, engr. 


Idaho, Grangeville—Road Work—Bureau 
Pub. Rds., U. S. Dept. of Agriculture, 
Portland, Ore., having plans prepared for 
location of highway for South Fork of 
Clearwater River from Meadow Creek to 
Rock Point. About $135,000 available 
from Forest Serv. Bur. and $50,000 from 
bone issue voted by city highway dist. 
W. E. Adamson, Grangeville, engr. Noted 
Aug. 7. 


Wash., Yakima—Road 
Pub Rds. Portland, Ore., had plans pre- 
pured by F. H. Brundage, forest superv., 
Portland, for 30 mi. Yakima-Bird reek 
Meadows Rd., here. About $30,000. 


Ore., <Astoria—Naval Station—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
having preliminary plans prepared for 
naval base on Columbia River, at Tongue 
Pt., here. Cost site $100,000. Congress will 
be asked to appropriate $1,500,000 for es- 
tablishment of base. A. McArthur, Wash., 
D. C., rep. 


Ore., 
culture, 


Work—Bureau 


Eugene—Roads—U. S. Dept. 
Bureau Pub. Rd., 204 Post 
Portland, soon lets contract build- 
ing 15 mi. Blue River Sect. of McKenzie 
River Natl. Forest Rd., Lane Co., involving 
44,000 cu.yd. common and 6000 cu.yd. rock 


Agri- 
Office 


excav., 900 ft. log or pipe culvert, 47 acres 
clearing. Cost to exceed $75,000 (360 
working days). C. H. Purcell, 204 Post 


Office Bldg., Portland, dist. engr. 


BIDS DESIRED 


Pa., Phila.—Cranes—Spec. 4092—Until 
Dec. 17, by Bureau Yards & Docks, Navy 
Dept., Wash., D. C., building two 5-10 ton 


hammer head cranes, here. Cost $100,000 ; 
$10 deposit required for plans and spec. 


D. C., Wash.—Animal House Extension— 
Until Dec. 23, by Treas. Dept., furnishing 
materials and labor for building extension 
to animal house for Hygienic Laboratory, 
U. S. Pub. Health Serv. J. A. Wetmore, 
superv. archt. 


Va., Norfolk—Cranes—Spec. 4092—Until 
Dec. 17, by Bureau Yards & Docks, Navy 


Dept., Wash., D. C., building one 5-10 ton 
hammer head crane, here. Cost $50,000 ; 
vane deposit required for plans and spec. 


Va., Wheeling—Lock Gates—Until 
pes’ 26, by U. S. Engr. Office, furnishing 
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and erecting lock gates for Dan 
25 and 27, Ohio River; advertis; 
issue. 


8. C., Chaiocten——teatin 
Until Dee. by Bureau Yards 
Navy Dept., My oy, D. C., instal! 
ing system for torpedo storehous: i 
No. 101 and building boiler hous: litior 
to same, at Naval Ammunition De; 
ae or required for plans 


» Charleston—Quay Wall—s 
—Untit Dec. 10, by Bureau Yards . 
Navy Dept., Wash. D. C., buildi: 

830 ft. quay wall, here. About § ( 
$10 deposit required for plans a pe 


8. C., Paris Island—Concret: 
Spec. 4096—Until Dec. 17, by Burs 
& Docks, Navy Dept., Wash., D 
about 361 and 181 ft. concrete wal f 
and 3 ft. high, $10 deposit requir 
plans aand epec. 


F—— Spr 


Tenn., Memphis—Earthwork—lU Ds 
8, by Mississippi River Comn., 1st and 2nyq 
Dists., Custom House, building 650 pay 
yd. earthwork in Lower St. Fran 
White River Levee Dists.; advert 
this issue 


Wash., Seattle—Dredging—Until Dec 19 
by U. S. Engr. Office, dredging and roc) 
excavating in Willapa River and Harte, 
advertised in this issue. 


PRICES AND CONTRACTS AWARDE) 
(* Indicates award of contract) 


*N. Y. Staten Island—dAerial Defens 
Station—Constr. Div., War Dept., Wash 
D. C., let contract building aerial defens 
station, here, to Smith, Houser & MeclIsaacs 
18 East 41st St., New York City About 
$1,000,000. Noted Sept. 25. 


Pa., Chester—Remodeling Post Otfice— 
Treas. Dept., Wash., D. C., received bids 
Nov. 24, remodeling post office, here, fron 
F. W. Van Loon, Denckla Bldg., Phila 
$6568; C. H. Dading, Bellevue Court Bidg 
Phila., $9345; W. McDonald Constr. Co 
St. Louis, Mo., $9876. 


*D. C., Wash.—Proof Shop—Spec. 4154 
—Bureau Yards & Docks, Navy Dept., le! 
contract building, here, to Stang & Mitche!! 
733 Real Estate Trust Bldg., Phila., Pa 
$176,070 (365 days). 


Richmond—Post Office 
Dept., Wash., D. C., 
altering post office, here, 


Alterations 
received bids 
from W 


Va., 
—Treas 
Nov. 24, 


McDonald Constr. Co., St. Louis, Mo., $11 
513; W. P. Thurstom Merchants Natl 
Bankf, $17,600 

*5S. C., Charleston—Chimney—Spec. 461 
—Bureau Yards & Docks, Navy Dept, 
Wash., D. C., let contract furnishing ma- 


terial and building radial brick chimney 
250 ft. high and 123 ft. inside diameter a: 
top, on foundation provided by Government 
to'M. W. Kellogg Co., 90 West St., New York 


City. About $19,000 (120 days). 

Miss., Meridian—Remodeling Post Office 
—Treas. Dept., Wash., D. C., received bids 
Nov. 24, remodeling post office and court 
house, here, from W. McDonald Constr. Co. 
St. Louis, Mo, $22,854; W. Wilby, Selma 
Ala., $23,975. 

La., Monroe—Post Office—Treas. Dept 
Wash., D. C., received only bid Nov. 21 
remodeling post office here, from G FE 
Wright, Inc., Chicago, $6850. 


* Nebraska—Dam—U. S. Recl. Serv 
Wash., D. C., let contracts for 1 sluice gate 
and 2 balanced needle valves in connec- 
tion with Pathfinder Dam, North Platt 
Irrigation Project, Nebraska-Wyoming to 
Joshua Hendy Iron Wks, 75 Fremont St 
San Francisco, $7967 and $45,720 respec- 
tively; 2 high pressure emergency gates. 
to Rock Island Arsenal, Rock Island, I! 
$31,145. 


*Cal., Los Angeles—Fuel Oil—U. S. Ener 
Office, War Dept., Wash., D. C., let con- 
tract furnishing fuel oil for U. S. Dreds 
“San Pedro,” here, to Union Oil Co., Union 
Oil Bldg. Cost $22,400. 


Miscellaneous 
PROPOSED WORK 


Arch — Stamford, .Conn. — City 
plans prepared by A. Freeman, archt. 
Spelke BI for memorial arch in St. Johns 
Park, marble and bronze on granite hase 
About $50,000. W. G. Daskam, chn. mmo 
rial com. 


having 
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Miscellaneous (Continued) 


Gateway—New Haven, Conn.—Yale Uni- 
versity soon lets contract building stone 
gateway on High St. About $100,000. 
private plans. A. T. Hadley, pres. 


Piers—Clifton, N. Y¥.—Dept. Docks, Pier 
“a.” North River, New York City, plans 
to build 12 piers, each 1000 ft. long, from 
here to Stapleton. About $15,000,000. 


Bulkheads — Hoboken, N. J.— Wilson 
Steamship Line Co., foot 7th St., plans to 
build a number of bulkheads on water 
front, here. Cost over, $50,000. 


Beach and Bathhouses—Harrisburg, Pa. 
—City having plans prepared by E. Z, 
Gross, comr., and W. H. Manning, park 
expert, for bathing beach and bathhouses. 
About $40,000. 


Garbage Disposal Plant—New Brighton, 
Pa.,—City plans to build garbage disposal 
plant. R. W. Pratt, Hippodrome Bldg., 
Cleveland, O., engr. 


Storage Bins and Coal and Ash Handling 
Machinery—Cleveland Heights, O. (Cleve- 
and P. O.)—Bd. Edue. receives bids about 
ON 23, building storage bins and coal and 
ash handling machinery, at Lee Road 
School. J. H. Herron, 1360 West 3rd St., 
engr. 


Pipe and Fittings—Detroit, Mich.—Comr. 
Purchases and Supplies, Municipal Bldg., 
soon lets contract furnishing 5280 ft. 8 in. 
class 175 Universal pipe, eleven 6 x 6 in. 
tees, five 8 x 8 in. and five 8 x 6 in. 
crosses, sixteen 6 in. and five 8 in. Bell 
couplings, five 6 in. and five 8 in. plugs, 
all Universal fittings. T. H. Leisen, 232 
Jefferson Ave., engr. 


Subway—Detroit, Mich.—City soon _re- 
ceives bids building subway under Jeffer- 
son Ave., at approach to Belle Isle bridge, 
36 ft. roadway with portal each side of 
Jefferson Ave., and rein.-con. retaining wall 
to protect each side of cut. C. F. Hubbell, 
city engr. Noted July 31. 


Ornamental Lighting System~—Austin, 
Minn.—City having surveys made of light- 
ing system and plans prepared for installa- 
tion of ornamental lights in business dis- 
trict. Cost between $15,000 and $20,000, 
Vaughn & Meyer, Security Bldg., Milwau- 
kee, Wis., engrs. 


Park—Williston, N. D.—City plans elec- 
tion to vote on $20,000 bonds for park. A. 
Jack, city engr. 


Memorial Park—Boulder, Colo. — City 
voted $100,000 bonds to build memorial 
park, to include swimming pool, bath 
house with heating plant, band stand, play 
grounds for children and tennis courts. J. 
Randolph, Boulder, dir. 


Harbor Improvement—Warrenton, Ore.— 
City voted $500,000 bonds to improve and 
extend harbor, also purchase 100 acres on 
Columbia and Skipanon Rivers for erection 
of piers and docks and installation of 
cranes and necessary apparatus for speedy 
cargo handling. J. Evenden, aud. 


_Breakwater—Santa Barbara, Cal.—Mu- 
nicipal Breakwater Comn. had plans pre- 
pared by J. R. Chapman, engr., for 1st 
unit of breakwater plan, this unit to afford 
protection for pleasure craft, and will be 
followed by other units to be carried out to 
deeper water to protect heavier vessels. 
About $500,000. Noted April 24. 


Stadium—El Centro, Cal.—City plans 
election to vote_on $50,000 bonds to build 
stadium. J. K. Hermon, pres. Security Bank 
and chm of committee of Chamber Com- 
merce is handling preliminaries. 


Arena—Montreal, Que.—Arena Co., Ltd., 
plans to build 150 x 200 ft, rein.-con. arena, 
35 ft. high, rein.-con. flooring, concrete 
foundation, on St. Lawrence and Sher- 
a About $250,000. Architect not 
Selec ‘ 


Garbage  Incinerator—Bellevue, Ont.— 
Ontario Oakvale Co., Ltd., Toronto, plans 
to build 2 story, 40 x 50 ft., brick and steel, 
oo flooring and foundation. About 

1,000. 


Tower—East Toronto, Ont.—York Co., 57 
Adelaide St., having plans prepared by E. 
A. James Co., Ltd, 36 Toronto St., Toronto, 
for memorial tower, 100 ft. high, 14 ft. 
diameter, stone facing on concrete, spiral 
stairways, bronze figure, lightning provi- 
sion, also building two 1 story, 20 x 25 ft., 
Stone museums. About $120,000. 


_Rink—Guelph, Ont.—Chamber of_Com- 
merce purchased site on Cambridge St. and 
pians to build 1 story, steel and brick, 
sonang rink, concrete foundation. About 
$60,000. Engineer not selected. 


Stadium—Hamilton Ont.—City had plans 
prepared for wood and concrete stadium, 
with 20,000 seating capacity. About $100,- 
000, Bylaw will be voted on at next coun- 
cil meeting. E. R. Gray, city engr. 


Cars, Locomotive, Etce.—London, Ont.— 
London & Portland Stanley Ry., Phillip St., 
plans to purchase 3 electric cars and 1 
electric locomotive, cost, $95,000, weigh 
scales, $9500; also build concrete platforms, 
$2000, sidings $15,000, concrete overhead 
crossing, $6000, steam heating system for 
depot, $4500, comfort stations, $4000, 
freight whed at dock, $2500, store room, 
$6000. lockers, $1500, extensions to present 
buildings, $4500, blacksmith shop, $7000. 
J. E. Richards, Phillip St., ch. engr. 

Skating Rink—Port Arthur, Ont.—Town 
plans to build 1 story, 200 x 360 ft. steel 
and brick, concrete foundation. About 
$100,000. 

Stadium—Toronto, Ont.—City plans to 
build wood stadium with seating capacity 


of 10,000. About $110,000 R. C. Harris, 
City Hall, engr. Noted June 12, 


Pages 320 to 326, which 
follow, carry news of 
proposed work gathered 
during the last three 
weeks and published now 


for the first time. 





BIDS DESIRED 


Heating, Plumbing, etc.—New Bedford, 
Mass.—Until Dec. 9, by city, furnishing 
and installing plumbing, heating, ventila- 
ting and electric work for 3 story, 46 x 175 
ft. ward building, 24 story, 46 x 180 ft. 
operating building, 2 story, 50 x 160 ft. 
laundry, brick and _ rein.-con., rein.-con. 
flooring, concrete foundation, on Mt. Pleas- 
ant St. Total cost of buildings $700,000. 
J. C. MelIntyre, Cummings Blidg., archt. 
Noted Apr. 24 under “Buildings.” 


Jib Cranes—New York, N. Y¥.—Until 
Dec. 23 (change of date), by E. S. Walsh, 
supt. pub. wks., Capitol, Albany, furnish- 
ing and installing two 3-ton electric semi- 
portal revolving jib cranes on barge 
canal terminals, at West 53d St., and two 
at Greenpoint, Contr. 116 Revised. About 
$61,000 ; advertised in this issue. 


Tractor—Hollidaysburg, Pa.—Until Dec. 
17, by T. W. Tobias, controller Blair Co., 
for purchase of 1 tractor, class 12-20. 


Block Flooring—Cleveland, 0O.— Until 
Dec. 13, by Comrs. Cuyahoga Co., building 
floor for bridge over Cuyahoga River, in- 
volving 1705 sq.yd. creosoted wood block 
and 2800 ft. creosoted wood plank. W. A. 
Stinchcomb, co. engr. 


Pump—Cleveland, 0.—Until Dec. 19, by 
city, for purchase of one 20,000,000 gal. 
high service steam turbine reduction gear 
driven centrifugal pump. R. Hoffman, city 
engr. 


Timber—Bemidji, Minn.—W.. M. Everts, 
engr. Beltrami Co., receiving bids for 123,- 
000 ft. sawed timber, various sizes, for 
building bridges on Judicial Ditches Nos. 
30 and 36, near Rapid River. 
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Grain Conveyor Equipment—st. John, N. 
B.—Until Dee. 9, by Dept. Pub. Wks., 
Ottawa, building grain conveyer equipment 
at Berth 15, here 


Wharf—Owen Sound, Ont.—Until Dee 
12, by Dept. Pub. Wks., Ottawa, rebuilding 
wharf here. About $86,000. E. Lafleur, 
Dept. Pub Wks., engr. Noted July 17 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract.) 


* Foundation — Worcester, Mass. -—— St 
Vincents Hospital, 83 Vernon St. let con- 
crete foundation contract for 4 story, 50 x 
120 ft. hospital with 46 x 60 ft. wing, brick 
concrete and steel, on Vernon St., to M. J 
Kane, 9 Wade St. Total cost, $200,000 


*xCoal Pocket—New Haven, Conn,—H 
W. Walker, 421 Housatonic Ave., Bridge- 
port, let contract building 17 x 40 ft 
frame coal pocket, on Canal St., to Sullivan 
& McKeown, 843 Dixwell Ave. About 
$18,000. 


Docks—New York, N. Y.—Dept of 
Correction, Municipal Bldg., let contract 
furnishing material and labor for repair- 
ing docks, to A. N. Hazell Inc., 26 Cort- 
land St., $27,242. 


Structural Steel—Allentown, Pa.—Victor 
Talking Machine Co. let contract furnish- 
ing about 200 tons structural steel for new 
lumber shed, to Lehigh Struotual Stee! 
Co., foot Allen St. 


*Garbage Incinerator—Monessen, Pa. 
Boro. let contract building incinerating 
plant, to J. T. Barr, 434 Diamond St., 
Pittsburgh, $23,650. Noted Sept. 18. 


*Pumps—Osceola Mills, Pa.—Osceola 
Water Co. let contract furnishing two 400 
gal. Booster pumps and force mains from 
pumps to tanks, to Dravo-Doyle Co., Dia- 
mond Bank Bidg., Pittsburgh. 


Conduit and Cable—Cleveland, 0.—City 
let contract furnishing 200,000 ft. 248 x 4 
in. fibre conduit, to Western Electric Co., 
413 Huron Rd., cost, $10,547; 40,765 ft 


lead encased cable, to Safety Insulated 
Wire & Cable Co., 700 West Jackson Bivd., 
Chicago. 


* Pavilion—Norfolk, Neb.—Norfolk Live 
Stock Sales Co. let contract building 1 
story, 100 x 100 ft. brick and steel, rein.- 
con. flooring, brick foundation, to T. 
Kastergaard, Norfolk. About $55,000. 


*Steel—Omaha, Neb.—-Chamber of Com- 
merce, W. O. W. Bidg., let steel contract 
for 1 story, 115 x 127 ft. wood and steel 
hangar for airplanes, concrete foundation, 
on Chamber of Commerce Field, to Omaha 
Steel Works, 4802 Leavenworth St., $9984. 


*Oil Pipe Lines, ete.—Houston, Tex.— 
White Oil Corp., 501-5th Ave, New York 
City. let contract building about 400 mi. oil 
pipe lines, pumping stations and tankage, 
from here to Burkburnett, Wichita Co., to 
J. G. White Eng. Co., 43 Exch. Pl, New 
York City. About $5,000,000. 


* Transmission Line—Los Angeles, Cal.— 
Bd. Pub. Serv. will build 15 mi. transmis- 
sion line from Los Angeles to San Pedro, 
100,000 volt. Work will be done by day 
labor. E. F. Scattergood, 645 South Olive 
St., ch. engr. 


* Levee—Meridian, Cal.—Recl. Dist. No. 
70 let contfact rebuilding south and portion 
of river levees and raising east levee, to 
A. L. Pulford, Colusa, $13,916. 


*xHeating and Vacuum Systems—Guelph, 
Ont.—Northern Rubber Co. let contract 
installing heating and vacuum steam sys- 
tems, in 4 story factory on Metcalfe St., 
to Frank & Shuett, 92 Macdornell St. Cost 
$11,250. 


* Wharf—Hamilton, Ont,—City let con- 
tract building wharf, at Wabasso Park, 
concrete and wood cribwork, to Canadian 
Eng. & Contg. Co, Bank of Hamilton 
Bldg. About $34,400. 


* Wharf—Naramata, B. C.—Dept. Pub 
Wks., Ottawa, Ont., let contract building 
wharf here, to S. Mills, 1029—5th Ave., 
New Westminster. Noted Aug. 28. 


* Derricks, ete.—North Vancouver, B. C. 
—wWallace Shipyards, Ltd., let contract 
building derricks and extending ship berths 
at yard. to Hodgson, King & Marble, 508 
London Bidg. About $60,000. Work in- 
volves 20,000 lin.ft. wood piling and 100, 
000 ft. timber. 


a 








Lulldings (Continued) 
Maass., Williamstown 


Community, ete. 
—Town Memorial 


Comn. plans to construct 


memorial building. About $75,000. Archi- 
tect not selected. 
Mass., Worcester—Nursery—St. Agnes 


Guild plans to build addition to day nursery, 
on Vernon St., as memorial to W, F. Davitt. 
About $50,000, Architect not selected. 

R. I., Kingston 


Agriculture — Rhode 


Island State College having plans prepared 
by EK. B. Homer, archt, 87 Weybosset St., 
Providence, for 3-story, 54 x 120 ft., brick, 
granite and concrete, on campus. About 
$65,000. 


R, I., Newport School -— St. George’s 
School, Purgatory Rd., having plans prepared 
by McKim, Mead & White, archts., 101 Park 
Ave., New York City, for 2-story, memorial 
school, About $150,000 


R. L., Pascong Church — St. Joseph's 
Roman Catholic Church, plans to build church 
on Sayles Ave. to replace one recently de 
stroyed by fire. About $50,000. 9 Architect 
not selected. J. F. Dunn, pastor, 


R. I., Providence- 
versity, College St., 
for modern languages, 
Architect not selected 


College—Brown Unil- 
plans to build college, 
About $150,000, 


R. LL, Providence—Gymnasium—Brown 
University, College St., plans to build brick 
and steel, on campus, About $75,000, Archi 
tect not selected. 


Hotel—Chamber of 
Bldg., plans to build 


R. 1., Providence 
Commerce, Bd. Trade 


hotel on Washington St. About $5,000,000, 
C, A. Cotton, secy. 

R. I... Woonsocket — Church — Notre 
Dame Roman Catholic Congregation, 253 
Social St., plans to build brick and stone 
chureh. About $125,000. L. Giroux, pastor. 


Architect not selected, 


R. L., Woonsocket—Church— Universal- 
ist Church, Congregational, Main and Church 


Sts., plans to build 1-story, brick and steel 
church. About $150,000, E, D. Ellenwood, 
pastor. Architect not selected 
R. L., Woonsocket—Theatre and Office 
A. A. Spitz, Caesar Misch Bildg., Provi 
dence, plans to construct 3-story brick build- 
ing on Main St., here. About $250,000, 


Architect not selected 


Conn., Bridgeport—Store—Polish Busi- 
ness Men's Assn., 31 Hallett St., plans to 
construct department store building. About 
$100,000. J, A. Rutkowski, pres. Architect 
not selected. 


Conn., Bristol—Club—Chamber of Com- 
merce, 244 Main St., plans to build country 
club and golf course. About $50,000. Archi- 
tect not selected. 


Conn., Bristol—Hospital—Chamber of 
Commerce, 244 Main St., plans to build hos- 
pital About $125,000 Architect not se- 
lected, 


Conn., Bristol—Hotel Chamber of Com- 
merce, 244 Main St., plans to build hotel on 


Prospect St. About $200,000, Architect not 
selected, 

Conn., Bristol—School—School Bd. No. 
fh having plans prepared by H. Hayden, 
archt., 175 Main St., for 2-story, 10-room, 
brick and steel, in eastern section of city. 


About $100,000. T. E 


Conn., Bristol—School—School Dist No. 
1 having plans prepared by W. Potter, archt., 
2°? east 17th St.. New York City, for 2-story, 
brick, steel and concrete, on Burlington Ave. 
About $125,000 Address A. F. Woodford, 
201 North St. Noted Sept. 18. 


Pierce, chn. 


Conn., Collinsville — Business—Fradin 
& Kavaeler having plans prepared by Beren- 
son & Moses, archts., 1026 Main St., Hart- 
ford, for 2-story, 60 x 80 ft. brick buliding, 
to include stores and bowling alleys. About 
$50,000, 


Conn., Derby—Exchange—Southern New 
England Telephone Co., 114 Court St., New 
Haven, plans to build 3-story, brick and steel, 
on Elizabeth St. About $50,000. Private 
plans. 


Conn., Derby—School—City voted $80.- 
OOO bonds to build) grammar school, 2nd 
Ward. Architect not selected. G. P. Sulli- 
van, mayor. 





Conn., Elmwood — Housing — New_De- 
parture Mfg. Co., 269 North Main St., Bris- 
tol, plans to build several houses for work- 
men, here. About $100,000. Architect not 
selected. 


Cenn., Fairfield—Hall—Town plans to 
buikil memorial hall. About $100,000. Archi- 
tect not selected. 
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Conn., Forestville — Office — Sessions 
Clock Co., East Main St., having plans pre- 
pared by H. Hayden, archt., 175 Main St., 
Bristol, for 2-story, 5) x 75 ft. brick, eon- 
crete and stee) building. About $50,000, 


Conn., Greenwich — Club—lIndian Har- 
bor Yacht Club, Indian Harbor, plans to 
build clubhouse, to replace one receutly de- 


stroyed by fire. About $75,000. Architect 
not selected. 

Conn., Hartford Club —- Touro Club, 
1008 Main St., plans to build clubhouse. 


About $50,000, 


A. Newfield, pres. 
not selected, 


Architect 


Conn., Hartford—Exchange——South New 
England Telephone Co,., Pearl St.. plans to 
build 6-story, 40 x 100 ft., brick, redin.-con 
and steel addition, rein.-con, flooring, on 
Hicks St. About $200,000. Private engi 
heer, 


Conn., Hartford — Schools — Bd. Educ. 
plans to build school on Greenfield and Red- 


fields Sts. and on Maple Ave, and Benton 
St. W. H. Scoville, chn, school bd Archi 
tect will soon be selected from competitive 


drawings. 


Conn., Hartford—Ward—Hartford Hos- 
pital, 20 Hudson St., plans to construct ward 
building on Hudson St. About $150,000. 
Architect not selected. 


Conn., Lyme — Gallery — Lyme Art So- 
ciety, et al, plans to build 1-story memorial 
art gallery. About $50,000 Architect not 
selected. 


Conn., Meriden—Gymnasium, Hall. ete. 
St. Rose Roman Catholic Church, 35 Cen- 
ter St., plans to build gymnasium, assembly 


hall, meeting and club rooms, on Center St. 
About $50,000, J. Neale, pastor. Architect 
not selected. 

Conn., Middletown — Armory — State 





Legislature, Hartford, plans to bulld : 


story, 
brick, 


concrete and steel, on Main St., here 
About $150,000, Address W. W. Wilcox, 
echn. armory bldg. com., 143 High St About 
$150,000. Will announce architect later. 


Conn., New Britain — Church — Holy 
Trinity Greek Catholic Church plans to build 
brick church About $60,000. A. Bora- 
ehorich, pastor. Architect not selected. 


Conn., New Britain 


-~Exchange—South- 


ern New England Telephone Co,, 114 Court 
St.. New Haven, plans to build 40 x 80 ft., 
on Court St About $50,000 Architect not 


selected. 


Conn., New Haven—Bank—Mechanics’ 
Bank, Church and Center Sts., having plans 
prepared by C. 8S. Palmer, archt., 191 Church 
St., for 1-story, brick, steel and stone, rein.- 
con, flooring, concrete foundation, on Church, 
Center and Gregson Sts. About $150,000. 
Noted Aug. 28. 


Conn., New Haven—Business—Kusterer 
& Smith, 876 Yale Ave., having plans pre- 
pared by F. E. Brown, areht., 14 Autumn 
St., for brick and steel building, rein.-con. 
flooring, concrete foundation, on Court St., 
6 story, Ist story, 80 x 116 ft. and upper ones 
60 x 80 ft. About $100,000. 


Conn., New Haven—Loft—J. Kilfeather. 
120 Meadow St., having plans prepared by 
BroWn & Von Beren, archts., 185 Church St., 
for 4-story, 80 x 82 ft., brick and concrete, 
concrete foundation, on Meadow and Com- 
merce Sts. About $40,000. 


Conn., New Haven—Police Station—Bd. 


Police Comrs. plans to build police station 
in Cedar Hill Dist. and one on Grand Ave. 
About $50,000 and $60,000 respectively. 


Architect not selected. 


Conn., New London—Business—A. H. 
Burr, Alger St., having plans prepared by 
Rilderbeck & Langdon, Ine., archts., Bar 


rows Bldg., for brick building, on Bank and 
Montauk Sts. About $50,000. Noted June 
12. 


Conn., Shelton—High School—Bd. Educ. 
having plans prepared by Brown & Von 
Beren, archts., 185 Church St., New Haven, 
for 2-story, brick and steel. About $125,000. 
Noted July 24. 


Conn., Stafford — High School — Town 
plans to build brick and steel. About $200,- 
000. Architect not selected. 


Conn., Straftord (Bridgeport P. 0.)— 
School—Town plans to build 2-story high 
school on North Parade St. About $100,000, 
Architect not selected. 


Conn. Torrington — Church—Calvary 
Raptist Church, Prospect St., having plans 
prepared by B. H. Waterbury, archt., 60 Main 


St... altering and building brick addition. 
About $50,000, W. T. Aiken, pastor, 
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Conn,, Torrington — Schoo) Tow: 
plans to build brick and steel, ¢ nar 
school. About $80,000. C. 8. Newcom), 14 
selectman, Architect not selected 

Conn., Torrington—yY. M. C. A., Pros 
ect St., having plans prepared by W. | 
dunt, archt., 197 Water St., for 8-xtory 
brick, concrete and steel building. 
$250,000, H. J, Wylie, pres. 

Conn., Vernon—High School—Town hay. 


ing plans prepared by W. Potter, archt, » 
East 17th St., New York City, for remodel. 
ing 2-story, brick, steel and concrete, op 
School St. About $85,000. Noted Sept. 1s 


Conn., Vernon — School—Town } ving 
plans prepared by W. Potter, archt., 22 Eas 
17th St., New York City, for 2-story (14 
room) brick and concrete, in west district 
About $100,000. 

Conn., Wallingford — Armory — State 
Armory Bd., Hartford, purchased site 4; 
Main St. here, and plans to build 2-story 
armory. About $100,000, Architect net 
selected. 


Conn., West Haven (New Haven P. 0.) 
School—Town having plans prepared by |) 
E. Smith, archt., West Haven, for 2-story, & 


room, brick, concrete and steel school and 
assembly hall, on Ist Ave. and Lamson 8st 
About $100,000, J. A. McLoughlin, 24) 
Spring St., chn. Noted Sept. 18, under 
“Orange.” 


Conn., Westport—yY. M. C. A., Greens 
Farms, plans to construct building on State 
St., here. About $100,000, Address E. T 
Bedford, c/o Y. M. CC. A,, Greens Farms 
Architect not selected. 





Conn., Willimantic—Synagogue—Sons 
of Israel Congregation plans to build 2-story 
brick and steel synagogue, on Temple St. 
About $50,000. Architect not selected, 


Conn., Windham-School—Town plans 
to build grammer school on Lockman lot. 


About $60,000. Architect not selected. 
N. Y., Brooklyn—Bank—South Brook- 
lyn Savings Institution, 160 Atlantic Ave, 


plans to build SO x 175 ft., brick and stone, 
brick foundation, on Court St. and Atlantic 
Ave. Architect or engineer not selected. 


N. Y., Brooklyn — Store — Bailey's De- 
partment Store, 502 Fulton St., plans to buiid 
10-story, 100 x 200 ft., brick and steel, brick 
foundation, at 302 Livingston St. About 
$500,000, Architect or engineer not selected 


N. Y., Frewsburg — School — Bd. Educ. 
having plans prepared by F. Gruninga, archt., 
Warren, Pa., for 3-story, 79 x 83 ft., brick, 
concrete and steel, rein.-con, flooring, concrete 
foundation. About $80,000. R. A, Freeburg, 
Jamestown, associate archt. 


N. Y.. Genevwa—Theatre—L. G, Brady 
plans to build brick and rein.-con., on Castle 
St. About $60,000, 


N. Y., Massena—Hotel—F. A. Empsall, 
Roth Bldg., Watertown, purchased White's 
Hotel, here, and plans to build 2 and 3-story 


brick addition. Cost between $75,000 and 
$85,000. 
N. ¥., New Rochelle—Theatre—Loews 


Theatres, 1492 Bway., New York City, having 
plans prepared by T. W. Lamb, archt., 644 
8th Ave., New York City, for altering brick 
and steel, here. About $100,000, 


N. Y., New York—Club—Ameri. Legion, 
19 West 44th St., plans to build 4-story, 50 
x 100 ft. brick, steel and stone, brick founda 
tion. About $100,000. P. Tillion & Sons, 
108 Park Ave., archts. and engrs. 


N. Y., New York—Hall—Victory Hall 
Assn., 32 Nassau S8t., plans to build 4-story, 
197 x 400 ft., brick, steel, stone and marble 
memorial hall, brick foundation, on Pershing 
Sq., to include shooting galleries, auditorium, 
swimming pool, ete. About $5,000,000. 4G. 
W. Wingate, chn. Architect not selected. 


N. Y., New York—Hospital—Broad St. 
Hospital, 27 Broad St., having plans pre 
pared for 10-story, 45 x 75 ft., brick, steel 
and stone addition, brick foundation, at 123- 
125 Broad St. About $300,000. WwW. N. 
Smith, 101 Park Ave., archt. and engr. 


N. Y¥.. New York — Hotel — Monterey 
Hotel, Bway. and 94th St., having plans pre 
pared by Schwartz & Gross, archts. and 
engrs. 347 Sth Ave., for 62 x 100 ft., brick 
and steel addition, brick foundation, on 
Bway. and 95th St. 


N. ¥., New York — Salesroom — Bush 
Terminal Co., 130 West 42nd St., having 
plans prepared by Helmle & Corbett, archts 
and engrs., 199 Montague St., Brooklyn. al- 
tering 9 and 30-story, steel and brick bulld- 
ing, at 187 West 41st St. About $400,000. 
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Buildings (Continued) 


x. Y.. New York—Stores and Loft—M. 
J. Harrison, archt. and engr., 68 Park Row, 
preparing plans for 6-story, brick and steel, 
brick foundation, on Madison Ave. About 
$75,000, Owner's name withheld, 


N. Y.» New York—Store and Loft—S. 
Well, 194 Franklin St., having plans pre vared 
by C. B. Meyers, archt. and engr., 1 nion 
Sq., for 9-story, 60 x 100 ft. brick and steel, 
reln.-con, flooring, concrete foundation, at 
502-508 Canal St 


N. Y.. New York—Theatre and Office— 
B. S. Moss, 729 7th Ave., having plans pre- 
pared by De Rosa and Pereira, archts and 
engrs., 110 West 40th St., for 3-story, brick 
and steel, brick foundation, on Tremont 
Ave., 176th St., Carter and Webster Aves. 
About $750,000, 


N. ¥Y.. Onondaga—Hospital—Onondaga 
Co., Syracuse, plans to build 1 and 2-story, 
40 x 150 ft. concrete and steel, concrete foun- 
dation, at Hoppers Glen, here. Cost be- 
tween $90,000 and $100,000, M. L. King, 


Snow Bldg., Syracuse, archt. and engr. 


N. Y¥., Poughkeepsie— Alumnae House 
—Vassar College plans to build alumnae house 
on campus. About $100,000, Architect not 
selected, 


N. Y¥., Rochester—Salesroom and Office 
—S. A. Cooper, pres. Star Wall Paper Co., 
17 Elm 8St., plans to build 2-story, 55 x 200 
ft. brick, concrete and steel, at 29-31 Elm St. 
About $100,000, 


N. Y., Schenectady — Office — General 
Electric Co., River Rd., plans to construct 
f-story, 54 x 229 ft., fireproof building, across 
street from present general offices. 


N. ¥., Southhold — School — Bd. Educ. 
having plans prepared by Tooker & Marsh, 
archts. and engrs., 101 Park Ave., New York 





City, for brick, steel and stone, brick founda- | 


tion. About $75,000. 


N. Y., Utica—Theatre—B. 8S. Moss, 729 
7th Ave., New York City, plans to build 100 
x 100 ft., brick, steel and stone, brick foun- 
dation, here. About $400,000. De Rosa & 
Percira, 110 West 40th St., New York City, 
archts. and engrs. 


N. Y.. Watertown—Store and Office— 
F. A. Empsall, Roth Bldg., purchased site 
adjacent to Y. M. C. A. on lower Washington 
St., and plans to construct 4-story brick, con- 
crete and steel. Cost between $150,000 and 
$200,000, 


N. Y., Watertown—Store and Office— 
B. B. Taggart, 341 Washington St., plans to 
build 5-story concrete and steel building, to 
replace one recently destroyed by fire. About 
$400,000. 


N. Y., Watertown-—Y. W. C. A. plans to 
extend and construct concrete, brick and 
steel addition to present building, at Frank- 
lin Arcade. About $250,000. 


N. J.. Asbury Park—Theatre and Dance 
Hall—A. Pryor, c/o Mann & MeNeill, archts., 
70 East 45th St.. New York City, having 
plans prepared for brick and steel, here. 
About $500,000, 


N. J., Atlantic City—Hotel—D. M. Lin- 
nard, ¢/o Warren & Wetmore, archts. and 
engrs., 16 East 47th St., New York City, 
plans to build brick, steel and stone, brick 
foundation, here. About $15,000,000. 


N. J.. Bordentown—School—State Bd. 
Edue., Trenton, plans to build school, here. 
About $160,000, 


N. J.. Newark—Store and Office—U. S. 
Cigar Stores, 44 West 18th St., New York 
City, having plans prepared by L. E. Dens- 
low, archt. and engr., 44 West 18th St., New 
York City, for 2-story, brick and steel, brick 
foundation, on West Market, Canal and 
Broad Sts. About $65,000. 


A. J., Pennsgrove— Hall— Borough plans 
to build hall on Main St. About $60,000. 


Md., Baltimore — Fire Station — City 
having plans prepared by A. Osburn, bldg. 
inspector, City Hall, for 1-story, rein.-con., 
concrete foundation, on Lexington St., near 
Gay St. About $150,000. Work will be 
done under supervision of Bd. Fire Comrs, 


Md., Baltimere—Hall—Lithuanian Hall 
Assn. having plans prepared by S. Russell, 
areht., 11 East Lexington St., for 3-story, 
{6 x 137 ft., brick and terra cotta, rock 
foundation, on Parkin and Hollins Sts. 
About $55,000. A. Lankaitis, 112 North 
Greene St., chn. bldg. com. 


Md., Baltimore—Hospital—Union Memo- 
rial Hospital Trustees having plans prepared 
by J. E. Sperry, archt., 409 Calvert Bldg., 
for 4-story, 350 x 400 ft., rein.-con., steel and 
brick, conerete and rock foundation, on 34th, 
Sth and Calvert Sts. and Guilford Ave. 
nm $750,000. S. Rowland, Calvert Bidg., 
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Md., Baltimore — (Office W. F. Spice, 
316 Chamber of Commerce Bldg., plans to 
build 3-story, 37 x SS ft., steel, brick and 
marble, concrete foundation, on South and 
Water Sts. About $75,000. Smith & May, 
1133 Calvert Bldg., archts. 


Md., Baltimore—Store—United Woolen 
Mills Co., Coca Coca Blidg., plans to alter 
and build 2-story, 40 x 70 ft., steel and brick 
addition, on Calvert and Baltimore Sts. 
About $60,000, ©. Anderson, 324 North 
Charles St., archt. 


Md., Baltimore — Snyagogue — Misken 
Israel congregation having plans prepared 
by S. Russell, archt., 11 East Lexington St., 
for 1 and 2-story, 50 x 130 ft., concrete, 
brick and granite, concrete foundation, at 
2310 Madison Ave. About $150,000. A. 
Kress, 2318 Eutaw Pl, pres. 


Md., Baltimore—Theatre—D. Schwaber, 
SOY Pennsylvania Ave., plans to build 1-story, 
92 x 200 ft., rein.-con. and brick, concrete 
foundation, at 811-19 Pennsylvania Ave. 
About $50,000, E. G, Blanke, 13 North Cal 
vert St., arch, 


D. C., Washington — Theatre — B. 8S. 
Moss, 729 7th Ave., New York City, plans to 
build brick and steel, here. About $300,000. 
De Rosa & Pereira, 110 West 40th St., New 
York City, archts. and engrs. 


Va., Portsmouth — Temple — Central 
Labor Union having plans prepared by R. E, 
Mitchell & Co., Ltd., archts., Flatiron Bldg., 
Norfolk, for 6-story, 55 x 104 ft., brick and 
terra cotta, on Washington and King Sts. 
About $75,000, W. HH. Colein, Jr., 323 Owens 
Ave., pres. 


Va., Richmond—Bank—Bank of Com- 
merce & Trusts, 901 East Main St., plans to 
build bank, at 517 Hull St. About $75,000, 
Architect not selected. 


Va., Richmond — Church — Broad St. 
Methodist [Episcopal congregation plans to 
build 1-story church, on 10th and Broad Sts. 
About $250,000. Architect not selected, 


Va., Richmond — Church and Sunday 
School—St. John's Lutheran Church, 8th and 
Marshall Sts., plans to build 1-story, on 
Lombardy and Franklin Sts. About $200,000, 
Address O, Guthe, 501 North Lumbardy St., 
pastor, Architect not selected, 


Va., Richmond—Hospital—Stuart Cir- 
cle Hospital, Lumbardy and Franklin Sts., 
having plans prepared by C. M. Robinson, 
archt., Times-Dispatch Bldg., for 6-story, 40 
x 60 ft., rein.-con. and brick addition. About 
$75,000. 


Va., Rivermont — Hospital — Marshall 
Lodge of Masons having plans prepared by 
Craighill & Cardwell, archts., Lynchburg, for 
home and retreat hospital, brick, here, About 
$150,000. 


Va., Suffolk — Hotel — Tidewater Hotel 
Corp. baving plans prepared by Peebles & 
Ferguson, archts., Law Bldg., Norfolk, for 
brick hotel, here. About $150,000, 


W. Va., Huntington — School — City 
plans election to yote on $405,000 bonds to 
bulid schools, 


W. Va., Morgantown—Law—State Bd. 
Control, Charleston, had plans prepared by 
Cc. M. Bates, archt., Wheeling, for 2-story, 
brick. About $125,000. J. Lakin, secy. 
Noted Feb. 27. 


N. C., Asheville — Hotel — 8. Sternberg 
plans to build hotel. About $350,000, Archi- 
tect not selected. 


N. C., Dunn — Hotel — Dunn Hotel Co. 
plans te build 4-story hotel. About $100,000. 
Architect not selected. 


N. C., Forest City—Hotel—J. F. Alex- 
ander plans to build hotel. About $50,000. 
Architect not selected, 


N. C., Greenville — College — State Bd. 
Edue. Raleigh, plans to construct dormitory 
and extend administration building, brick, at 
Eastern Carolina Training School bere. 
About $200,000, J. A. Salter, Raleigh, state 
archt. 


N. C., Greensboro — Office — Jefferson 
Standard Life Insurance Co. plans to con- 
struct office building. About $1,000,000. 
Architect not selected. 


N. C., Lexington—School—City plans to 
build sehool. About $75,000, Architect not 
selected. 


N. C., Morganton — Hospital — State 
Health Comn., Raleigh, plans to construct re- 
ceiving building and refrigerator plant, at 
State Hospital for Insane, here. About 
$100,000. . A. Salter, Raleigh, state archt. 


N. C., Morganton — Hotel — Morgan- 
ton Hotel Co. plans to build hotel. About 
$100,000. L. H. Asbury, Realty Bldg., Char- 
lotte, archt. 
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N. C., Raleigh—Collezge——State Bd. Edue. 
plans to construct addition to agricultural 
building and remodel assembly hall and new 
dormitory, brick, at A. & E. College, here, 
About $400,000, J. A. Salter, Raleigh, state 
arecht. 


N. C., Roxboro—Court House and Jail— 
Comrs, Person Co. having plans prepared by 
Hl. Barton, archt., Greensboro, for 4-story 
brick, rein.-con. flooring. About $200,000 


N. C., Seotland Neck Hotel Bur- 
roughs-Peltman-Wheeler Co, plans to build 
hotel. About $100,000. Architect not 
selected. 


N. C., Wilmington—Church— First Bap 
tist Church plans to build addition to church, 
About $75,000. 


N. C., Wilmington—Office—H. L. Vol- 
lers plan to build 1l-story, 60 x SO ft. About 
$St00,0c0, Tl. KE. Bonitz, Wilmington, archt. 


N. C., Wilson-——Bank and Office—Plant- 
ers’ Bank of Wilson bad plans prepared by 
F. A. Bishop, archt., Petersburg, Va., for 3 
story, 54 x 2 ft., concrete, granite. marble, 
limestone and brick, on Nash and Goldsboro 
Sts. About $75,000, 


Ss. C., Charleston——Bank—Dime Savings 
Bank having plans prepared remodeling 3 
story, 50 x 107 ft. building, on King and 
Wentworth Sts. About $60,000, J. D. New 
comer, Charleston, archt. 


Ss. C., Charleston — Infirmary — Todd- 
Simmons-Todd, archts., preparing plans for 
Thompson Memorial Infirmary, on Calhoun 
and President Sts., S-story brick. About 
S60,000, 


Tenn., Knoxville — Theatre — Loew's 
Theatres, 1492 Bway., New York City, having 
plans prepared by T. W. Lamb, areht., 644 
Sth Ave., New York City, altering brick 
end steel, here. About $150,000, 


Tenn., Memphis—Church—Linden Ave. 
Christian Churcly plans to build church, prob- 
ably 2-story. About $200,000, Address B, 
M. Brown, Madison Ave., chn, bldg. com. 
Architect not selected. 


Tenn., Memphis—Church—Sacred Heart 
Ccrgregation plans to build chureh. About 
$85,000, Pr. A. Canale, Exch. Bldg., chn. 
bldg. com, Hanker & Cairns, Scimitar Bldg. 
archts. 


Tenn., Memphis—Club—Civic Clubs of 
Memphis to build 6 or &-story, a 200 
x 200 ft. About $500,000, Address ©. C, 
Hanson, pres. City Club. 


Tenn., Memphis—Exhibit Halls, ete.— 
Tri State Fair Assn, Fair Grounds, plans to 
construct new exhibit halls and grand stand, 
and reconstruct existing buildings, on Park- 
way. About $150,000, F, D. Fuller, secy. 
Architect not selected, 


Tenn., Memphis—Hospital—Jewish res- 
dents of Memphis plan to build hospital. 
About $350,000, KE. Gates, Exch. Bldg., chn, 
building com. Architect not selected. 


Tenn., Mem phis—Hotel—Local business 
men formed syndicate to build 6 or S-story 
hotel, on Main and Adams Sts. About 
$750,000, Address J. I. Sele, Arlington Ho- 
tel, Main and Adams Sts. Architect not 
selected, 


Tenn., Memphis—Office—Doctor’s Bldg. 
Co., c/o C. G. Smith, Exch. Bldg., plans to 
build 16 to 20-story, on Court St. About 
$1,000,000, Architect not selected, 


Tenn., Nashville — Theatre — Loew's 
Theatres, 149 Bway., New York City, having 
plans prepared by T. W. Lamb, archt., 644 
Sth Ave., New York City, altering brick and 
steel, here. About $150,000. 


Tenn., Ripley—Hotel—Ripley Hotel Co. 
lans to build hotel on Main St. About 
8 100,000. Address W. Hackett, secy. Archi- 
tect not selected. 


0., Canton—Church—Martin Lutheran 
Church having plans prepared by Albrecht, 
Wilhelm & Kelley, archts., 1836 Euclid Ave., 
Cleveland, for 1-story, 100 x 137 ft., concrete, 
steel and brick, at 625 Walnut St. About 
$60,000. 


0., Canton—Commercial—Canton Asso- 
clated Realty Co., 104 3rd St., 8. W., having 
plans prepared by W. Hirsh, archt., 1900 
Suclid Ave., Cleveland, for 2-story, 54 x 
56 ft., concrete, steel and brick, at 817 Sth 
Ave. About $50,000. 


0., Chesterland—Sanitarium—St. An- 
drew's Benevolent Society, 1451 Hopkins 
Ave., Cleveland, plans to build 3-story, rein.- 
con., steel and brick, on 84-acre site, here. 
About $100,000. Architect not selected. 


0., Cincinnati—Lodge—Cincinnati Elks’ 
Lodge No. 5, Elm St. near 9th St., consider- 
ing site and plans to construct lodge burld- 
ing. About $250,000. Architect and engi- 


reer not selected. 








$22 
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Buildings (Continued) 


0., Clevealnd—HBank and 
vens Savings & Trust (o., 
ing plans prepared by Graham, Anderson, 
Probst & White, archts. and engrs., Ky. 
Exch. Bldg., Chicago, for 20-story, Z58 x 
383 ft., rein.-con., steel and brick, rein,-con. 
flooring, concrete foundation, on Euclid Ave. 
and East 9th St. About $8,000,000, 


0., Cleveland—Church—Plymouth Con- 
gregational Church, $048 Chadbourne Ave., 
having plans prepared by ©. 8S, Schneider, 
258 Euclid Ave., for 2-story, 100 x 200 ft., 
rein.-con., steel and brick, on Drexmore Rd. 
About $250,000, 


Office—Citi- 
Citizens Bidg., hav- 


0., Cleveland — Commercial — Hinning 
Bldg. Furniture Co., St. Clair Ave., having 
plans prepared by D, T. Oliver, archt., 2851 
Euclid Heights Bivd., for 3-story, 79 x 84 ft., 
rein.-con., steel and brick. About $75,000, 
Noted Sept. 18. 


., Cleveland—Commercial—A. A. New- 
man, 9492 Lorain Ave., having plans pre- 
pared bv R. M. Hullett, areht., 419 Erle 


Bidg., for 3-story, 59 x 125 ft., rein.-con., 
steel and brick, on West 95th St. and Lorain 
Ave. About $75,000. 


0., Cleveland — Commercial — M. Strie- 
binger, 6520 Euclid Ave., plans to build 2- 
story, 40 x 07 ft., concrete, steel and brick, 
at 1402 West 25th St. About $50,000, 
Architect not selected. 


0., Cleveland — Commercial — Wilbrand 
Co., 2031 Euclid Ave., plans to build 2-story, 
mo x 200 ft, concrete, steel and brick, at 
19J0 East 2ist St. About $250,000, Archi- 
tect not selected 


0., Cleveland—Hotel—M. Jacobson, 3131 
Carnegie Ave., plans to remodel 6-story, 87 
x 125 ft., rein.-con., steel and brick, on Payne 
Ave, and 14th St. About $75,000. Architect 
not selected. 


0., Cleveland—Jail—Cuyahoga Co. de- 
feated $5,500,000 bond issue to build 4-story, 
100 x 200 ft., concrete, steel, brick and 
stone, rein.-con. flooring, concrete foundation, 
on Lakeside Ave. and West 3rd St. Plans will 
be revised and another election held about 
February. W. S. Lougee, Marshall Bldg., 
engr. 

0., Cleveland—Market—Erie Realty Co., 
Erie Bldg., plans to build 1-story, 78 x 150 
ft., concrete, steel and brick, rein.-con. floor 
ing. concrete foundation, in rear of Bangor 
Bldg. About $150,000. Walker & Weeks, 
Euclid Bldg., archts. 


0., Cleveland — Market—Woodland-55th 
St. Co., 510 Amer. Trust Bidg., having plans 
prepared by S, H. Weis, archt., Schotield 
idg., for 3-story, 200 273 ft.. rein.-con., 
steel and brick, on East 55th St. and Wood- 
land Ave. About $500,000. Noted May 29. 


0., Cleveland—Office and Sales—J. O. 
Hahn and A. De Roy, 2020 Euclid Ave., 
plans to build 6-story, SO x 199 ft., concrete, 
steel and brick, rein.-con. flooring, concrete 
foundation, at 8436 Euclid Ave, About $750,- 
000, Architect not selected. 


0., Cleveland — Office — A. L. Newman, 
617 Euclid Ave., having plans prepared by W. 
H. Nickas, areht., 1900 Euclid Ave., for 1- 
story, 70 x 100 ft., rein.-con, steel and brick 
addition, at 1126 Euclid Ave, About $60,000, 
Noted Sept. 18. 

0., Cleveland — Office — F. W. Wallace, 
Citizens Bldg., plans to build 14-story, 101 
x 146 ft., rein.-con., steel and brick, on East 
4th St. and Enclid Ave. About $1,500,000, 
Architect not selected, 


O., Cleveland—Store—G. W. Koch & Son 
Co., 10800 Euclid Ave., plans to build 3-story, 
60 x 1S8O0 ft., concrete, stecl, brick and terra 
cotta, rein.-con, flooring, concrete foundation, 
on 100th St. and Euclid Ave. About $150,000, 
Private plans. 


0., Cleveland—tTheatre and 











Office—Eu- 


clid-17th Co., 214 Williamson Bldg., having 
plans prepared by T. W. Lamb, engrs. and 
archts,, 1323 Euclid Ave., for 4-story, 86 x 


132 ft., concrete, steel and brick, on East 


17th St. near Euclid Ave. About $200,000. 


0., Cleveland — Theatre — Euclid 17th 
Co., 214 Willlamson Bldg., having plans pre- 
pared by T. W. Lamb, archt., 1323 Euclid 
Ave., for 3-story, 124 x 176 ft., rein.-con., 
steel and brick, on East 17th St. and Euclid 
Ave. About $350,000. 


0., Cleveland—Theatre—Euclid 102nd 
St. Impvt. Co., Electric Bldg., plans to build 
4-story, 101 x 134 ft., rein.-con., steel and 
brick, at 2001 East 102nd St. About $250,- 
ooo. Architect not selected. 

Stores— 


0., Cleveland—tTheatre and 
Gordon Square Co., West 65th St. and De- 
troit Ave., plans to build 3-story, 10 x 225 
x 27 ft., concrete, steel, brick and_ terra 
cotta, rein.-con, flooring, concrete foundation. 
About $700,000. W. G. Caldwell, 1206 Wil- 
liamson Beig., archt. 


0., Cleveland Heights (Warrensville 
P, O.)—Schools——Bd Educ., 340 Leader News 
Bldg., Cleveland, having plans prepared by 
I. ©, Warner, archt., 768 Hippodrome Annex, 
Cleveland, for 2-story, 140 x 175 ft., rein.- 
con,, steel and brick addition, on Noble Rd., 
cost $125,000; 2-story, 100 x 230 ft., rein.-con., 
steel and brick addition, on Fairfax Rd., 
$150,000, 


0., Columbus-—Home—Salvation Army, 
5S4 South High St., having plans prepared 
by Ohlo State University, aden direction of 
J. N. Bradford, for 2 and 4-story, 0 x 187144 
[t., concrete and brick, on West on Broad St. 
About $90,000, 


0., Dayton — Bank and Office—Amer. 
Natl. Bank, 30 South Main St., plans to build 
6-S-story, 50 x 200 ft., rein.-con., brick or 
tile, rein.-con. flooring, concrete foundation, 
on South Main St. About $500,000. © Archi- 
tect not selected, 


_0., Dayton — Bank and Office—Third 
Natl Bank, Main St., plans to build 116 x 
ISO ft., rein.-con. stone and brick, rein.-con. 


flooring, concrete foundation, on North Main 
St. About $400,000, Architect not selected, 


0., Dayton—Office—Fidelity Bldg. Assn., 
Sth and Main Sts., plans to build 6-story, 
37 x 100 ft., rein.-con. and brick addition, 
rein.-con. flooring, concrete foundation. 
About $200,000. Architect not selected. 


0., Dayton—School—City plans to build 
i-story, rein.-con., steel and brick, rein.-con. 
flooring, concrete foundation, on Eaton Ave. 
Plans include auditorium, gymnasium, shops, 
etc. About $400,000. Architect not selected, 


0., Dayton—School—St. James’ Parrish, 
Edgemont, plans to build 2-story, 60 x 130 
ft.. rein.-con., brick and = stone, rein.-con 
flooring, on Heck Ave. About $150,000. E. 
Koch, pastor, W. L, Jaekle, 1300 U. B. 
Bidg., archt. 

0., Deflance—School—Bd. 


Educ. Tiffin 


Twp., Deflance Co., having plans prepared 
by McLaughlin & Hulsken, archts., Lima, 
for l-story, 150 x 200 ft., brick, here. 

0., Franklin—School—Bd. Educ. plans 
to build 3-story, concrete and brick About 


$100,000, G. 
selected, 

0., Hamilton—Library—City plans to 
build 2-story, rein.-con., faced with stone or 
terra cotta. Cost between 850,000 and $75,- 
OOO. Architect not selected. Boosters Club 
now arranging campaign to raise funds. 


0., Hamilton—School 
to build &-story, rein.-con 
crete foundgtion, in southern part of city. 
About $160,000, Architect not selected. 


0., Kent—School—Bd. Educ. having plans 
prepared by Mills & Millspangh, archts., 
Marshall Bldg., Cleveland, for 2-story, 50 x 


Hildebrand, clk. Arehitect not 





Bd. Educ. plans 
and brick, con- 


125 «6ft., conerete, steel and brick, here. 
About $50,000. 

0., Lakewood (Cleveland P. O.)— 
(hurch—Lakewood Lutheran Church plans 


to build l-story, 46 x 94 ft., concrete, steel 
and brick, rein.-con. flooring, concrete and 
brick foundation, on Detroit and Hall Aves. 
About $50,000. H. A. Kurth, 1281 Nicholson 
Ave., chn. Architect not selected. 


0., Mansfield—Parish House—First Con- 
xregation Society having plans prepared by 


Ek. B. Caldwell, Jr., archt, 886 Main St., 
Bridgeport, Conn., for 2-story, brick and 
steel. About $75,000, 


0., Perry—School—Bd, Educ. having re- 
vised plans prepared by R. H. Hinsdale, 
areht., Bangor Bldg., Cleveland, for 2-story. 
100 x 150 ft., conerete, steel and brick, on 
Wilson St. About $100,000. Former bids 
rejected. Noted July 24. 


0., Sidney—tTheatre and Store—N. C. 
Deweese & Co., Poplar St., plans to bulld 


S-story, 7) x 125 ft., rein.-con, and brick, 
rein.-con, flooring, concrete foundation, on 
West Poplar St. About $150,000.  Archi- 
tect not selected. 


0., Springfield — Court House — Clark 
Co. plans to remodel court house, add 1 
story, refinish interior, etc. About $95,000. 


0., Springfield—Store and Office—Bos- 
ton Store, 42-50 South Limestone St., plans 
to build 5-story, 70 x 130 ft., rein.-con. and 
brick, rein.-con. flooring, concrete foundation, 
on South Limestone St. About $300,000. C, 
E. Dahlgren, mgr. Architect not selected. 


0., Youngstown — Church — St. Paul’s 
Reform Church, West Boardman St., plans 
to build 1-story, on Glenaven and Oak Gill 
Aves. About $50,000. Architect not se- 
lected. 


0., Xenia—Hospital—Greene Co. plaris to 
build 3-story, rein.-con. and brick, rein.-con. 
flooring, concrete foundation, here. About 
$200,000. Address W. H. Galloway, Xenia. 
Architect not selected. 


Mich., Alpena — Hall — Ameri. 
baving plans prepared by A. H. ¢ 
Sens, archts and engrs., 611 Empire [yjy, 
Detroit, for 2-story, rein.-con., bri i 


steel memorial hall, rein.-con. 4 ne 
About $60,000, — 
Mich., Detroit—Club House—M 


itan Club, Local No, 1, Elks Temple, (ata, 
ette Blvd., plaus to build 8 or 4-story 
cou., brick and steel, rein.-con. floo; 
Jefferson Ave. About $100,000, Ar 

hot selected. 


Mich., Detroit Jail—Bd. Superys 
Wayne Co. plans to build briek and stec) of 
Clinton and Raynor Sts. About S400.00) 
Address J. C. McCabe, County Bldg. ¢), 


bldg. com. Architect not selected. 


Mich., Detroit—Stores—Stahl & King 
archts., 485 Woodward Ave., preparing |; 
for 2-story, 77 x 110 ft., brick, stev! 
stone, brick foundation, on Gartner Aye 
About $60,000, Owner's name withheld 


Mich., Grand Ra pids—Church— ‘|; 
Methodist Episcopal Church having 
prepared by W. EE. N. Hunter, archt 
Chamber of Commerce Bldg., Detroit 
story, 180 x 180 ft., brick and steel 
crete foundation, About $200,000, 


Mich., Grand Rapids- 
Kent Co. had tentative 
Osgood & Osgood, 








Ilome 
plans prepared 
archts. and engrs., S10) 
Fulton St., E., for Juvenile Home, 2 story 
125 x 200 ft., rein.-con, and brick, rein.-c 
flooring, concrete foundation. About $150.00 


(omrs 


Mich., Grand Rapids—wSchool— Schoo} 
Dist. No. 6 had plans prepared by FP 
Allen & Son, archts., 463 Houseman Bidg 


for 2-story, concrete 
St. About $50,000. 


brick, on Knay 


and PI 

Mich., Owosso—Hospital—City plans to 
build memorial hospital, on West King st 
About $150,000, J. H. Robbins, member of 
bd. trustees. Architect not selected. 


Mich., Port Huron—Armory—City and 
State plan to build 2-story, brick and steel, 
concrete foundation, on Park and Ontari 
Sts. About $60,000. C. W. Haensel, cho. 
Bd. of Commerce. Architect not selected. 


Ill., Alton—Hospitals—Alton State Hos- 
pital plans to construct 12. brick hospit 
additions, rock foundation. About $510,000 
Architect not selected. 


Ill., Chicago — Office — Bd. Trade had 
pians prepared by Holabird & Roche, archts 
104 South Michigan Ave., for 17-story, 125 x 
125 ft. steel, concrete foundation, on Jackson 
aud La Salle Sts. About $5,000,000. Plans 
may be revised. 


Ill., Chicago — School — Imaculate Con- 
ception Church, 44th and Garfield Sts., had 
plans prepared by E. Brielmaier & Sons Co 
archts. and engrs., University Bldg., Mil 
waukee, Wis., for 2-story, 67 x 165 ft., brick 
and = rein.-con., rein.-con. flooring, concrete 
foundation. About $60,000, 


Ill., Chicago—Theatre—Lubiner & Trinz 
25 East Jackson St., having plans prepared 
for 1-story, 170 x 225 ft. rein.-con. and steel 
rein.-con, flooring, concrete foundation, 01 


Milwaukee and Sawyer Aves, About Sh) 


000. W. W. Ahilschlager, 111 West Wash- 
ington St., archt. 

1ll., Chicago—Theatre and Offices—W. 
W. Ablschlager, archt., 111 West Washing- 





ton St., head of company being formed, pla 
to build 18-story, 100 x 151 ft., on Michigan 
Bivd. and Grand Ave. About $3,000,000, 


Ill., East St. Louis—Hotel and Theatre 

J. Brennan, Natl. Bank Commerce Bldg. 

St. Louis, plans to build 3 and 13-story, 155 

x 375 ft. brick and steel, rein.-con, flooring 

rock and stone foundation, on Collinsville 
Private plans. 





Ave. About $2,000,000. 


Ill., Evanston — High School — High 
School Dist., 1217 Ridge Ave., plans to build 
3 or 4story, brick and rein.-con., rein.-con 
flooring, concrete foundation, on Elin wood 
Ave. and Dempster St. About $1,000,000 
Architect not selected, 


Ill., Homewood—Club—Calumet Coun 
try Club having plans prepared by Pucke) 
& Jenkin’, archts., 6 North Michigan Av 
Chicago, for 2-story, 150 x 150 ft., stuce 
tile and rein.-con., rein.-con flooring. 


crete foundation, on 175th St. and Dix 
Highway. About $300,000. 

Wis., Appleton—Office—Aid Assn. for 
Lutherans, Ist Natl Bank Bldg., plans 
build 5-6-story, brick and stone, About 
$200,000 

Wis., Chippewa Falls—Office—E. ©. 


Pannier & Son, 916 Prairie st., having plans 
repared by Schling & Bailey, archts., 0» 
West Jackson Blk., Chicago, for 2-story, 130 

x 200 ft. rein.-con. and brick, rein.-con. floor 

ing, concrete foundation. About $125,000. 
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Buildings (Continued) 


Wis., Dousman — Hospital and Home 

Wisconsin Masonic Home Com. baving 
plans prepared by A. D. Koch, arecht., Wells 
sidg., Milwaukee, for 2-story hospital and 2- 
story, 100 x 200 ft. home, here, both rein.- 
econ. and brick, rein.-con. flooring, concrete 
foundations. About $50,000 and $250,000 
respectively. Address A. E. Matheson, 624 
st. Lawrence Ave., Janesville, chn. 


Wis., Janesville — High School — Bd, 
Educ. plans to build 38-story, 180 x 210 ft. 
rein.-con, and brick, rein.-con. flooring, con- 
crete foundation. About $300,000. Van Ryn 
& De Gelleke, Caswell Blk., Milwaukee, 
archts, 


Wis., Kenosha—Theatre—C. Pacini, 258 
Main St., having plans prepared by H. 
Crane, archt., 2323 Dime Bank Bldg., Detroit, 
Mich., for 3-story, 32 x 125 ft., brick and 
terra cotta, on Main St. About $200,000. 
Noted Feb. 6. 


Wis., La Crosse — School — Common 
Council plans to issue $300,000 bonds to 
build new schools, 


Wis., Manitowoc — High School — Bd. 
Educ. having plans prepared by Perkins, lel- 
lows & Hamilton, archts., 814 Tower Court, 
Chicago, IL, for 8-story, brick, timber and 
stone, rein,-con. flooring. About $150,000. 


Wis., Manitowoc — Theatre — George 
Bros., 913 South Sth St., plan to build 100 
x 125 ft. brick, concrete and steel. About 
$150,000. 


Wis., Mauston—Theatre—L. A. Hasse 
and F, L. Van Wie plan to build 2-story, 110 
x 200 ft. brick, concrete and stone, theatre, 
auditorium, billiard hall and bowling alley. 


Wis., Middleridge (Bangor P. 0O.)— 
Church—St. Peter's Catholic Church having 
plans prepared by Liebert & Liebert, archts., 
lst Wisconsin Natl, Bank Bldg., Milwaukee, 
for 46 x 114 ft., brick and steel, concrete 
foundation. About $50,000. 


Wis., Milwaukee — Church — German 
Baptist Church having plans prepared by 
Leiser & Holst, archts., 105 Wells St., for 
2-story, brick, on Kilbourn and Pine Sts. 
About $65,000. 


Wis., Milwaukee — Home — St. John’s 
Home for Aged Women, 640 Cass St., plans 
to build 3-story, rein.-con. and brick, rein.- 
con, flooring, concrete foundation, on Farwell 
and Bradford Sts. About $100,000. Kirch- 
hoff & Rose, Majestic Bldg., archts. 


Wis., Neilswille — Hospital — Clark Co. 
plans to build hospital for insane, About 
$225,000, 


Wis., Racine — School — City plans to 
build 2-story, 92 x 246 ft. rein.-con. and brick 
addition, rein.-con, flooring, concrete founda- 
tion, on Center St. About $100,000, E. B. 
Funston Co., Robinson Bldg., archts, 


Wis., Reedsburg — High School — City 
Council adopted resolution to build addition. 
About $60,000. 


Wis., Sheboygan—Store and Office—A. 
Imig, North 8th St., having plans prepared 
by Juul & Smith, archts.. Imig Bldg., for 3- 
story, 50 x 90 ft. brick, rein.-con, and tile, 
brick foundation, on New York Ave. About 
$50,000. Noted Sept, 11. 


Wis., Tomah—High School—Bd. Educ. 
having plans prepared by H. C. Haseure, 
archt., Colby-Abbot Bldg., Milwaukee, for 3- 
story, 50 x 60 ft. brick addition, concrete 
foundation. About $60,000. C. B, Browatski, 


clk 


_Wis., Wauwatosa—Church—Methodist 
Episcopal Church plans to build brick and 
stone on Wauwatosa Ave. About $50,000. 
Herbst & Kuenzli, Caswell Blk., Milwaukee, 
archts. and engrs. 


Ia., Bondurant—School—Bd. Educ. Con- 
solidated Dist. plans to build 2-story, rein.- 
con, Bonds for $100,000 voted for project. 
Bird & Rawson, Des Moines, archts. 


Ia.. Calamus—School—Bd. Educ. having 
plans prepared by C. A, Dieman & Co., archts., 
408 Granby Bldg. Cedar Rapids, for 3-story, 
bo X 85 ft.. brick, concrete and steel, con- 
crete foundation, About $60,000. 


Ia., Des Moines—Office—Des Moines Du- 
plication Co., Securities Bldg., had plans pre- 
pared iy. Hraetsch & Hraetsch, archts., St. 
Louis Bldg., for 8-story, 66 x 132 ft., brick, 


rein.-con, and stone, on Grant Ave. About 
200,000, 


Ia., Ft. Dodge—yY. W. C. A., c/o F. 
Adams, having plans prepared by Damon & 
O'Meara, archts., Ft. ge, constructing 4- 
story, brick, rein.—-con. and steel addition to 
enting, rein.-con. flooring, concrete founda- 
tion, About $100,000. 
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Ia., Lowa City — Armory — State Bd. 
Educ., Des Moines, having plans prepared by 
roudfoot-Bird & Rawsen, archts., Hubbell 
Bidg., Des Moines, for 3-story, 90 x 180 ft. 
brick, rein.-con, and steel, rein.-con. flooring, 
concrete foundation, here. About $200,000, 


la., Marshalltown — City Hall — City 
having plaps prepared by H. E,. Reimer, 
archt., Marshalltown, for 2-story, 40 x 136 
ft., concrete, brick and steel, rein.-con. floor- 
ing, concrete foundation, here. About $5v,- 
000, Noted Sept, 11. 


Ia., Newton — Hotel — Commercial Club 
paving pom prepared by J. J. Cooper, areht., 
Des Moines, building 3-story, brick, rein.-con. 
and steel, here. About $150,000. 


Ia., Sioux City—Hotel—F. Davis, 302 
Nebraska St., J. S. Casey and Howard Realty 
Co, plan to build 10-story, brick, on Jackson 
and 4th Sts. About $250,000. Architect not 
selected. 


Ia., Sioux City—Hotel—Sioux City Hotel 
Co., c/o W. Gordon, having plans prepared by 
Marshall & Fox, archts., 721 North ‘heen 
Ave., Chicago, for 8-story, 150 x 150 ft. 
brick, rein.-con. and steel, rein.-con, flooring. 
concrete foundation, on 7th and Pierce Sts., 
here. About $1,500,000, 


Ia., Sioux City—Temple—Scottish Rite 
Templars having plans prepared by H 
Holmes, archt., 30 North Michigan Ave, 
Chicago, Ill, for 3-story, 140 x 255 ft., rein.- 
con., brick and steel, rein.-con. flooring, con- 
crete foundation, on 12th St. About $750,- 
000. Westcott Eng. Co., 111 West Washing- 
ton St., Chicago, engrs. 


Ia., Stuart — School and Convent — 
Roman Catholic Church having plans pre 
se by Damon & O'Meara, archts., Ft 
yodge, for 3-story, 60 x 100 ft., brick, con- 
crete and steel, concrete foundation. About 
$55,000, 


Minn., Arco—School—Bd. Educ. having 
plans prepared by W. Macomber, archt., Es- 
sex Bldg., Minneapolis, for 2-story, 60 x 140 
ft., brick and stone. About $60,000. G. 
Christenson, clk, 


Minn., Crosby — High Schools — City 
voted $100,000 bonds to build bigh school 
and $35,000 for addition to Jefferson School. 
Il Olts, clk. 


Minn., Duluth—Business—J. D. Howard 
& Co., Providence Bidg., having plans pre 
pared by Holstead & Sullivan, archts., Pal- 
ladio Bidg., for 2-story, 50 x 140 ft., rein.- 
con, and brick, rein.-con, flooring. brick foun 
dation, on Superior St., near 3rd Ave., W. 
About $80,000. 


Minn., Minneapolis—Bank and Office— 
E. C, Haley, archt., 604 Wilmac Bldg., pre 
paring preliminary plans for %$-story, 60 x 
95 ft., steel and brick, in Camden Place 
About $50,000. Owner's name withheld. 


Minn., Minneapolis — Temple — United 
Holding & Investment (Co., Security Bldg.. 
plans to build 8-story, 182 x 157 ft.. rein.- 
con, and brick labor temple, on 5th Ave., 8S. 
and 7th St. About $500,000. Architect not 
selected. 


Minn., Minneapolis—Theatre and Office 
—-Industrial Investment Co., 807 Hennepin 
Ave., having plans prepared by J. E. D. Prid 
more, archt., 88 South Dearborn St., Chicago. 
for 12-story, 200 x 230 ft., with 50 x 60 ft. 
wing, rein.-con. and granite, on Sth St. and 
Hlennepin Ave. About $400,000, 


Minn., Morton—-School—Bd. Educ. hav- 
ing plans prepared by K. T. Snyder. archt., 
Plymouth Bldg., Minneapolis, remodeling 2- 
story, brick and stone. About $52,000. 


Minn., Rochester—Hotel and Cafeteria 
—C. Grassie, 110 South Bway. St., having 
revised plans prepared by A. Rose, archt. and 
engr,, 632 Builders’ Exch., Minneapolis. for 
5-story, 80 x 88 ft., brick. About $175,000, 
Former bids rejected. Noted July 3. 


Minn. St. Cloud — Court House — 
Stearnes Co. plans to build 208 x 225 ft., 
court house, here. About $400,000. Archi 
tect not selected. 


Minn., St. Paul—Hotel—T. Curtis, Cur- 
tis Hotel, Minneapolis, having plans prepared 
by Long, Lamereaux & Long, archts., Andrus 
Bldg., Minneapolis, for 15-story. 200 x 350 
ft., rein.-con. and brick, on Summit Ave. 
About $2,000,000. 


Minn., St. Paul—Office—Daily News Pub- 
lishing Co., 94 East 4th St.. having plans 
prepated by Toltz, King & Day. archts and 
engrs., 1710 Pioneer Bidg., for 75 x 135 ft.. 
rein.-con. and brick, on 4th St. between Cedar 
and Minnesota Sts. About $200,000 


Minn., St. Paul—Store—Emporium Merc. 
Co., 7th and Robert Sts., having revised plans 
prepared by Buechner & Orth. arcbts., Shu- 
bert Bldg., for 5-story, 75 x 100 ft. addition. 
About $150,000. Noted Aug. 28. 
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Minn., Wauban High School Bd. 
Educ. having plans prepared by K. T. Snyder 
archt. and engr., 933 Plymouth Bldg., Minne 
apolis, for 2-story, 65 x 130 ft., rein.-con. and 
brick. About $100,000, 


Kan., Bald win—School—Bd. Educ. plans 
to build 2-story school Abount $70,000. W. 
E. Hulse & Co., Hutchinson, archt 





Kan., Hatchinson— Theatre—Columbia 
Realty & Amusement Co., co M. B. Shanberg, 
1818 Grand Ave., Kansas City, Mo., having 
plans prepared by F. Mellvain, archt.. Kan 
sas City, Mo., for 2-story, 50 x 150 ft., 
brick, rein-con., flooring, concrete and rock 
foundation, on Sherman and Main Sts., here. 
About $100,000. 


Kan., Junction City—Temple—Masonic 
Order plans to build 2-story, rein.-con., steel 
and brick, concrete foundation. About $53,- 
000. S. D. Turnbull, Junction City, archt 


Kan., Lawrence — High School — Bd. 
Educ. having plans prepared by W. B. Itt 
ner, archt., Bd. Educ. Bldg., St. Louis, Mo., 
building, 3-story, stone, memorial high school, 
rein.-con. flooring, concrete and rock founda- 
tion. About $230,000. Noted Mar, 13. 


Kan., Ness City — High School — Bd. 
Edue having plans prepared by R. A. Curtis, 
areht., Kansas City, Mo., for S-story, brick 
and rein.-con., rein.-con. flooring. About $65,- 
000. Noted July 17. 


Kan., Wichita — Bank — Kansas Nat'l 
Bank, Main and Douglas Sts., having plans 
prepared by Richard, McCarthy & Bulford, 
archts., Hartman Bldg., Columbus, 0O., for 
ll-story, 93 x 96 ft., rein.-con. and brick, 
rein.-con. flooring, rock and concrete founda- 
tion. About $1,000,000. Noted Sept. 25. 


Kan., North Topeka — Church — First 
Baptist Church raising funds to build new 
2-story church. About $50,000. Architect 
not selected. 


Neb., Clay Center—High School—Bd. 
Educ, having plans prepared by W. E. Hulse 
& Co., archts.. Hutchinson, Kan., for a 2 
story, 85 x 130 ft., rein.-con., steel and brick, 
rock and concrete foundation. About 
$125,000. Noted Aug. 28. 


Neb., Colaumbus— Court House—Comrs. 
Platt Co. had preliminary plans prepared by 
Cc. W. Wurdeman, archt., Columbus Bldg., 
4-story, 70 x 160 ft., rein.-con., steel and 
brick, rein.-con. flooring, rock foundation. 
About $225,000. Noted Aug. 7. 


Neb., Norfolk—High School—City voted 
$450,000 bonds to build senior High School 
and addition to Washington School, etc. 


Neb., Norfolk—Hotel—Norfolk Hotel Co. 
plans to build 4-story, on 4th St. and Norfolk 
Ave. About $80,000. Architect not selected. 


Neb., Norfolk—Kitchen—State Meagttes 
for Insane having plans prepared by J. C. 
Stitt, archt., Norfolk, fer Ll-story, 75 x_ 150 
ft. rein.-con., steel and brick, rein.-con. floor 
ing, rock foundation. About $80,000. 


Neb., Omaha — Court House — Douglas 
Co. having plans prepared by J. Latenser & 
Sons, archts., 682 Bee Bldg., remodeling 
court house, partially destroyed by fire. 
About $250,000. 


Neb., Omaha—Home—Salvation Army, 
1711 Davenport St., had preliminary sketches 
prepared. for 5-story, 99 x 132 ft., concrete 
and brick, on 18th and Cass Sts. About 
$250,000, G. B. Prinz, 1037 Omaha Natl 
Bank Bldg., archt. 


Neb., Ord—Court House—Comrs. Valley 
Co. plans to build 3-story, 78 x 101 ft. rein. 
con., steel and brick, rein.-con. flooring, rock 
and concrete foundation. About $140,000 
W. F. Gernandt, 634 Keelins Bldg., Omaha, 
archt. Noted Aug. 7. 


Neb., Oshkosh—Court House—Garden 
Co. will vote on $75,000 bonds to build new 
court house. 


Ss. D., Brookings—Hotel—P. Hall having 
plans prepared for 4-story, 75 x 165 ft., stone, 
granite and marble. About $175,000. C. E. 
Bell, 909 Andrus Bldg., Minneapolis, Minn., 
arceht. 


S. D., Mickling—High School—Bd. Educ. 
Consolidated Dist., baving plans prepared by 
W. E. Hulse & Co., archts, Hutchinson, Kan., 
for high school. About $65,000. 


N. D., Fargo—Business—Union Invest- 
ment Co. having plans prepared by W. F 
Kurke, arebt., Equity Bidg., for 3-story ad- 
dition, on Bway. and Ist Ave. About §75,000. 
A. E. Bestic, mer. 


N. D., Killdeer—Home—lI. O. O. F. plan 
to build home. About $60,000. Architect 
not selected. 4 4 


Wyo., Casper—Bank and Store—Rich- 
ards & Cunningham and Casper Natl. Bank 
plan to build 1-story addition to department 
store and alter bank. About $150,000. 
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Dulldings (Continued) Okla., Muskogee—Temple—I. 0. 0. F. Ariz., Prescott School — Yavapai ( 
: F ne ae plans to build temple About $500,000, 0 School Dist. No. 1 voted $60000 bonds | 
; meets aa - ee Sees: a City appropriated $100,000 toward cost. build school, J, H. Blain, clk, 
“0 oted Spi weds to tb ‘ gh scnool, 
i’. Daly, Choteau, engr. Noted July 3. . Sains ene. . chars h ae ; et A berdeen—Ilospital Dominicar 
am 1 ‘ ~—- . opiscopal Church having plans prepare »Y Sisters having plans prepared by Beez 
— : sea St See aay. Monnott & Reid, archts., Oklahoma, for 2 Bros, archts., Seaboard Bldg., Seattle, for 
court house G. N. ¢ ardoza Columbus, engt story, 48 x S82 ft. rein.-con., steel and brick, i-story, 40 x 108 ft., brick, conerete found 
ae nn a I a Lal, j . concrete foundation. About $55,000. ion, near St. Joseph’s Hospital. ican 
: . t z 00,000, 
Mont., Forsyth——Dospital—Rosebud Co. Okla., OkIahoma—Bank, Club and Office 
voted $75,000 bonds to build hospital. J. N. Oklahoma Club, ferminal Bldg., and Farm Wash., Aberdeen—Hotel—B. P.O. F 
Edy, Helena, engr. Noted July 10. ers Natl, Bank, Grand and Hudson Sts., hav- Lodge authorized committee to purchase So 
: ee 2 : ing plans prepared by Hawk & Parr, archts., ft. site adjoining elnb and proceed with pri 
= Mont., Plentywood ad hool Dist. No. OL Security Bldg., for 10 or 12-story, 125 X liminary plans for 3 or 4-story, concrete « 
2 plans to build 2-story, 20 x OO ft, school 140 ft., rein.-con. or steel, brick and stone, brick. About $400,000. Architect not sy 
About $60,000, F. F. Bousset, Havre, archt, rein.-con, and tile flooring, concrete founda- jected. 
Mo., Desloge—Schools—Consolidated Bd, tion. About $600,000. ‘ . . . oa 
Edue. having preliminary plans prepared by Okla Oklahom Cathedral—Scottish ' a Cashmere Community Center 
2. kt: Maken. atekt Aap Gaseres Sank * a athedra Sco and High School—City having preliminary 


Rite Consistory, Guthrie, having preliminary — plans prepared for 2-story, 75 x 102 ft., cor 
plans prepared by Hawk & Varr, arcehts., 501) crete and brick, concrete foundation. About 
Security Bidg., for 2 or 3-story, rein.-con., $75,000. Architect not selected, 


Bidy., Kansas City, for 2 concrete, steel and 
brick schools. About $100,000 


Mo., Joplin—Church—Roman Catholic steel and stone, or granite, rein.-con, floor - . 
Church plans to build 2-story, concrete, steel ing, concrete foundation, on 10-acre site, old _W ash., Olympia , Office—State Capito! 
and brick, concrete foundation, on 28rd and capitol grounds, About $3,000,000; cost plus Comn., Olympia, having preliminary plans 
Bird Sts. About $75,000. D, J. O'Driscoll, percentage basis prepared building 2 or 3-story, brick or ston 
priest. Architect not selected. i on state grounds. About $600,000 This is 
Okla., Oklahoma—Coliseum—City plan first unit of group of buildings to be erected 
Mo., St. Charles— Dormitories—Linden to build coliseum. About $200,000, Local at cost of $1,000,000, 
wood College had plans prepared by La business men appropriated $100,000 toward 
Beaume & Klein, arehts., Chemical Bldg., cost. M. D. Scott, member bldg. com, Wash., Raymond—Theatre—G, Reisner 
St. Louls, for two 4-story, 35 x 60 ft. addi- ¥ plans to build i-story, brick or stone, con 
tions, and various other improvements, Okla., Okmulgee - Business E. RR. crete foundation. About $50,000. Private 
About $60,000 Black baving plans prepared by Smith, Rea, — plans, 
. Lovitt & Senter, archts., Okmulgee, for 3 be 
Mo., St. Louis—Mercantile and Office story, 60 x 180 ft., on Main St. About Wash., Seattle—Hospital—Washington 
G. 1 Towers, c/o Holbrook, Blackwelder — §100,000, State Homeopathic Hospital plans to build 
(o,, engrs., 812 Chestnut St., plans to build S-story, 60 x 120 ft., concrete About $100, 
6-story, 100 x 10 ft.. brick, rock founda Okla., Okmulgee—Business—McCracken (000, ‘Architect not selected. 
tion, on 6th and Olive Sts About $500,000 Mitchell Hardware Co. plan to build 3-story, 
Architect not selected. ho x 140 ft, on Tth and Grand Sts. About Wash., Seattle—OfMfice—Doctors Medical 
. $75,000, Architect will be selected at once, Bide. Corp., Cobb Bldg., planus to build 10 
Mo., St. Louis—Sanitarium—City plans story, 120 x 120 ft., on Madison and Minor 
to build 4 or S-story, 100 x 150 ft., Concrete Okla., Okmulgee—Business—Mathews, Ayes About $500,000, Architect not se 
and brick, rock foundation, on Arsenal St. Baker & Stuart plan to build w-story, 100 | Jeeted, 
About $75,000. ©. E. Smith, city engr. x 100 ft. brick, concrete foundation. About . 
Mo. Springfield—Temple—Masonic Bldg. $80,000, Architect to be selected at once, a a ao aces Wade bese 
Assu., East Walnut St., bad preliminary Okla., Pawhuska—Hospital—City plans to puild 2-story, 120 x 180 ft., concrete and 


plans prepared by Heckenlively & Mark, to build 2-story, brick. Bonds for $50,000 
archts., Landers Bldg., for 3-story, 140 x 200 yoted for project. 
ft.. rein.-con., steel and brick,  rein.-con 


brick, rein.-con, flooring, concrete foundation, 
on 9th and Union Sts. About $150,000. 





flooring, concrete foundation, About $300,000, Okla., Pawhuska—Office—Marland Re- Wash., Seattle — Sales — T. J. Nestor, 
fining Co. plans to « mstruct office building. Hoge Bldg. plans to build &3-stry 108 x 
Tex., Amarillo—Hotel—Amarillo Hotel About $500,000, Architect not selected. 180 ft., rein.-con. and brick, covering SOO) 
plans to build l00room addition, About . “ty sq.ft. floor space Westlake St. and De 
+ Okla., Ponea City — City Hall — City | or space, on Westlake St. and Denny 
ae plans to build 3-story, on South Ist St. Way. About $65,000. Architect not selected 
Tex., Ft. Worth—Theatre—E. H. Mul-  -\bout $150,000. Architect not selected, Wash., Seattle—Store—J. T. Hefferman, 
sey, 3900 Euclid Ave., Dallas, plans to build : ‘Ntw . . >*resby 108 Railroad Ave, So., plans to build 2-story 
: A o oo Fx City—Church—Presbyte- . + plan « ry. 
theatre, here, Architect and engineer not j = anon aoa ceeete. aeons 108 x 120 ft., conerete and steel, rein.-con. 
selected, 5,000, Architect not selected. Gooring, on 6th and Pine Sts. About 900,000 
m J. T. Graham, Green Bldg., archt. 
Tex., Harrishburg—School—Independent Okla., Sand Springs — Office —C Page 


School Dist. voted $100,000 bonds to improve having plans prepared by D Eichentield, _ Wash., Spokane — Detention Home — 
buildings and construct school near Sinelair archt © Be Mayo Bldg., for 3-story, 40 x 147 Comrs. ey Co, peving Poe — 
Gulf Refinery. Address Harris Co. Bd, Educ. ri “ic , i “"Main St, prepared for 2 or s-story, brick or stone 
; ft. brick, brick foundation, on Main St. ‘About $85,000, A. W. Burch, co. aud. Archi 


Tex., Mercedes — School School Bd. tect not selected. 
having plans prepared by H. F. Kuehne Okla., Stillwater—Library and Econom- s a 
aureht., S26 Littletield Bldg., Austin, building ics—Oklahoma A. & M. College having plans aye, a ger nee gfe eng BT 
l-story, 150 x 217 ft., brick, rein-con. floor- prepared by F. W. Redlich, archt, and engr., 2.story hifek or stone concrete foundation 
ing, brick and concrete foundation, on 10th Stillwater, for 2-story, 50 x 145 ft., library About $250,000. O. C. Pratt supt Archi 
St. About $70,000, and 2-story, 60 x 175 ft., economics building, tect nat eslected ; p os 3 

r 2 . 2 brick and concrete, rein.-con. flooring, on : P 

Tex., Wichita Falls——Ft. Worth & Den- Vain St. Apout $100,000 and $115,000. re- Wash., Spokane—Office—A. D. Jones & 
— Co., Denver-Record Blidg., Ft oo spectively. : Co., North 125 Lincoln St., plans to build 
plans to construct 2-story, rein.-con, office : / , h-story, 90 x 100 ft.,° rein.-con.. brick and 
building and freight depot at corner of 7th M a “— og , iovel Drese : terra “cotta. on Main ‘Ave. About $150,000. 
and Michigan Sts., here. Al $200,000 Moose No, plans to build ha AD0UY cena ie Wan, arin: wha aantien 
jnd Michigan vere, About O00, 100.000. C. I. Hubbard, mayor, member of Riggs & Van Tyne, Peyton Bidg., archts. 

Tex., Yoakum—Lodge and Theatre— bidg. com. Engineer and architect not de- Wash., Spokane — Store — Culbertson, 
BP. O. BE. plan to build 3-stery, 50 x 150 cided, Grote, Rankin Co., Main and ne, Sts., 
ft About St0,000 L.. Harrington & Co., P ; ‘te having prepliminary plans prepared for 9 
Frost Bldg., San Antonio, archts. Okla., Tulsa—Hospitals—Sisters of Sor- story, 90 x 90 ft., brick or stone addition, on 


rowful Mother, Wichita, having plans pre eas . ; ¢ ae a 
Okla., Altus Auditorium — City voted pared by Wight & Wiglit, archts., jist Nat'l oe St. About $100,000. Architect not 
$60,000 bonds to build brick auditorium, Bank Bldg., Kansas City, Mo., buliding, 4 to 





Architect and engineer selected. G story, rein.-con, steel and brick, rein.-con. Wash., Tacoma—Business—S. B. Asia. 

mains ee — a flooring, rock foundation. About $500,000, 6th and Washington Sts., Portland, hay 
Okla., Altus—Tlospital—City voted $55,- W. E. Gillham, Kansas City, Mo., engr. plans, specifications and estimates prepared 

oo bonds to build hospital. Architect and Okla., Tulsa — Store — Rosser-Casebeer for remodeling 3-story, brick and concrete, 


engineer not selected, ieee baasn O% aiken = prepared b nie here, Plans include placing glass fronts, 
ewrnctare Cay Savene moans prepare aT — marble trimmings and extensive interior 

Okla., Bigheart—Theatre—C. A, Run- eee aes io ft rein_eon. amd brick, at Changes. About £50,000, Sutton & Whitney, 
yon having pians prepared by G, Winkler,  2ST0LY. 00 x ihe Aen Cod. ae _—* Lewis Bldg., Portland, and E, Dugan, Natl. 


archt., 414 Palace Bldg., Tulsa, for 50 x 120 500 South Main St. About $125,000, Realty Bidg., Tacoma, archts. 


fi. rein.-con., rock and brick foundation, on Idaho, Caldwell—Theatre—R. F. Field, r , 

Main St. About $50,000. areht., Little Bldg., preparing plans for 2- Wash., Tacoma—Church—Rosary Cath 

’ tory. 120 x 150 ft l be ‘k . Arthur St olie Church plans to build 64 x oar oe — 

Okla., Enid — Temple — Masonic Assn., \yoa; 860.000. aaala sama ae iq. and_stone, with tower and spire 210 ft, high. 

2W2 by West Main St., paride plans prepare¢ About G20Ae0, Owner name withheld. brick foundaticn. on 18th St. and Tacoma 

by R. W. Shaw, areht., Beck Bidg., for 3- Idaho, Payette — Hotel Cc. H. Nelson Ave. About $60,000, Architect not selected 

story, 100 x 150 ft. brick, rein.-con. and lans to build 3 or 4-story, brick, on Sylvan Wash., Union Ga Yakima P. 0.)- 

stone, rein.-con. Hooring. About $200,000. ian ee a eee ee Cottages ’Ttah—Idaho Sar i Yakima, 

au ea. 4 % 

* wail sina : plans to build several 1-story, frame, co! 

guaboe bonds to nulla BY oy? a veqee Idaho, Pocatello—Schools—Independ- crete foundations, here. About $50,000. M 
con, flooring. J. 0. ‘Bradley. Pawhuska,  ©Ut School Dist. No. 1, plans to build 2 con- — Nibley, asst. genl. mgr. 


archt, Noted Sept. 4. crete and brick schools, concrete foundation, Wash., Vancouver—Temple—F. & A. 
, - 8 rooms each. About $50,000 each. T. H. yr Lodge, 8th and Main Sts., plans to build 


Okla., Hartshore—Community—Metho-  Jaragie, 219 Portnenf Bldg., Pocatello, archt. 4-story, 100 x 100 ft., brick or cement, brick 


dist Episcopal Church having plans prepared Nev.. Lovelocks — School — Bd. Educ. or cement foundation, on 10th and Main 
= Fi Parr, arehts., 501 Security Bldg..  jaying plans prepared by G. C. Sellon & Co., Sts. About $50,000. Architect not selected 
constructing 2-story, 32 x 80 ft. stone, rein.-  arents., 1005 &th St. Sacramento, Cal., for ehaaite-; Seatilianes ane tenth. Rattan Mak" 
ne concrete foundation. About l-story brick. About $60,000, Bank having plans prepared by A. E. Doyle. 

; Ariz., Bisbee — High School — School archt.,. Worcester Bldg., Portland, remode!- 

Okla., McAlester — Church—Methodist Trustees retained N. F. Marsh, archt., 211. ing bank. Plans include 40 ft., terra cotta 
Episcopal Church plans to build 2-story, brick, Bway. Central Bldg., Los Angeles, Cal., to front, 16 x 54 ft, reception room, 30 ft. bhi h, 
rein.-cop. and steel, rein.-con. flooring, con- prepare plans for 2-story, 60 x 80 ft., rein.- public lobby, kitchen and dining-room for 


crete foundation, About $100,000.  Archi- con, addition to manual training dept., con- employes, 12 cages, shower baths, book- 
tect not selected. crete foundation. About $50,000. rooms, ‘etc. About $100,000, 
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Buildings (Continued) 


Wash., Yakima — Theatre — F. Mercy 
planus to build are brick, on Yakima Ave. 
About $150,000, Private plans. 


Ore., Astoria — Hotel—H. R. Hoefler 
plans to build 3 or 4-story, 100 x 125 ft., on 
14th and Commercial Sts. About $75,000. 
Architect not selected. 


Ore., Astoria—Theatre—J. D. Strauss, 
W. Madison and 8, Danz plan to build 1- 
story, 50 x 125 ft. brick and concrete, on Lib- 
erty Theatre site. About $50,000. Architect 
not selected. 


Ore., Coquille—School—Bd. Educ. hav- 
ing plans prepared by Tourtelotte & Hummel, 
archts. McKay Bldg., Portland, for 2-story, 
hollow tile, on concrete foundation. About 
$50,000. 


Ore., Corvallis—Dormitory—State Agri- 
cultural College having preliminary plans made 
in School of Architecture for remodeling and 
converting Federal military barracks into dor- 
mitory, 2-story concrete and timber, concrete 
foundation, About $60,000; half of cost to 
be borne by Emergency Bd. O, P. Hoff, Salem, 
state treas. 


Ore., Klamath Falls — Business — Col- 
lins & Stilts having plans prepared for 3- 
story, 70 x 100 ft. brick business bloek, brick 
and concrete foundation, on Sth and Main 
Sts. About $60,000. Architect's name with- 
held. 


Ore., Pendleton—Theatre—Greulich & 
Matlock having plans prepared by R. Grace, 
archt., Bates-Dock Bldg., Portland, for en- 
larging Alta Theatre and building 1-story ad- 
dition, brick, on concrete foundation. About 
$50,000, C, G. Matlock, mgr. 


Ore., Portland—Store—W. L. and T. B. 
Erwin, 6th and Glisan Sts. plans to build 
1-story, 100 x 100 ft., bieycle store and ma- 
chine shop, concrete, rein.-con. flooring, con- 
crete foundation. About $50,000. Architect 
not selected. 


Ore., Salem—Hotel—T. G. Bligh, 445 
State St., plans to build 3-story, 98 x 165 
ft.. brick, on Cottage and Chemeheta Sts. 
About $100,000, Architect not selected. 


Ore., Seaside — Church, etc. — Calvary 
Parish (represented by A. Sumner, bishop of 
diocese of Oregan) purchased 12 lots in Cald- 
well Park and plans to build church, rectory, 
guild house, etc., ranging from 1 to 3-story, 
brick and concrete, brick and conerete founda- 
tion. About $100,000. Architect not se- 
lected. 


Ore., Union—Hotel—W. R. Hutchinson, 
S. E. Miller, et al., Union, making prelimin- 
ary plans for purchase of site for 2 or 3- 
story, brick or concrete. About $75,000. 


Architect not selected, 


Cal., Avalon — Hotel — Boos Bros., 460 
South Hill St., Los Angeles, plan to build 
6-story, here. About $300,000. Architect 
not selected. 


Cal., Bishop—Hotel—A. J. Morrill, et al, 
having plans prepared by Eng. Serv. Co., 
engrs., 816 Washington Bldg., Los Angeles, 
fer 2-story (containing 100 rooms), rein.- 
con., concrete foundation, 


Cal., Clovis—High School—Clovis Union 
High School Dist. voted $100,000 bonds to 
build high school. 


Cal., Grass Valley — School — School 
Trustees plan to build 2-story, concrete or 
brick. About $150,000. W. Mooser and H. B. 
Simpson, Nevada Bank Bldg., San Francisco, 
archts. 


_Cal., Healdsburg — Bank — Healdghurs 
Natl. Bank having plans prepared by F. H. 
Meyer, archt., Bankers Investment Bldg., 
San Francisco, for 1-story, brick and terra 
cotta. About $75,000. 


Oal., Jacamba—B. L. Baughn, Barbara 
Worth Hotel, El Centro, purchased Jacumba 
Hot Springs resort and 200 acres adjoining 
and plans to build hotel, About $50,000, 
Architect not selected. 


_Cal., Los Angeles—High School—School 
Trustees voted $150,000 bonds to construct 
iour 2-story, hollow tile buildings, concrete 
foundation, to include administration, domes- 
tic science, manual training and gymnasium 
buildings. Allison & Ollison, 1405 Hibernian 


ldg., a 


_ Cal., Los Angeles—Store—F. B. Silver- 
‘ool, 6th St., and Bway. Ave., having Disns 
prepared by Walker & Eisen, archts., 03 
Hibernian Bldg., for 5-story, 77 x 119 ft., 
rein.-con., brick and steel, rein.-con. flooring, 
concrete foundation. Steel frame will be fur- 
nished and erected by Llewellyn Iron Wks., 
North Main and Ord Sts. About $300,000. 


h 
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Cal., Montague — Hall — Siskiyou Co. 
Memorial Bldg. Assn, had preliminary plans 
preveres by Woollett & Lamb, archts., Phys 
clans Blidg., Sacramento, for 2-story, brick, 
memorial hall. About $50,000. 


Cal., Oakland — Schools — City voted 
$4,975,000 bonds to build 12 schools, esti 
mated cost of which will range from $100,000 
to $500,000 each, and 2 to cost $50,000 each, 
also additions to 8 to cost from $50,000 to 
$100,000 each. 


Cal., Oakland—Temple—Labor Temple 
Assn. plans to build 5-story, 100 x 150 ft. 
About $500,000. 


Cal., Sacramento — Store — Weinstock, 
Lubin & Co., Balboa Bldg., San Francisco, 
purchased site on 11th and J Sts., and plans 
to build 160 x 220 ft. About $1,000,000. 
Architect not selected. 


Cal., San Diego — High Schools — City 
plans election to vote on $1,500,000 bonds to 
build 2 intermediate high schools. Address 
Bd. Educ., Southern Title Bldg. 


Cal., San Francisco—High School— 
City having plans prepared by J. Reid, Jr., 
archt., Ist Natl Bank Bldg., for high school 
on Van Ness Ave., Polk, Bay and Francisco 
Sts., to be known as North Beach High 
School. About $500,000. 


Cal., San Francisco—Hospital—Feder- 
ated Italian Societies, 678 Green St., plans 
to build hospital. W. Torebia, secy, 2 Co- 
lumbus Ave., conducting drive to raise $1.- 
000,000 to finance project. Architect not 
selected, 


Cal., San Francisco—Office—Ames-Har- 
ris Neville Co., 100 Potrero Ave. having 
plans prepared by J. R. Miller, archt., Lick 
Bldg., for 5-story, 150 x 155 ft., on 5th and 
Pine St., near Front St. About $100,000, 


Cal., San Francisco — Office — Pacific 
Gas & Electric Corp., 445 Sutter St.. having 
plans prepared by W. Knowles, archt., Hearst 
Bldg., for 5-story, 150 x 155 ft.. on Sth and 
Howard Sts. About $200,000. 


Cal., San Francisco—Store and Lofts— 
J. C, Brickell, Lick Bldg., purchased site on 
Market St. near 2nd St. and plans to build 3- 
story, 25 x 92 ft., rein.-con, or brick, About 
$100,000. J. R. Miller, Lick Bldg.. archt, 


Cal., San Francisco—Store and Loft— 
W. H. Sullivan, 129 Sutter St., having plans 
prepared by L. Devlin, archt., Pacific Bldg. 
for 2-story, 50 x 150 ft., on California St., 
near Front St. About $60,000. 


Cal., San Franciseo — Theatre and 
Store—S. Mariani having plans prepared by 
Reid Bros., archts., Mills Bldg., for 75 x 125 
ft. and 60 x 85 ft., concrete and steel, on 
Mission and 29th Sts. About $78,000. 


Cal., Santa Ana—-Auditorium—School 
Trustees retained N, F. Marsh, archt., 211 
Bway. Central Bldg., Los Angeles, to prepare 
plans for, brick, concrete or hollow tile, at 
bigh schoel, here. About $50,000 available 


Cal., Santa Barbara—Church—Carmelo 
Catholic Church having plans prepared by B. 
Goodhue, archt., 2 West 47th St., New York 
City, for church in Montecito Dist., here. 
About $75,000. 


Cal., Strathmore — High School — 
Trustees Strathmore Union High School Dist. 
plan election soon to vote on $85,000 bonds to 
build high school. Architect not selected. 


Cal., Woodland — Sanatorium — Wood- 
land Sanatorium having plans prepared by 
W. H. Weeks, archt., 75 Post St., San Fran- 
cisco, for timber and plaster, concrete foun- 
dation. About $60,000. 


Federal Government 


PROPOSED WORK 


Mass., Boston—Foundry Extension and 
Machine Shop—Spec. 4058—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., plans to 
build extension to Bldg. No. 42, here. About 
$160.000. 


Mass., Cambridge—Post Office—Treas. 
Dept., Wash., D. C:, plans to build 2-story, 
71 x 110 ft. post office, on Harvard Sq., here. 
about $150,000. G. N. Jacobs, 200 Washington 
St., Boston, archt. 


Mass., Fall River — Moving Machine 
Shop and Boiler Shop Annex—Spec. t— 
Bureau Yards & Docks, Navy Dept., Wash.., 
D. C., plans to move machine shop and boiler 
shop annex from Fall River-.to Atlantic. 
About $40,000. 


R. 1., Newport—Laundry—Spec. 4081— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., plans to build, here. About $60,00. 
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R. I., Newport—Torpedo Storage Racks 
Spec. 4060—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans to build, here. 
About $20,000. 


N. Y., Buffalo—Channel Extension—UvU. 8. 
Engr. Office., Buffalo, having specifications 
prepared for 21 ft. channel extension at 
Tonawanda Harbor. About $125,000 avail- 
able for project 


N. Y.. Dunkirk—Maintenance Repairs— 
U. S. Engr. Office, Buffalo, having specifica- 
tions prepared for maintenance repairs to 
harbor, here. 


_N. Y¥., New York—Deepening Channel— 
U. S Engr. Office, 39 Whitehall St., having 
plans prepared for deepening channel from 
deep water in Upper Bay to deep water in 
East River. 


N. ¥., New York—Dredging—vU. S. Engr. 
Office, 39 Whitehall St., plans to dredge in 
Broux River. 


N. Y., New York—Dredging—vU. 8S. Engr. 
Office, 39 Whitehall St., had plans prepared 
for dredging East Chester Creek, 


_N. ¥., New York—Drilling Plant—t. 8S. 
Engr. Office, 39 Whitehall St., having plans 
prepared for drilling plant. 


N. Y., New York — Widening and 
Straightening Channel—U. S. Engr. Office, 39 
Whitehall St., having plans prepared widen 
ing and straightening channel opposite New 
town Creek. About $770,000, 





N. Y., Rockaway—Tennis Courts—Spec. 
4052—Bureau of Yards & Docks, Navy Dept., 
Wash., D. C., plans to build, here. About 
$3,000. 


N. J.. Cape May—Dirigible Hangar— 
Spec. 4080—Bureau Yards & Docks, Navy 
Dept.. Wash., D. C., plans to build steel, 
corrugated asbestos-wood frame and sash, 
here. About $470,000. 


L N. J., Cape May—Dismantling and Re- 
Erecting Gas Holder—Spec. 4074—Bureau 
Yards & Docks, Navy Dept., Wash., D. C. 
plans, bere. About $13,500. 


N. J. Lake Denmark-—Shell Loading 
Plant—Constr. Div., War Dept., Wash., D. C. 
plans to build, here. About $3,000,000. 


. 


N. J.. Lakehurst—Buildings, etc.—Spec. 
4082—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans to construct additional 
buildings to include brick power house, rail- 
read, reads, landing field, grading and clear- 
ing 1000 acres of land for site, water supply, 
sewerage system, frame quarters for officers 
aud steel frame machine shop, here. About 
$1,126,000. 


Pa., Phila.—Smithery Annex—Spec. 4051 
—Burean Yards & Docks, Navy Dept., Wash., 
D. C., plans to build annex to smithery, here. 
About $30,000. 


Pa., Pittsburgh—tLocks and Dams—U. 
S. Engr. Office, Pittsburgh, having prelimi- 
nary plans prepared for locks and dams 6 
te 8. About $190,000 available for project. 


Del., Wilmington—Jetty Repairs—vU. 
S. Engr. Office, Old Federal Bldg., plans to 
repair jetty in Cold Spring Inlet, N. J. 


Md., Baltimore—Dredging—U. 8S. Engr. 
Office, Baltimore, had specifications prepared 
— 9-ft. channel, 100 ft. wide, at Wi- 
comico River. 


D. C., Wash., Fireprofing Storehouse— 
Spec. 4076—Bureau Yards & Docks, Navy 
Dept., plans to fireproof storehouse No. 10. 
About $15,000. 


D. C., Wash.—Kitchen, Mess Hall and 
Barracks—Constr. Quartermaster, Walter 
Reed Hospital, plans to build, here.  Esti- 
mated cost, $12,000. 


D. C., Wash.—Raising Roof and Addi- 
tional Cranes—Spec. 4075-—Bureau Yards & 
Docks, Navy Dept., plaus to raise roof of 
open-hearth shop and _ install additional 
cranes. About $40,000. 


Va., Norfolk — Dredging — U. 8. Bngr. 
Office, Norfolk, having plans and_ specifica- 
tions prepared dredging James River, in- 
volving deepening channel to 22 ft. at mean 
low water, from present depths, which be- 
tween river's mouth, at Hampton Roads and 
City Point are from 16% to 20 ft., and be- 
tween City Point and City Wharf at Rich- 
mond, 18 ft.; widen'ng parts of channel in 
latter reach to project widths of 200 and 300 
ft.: also building regulation works for main- 
taining preren channel after enlargement. 
About $226,833. 


Va., Norfolk—Pattern Shop—Spec. 4041 
—Bureau Yards & Docks, Navy Dept., Wash., 
D. C., plans to build, here. About $350,000. 
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Federal Government (Continued) 


Va., Petc rsburg—'onduit—U. S. Engr. 
Office, Petersburg, plans to bull’ conduit of 
earth and rock dam above navigable channel 
and conduit to extend from diversion chan- 
nel to navigable channel, also flushing navi- 
gable channel. 

Va., Yorktown—Buoys—Spec. 4068— 
Bureau Yards & Docks, Navy Dept., Wash., 
Db. «., blans to moor buoys, here, About 
$7,000 

N. C., Moorehead—tangar and Fire 
Protection System—Spec, 407—Bureau Yards 
& Docks, Navy Dept., Wash... PD. ©., plans to 
complete hangar and fire protection system, 
here. About $10,500, 


J C., Charleston — Quay Wall — Spec, 


4078 Bureau Yards & Docks, Navy Dept., 
Wash., D. ©., plains to build, here. About 
$180,000. Noted Sept, 11 under Spee 8773. 


S. C., Paris Island—Curbs and Gutters 





Spec. 40065-—Bureau Yards & Docks, Navy 
Dept., Wash., I. ©., plans to build concrete 
curbs and gutters, here. 

S. C., Paris Island—Sheathing Build- 
ings——Spec, 4069—-Bureau Yards & Docks, 
Navy Dept., Wash., I. CC. plans to sheath 
buildings at Post Exchange, here. About 


$12,000, 


Fla., Jacksonville — Channel — UV. §. 
Engr. Office, Jacksonville, plans to build 
channel from Tampa Bay to Sarasota, via 
Long Key Route, 7 ft. deep and 100 ft. w ide. 
About $92,000 available for project, 


Fla., Jacksonville—Lock and Dam an@ 
Dredging—-U. S, Engr. Office, Jacksonville, 
having plans prepared building lock and dam 
at Moss Bluff, remainder of funds will be 
expended in dredging in channel from Moss 
Biuff to Silver Springs Run. About $95,000, 


Fla., Pensacola—tHeating System—Spec. 
4071. Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans to install heating system 


at Torpedo Storehouse, No. 100, here, About 
$15,000, 

0., Cleveland—Deepening Channel, Jetty 
Extension, Pierhead, Dredging, ete,——l Ss 


Engr. Office, Cleveland, plans to deepen chan 
nel, extend east jetty 6000 ft., build pierhead, 
dredge West Dock Channel, repair of floating 
plant and general administration, at = San- 
dusky Harbor. About $191,000, 


0., Cleveland—Widening River—T. §. 
Engr. Office., Cleveland, plans to widen Cuya 
hoga River at New York Central R. R. Bridge. 
About $42,275 available for project. 

Mich., Detroit—Dam—U. S. Engr. Office, 
Detroit, having plans and specifications pre- 
pared for emergency dam in St. Mary's River, 
About $250,000, 


Tex., Brownsville — Flood Protection, 
Roads, Walks, Wharves, and Drainage Work 
—U. S. Engr. Odice, Galveston, received 
$17,000 allotment from Secy. of War, for 
flood protection, roads, walks and drainage, 
here 

Tex., Galweston—Dredging— S. Engr. 
Office, Galveston, considering - ty for dredg 


ing channel 18 ft deep, 400 ft wide, at Brazos 
Island About $66,000 for Ist year and $25,- 
000 each succeeding year for 5 years 

Wash., Keyport — Storehouses — Spec. 
4048—Bureau Yards & Docks, Navy Dept., 
Wash., D. ¢., plans to build torpedo and war- 
head storehouses, here, About $60,000, 


Wash., Puget Sound—Radio Buildings 
Spec. 4050—Bureau Yards & Docks, Navy 
Dept., Wash, D. C., plans to construct, at 
Ft. Stevens and Ocean VPark, here. 
Wash., Seattle—Dredging—tT. 
Office, Seattle, plans to dredge inner portion 
of Gray's Harbor, between entrance of harbor 
and Cheballis River; also re-dredging in wa- 





S. Engr. 


terway connecting Port Townsend Bay and 
Oak Bay. 

Ore., Toledo—Road Work—Bureau Pub. 
tda., UL S. Dept. of Agriculture. 2o4 Post 


Office Bldg., Portland, plans to build 4.05 mi. 
Alsea Natl. Forest Rd., Suislaw Natl. Forest, 
Lincoln Co., If¥blving 44,000 cu.yd. common 
and 15,000 cu.yd. rock excay., 17 acres clear- 
ing, 10 acres grubbing and 1850 lin.ft. log or 
pipe culvert. 


Cal., Los Angeles — Dredging — TU. &. 
Engr. Office, Los Angeles, plans to dredge 
areas A and C and middle ‘ground, San Diego 
Harbor. About $400,000 available. 


_Cal., Los Angeles—Levee Repairs—U. & 
a Office, Los Angeles, plans to make addi- 
tional repairs to levee in Colorado River, 
Ariz 


Cal., San Diego — Hospital — Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
having plans prepared by RB. Goodhue, archt ° 
2 West 47th St., New York City, building 
hospital at Balboa Park, here, to include ad- 


ministration building with 120 ft. tower, 4 
ward buildings, each to accommodate 500 
patients, officers and nurses’ quarters, surg- 
ery, laboratory, powér house, laundry, garage 
and commander's residence, About $2,000,000, 
Noted Sept. 4. 


Cal., San Francisco—Extending and Re- 
building Jettios UC. S. Engr. Office, San 
Francisco, plans to extend North Jetty abeut 
noo ft. seaward and rebuild inshore of 2 jet- 
ties, 


Guam — Ice Making and Cold Storage 
Plant—Spec, 4063—Bureau Yards & Docks, 
Navy Dept., Wash., D. C., plan sto build, 
bere, About $55,000, 


P. R., San Juan—Dredging—vU. 8S. Engr. 
Office, 30 Whitehall St., New York City, plans 
tidal investigation in view of dredging 5,122,- 
000 cu.yd., here. 


Miscellaneous 
PROPOSED WCRKEK 


Monument—New Haven, Conn.—Yale 


University Alumni Advisory Bd. plans to 
build memorial monument at Quadrangle. 
About $150,000, Sculptor not selected, 


Arch—Stamford, Conn.—City plans to 


build) stone memorial arch in St. Johns 
Park. About $50,000, W., T. Daskam, chn. 
memorial com. Architect not selected. 

Coal Pocket—Rochester, N. Y.—-El- 


wool Coal Serv., 
steel and 


Powers Bldg., plans to build 
concrete coal pocket, on Driving 
Park Ave. Cost between $20,000 and $25,000, 


Park—Trenton, N. J.—City plans to 
build park in eastern section of city. About 
$85,000. 

Amusement Park—Sparrows Point, 
Md. (Baltimore P. O.)—S. Getzler ¢/o Sofir, 
Braun & Getzler, 1057 Calvert Bldg., Balti 
more, and othérs, plan to build amusement 
park at Sandy Beach on Chesapeake Bay, 
near here. About $1,000,000, 


Dry Dock—Sparrows Point, Md. (Bal- 
timore P.O.) Md.—Bethlehem Shipbuilding 
Corp. plans to build dry dock of wood 
pentoons with continuous steel side walls, 80 
ft. wide, 400 ft. long, and 20 ft, depth over 
sills. Private plans. 

Improving Yacht Basin—St. Peters- 
burg, Fla.—City plans to vote $75,000 bonds 





to improve Yacht Basin, build boat. slips, 
sidewalks and rest houses, ete. 

Subway — Cleveland, 0.—City plans 
election Feb, 10.t0 vote on $15.0000,00 bonds 
to build double-deck subway system Pre 


liminary surveys prepared by Barclay, Par- 
sons & Klapp, engrs., Leader News Bldg., 
include steel, concrete and brick tube from 
High Level Bridge east on Superior Ave. 
to East 22nd St., and on Ontario St. from 
Lakeside Ave. tg Central Market House, with 
# tracks fi. a 


Pavilion—Columt 0.—Franklin co. 
voted $150,000 bonds to’ build) pavilion at 
Franklin Co., Tuberculosis Hospital. 


Docks, ete. — Detrodt, Mich. — City 


Comrs., Farwell Bldg., instPucted City Pian 
Comn, to engage engineers to make survey of 


water front and prep 
dlocks, warehouses, ete., for 
together with facilities for 


ling and storing coal. 


re tentative plans for 
industrial port, 
unloading, hand- 





Trominy 
storage 


Tank—Davenport, Ta.—Amer. 
Co. plans to build rein.-con. grain 
tank. About $50,000. Private plans. 


Electric Light and Power Line= 
Westbrook, Minn.— Village voted $10,000 


honds to build electric light and power line 
from here to Jeffers. 
Transmission Line—Hazelton, Kan. 


—City having plans prepared and soon lets 
contract building transmission lHne. About 
$12,000. W. B. Rollins & Co., 200 Ry. Exch, 
Bldg., Kansas City, Mo., engrs. 


Transmission Line—Lane, Kan— 
City voted $15,000 bonds to build transmis- 
sion line from here to Ossawatomie Engi- 
neer to be selected at once. 


Transmission Line—Richmond, Kan. 
City voted $20,000 bonds to build electrical 
transmission line from Ottawa to here. 


Switchboard, Generators, etce.—Bis- 
marck, N. D.—City plans to install switch- 
board, 75 k.w. generator, 125 h.p. engine, 
pumps, accessories and purtenances for 
600 hop. electric plant. About $40,000.  F. 
Tustison, Auditorium Bldg... Minneapolis, 
Minn., engr 


Subway—Fargo, N. D.—Great Northern 
Rvy.. St. Paul. Minn... plans to build subway 
on 10th St About $10,000, 


Park—Billings, Mont.—City voted 
(00 bonds to improve parks. E. M. Snee 
berger, city engr. Noted Sept. 18. 





75,- 
en- 


Retaining Wall—Missoula, Mont,— 
City plans to build retaining wall, in Im, 
Dist. No. 44, along BIk. No. 4, original town. 
site of Missoula, to keep water of Mis la 
River from overflowing on. street. About 


$24,000. T. G. Hatheway, city engr. 
Dam—Wilsall, Mont.—Kistner & Hardie 


Ranch Co. plins to build 600 ft. irrigation 
dam, SO ft high, to reclaim 2800 acres, 
About $40,000, W. S. Hartman, Wilsall, 
engr, 


Cc va Posts and Walls—6t. Louis, 


Mo.—St. Louis Co. River Impyt. Assn. plang 
to plice hellow concrete posts secured with 
heavy cables, in) Missourl River bed along 
farms in St. Louis Co.; also build con: 
wills where needed, Cost several hundred 
thousand dollars. E, Bagnell, Lincoln, engr, 

Park — Chickasha, Okla — City voted 
$100,000 bonds to purchase and improve park 
sites, 

Exposition Park—Tulsa, Okla.—-Live. 
stock & International Exposition €o. plains 


to purchase 600 acre site and construct brick 


and concrete exposition buildings and amuse- 
ment park, containing swimming poo! and 
usual features incident thereto. About $500,- 
000. Engineer not selected. 


Cables — Lewistown, 
Telephone & Telegraph Co. plans to build 
extra cables and general extension to city 
service. About $18,000. A. P. Johnson, mgt, 


Idaho —Pacific 


Lighting System—Mackay, Idaho— 
City plans to build ornamental street light- 
ing system, About $20,000. L. A. Hansen, 
elk, 


Dam—St. Anthony, Idaho — Fremont- 
Madison Reservoir Co. had preliminary sur 
veys prepared, for earth fill dam, in Fall 
River basin, for irrigation. Work involves 
1,400,000 cu.yd. earth excav. About $1,000,- 
ooo. J. B. Hays, Boise, engr. 


Lighting System, ete. — Chehalis, 
Wash.—City plans to extend lighting sys- 
tem and erect Steel or conerete standards at 
7 ft. intervals on main streets of business 
section, About $10,000. A Donahoe, city 
atly: 


Pier—Séattle, Wash.—Lake Union Dock 
Co. plans to build pier, 46,000 sq.ft. in area, 
involving 700 piles. Plans also include 50 x 
200 ft., heavy timbered warehouse, J. BE, 
Blackwell, Hoge Bldg., engr. 


Impriving Canal—Yakima, Wash.— 
City plans to improve Naches-Selah Canal 
by concreting 1.5 mi. main canal and tustall- 


ing one 48-in. and one 42-in. creosoted wood 
pipe siphon, 3400 ft. long. About $125,000. 
Cc, F. Wilson, city engr. 


Dam—<Astoria, 
*aper Co, 


Ore.—Crown Wilamette 
having preliminary plans prepared 
for 60 ft. concrete and timber dam to form 
Reservoir, covering 3000 acres at Youngs 
River Falls. 


Dock—Portland, Ore.- 
& Co., 358 Oak St., 


Balfour, Guthrie 
plans to repair dock be- 


low Bway. bridge. Work includes placing 
beams, sawing off dock piling at water level 
and heavy grill work from deck to dock. 


About $25,000. 


Park Improvement—Portland, Ore.— 
City plans to buy additional park, sites and 
improve same by grading, seeding to grass, 
draining, installing water, light and sewer- 
age systems. City will issue and sell $500,- 


000 bonds to cover cost of project. O. Laur- 
gaard, city engr. 
Gas Holder — Long Beach, Cal.— 


Southern Counties Gas Co., 


724 Spring St., 
Los Angeles, 


has asked permission to build 
2.000.000 cu.ft. steel gas holder, About $200,- 
000. J. D. Thompson, ch. engr. 


Harbor Improvements — Monterey, 
Cal.—City retained T. H. Tibbitts, engr., 
Alaska Commercial Bldg., San Francisco, to 
make preliminary survey for harbor improve- 
ments. About $300,000, 


Dam—Porterville, Cal.—Pleasant Val- 
ley Diteh Co. plans to build dam to impound 





waters of upper Tule River. About $4,000,- 
000. =P, A. Morrison, pres, 
Pier, Wharf, ete. — San Francisco, 


Cal.—State of California had plans pre- 
pared by Engineers of Stato Harbor Comn., 
Ferry Bldg., for extension of P ler No. 27, in- 
volv ing 500 creosoted wood piles, 25,000 sq ft 
timber floor and timber shed covering 18.000 
sq.ft.: also 900 sq.ft. rein.-con. bulkhead 
wharf at Pier 5 and 5000 sq.ft. rein.-con 
wharf at Pier 19, all at foot of Lombard & 


Pipe Line—Santa Paula, Cal.—Sout!- 
ern Counties Gas Co., 724 Spring St., Los 
Angeles, has asked permission to lay pipe line 
from here to Oak Ridge, cost $16,200: from 
here to Fillmore, $48,000; pipe line pear 
Chino, $53,100, and 1600 meters, $19,500. J. 
D. Thompson, ch. engr. 
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PIG IRON— 
Current One Month Ago 

CINCINNATI 

No. 2 Southern $36 60 $32.60 

Northern Basic 34.00 31.05 

Southern Ohio No. 2. 36 55 31.55 
NEW YORK, tidewater delivery 

2X Virginia (silicon 2.25 to 2.75) 39 40 35.65 

Southern No. 2 (silicon 2.25 to 2.75)..... 41.40 36. 50 
BIRMINGHAM 

NE See ne wigvan cS one pave vedo 33.00 30.00 
PHILADELPHIA 

RT aie ai eassscnss 38 10* 33.00* 

Virginia No. Bs, 39 10* 34. 40* 

Basic 34 60* 29. 007 

Grey Forge... Cheek nek wi eee cwk 34 .60* 29. 40* 
CHICAGO 

No. 2 Foundry Local 36.25 31.40 

No. 2 Foundry Southern................. 38 00 34.10 
PITTSBURGH, including freight charge from the 

Valley 

No. 2 Foundry Valley 32.40 

NN Sah? ait 4-0. 34.40 28.40 

NP aos ss'00:<c0eeeeve see eedecsecenes 35 40 29,35 

*F. o. b. furnace. + Delivere a. 

RAILWAY SUPPLIES 

STEEL RAILS—The following quotations are per ton f. o. b. Pittsburgh 


and Chicago for carload or larger lots. For less than carload lots 5c. per 100 Ib. is 
charged extra: 


— Pittsburgh ——. ——— Chicago -——— 


One One 
Current Year Ago Current YearAgo 

Standard bessemer rails $45.00 $55.00 $45.00 $65.00 

Standard openhearth rails 47.00 57.00 47.00 67.00 
Light rails, 8 to 10 Ib. . 2.583* 3. t3* 2.585* 3. 13* 
Light rails, 12 to 14Ib.......... 2.54 3.09 2.54* 3.09* 
Light rails, 25 to 45 Ib............ 2.45* 3.00 2.45* 3. 00* 


* Per 100 Ib. 


TRACK SUPPLIES—The following prices are base per 100 Ib. f.o.b. Pitts- 
burgh for carload lots, together with the warehouse prices at the places named: 











Prices por tie at Missouri mills; St. Louis prices about 25c. higher: 
Untreated A Grade White Oak Untreated A Grade Red Oak 

















6x8x8 6x8x8 
Ms, , tosaereg eet ST Gas $0.70 No.1! $0.55 
aR Se eT . 80 No. 2 .65 
No. 3 .90 No. 3 75 
ee Oo erate D ccsit ni as . 98 
7x9x8 white oak. : peas 1.05 
7x9x8 red oak (No.4). ; ‘$0.80 No. 5. 87 
Note. —Add 36e. each for treatment. 
PIPE 
STE! ~~ ‘From warehouses at the places named the following discounts hold 
or steel pipe: 
Black -————_——_— 
New York Chicago St. Louis 
2 to 3 in. Dee Weleeaa...... ess. see. SS 57.5% 45% 
2} to 6 in. lap welded............e0.. 000s 42% 53.5% 414% 
—-—— Galvanized —- — 
New York Chicago St. Louis 
it in a 44% mg 
2} to 6 in, lap welded. .............00000% 27% 41% % 


leable fittings, Class B and C, som New York stock sell at +123% 
pr Cast iron, standard sizes, 10% o! 


list 








~~ Pittsburgh -— San 
One Year Fran- 
Current Ago Chicago St. Louis cisco | 
Standard spikes, yy-in. and ame " 35 $3.90 $4.27 $4.44 $5 3 
Track bolts... . 3 4.35 4.90 5.17. Premium 6.6 
Standard section angle bars.. 3.00 4.22 Premium 4 $3 
RAILWAY TIES—For fair-sized orders, the following prices per tie hold: 
7 In. x 9In 6 In. x 8 In. 
by 8 Ft. 6 In. by 8 Ft. 
CO io isos vio Plain $1.48 $1.33 
San Francisco. .... . Douglas Fir—Green 1.42 1.00 
San Francisco..... Douglas Fir—Creosoted 2.12 2.00 


TESTE TASER NERS PT REECPRPREET COVE OK MENTE EAT 


CONSTRUCTION NEWS 


# OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS, BUILDERS 
D MANUFACTURERS OF ENGINEERING AND BUILDING SUPPLIES 


PREXESUSEATEC ENE ERYRETICLTETATULELETITS 


Price advances are indicated by heavy type; declines by italics 


CAST-IRON PIPE—The following are prices per net ton for carload lots: 
-—New York- 





One Month One St San Fran- 

; Current Ago YearAgo Chicago Louis cisco Dallas 
SOK s' ss, .. $61.30 $57.30 $70.70 $62.80 $61.00 $82.55 $70 30 
6 in. and over..... 58.30 54.30 67.70 59.80 58.00 79.55 67 30 

Gas pipe and 16-ft. lengths are $2 per ton extra 
PIPE—The following discounts are for carload lots f.o.b. Pittsburgh: basing 


card of National Tube Co. for steel pipe, Cardry A. M. Byer’s Co. for iron, both 


dated Mar. 21, 1919 
BUTT WELD 
Steel Iron 
Inches Black Galvanized Inches Black Galvanized 
}. band j 504% 24%, ito Yi 30% 234% 
} . 544% 40% 
i to 3 573% 4% 
LAP WELD 
504° 350% 2 324% 184% 
2} to 6 534° 41% 2} to 6 3440, 214% 
BUTT WELD, EXTRA STRONG PLAIN ENDS 
kt. d and } 464% 29% ito I} 394% 244% 
5 csee-k 35 i 39, 
ee, 43%, 
LAP WELD, EXTRA STRONG PLAIN ENDS 
ibe cen he-acek .. 483% 37% 2 334% 203° 
24 to 4 .. 514% 40%, 2} to 4 35 % 234° 
4} to 6 . 504% 39% 4} to 6..... 344% 22)¢, 


Malleable fittings. Class B and C, banded from New York stock sell at list 
2°% off. Cast iron, standard sizes, 20% off. 





CLAY DRAIN TILE—The following prices are per 1000 lin-ft.: 
— New York -— 





One San 
Size, In. Current Year Ago St. Louis Chicago Francisco Dallas 
3 .. $35.00 $35.00 $22.50 $50.00 $33.44 
4 . 51.00 51.00 27.00 60.00 $45.00 50.16 
- ae ee 65.00 65.00 45.00 70.00 65.00 62.70 
6 90.00 90. 00 55.00 80.00 90.00 83.60 
8 130.00 130.00 100.00 120.00 150.00 133.76 
SEWER PIPE—The following prices are in cents per foot for carload lots: 
-—— New York —— 
One San 
Size, In Current Year Ago St. Louis Chicago Francisco Dallas 
. SORE earner ns $0.09 $0.117 $0.12 $0 15 
Die audenerrte ca .09 V7 12 $0.16 15 
Re Vines ain wah 135 1755 18 .20 21 
Diticdcumes ¢Venn . tae .1755 $0.16 18 .24 21 
OO Siaadn nein de 21 273 21 28 34 30 
Wer in can ase-s 315 . 4095 + 42 47 42 
SR ewcuiddtee aaa 405 . 5265 a 54 64 54 
15 ans 54 702 56 72 1.00 78 
es Sie a5 we a 75 975 91 875 1.35 1.02 
ti aarahaaee 90 1.17 1.14 1.05 1.80 1.38 
22 1.20 1.56 1.46 1.40 1 80 
24 1.35 1.755 1.56 1.80 2.24 2.70 
, ee 2.145 260 1.90 2.75 3.30 
30 2.376 288 2.57 3.45 7 420 
33... 3.15 378 3.09 4.00 ‘ 4.025 
Wilcas tpn veone sins 3.5875 4.305 3.37 4.35 ere 4 80 
3 5 8 12 24 36 
Boston $0.105 $0.1575 $0245 $0.4725 $1575  $5.0225 
eT acs eeaen .125 185 ; ‘ 
TOONS os as cneses's 12 18 27 45 1.65 
Seattle ites “- 36 ‘ ; 
Kansas C ity. ie 18 .25 50 1.80 4.60 
Los Angeles. . .O825F 1375t 2475 44 
New Orleans....... 40 per Cent. off 
Cincinnati......... .105 1575 .245 4725 1.575 3.5875 
cats os aks ena es 55 2.00 ; 
Montreal.......... 45 per cent. off 
Detroit ll . 1665 .259 4995 1 935 }4 8175 
Baltimore......... 105 1575 245 $725 1.575 


+in., 6-in., 30-in. respectively. 





ROAD ‘AND PAVING MATERIALS 


ROAD ne are prices per gallon in tank cars 8000 gal. minimum 








f.o.b. place named Current One Month Ago 
New York, 45-65% RN c. ceeas cannot d $0.04} $0.04) 
Now Work, Mawid aepmalt........-ssccccccsee. .06 06 
New York, binder..... 5S abode KARE S oie 06 064 
New Feem, Se MSE Sad 2 it's «0's RSW HES SRO One 04 04) 
ee eee ee SPP EETE TT eee eee 04 .0412 
Chicago, 40-5 50% asphalt. Se at 055 .10 
Chtcseo. 60-7 0% .0575 ell 
Dallas, teen asp a. te laa: mar inne ats .07 .07 
Ee $ SSeS ee ee .08 .08 
alias, 95-90% asphalt 10 10 
Ben Francisco, asphalt base, per bbl........... 2.25 2.10 
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ASPHALTUM —Price per ton in packages and bulk in carload | ‘AT 
e oac lots: I IE INT rice 
Sia Brand st me Bulk ee CEMENT— Price to dealers for 500 to. over, ne i 

: 0 : ie a Tornoe 22 00 8 : urrent On 
Cc hicago ee ie Sei —s = oe ne rage ; $1.50 
San Francisco. . os California _ 17.00 es iri wee te 
Seattle ceeeee weeny, aoe Mexican 32.00 30.00 Atlanta (Magnolia) : 190 
aes a Teen = = ea Cincinnati (Louisville) 135 
Denver ait a . : Cs ms . ce ro C 27 y — nT one ey a 
Be Pan ilemin $8.49) | RORTLAND CEMENT Current pric re for barr in eae 

ansas City....... : Mexican 25 .00 23.00 c , 
ro odie alla ian #3. 2. urrent One MonthAgo On : 

os 7 . . : c 5 00 20.80 re : : Ay 

Oe NONE: 2-0 Pe Siem amas 16.50 New York (del.) _ $2.80* a With Bags 
Dt — .* Stanolind 24.90 18.40 Jersey City (del.) 2.47 2:47 * 4 6 
Dotroi is Bermudes 50.00 Boston. .. .. 2.42 2.42 } 
paliimese Manco 43.00 Chicago. . 2.00 2.00 4 

as Angcles D grade 15.00 Pittsburgh 2.05 o. 
Montreal 19.00 Cleveland 2% Be 

*f.0.b. Whiting, Ind. : Detroit 2 2 : = 

PAVING STONE a omen Indianapolis 2.27 2.27 

Chicago...,.. , About 4x8x4 dressed 92.43 sax + aed 212 212 
| About 4x8x4 common 2.20 sq yd Duluth 2.11 2.11 

San Francisco > ; : . Basalt block 4x7x8 65.00 per M 7 uth. . 2.10 2.10 
Ks ansas City Granite 3 00 - wa _ eoria.. 2.12 Jon 0 
Boston... . 5-in. granite 110.00 per M ‘edar Rapids 2.18 2.18 
St. Paul.. Sandstone 2.45 ; rd Davenport 2.14 2.14 
Atlanta Granite 2.00 oto ss St. Louis 2.20 2.20 ; 
Detroit. . . Granite, small $35 ened. | eee 2.43 2.43 Fl 
Baltimore. . Common 2.30 « +: 1. New Orleans 2.36 2.36 3 
Montreal Granite 5.90 ea: yd. Bt. Paul 2.22 2.20 40 
FLAGGING - Bronx 30-21 2a ft eee =. 3.12 3.12 ] 

Mi eS sq Nansas City 2.26 2.26 

‘ ‘ Manhattan 22 sq.ft. | Seattle 

New York } . . ’ po meee 2.68 2.53 
Queens, 5 ft. square... 2) goct. T Danee...... 2.03 
| 5x20-in. cross-walk.. .. .75 lint. | Atlanta ; ‘-o om 

Chicago Ny _. 18 in. wide oe 70 ilin-ft Cincinnati. . a 3 38 5 0 2 
WOOD BLOCK PAVING Size of Block Treatment PerSq.Yd. | Los Angeles. ... 2.78 2°78 34 
SE MS cicnwre os'aa we 34 16 $3 5 Baltimore 2.90 
New York + 16 3.65 | Detroit 2.23 3 00 
a ; ‘ 4 16 4.50 Montreal > 50 +. 

licago.... 33 16 3°5 NOTE—Bag charge is generally 15c. eac *Delive ¢ ThoR 
anes -” . : City specifications 3 00 or t Brooklyn. aoveren en eee eee Thee 

‘ souls 3} . : » a 
St. Louis _ 6 ; ba TRIANGLE MESH— Price per 100 sq.ft. in carload lots: 

Seattle. 4 16 2.55 _ PLAIN 4INCH by 4-INCH MESH 
Kansas City 4 16 3.00 Sectional Area . 

St Paul 34 2 45 Style Square Inches Pitts- New St | 
aot. . 3} 16 2 30 Number aay Width is York Chicago Louis Dallas , 
a a 34 16 2.63 Q32 0.032 $0.9 $1.16 $0 98 $0.99 $1.13 $1 3) 
Ne w Orleans . 16 300 049 0.049 1.18 1.48 1.26 1.26 1.43 167 

allas 3} 18 Att 068 0.068 1.44 1.86 ss A 1.79 rh 

Dallas 4 18 ° 98 093 0.093 1.85 2.39 1.97 2.00 2.41 pt 
Baltimor: 34 16 3 60 126 0.126 2.28 3.02 2.43 2.47 2.92 32 
Montreal ‘ 4 16 4.60 ze : +4 . ‘ 3.59 2.90 2.95 3.48 3 93 
aon aioe ee A 4.13 3.33 3.39 3.99 

ee eine ee ee. ae ae ae 
UCTION MATERIALS 3360336 5.5 »o fo °” 

ad 2 7.30 5.89 5.99 7.06 

SAND AND GRAVEL—Price for c argo or carload lots is as follows, per cu.yd.: oi — = en a a 
—— ——~ - Grave] —————~ ; 
a : ie i. 036P 0.036 $0.71 $0 92 0 

i ea ee 053P 0.053 1.00 128 hos hoe he 

: Current Ago Current Ago Current Ago 072 0.072 1.26 1.66 1.34 1.37 1.46 
New York....0....... _ $2.00 $200 $2.00 $200 $125, $io5| Ogee 0.097 81.62 2.12 1.73 1.76188 
ere nr seeeee hs: 2. eS ee ee ee Te 049R 0.049 100 1:28 106 1.08 1.12 
| send — 2 {2 1S... ae 067R 0.067 1.26 1.65 1.34 1.37 1.46 
“ema a 2 50 215 3 00 2°60 | 00 100 089R 0.089 1.62 3.11 1.73 1.76 1.88 
St. Louis 1.78 1 87 182 1 35 1 68 145 Made in 16-, 20-, 24-, 28-, 32-, 36-, 40-, 44-, 48-, 52- and 56-in. width in: 
Seattle, per ton 1.25 1.25 1.25 1.25 1.25 125 150-, 200- and 300-ft. lengths. Galvanized is about 10% higher. 

Dallas 3 50 2.00 3 50 2 00 2 95 1.40 EXPANDED METAL LATH—Prices in carload lots per 100 yd. for painted 
St. Paul. 125 age 08s 60 60 | are as follows: 

incinnati <2 1.30 2 New York 
San Francisco 1.15 1.20 1.15 Cur- One : ; 

Boston ss 1.60 2.00 1.60 73 2 00 30 Gage Weight rent Year Ago Chicago oi... 
New Orleans............. 2.40 4.00 2.40 1.80 1.20 2:25] 24 233 $29.10 $34.07 $29.10 $29.00 . $32.75 = *32.75 
Los Angeles............. ee es 85 26250 30.45 35. 23 30.45 30. 00 34.50 34 50 
Atlanta, per ton 2.25 2.25 1.15 ar. = sa 3 +4 36.51 31.90 36.75 36 75 

eke F 2 50 200 2 50 37.73 33.50 33.00 39.2! 39.25 
Baltimore 1.54 1.75 eg 65 : 22 450 36.60 40.48 . z = 3 30 
Montreal, per ton... . ; 1.20 1.10 ee _ About 10% additional for smaller quantities. 

CRUSHED STONE— — rice por cureo or carload lots is as follows, per cu.yd.: BARS, CONC RETE REINFORCING—Following quotations are per 100 I 

o York es One Year Ago Current . One Year Ago —— ae re 
New ork 1 $1.70 185 arehouse, neut — 

Chicago. .. 2 00 1.60 ) 00 +190 =, New York —— 

St. Louis 1.65 1.08 1.65 1.08 I Pickeaa _ Cure re Ser ~~ — 
- ° n ittsburgh ren ~hi oui s Fran 

oe Peamndinad: 115 130 115 120 | jand larger... $2.35 $3.52 $4 7 SSF? gee SS PH Go 

Boston 275*(del) 1.75 275d 958 | Bo Se I a See a 4 
St. Paul (lime) 1. 15t 1.15 1.25 1.45 it ; 5G 3H 48 302 420 $00 ts 

) : . 4.85 
Pee ii ss = KS se OE 28 seahitdinn cll ot 29h 5055 
Seattle ; 2 00 120 3 00 120 Twisted bars cut to length take extra of 2946. per 100 Ib. 

Atlanta 2 55* 3.36 2 65* | ROLLED FROM RAILS 
New Orleans 4.00 4.35 1.28 St ; 

va . vs St. St 

ioe Ane les ; 1 1.50 ' 20 1.60 Chicago Louis Dallas Chicago Louis Dalle 
Baltimore 125 i 50 vee | Zin. andlarger $3.00 $3.65 $4.25 i $3.25 $3.90 
Montreal 1.90* 2.15* i “a ye oan 4.30 i : 3.50 
_* Per ton. t Limestone; traprock, $1.60 and $1.80 per ton for 1} and }-in. Fash 225 5 alesse peepee trent iinet 
LIME —Warchouse ne ee ee a BRICK—To contractors price per 1000 in cargo or carload lots is as foll ws 

Fi eeeien ner Ton Lene per a Barrel ——_—_— Common ———_—. 

5 : inishec ommon ‘ini O 4 —- ying 
New Yotk............ $17.50 $14.50 $2.90* $2.65". Current Month oa Brick ‘Block 
Kansas City.......... 21.00 21.00 2.30 2.20 Jew York , a 
aon... ae 17:50 180 22 ov York pial Sninin'e ate Son $15.00 "42 No Quotations 
EMS, <sksexe- 22.00 18.00 : 2.00 ia ci. ieee ies 
ee aa eee 22 00 18 50 3 70° 5 40° *. Louis, mon 14 Oot sas 12:00 Rn 
AMA. cs can sss 30.00 panama Me ‘99° weed 
on ees.” . ze 11.70 12:83; 10.70: | Sen Francisco. ie more 
San Francisco. .... 30 9 ; aera 
Was: .. 2c ae 00 20 00 1.60 1 30 St Paul: i430 15.00 10.28 — 0.00 
pam eis we ob sets ~ “ 18.00 2 1.80* Kansas City............ 18.00 15.00 13.00 44.50 
Beattie. ...-....-.--.. 97.08 2.854 SEB MMIDT inns dsee os sak 15.00 15.00 ee eh 42.00 
ere => 3 zat 2 = 2.754 {eet Cincinnati.............. 17.00 16.00 16.50 36.00 
Montreal............. 20.00 20.00 15. 00t 15.003 a eta teog ah cane +0 So 8.00 Fw tS 00° 

* 300-Ib. barrela. Per 180-Ib. barrel. t Per ton Baltimcre (del.).........18.00-20.00 18.06 hgh 25.00 = 45.00 


NOTE—Retund of 10c. per barrel i +Hard red is $16 in Denver. tNot delivered. 
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HO!.LOW TILE—Price per block in carload lots for hollow building tile: 


-—New York—— Factory 
One San Perth 
Year Chi- St. Fran- Amboy, 
Current Ago cago Louis cisco Dallas WN. J. 
gi 2x12......$0.11475* $0.11925 $0.09 $0.08 $0.1125 $0.1088 , 
6xi2xl2.i0s5< 3 hoee .159 1268 .105) = (15 09 =$0.1512 
Sul 2eld case RS a 8dkae ee ge a 1152 1944 
tic tebe eae a wie aah paces .19 SES ele sc . 2546 2268 
Sieh Pete ad ea eee a wha SO . WE cc cere 3082 =. 2916 
*Delivered below 72nd St. 
4x12x12 8x12x12 12x12x12 
o8 $0.15 $0.25 $0.44 
St .087 158 248 
i 08705 1623 2416 
4 . 0786 15 205 
Der We 18 «ae 
Se .09 .175 30 
Atlante .115 .19 .28 
Kot REG boc Ca ed eee Nw an <00 a0 ea'e .082 154 
Now OUSMRONR, 6c ace cacedecccveancecs . 165 .22 325 
CN ra eens SRW A 05 Ow ws 0s F .088 . 1674 2399 
I WOU, 6 i kh 0 ts eK 6S 608 1S 21 2875 
SCROEN es bbe sas Sa ins a 19 28 35 


STRUCTURAL MATERIAL— Following are base prices f.o.b. mill, Pittsburgh, 
together with quotations per 100 lb. from warehouses at places named: 


Mill New York San 

Pitts- Cur- 1 Yr. St. Chi- Fran- 
burgh rent Ago Louis cago cisco Dailas 
Beams, 3 0. USI, 66 c.ccceees $2.45 $3.47 $4.27 $3.54 $3.47 $4.45 $5.50 
Channels, 3to 15in.......... 2.45 3.47 4.27 3.54 3.47 4.45 5.50 
Angles, 3 to 6in., in. thick... 2.45 3.47 4.27 3.54 3.47 4.45 5.50 
Tees, 3 in. and larger......... 2.45 3.32 4. 3.34 3.2 4:86 3.2 
MANE: ccdvinieesdavasindsa vc. ae See Mee 3.54 3.67 490 5.75 


RIVETS—The following quotations are per 100 Ib.: 











STRUCTURAL 
— - Warehouse 
-———New York——. San 
Mill Current One Chi- St. Fran- 
Pittsburgh Yr. Ago cago Louis cisco Dallas 
jin. and larger........ $4.20 $5.00 $5.65 $4.72 $4.99 $6.15 $7.50 
CONE HEAD BOILER 
in. and larger........ 4.30 5.10 5.75 4.82 5.09 625 7.50 
ee ee ee 4.45 5.25 5.90 4.97 5.24 6.40 7.50 
D aipticly Ceres 5. 42 $$. 6:5 S.3F O° S. 66.95 (7295 


Lengths shorter than | in. take an extra of 50c. Lengths between | in. and 2in. 


take an extra of 25c. 





NAILS—The following quotations are per keg from warehouse 


Mill San 
Pittsburgh St. Louis Chicago Francisco Dallas 
WM. io ucncken ewe $3.50 $3.90 no stocks $5.25 $6 90 
CC. 5a pueaeeaees 4.25 5.85 no stocks 6.65 6.40 


PREPARED ROOFINGS—Standard grade rubbered surface, complete 
with nails and cement, costs per square as follows in New York, St. Louis, Chicago 


and San Francisco: —  Il-Ply—— -——2Ply— -——3}Ply— 
i oe a ha ok kek 

NO. 0 OUNER 6s 565s wnere $1.50 $1.75 $1.90 $2.15 $2.30 $2.55 

No. 2QHQUNS coecdvsns dues 1.35 1.60 1.70 1.95 2.05 2.30 


Asbestos asphalt-saturated Felt (14 lb. per square) costs $156 per ton. 

Slate-surfaced roofing (red and green) in rolls of 108 sq.ft. costs $2.25 per roll 

carload lots and $2.50 for smaller quantities. 

Shingles, red and green slate finish, cost $6.00 per square in earloads; $6.25 in 
smaller quantities, in Philadelphia. 


ROOFING MATERIALS—Prices per ton f.o.b. New York and Chicago: 





Less Than 
Carload_ Lots Carload Lots 
N.Y. Chicago N.Y. Chicago, 
Tar felt (14 Ib. per square of 100 sq.ft.)... $70.00 $70.00 $71.00 $71.00 
Tar pitch (in 400-1b. bbl) eldest Woke Vax 21.00 18.00 22.00 19.00 
Asphalt pitch (in barrels)................ 34.00 34.00 37.50 37.50 
Aspheit TER dha os dee hb ok co oe ooh eews 68.00 48.00 72.50 72.50 


SHEETS—Quotations are in cents per pound in various cities from warehouse 
also the base quotations from mill: 


Large San —New York— 
Mill Lots St. Fran- ne 
Plue Annealed Pittsburgh Louis Chicago cisco Current Yr. Ago 
No. 1Bi eanaceuaes 3.55 4.64 4.57 5.70 4,82 5.52 
No. 12. (¥iceeeie us 3.60 4.69 4.62 5.75 4.87 5.57 
No. 14: cemeenstbes 3.65 4.74 4.67 5.90 4.92 5.62 
No. Wise bah eee 3.75 4.84 4.77 6.00 5.02 aan 
Black 
*Nos. 18 and 20...., 4.15 5.24 5.42 6.75 5.80 6.32 
*Nos. 22 and 24..... 4.20 5.29 5.47 6.80 5.85 6.37 
"No. 36. Gost wae en 4.25 5.34 5.52 6.95 5.90 6.42 
"No, Bieta ae 4.35 5.69 5.62 7.05 6.00 6.52 
Galvanized 
No, 1&3 Aiuwesaue 4.70 5.79 5.97 a 6.25 6.87 
12 daanadlvke 4.80 5.89 6.07 7.30 6.30 6.92 
19 ciate aes 4.80 5.89 6.07 7.30 6.35 6.97 
's. 18 and 20...... 5.20 6.19 6.37 7.60 6.65 7.27 
8. 22 and 24...... 5.25 6.34 6.52 7.75 6.80 7.32 
». Piece neues .40 6.04 6.67 7.9 6 95 7.47 
0. Bacay niin vue 5.70 7.04 6.97 8.20 7.25 7.77 


‘For painted corrugated sheets add 30c. per 1000 Ib. for 5 to 28 gage; 25c. for 
to 24 gages; for galvanized corrugated sheets add 15c., all gares 
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LINSEED OIL—These prices are per gallon: 
New York Chicago 
One One 
Current Year Ago Current Year Agi 
Raw in barrel (5 bbl.) $1.75 $1.67 $1.92 $1.65 
5-gal. cans 1.90 1.76 2.07 1.05 
WHITE AND RED LEAD—Base price per pound 
—— — Red ———— - - White 
Current 1 Year Ago Current ! Yr. Ago 
Dry Dry 
and and 
Dry In Oil Dry In Oil In Oil In Oi} 
100-Ib. keg 13.00 14.50 14.00 14.50 13.00 14.00 
25 and 50-lb. kegs...13. 25 14.75 14.25 14.75 13.25 14.25 
12}-lb. keg........ 13.50 15.00 14.50 15.00 13.50 14.50 
5-Ib. cans 15.00 16.50 16.00 16.50 15.00 16.00 
\-Ib. cans....... 16.00 17.50 17.00 17.50 16.00 17.00 


500 Ib. lots less 10% discount; 2000 Ib. lots less 10-2}% discount 





San Francisco—Prices of rough Douglas fir No. | common, in more than 


carload lots: 
Lumber Prices in Yards at San Francisco 
6-8-12 and 10-16-18 and 


14 Ft 20 Ft 22 and 24 25 to 32 Ft 
3x3 and 4 £35 00 £35 50 $36 50 $38 50 
3x6 and 8 36 00 36 50 37 50 39 50 
4x4-6 and 8 ; 36.50 37 50 38.50 40 50 
3x10 and 12 36.50 37. 50 38 50 40 50 
3x14.. 37.00 38 00 39 00 41 00 
4x10 and 12 36 50 37.50 38 50 40.50 
ea . 37.50 38 50 39 50 41 50 
24 Ft. and Under 25 to 32 Ft 33 to 40 Ft 
6x10 $36.00 $38 00 $39 00 
6x14. Dade sheet oder 37 50 39 50 40 50 
i eee 36 00 38 00 39 00 
8x14 37 50 39 50 
New York, Chicago and St. Louis 
——————-Southern Pine- ~ Yellow Pine 
New York* —- Chicago ——~ ——St. Louis—— 
20 Ft. 22-24 20 Ft 22- 20 Ft 22- 
and Under Ft and Under 24Ft. and Under 24 Ft 
3x 4to 8x 8..... $48.00 $49.00 $55.00 $57.00 $44.00 $45.00 
3x10 to 10x10..... 52.00 52.00 60.00 62.00 48.00 49.00 
3x12 to 12x12.... 56.00 57.00 63.00 65.00 52.00 53.00 
3x14 to 14x14..... 60.00 61.00 68.00 70.00 57.00 58. 00 
3x16 to 16x16..... 68.00 68 00 70.00 72.00 63.50 64.50 
3x18 to 18x18..... 74.00 74.00 75.00 77 00 68.00 69.00 
4x20 to 20x20.... 79.00 80.00 


* Prices from Lumbermen’s Bureau 

Over 24 ft.—Add $1 for each additional 2 ft. in length up to 40 ft. for sizes 
12 x 12 and under; for sizes over 12 x12 add $2. For merchantable add $2 to sizes 
10x 10 and under. For prime add $2 to the price of merchantable for all sizes 





Other Cities 12x 12-In 
——8 x &In. x 20-Ft. and Under—— 20 Ft. and Under 
r Fir Hemlock Spruce P Fir 
Boston......... $60.00 $55.00 $52.00 $55 00 $65.00 
Kansas City.... 49.00 49.50 49.50 $49.50 55.00 49.50 
Oe Se ‘ 30.00 31.00 
New Orleans.... 45.00 tad It eal : 48.00 
St. Paul........ 60.00 59.00 59.00 46.00 42.00 56.00 
Atlanta 62.50 64.50 66.00 76.00 79.50 82.00 
Baltimore. . 48.00 . GU” acces 
Cincinnati 50.00 50.00 47.00 53.00 53.00 
Montreal . 60.00 65.00 65.00 60.00 73 00+ 73.00 
Los Angeles* 50.00 a 51.00 
Denver 40.00 40.00 
1-In. Rough, 10 In. x 16 Ft 2-In. T. and Gr. 
and Under 9 1n. x 14 Ft 
a Fir Hemlock P, oh 
EES $52.00 $52.00 $55.00 $55.00 
Kansas City...... ..... 89 50 81.75 81.75 97.25 84 25 
DONE. sic veeinaeens ini 33.50 tata ; 33.50 
New Orleans...........- 54.00 Mz $4 55.25 TK os 
Ee cisccdesicedes 53.00 53.00 53.00 63.00 57.50 
Re 85.00 ET  wecteins 77.50 87.50 
Baltimore (box). ....... 40-42 .00 suis a 30S! “mae 38-42 00 F 
CA 5. os sas dn oe 50 48.00 47.00 50 00 50 00 
Montreal. . 65.00 65.00 65.00 66 00 66.00 
Los Angeles*. .. 49.00 : a 
Denver... 43.00 43.00 og 42.00 


* Base price, 2x45, is $45, Los Angeies. 

Detroit—2x4x!6 Y.P. is $48.00. For other sizes add freight to Chicago 
quotations. 

+ Montreal—Up to 32 ft.; over which, $3.00 per M. increase up to 30 ft. 





Dallas—Yellow pine. Price per M: 





De BM BO cid tnt kcbacacccceteieoneccoresouea¢es $57.00 
Bud 06 BrtB—16, 16 amid FB... wc ccc ccccdcescccssacveccese Vans MOO 
BE ee Ny ng 5. oka cops ccccvenees dopenvscdrcocrveaus 64.00 
Oe OE SN coro ecescaavvnsees's Vc op eecheaben Pes 
ee” a re os So dys eae as he ee 


12x12 and 3x12 
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ee ..—n—n—_—= erties 
FREIGHT RATES EXPLOSIVES—Price per pound of dynamite in small lots and price 251k 
eo all ea keg for black powder. 
On finished steel products in the Pittsburgh district, including plates, struc- Low Freezing — Gelatin ——- Black 
Pee : 20% 40% 60% 807% wer 
tural shapes, merchant steel, bars, pipe fittings, plain and galvanized wire nails, New York $0. 27) $0.30 ‘ - 
iv i Oits ~e x Ce . . d ‘ on ‘ . aNOw TOrmk..... ee eeese ° joer >.< » eee $2 40 
e094 ee = « — paniahe d), chains, etc., the following Bostes........... $2235 2425 2675 $.3100 2» 
BERES FATES EFS CHSC VS IA Cents Her Bs Kansas City...... 185 2275 . 2525 29 24 
Boston . $0.30 New Orleans $0. 384 New Orleans...... .2375* . 2275 . 2475 a 
Buffalo Mnsdoaseexa 17 New York... mm 1 NS Ce cic cc .1375 . 180 . 2050 247 
Chicago ouwae .27 Pacific Coast (all rail) 1.25* Chicago.......... 1825 2075 . 25 2925 2 
Cincinnati 5 ciehtd ar drake ie od .23 Philadelphia. . . . 245 a 185 2275 . 2526 nr 
Cleveland foctebe ane 17 St. Louis cub eee nae .24 St. Louis....... 185 . 2275 . 2325 . 2950 1.8 
Denver ‘ Peaks .99 St. Paul sd 495 TORINO... ckceecs 1725 .215 . 240 2825 2.25 
Kansas City ne. : 59 Detroit 33 | Dallas hie eer Por . 288 342 2.75 
Baltimore .33 | Los Angeles....... 25 .30 35 2.75 300 
Note—Add 3% transportation tax. * Minimum carload, 80,000 Ib. 5 INE «sc «so ecawe'e .22 .245 od denne 255 
. ‘ ‘ Baltimore ‘ .19 .234 . 282 .30 2.35 
. | Cineinnati 1825 20765 2275 pokes lk 
CONTRACTORS’ SUPPLIES | Montreal 28 3 34 38 3.9 
Sle a Re - * For 50%. 
STEEL SHEET PILING—The following price is base per 100 Ib. f. o. b. —_ 
Pittsburgh, with a comparison of a month and a year ago: POLES—For plain pine poles, delivered New York, the price is as follows 
Current One MonthAgo One Year Ago 10-in. butts, 5-in. tops, length 20-30 ft $9 00 
$2.55 $2.55 $4 12-in. butts, 6-in. tops, length 30-40 ft ‘ : ; 1150 
; 12-in. butts, 6-in. tops, length 41-50 ft jain 12 5¢ 
isle cicaiaalina sn eaacalgaiamagipiacails 14-in. butts, 6-in. tops, length 51-60 ft b8 21.00 
14-in. butts, 6-in. tops, length 61-71 ft a i ‘ 23.50 


WIRE ROPE—Discounts from list price on regular grades of bright and 
Note—At the present time it is almost ssn to give accurate prices o 


galvanized are as follows: sae Riihaalahte: alate pele. The chove ase ealy naminel. Dh 
Hercules red strand, all constructions. . ees 20% A pie 
Patent flattened strand special and cast steel... .... 20% . oe 
ta ohn Soke eta ae sea eu wawdeiseseh viGaed tebe kas $4 60 
Patent flattened strand, iron rope eek bed 5% 6-in. x 30-ft 11 
Dew ateel sound wieehAsege.........:. oe 350, a i= > lett tl te seas Ain ROR ‘ : . 
Special steel round strand rope................... 30%, eee fT ee eee ener A ee eer eee rage . 
8-in. x 35-ft.. ee ee re ‘ % Weave se 10.38 
Cast steel round strand rope.... ; ; 224% 
Iron strand and iron tiller. 5% ae cae 
Galvanized iron rigging and guy rope +12% OLD MATERIAL—The prices following are per gross ton paid to dealers and 


producers in New York. In Chicago and St. Louis the quotations are per net 


San Francisco: Galvanized, less 5%, bright, less 25%. : : 
4 - . * ton and cover delivery at the buyer's works, including freight transfer charges 


Chieago, +17} on galvanized, 35 off on bright 





ee nk ak New York Chicago St. Louis 
MANILA ROPE—For rope smaller than }-in. the price is } to 2c. extra; while ae es a an ; : q , : yoy mp = “ 
for quantities amounting to less than 600 ft. there is an extra charge of Ic. The No. ! machinery cast............... 25.50 29.75 30.00 
number of feet per pound for the various sizes is as follows: {-in., 8 ft., 2-in., 6; Machine shop turnings.............. 12.00 10.85 15.50 
Hin, 44; lin. 34; It-in., 2 ft. in; It-in., 2 ft. 4in. Following is price per Oe EPA Ee 14.00 11.85 15.00 
pound for f-in. and larger, in 1200-ft. coils: Railroad malleable cast........... 16.50 24.00 25 00 
ONG Sa inci been baat . $0.27} Kansas City cicsee SO a ier ie a eee. 
kk PPE Ee ree 27 New Orleans canal - 255 
PE Vanastek cade ess . 264 Bane I. 5 Soca vccscas .28 GHP SPTRES—Current prices por 160 San Francisco Seattle 
RE vd eth akce se . 26 Ay ee ee .25 In. Galv. Black Black 
San Francisco............. 24 Eg 5a sees endweeee . 265 Me Caca ta aeamert aden eae ccc (a $8.50 $8.55 
DEMNET. concatsasea cosets 295 PRRs 6 56a bs crlince .32 DEGaN Suda won ged A NSO e5 Rous Dae kke Tabs 8.75 6.75 8.25 
EE cues Sather pne cen een 27 REO Sb Say anceen Kanne GE WBE RS dasrn baves were hes a veh * cade aan 8.60 6.60 8.30 
Cincinnati............ 274 Baltimore 25 Pittsburgh base, $3.85 to $4 per 100 Ib. 





LABOR RATES AND CONDITIONS THROUGHOUT THE COUNTRY 


S means scarce; E, enough; P, plentiful 





Structural 
Brick- Car- Hoisting Hod Pile Iron 
Cities layers penters Engineers Carriers Drivers Workers Common Labor Remarks 

Atlanta....... $0.90S $0.60-75P $0.50-65P $.40-.45P $0.60- 65 $0.75 $0.35P Atlanta—Some bricklayers are receiving $1.10 to $1.25 an 
hour. Some shortage of skilled labor. No strikes. 

Baltimore.... 1. 00E .80-90E 87sE . 46-.55E .74E .874E .35-. 45P Baltimore—Labor sufficient in all trades. 

Boston....... 90-.92P .85-.924P .90-1.00P .60-.70S 80-90P 1.00P .52}-.624E Boston—Degnon Construction Co. is advertising for com- 
mon labor for tunnel work at Kingston, 45 to 60c. Labor 
agencies supplying lumber camps offer 50c. for long jobs 

abor generally plentiful. 

Ss) dinasee Senccaes .70 issapereusne FED). peacawee on sae ee ema 

NR. sas ac 1.00E .8748 .874E ee  aveeus 758 358 Dallas—Common labor very scarce. 

Denver....... 1.00E 1.00E 874E - .874E .564E Denver—Hod ‘carrier's strike settled with 50c. per day 
increase, effective Jan. |. 

Detroit....... 1.198 .85E .90.1E .65-70E .90P .85-.90E .60- .65E Detroit—Bricklayers receive as high as $1.40 on residence 
work. Labor shortage clearing up. No general strikes, but 
construction is catantod by shortage of Building materials 

Kansas City.... 1.12§E 1E 1.12}E YE 1E 1.124E .50E Kansas City—All trades busy. 

Los Angeles... . .873E .75E .75P .56-.758 .75P .75P .50-.624E Los Angeles—These figures are of Oct. 1. 

Montreal. .... 75 .75 .65S .50-55S .55P .45-.55S .380-. 458 Montreal—Good labor scarce account of exodus of foreig” 
ers, which comprise 75 per cent. of Canadian labor. 

New Orleans. . 8738 .75 1.00 .60 .80-1.00 75 .30-.35 

New York.... . 873 8k .873 .573 81k .873 . 56} New York—New agreement effective Jan. 1. 

Pittaburgh.... 1.00 .90 .90 .60 .60 1.00 .40-. 458 Pittsburgh—No strikes. 

St. Louis..... 1.00 .87$ 1.00-1.123 .70 .80-.923 .90 .45-.60 St. Louis—Skilled labor, 50c. to 75c. Bricklayers 00 
sewers, $1.00. 

St. Paul...... .87} -_ .80 .50 .80 .85 473 St. Paul—On Aug. 12, bricklayers asked for $1, icoorme 
agreement to work until May 1, 1920, at 87jc. ‘ewer 
diggers, 50c. an hour; paving-block layers, 50c.; tears, 90. 

San Francisco. 1.25E 1.00E 1.00E .87}E 1.00E 1.00E .45-. 50E San Francisco—All lines busy. No strikes. 

Geattle....... 1.12 934 .94 .75-.80 .90 1.00 .758 Seatthe—Considerable residence construction; }ilding 

sonstruction improved over last month. Street a: road 


work booming. Labor situation easier, although thre is § 
shortage in skilled labor. 


; 
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P Bids See Eng. Ind., Michigan City—City plans to bui 
PRO OSALS Close News-Record a ey ae About P31; 50,000 
Dec. 22 rossman, 150% erchants Bank Bldg., In- 
“For Proposals Advertised see the pages oe 29 a, ee. cee Ne ng 7 dianapojis, ongr. 
immediately following the Construction Dec. 23 Fairport, Oe vs : a : : i . : na ‘Dec. 4 _Wis., Cedarbarg—City plans to build 
News Section.” Dec. 29 Cleveland, 0. .........-+. e.4 poe ee oe ee ee. =. 
Dec. 22 Santa Monica, Cal......... Dec. 11 Oey, GR. Tancer et sclented 
Dec. 27 Chandle, Ariz. ........... Dec. 11 Wis., Rio—Village voted $28,500 bonds to 
WATERWORKS Dec. 30 Mt. Pleasant, Ia. ......... eDe. improve Waterworks system. W. G.. Kir- 
j 1 Bl Wi: il choffer, 31 Vroman Blk., Mad 
Jan. ee i ee .Dee. 11 , ; a 
Bids _ See Eng. Jam, 1 Vanseuver, BB. GQ. .cccsaes Dee. 11 Minn., Hopkins—Village plans to build 
Close News-Record Jan. 2 Duluth, Minn. ........... Dec. 11] 750 ft. well and install pumping machinery 
Dec. 16 Orange, Va. ............ Dec. 11 “'#n. 3 McKeesport, Pa. ......... Dec. 11 About $20,000, J. W. Shaffer & Co.. 591 
oe COT nc cs capes Fee 11 Jan. ‘3 Woodbine, Im ...:.....:. Tee, 11 New York Life Bldg., Minneapolis, engrs 
Jan. 5 Galesburg, TL. sere tran es Bac, 3h Jee... WOON The Accxciccccecss Dec. 11 Kan., Aurora—City plans to build water- 
Adv. Dec. 11. Jan. 10 Kenosha, Wis. ........... Dec. 11 Works system, pumping plant, steel tank, 
Jan. 13 Storm Lake, Ia. .......... Dec. 4 ete. About $30,000. Engineer not selected 
Jan. 15 Jacksonville, Il. ........ Dee. 11 N. D., Aneta—City having plans prep: 
’ out 3 ‘i N. D., / j é plans prepared 
SEWERS Jan. 19 Lowell, Mass. .......-.... Dec. 11 improving waterworks system ‘Cost to 
nae, 16 Cie ie ee. 4 May 15 Syracuse, N. Y........... Dec. 11 exceed $10,000. T. R. Atkinson, Bismarck, 
Dec. 15 Muskegon, Mich. pe aT pang 
men 18 Milwaukee, Wia ......... Dec. . . N. D., Dunseith—State Bd. Control, Bis- 
bee 19 Cleveland. ape Re Relay a a Dec. 4 FEDERAL GOVERNMENT WORK marck, preparing plans for water soften- 
ee: SE eS A eso sc tes eee sn Yec. ; i Ste ye S: ‘ 
Dec. 31 Grasse Pointe, Mich... :!. Dec ri Dec. 17 Heating — Spec. 4091 — cae ahaa $3000. Pe 
Jan. 16 TOMIMER, BEIM. onc cc ce ceess Dec. 11 Charteston, S. C.....c0. Dec. 4 ; ; s 
Dee. 17 Cranes—Spec. 4092—Nor- ; N. D.. mp fry ope ee election soon 
ee cS eis a ee a ec. 4 o vote on 0, nds to install water 
BRIDGES Dec. 17 Cranes—Spec. 4092—Phila- softening plant. A. Jorndet, city engr 
Gelptin, FE 6 ccncccccves Dec. 4 N. D., Ray—City having plans prepared 
Dec. 15 Aspermont, Tex. ......... Dec. 4 Ic. 17 Concrete Walls —_ Spec. for improving waterworks system. About 
Dec. 15 Morris, Minn. ............ Dec. 11 4096—Paris Island, S. C...Dec. 4 $25,000. T. R. Atkinson, Bismarck, engr 
Dec. 19 Little Rock, Ark. ........ Dec. 11 Dec. 19 Dredging—Seattle, Wash...Dec. 4 , %j 
Jan. 6 Owatonna, Minn. .........Dee. 11 Adv. Dec. 4 pittance cleat nuk takai eee Alt — 
- : ate - on P é s ple é s new or bed. 
Wob, TF TeeGeeee, FOR 6 cs ve cc's Dec. 11 Dec. 23 Spent Rouse Dapeee Pa ‘ A. Jack, Williston, city ener. ; sind 
Dec. 23 Cranes — Spec. 4092. — Okla,, Depew—City voted $45,000 bonds 
" Maan Way -cisecccesiek.s Dec. 11 to extend waterworks and electric light 
STREETS AND ROADS Dec. 23 Cranes—-Spec. 4092——Phila- systems. Engineer not selected. 
a : “— ae See ee Dec. 11 ; i 
Dec. 15 New York, N. Y.... 11 ; . Okla,, Fairview—City voted $90,000 
Dec. 15 Muskegon, Mich. 13 Dec. 26 em. Gates — Wheeling, bonds to improve waterworks system. Engi- 
Dec 13 Ft Scott,” Kan, it Ww. ava + aces eusnucaraneees Dec. 4 neer not selected. 
vec MINE, OU Bs ac are ek coeea adv. Dec. 4. : , 
Dec. 16 Rochester, N. ¥.......... : Dec. 30 Electric | Elevatore—Staple- gan bee bende te bull —— pane to issue 
Adv. Dec. 4. CO TNs We 5 80:04 caeh inn v <0 Dec. 11 : onds to build waterworks system. 
Dec 16 Washington, Ga. 4 Dec. 30 Remodeling Custom and E. M. Stocks, chn. 
ec. 16 Natchez, a Beer a aia 11 ‘ourt House—Toledo, O...Dec. 11 Idaho, Preston—Cit 
, . » —City election Dec. 16, to 
Dec. 17 Riverside, Cal. ........... 4 Feb. 2 Tower and Dwelling—Rin- vote on $500,000 bonds to build waterworks 
Dec, 18 Frankfort, Kan. ......... 11 con, P. R. D 11 
c bh L- M0 4¢204 COGaS Oke ee ec. system. 
Dec. +4 Versailles, Mo. ......-.... 11 Adv. Dec. 11. 
Des. 18 Mytvemter’ Ga. ......sc..:pes 4 wakes abba latokvlons Gand © ta. weeten 
Dec. 20 Waynesburg, Pa. 11 water mai ith o ry b wolfe, cir- 
oe. ee ae ¥ MISCELLANEOUS eet ains Ww necessary blowoffs, cir- 
Dee a3 eee ‘che a ‘“ ae 2 — "F807 sents gates, crosses, etc. 
in 2 oo a4 Dec. 16 Foundation—New Bedford, About $807 C. Manley, city engr. 
Dec. 22 Rapi ity, Rema te oa oe ME 0 curd cochereiys dane Dec. 4 " ieee " 
aa 22 eka Sree . oa " Dec. 16 as and Castings, Newark, . .. "lamans ky pana co, mpreve — 
Dee. 22 Macon, Mies sess... 2.05/Dee 1 Je ee eee nec ave Dec. 11 and replacing all wooden pipes with 8 in. 
Dec. 23 Ventura, Cal. ............ Dec. 11 Dec. 17 ieonanee — Hollidaysburg, c.i. mains. About $5000. 
Dec. 23 Gaylord, Minn. ........... Dec. 11 PA... eee reece sere r eens Dec. 4 
Dec. 23 Henderson, Minn. ........ Dec. 4 Dec. 17 Transmission Line—Holli- Ore., Klamath Falls—Klamath Irrigation 
Dec 26 Wauwatosa, Wis. ......... Dec. 11 Gayebure, PO. ...ccsccone Dec. 11. Dist. plans election in January to vote on 
Jan. § St; FMM MO: 6... keys. Dec. 11. Dec. 19 Gas Distributing System— $175,000 bonds to build reservoir, dam, 
Jan. 2h. Gt SGU MEO. 5 6.0.50 bane ose Dee. 11 Rea. CM ok cos cx ec wales Dec. 11 flumes, canals and laterals in Klamath Co 
| mag u &. a. pre try re Dec. 11 Dec. 19 Pump—Cleveland, O....... Dec. 4 24joining Klamath Falls. R. Struble, 
-— = hake uss ese ee eceeces noe af Dec. 22 Electric Pump—Sault Sainte mayor. 
— . . x hoe we Pe eee , ae ee Dec. 4 j 
. Ore., Seaside—City Council adopted reso- 
Dec. 23 Jib Cranes — New pina oe 4 lution to extend, watermains in side streets. 
EXCAVATION AND DREDGING. ‘Mite ee ee, Se ee 
Hen Jan. 22 Pipes, Valves, ete. — St. Cal., Glendale—City voted $260,000 bonds 
ec. 17 Portage, Wis. .........-. Dec. 4 BEG VCS << 9 Nore hin eevee kin Dec. 11 to extend water system and build gower 
generating plant E. M. Lynch, Central 
INDUSTRIAL WORKS Bldg., Los Angeles, engr. 
nee Where name of official is not given Cal., Hayward—City voted $200,000 bonds 
Dec. 15 Ft. Worth, Tex. .........-Dea .4 inquiries should be addressed to City to build waterworks system. M. B. Temple- 
~ 17 Brooklyn, ee ae os, County Clerk or corresponding ton, clk. Noted June 12. 
ec. 19 Tahlequah, Okla. ......... —- 
eq Dec. 11 c er etna Rene & sean Land 
‘Oo. plans to construct waterworks system 
BUI to consist of several pumping plants, steel 
LDINGS Waterworks pine lines and reservoirs. About $100,000. 
Dec. 15 Pittsburg, Kan Dec. 4 ee 
Dec. 18 East Cleveland, O. .......Dec. 4 PROPOSED WORK 
= 15 Three River, Mass. ....... Dec. 11 c Bristol—Bd. Wat c 255 es PasaNe 
ec. 15 P ‘onn., ristol— ater omn., 
Dee. 15 essa anon Pa, .....-.-Dec. 11 Main St, havin plans prepared by D. F. yo Grange Bos. 20, ty sown. 
f j i Syeemaies i, a ~—" f uilding c. i. water mains from town to 
: x rowley, engr., 192 Main St., for 60, 000,000 Rania 
I 15 Waterbury, Conn. ........ Dec. 11 gal. earth and concrete reservoir. moeeas River ond Setaliieg _Siteation 
Dec. 15 Baltimore, Md Dec. 11 ? lant and pumping station. Work will be 
Dec. 16 New Bedford, Mass... Dec. 4 aq, C:z_Williston—Comrs. Pub. Wks. soon ¢°* in 4 sections: (1) furnishing 3 mi. 8 in. 
D 16 Stennett. 3 Lives ses let contract laying water mains in various “. i. Pipe, (2) digging ditches and laying 
Dee. 19 e B. cece sccesces Dec. 4 streets. Work involves 5000 ft. 18 in., 50 ft. pipe, furnishing and installing 15,000 
Dec. 17 Wards Island, N. ¥....... Dec. 4 10 in., 725 ft. 8 in. and 10,348 ft. 6 in. pipe, 2! Per hour filtration plant. (4) furnish 
17 Austin, Minn. ...........Dec. 11 6.5 tons casting, 26 hydrants, 20 valve /D& and installing pumping plant, to include 
17 Meckiing: 6D: os. veces. Dec. 11 boxes, etc. Ryan Eng. Co., Sumter, engrs. two 60 h. p. crude oil engines, two 250 gal. 
I 17 Cleveland, O. D 4 per min. centrifugal pumps, 450 ft. head, 
Dec. 18 Pitted » covdcencsee cs ee La., Shreveport—City voted $400,000 bonds one 250 gal. per min. aerenee! pump, 50 
LS urae. B. seeseeess-Dec. 4 to improve waterworks and sewerage sys- ft. head. Saville & Claiborne, 7th and 
. = aoe a. Bs tatincies ..Dec. 11. tem. aon Sts., Richmond, engrs. ; advertised in 
ho 3g Macksburg, Ta, .--+-+---Dec 4 — o,, Dayton—City plans to build 15,000,000" re 
r 19 Carlis! » O. .seeeeeees-sDec. 4 gal. storage reservoir and 2 feed lines from 0., Canton—Until Dec. 17, by W. I. 
Dee ae FE Oi: ise csneseustes 4 reservoir, at Ohmer Park. About $175,000, Zink, dir. pub. serv. building rein.-con. 
20 Ness City, Kan. .........Dec. 4 F. O. Eichelberger, city engr. equalizing basin, > 000,000 gal. capacity, 
"> 20 Independence, Kan. ......De. 4 o including — iping, gate valves and 
20 Indi ., Middlefield — Village plans to build = slui t 
anapolis, Ind. ........ Dec. 11 pumping station and pipe fine. Abo gh eg og 
22 Yuma, Aris. ........ ..Dee. 4 000. E. Reed, clk eraser ——, canna ~F ate i — 
' . 5 tb ertis n issue. 





oe sls 
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Waterworks (Continued) 

0., Toledo—Until Dec. 16, by D. H. Good- 
willie, dir. pub. serv., laying 17,500 ft. 30 
and 42 in. c.i. force main together with set- 
ting of 15 valves, also trenching, backfilling, 
repaving, and building gate chamber, etc. 
Ww 


G. Clark, 1047 Spitzer Bidg., consult. 
engr. 

Ill, Galesburg—Until Jan. 5, by city, 
building complete pumping unit. W. L. 


Loutelle, clk. ; advertised in this issue. 


PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


N. ¥., New York—Dept. Water, Gas & 
Electricity received lowest 3 bids, Nov. 25, 
laying water mains in East 167th St., etc., 
from Beaver Eng. & Contg. Co., 51 Cham- 
bers St., $376,406; Booth & Flinn, 17 Bat- 
tery PL, $388,000; F. L. Paino, Woodhaven, 
L. L, $385,689. 


O., Silver Lake (Cuyahoga Falls P. 0.)— 
Village received bids building two 1 story 
17 x 17 ft., concrete, steel and brick pump 
houses, from Gangl Constr. Co., 2nd Natl 
Bank Bidg., Akron, $10,238; Aljer & Till- 
man, Guardian Bldg., Cleveland, $11,478. 
Noted Dec. 4 


*Mich., Detroit—City will lay 14,185 ft. 
6-in. mains in Dexter Blvd., Seven Mile 
Rd., Fairview, Blaine, Prairie, Scotte, Pe- 
toskey, Lark, Kern, Gladstone, Senator, 
Trenton, Holmer, Milner, Milton, Dalrym- 
ple, Florence, Warren, Beniteau, Shields, 
Clarion, Ilene and Elridge Aves.; 13,133 ft. 
8-in. mains, 51st St.. 8 Mile Rd., Vernon, 
Chalmers, Hildale, Martindale, Klinger, 
Montcalm, Elmdale, Algonquin, Casper, 
Burnette, Fayette, Bryden and American 
Aves.; 360 ft. 10-in. mains, Central Ave. ; 
1010 ft. 12-in., Livernois Ave., 1310 ft. 24- 


in. mains, Van Dyke Ave. Work will be 
done by day labor. 
Wash., Seattle—Bd. Pub. Wks. received 


bids Nov. 24, building water mains in 80th 
St. et al, involving 2556 ft. 6-in. and 
275 ft. 2-in. wood pipe, banded for 250 ft. 
head, from F. Agostino, 1335 2ist St.. S.. 
$16,052: Colueccio & Co., Seattle, $17,109; 
Scalzo & Co., Seattle, $17,161. 


*Wash., Seattle—Bd. Pub. Wks. let con- 
tract replacing water mains In West 45th 
St., et al, involving 29,920 lin.ft. 8-18 in. 
class “C” ci. pipe. to S. A. Moceri, 1515 
West Barrett St., $147,078; West 61st St< 
involving 33.112 lin.ft. 8-12 in. class “C” 
ci. pipe, and West 50th St., involving 32,- 
760 lin.ft. 8-16 in. class “C” c.i. pipe, to 
Jahn & Bressi, Seattle, $135,884 and $146,- 
723 respectively 


Sewers 
PROPOSED WORK 


N. J., Weehawken—Town Council plans 
to build new sewer in West 18th St. About 
$10,000. 


Pa., Hazelton—See “Streets and Roads.” 


Md., Hagerstown — City plans to build 
sewerage system and sewage disposal plant. 
About $270,000. J. McP. Scott, mayor. 


La., Shreveport—See “Waterworks.” 


0., Ashtabula—City receives bids about 
March, building sewage disposal plant. L. 
A. Amsden, city engr. 


0., Toledo—H. McClure, city engr., soon 
lets contract building 8000 ft. 8-18 in pipe 
sewers in Detroit and Sylvania Aves. 
About $12,000. 


Ind., Huntingburg—City plans to build 
sewerage system and disposal plant. About 
75,000. C. Brossman, 1503 Merchants Bank 
Bldg., Indianapolis, engr. 


Mich., Adrian—State Bd. Charities, Lans- 
ing, having tentative plans prepared for 
trenching and laying vitr. crock sewerage 
system in grounds of Industrial Home for 
Girls, here. About $20,000. A. Jewell, c/o 
State Bd. Health, Lansing, engr. 


Mich., Saginaw — City Council having 
plans prepared by H. H. Eymer, engr., City 
Hall, for sewers in Bay and Ames Sts. 
from State St. to north city line, Charles 
t. from Monroe to Cooper Sts. and Alger 
t. from Holland to Ruckle Sts., involving 
2-24 in. vitr. crock pipe. About $30,000. 


Wis., Cedarburg—City re to build pipe 
sewer in Main St. and install gravity- 


™ (0 


flow sewage system. 
neer not selected. 


About $100,000. Engi- 


Wis., Eau Claire—City having plans pre- 
pared building 9700 ft. sewers in North Side 


Dist. About $16,000. A. R. Garnock, city 
ener. 
Wis., West Allis (Milwaukee P. 0O.)— 


State Sanitary Engineer, Madison, has rec- 
ommended reconstruction of west end sew- 
age disposal plant. About $10,000. A. 
Schneider, city engr. 


Ia., Winfleld—City receives bids in Jan- 


uary, building 5 mi. sewers and sewage 
disposal plant About $100,000. H. R. 
Green, 107 North 2nd St., Cedar Rapids, 
engr. 


Neb., Gibbon—City plans to build new 


sewerage system. About $75,000. Archi- 
tect not selected. 

N. D., Aneta—City having plans pre- 
pared for improving sewerage system. 
About $15,000. T. R. Atkinson, Bismarck, 
ener. 

N. D., Kenmare—City plans to install 


storm water sewer. About $15,000. 

N. D., Ray—City having plans prepared 
improving sewerage system, About $45,000. 
T. R. Atkinson, Bismarck, engr. 


Okla., Dilworth—City voted $20,000 
bonds to build sanitary sewerage system. 


Okla., Fairview—City voted $40,000 
bonds to improve sewerage system. Engi- 
neer not selected. 


Wash., Toppenish—City plans to build 
6000 ft. 8- 15-in. trunk sewer in Swasey 
and Woodlawn Additions, to connect with 
existing sewer. About $15,000. 


Ore., Portland—City Council adopted 
resolution to build East 33rd and Stafford 
Sts. sewerage system, vitr. or cement pipe, 
with necessary lampholes, manholes, catch- 
basins, sewer service pipes and branches. 
Cost $229,646. O. Laurgaard, city engr. 


Ore., Portland—City soon receives bids 
building vitr. or cement sewers in Ains- 
worth and Mississippi Aves., $13,989 ; Web- 
ster and East 12th Sts., $24,957; Carlton 
Ave. from East 39th to Eastmoreland Sts., 
$1520; Glenn and Ainsworth Aves., $5089; 
East 29th St., $20,327; Ainsworth Ave. and 
East 29th St., $6465; Minnesota and Ains- 
worth Aves., $24,720; Jordan St. from Lom- 
bard to Butler Sts., $3932; Glenn Ave. from 
Ainsworth Ave. to North St., $3368; Wy- 
gant and East 29th Sts., $21,106. O. Laur- 
gaard, city engr. 


Ore., Portland—City Council soon lets 
contract building sewers in Glisan St. from 
10th St. to Willamette River, cost $37,366 ; 
East 65th and Stanton Sts.; Division St. 
from East 7th to East 9th Sts. 5th Ave. 
from Nevada St. to sewer on south line of 
lot 14, Block J, Fulton Park; East 84th 
St. from East Burnside to East Stark Sts. ; 
Bradford and Alta Sts. sewerage system, 
cement or vitr. pipe. O. Laurgaard, city. 
engr. 


Ore., Seaside—City Council adopted reso- 
lution to extend sewerage system in side 
streets, vitr. or cement pipe. About $15,- 
000. E. S. Abbot, aud. 


Cal., Calipatria—City election Dec. 16 to 
vote on $40,000 bonds to build sewerage 
system. E. M. Lynch, Central Bldg., Los 
Angeles, ener. 


Cal., Uayward—City voted $15,000 bonds 
to build outfall sewerage system. M. B. 
Templeton, clk. 


BIDS DESIRED 


Mich., Grosse Pointe—Until Dec. 31, by 
M. L. Brown & Son, engrs., 823 Chamber 
Commerce, Detroit, building storm _sewer- 
age system in Jefferson Ave., and sewer 
outlet to discharge into lake, involving 1100 
ft. 36 in. rein.-con. or segmental block, and 
2490 ft. 15-24 in. vitr. crock pipe. About 
$28,000. 


Mich., Muskegon—Until Dec. 15, by B. H. 
Tellman, city recdr., building sewer in 
Western Ave., Special Sewer Dist. No. 30; 


Sect. 1, involving 200 ft. 48 in. ci. pipe, 
1245 ft. 24-48 in. rein.-con. or segmental 
block, 485 ft. 12 and 18 in. tile; Sect. 2, 


furnishing and driving 100 piles in Muske- 
gon Lake, placing 97 pieces 6 x 10 in. 
cross ties, 80 lin.ft. 6 x 12 in. timber, 1000 
ib. iron, also furnishing and placing 980 ft. 
48 - steel pipe with flangel ends and 
gaskets. 
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Wis., Milwaukee—Until Dec, 18, | 
Fowles, secy. sewerage comn., | 
sewerage system at east side of 
Island, including 1800 lin.ft. pile a 
ber bulkhead, 2400 lin.ft. steel she« 
cofferdam and 170,000 cu.yd. excay 
Hatton, city engr. 


Minn., Duluth—Until Jan. 15, by 
Farrell, city comr., building 2330 ft 
con. sanitary sewer in 45th Ave. w 5 
Traverse Alley thence to 49th Ay Ww 
About $15,267. L. Ayers, city engr. 


PRICES AND CONTRACTS AWARDED 


(*Indicates award of contract) 


*Mass., Lynn—-City let contract 
out and repairing 840 lin.ft. outfal! 
involving 8 brick manholes, 17 ton r: 
ing steel bars, 250 cu.yd. concret: 
cu.yd. earth and 10 cu.yd. rock tre: 
to A. Baruffaldi, 5 Parker PL, Som: 
$34,112. 


*Conn., Waterbury — City let co: t 
laying 1869 ft. 15 in. vitr. sewer in Bunker 
Hill Ave., to R. Diorio, 86 East Main s 
$13,489; 640 ft. 24 in. vitr. pipe cond 


Beacon St. from Fleet to Crown Si to 
DeSimone, Mazzafero & Co., 32 Walnut s: 


$5669. 


*Conn., Waterbury—City let contra: 
R. Diorio & Co., 86 East Main St., | 
ing sewers in Buckingham and Loun: 
Sts., involving 602 ft. 8 in. vitr. pipe 
per ft., 2 brick manholes, $130 eac} 
cu.yd. rock excav., $20 per cu.yd l 
cost, $4716; to A. Lambo, Box 939, in Haw 
thorne Ave., Geddes Terrace, Rutland d 
Russell Sts., 4450 ft. 8 in. vitr. pipe, 
per ft., 250 ft. 9 in., $4.60, 22 brick ma 
holes, $125 each, 70 cu.yd. rock excay 
per cu.yd., $25,020; to Barbara & D'Au 
63 Park St., in Clairmount Ave., Seymou 
Addison and Francis Sts., 4699 ft. 8 
vitr. pipe, $4.43 per ft., 19 brick manholes 


$110 each, 75 cu.yd. rock exeav., $19 
cu.yd., $24,332. 
N. Y., New York — Acting 


° President 
Manhattan Boro., received bids Nov. 25, re- 
pairing barrel sewer in (a) Coenties Slip 
(b) 5th St., East River, (c) 21st St., Hast 
River, (d) emergency repair to overflow 
129th St., from J. Riches, 23 Willow P! 
Brooklyn, (a) $10,680, (b) $9903. (ce) 
$8721; J. F. Higgins, (a) $13,421, (b) $ 
609, (c) $12,060; Reilly Contg. Co., kim 
hurst, L. L., (a) $14,426, (b) $11,795, (c) 
$11,055, (d) $2430; J. J. Hademan, (b) 
$10,624. (d) $1610; H. E. Fox, 81 East 
125th St., (d) $1650. 
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*0., Cleveland—Corrigan Realty Co., {19 
Williamson. Bldg., let contract building 
sewer in McKinley Ave., involving 288) 
ft. 8-20 in. vitr. pipe, 12 manholes, etc., to 


Frederich & Hosine, 635 Bradley Court 
$14,739. 
0., Cleveland—E. W. White, East 7/th 


St. and St. Clair Ave., received bids build 
ing sewer in Edgewood Ave., involving 





1770 ft. 20-30 in. vitr, pipe, 10 manholes, 
etc., from D. Zullo, 10501 Hudson Ave., 
$14,657; B. W. Ernest, 14011 Madison 
Ave., $14,832. 


; Mich., Detroit—City received bids build- 
ing sewers (a) No. 3165, (b) 3208, (c) 3209 
(ad) 3227, (e) 3235, from Wenzel Consir 
Co., 54 Buhl Bidg., (a) $11,291, (b) $10.,- 
683, (c) $15,982, (d) $18,796, (e) $12,449; 
Western Consir. Co., 1208 Ford Bldg., (a) 
$9139, (b) $9923, (c) $13,923, (e) $10,531; 
Lennane & Mcliivenna, 1205 Book Bldg., (a) 
$9875; Liberty Constr., Co., Penobscot 
Bldg., (b) $10,448, (c) $12,936, (d) $12.- 
240, (e) $11,967. 


*Mich., Detroit—City will build sewers 
Nos. 3218, 3230, 3231, 3237, 3240, by day 
labor under supervision of Dept. Pub. Wks 


*Mich., Detroit—City let contract build- 
ing 2312 ft. egg shaped sewer in Raymond 
Ave., concrete or segmental block, varying 
in size from 3 ft. x 4 ft. 6 in. to 5 ft 
4 in. x 5 ft., to R. F. Baker, 485 Him- 
hurst Ave., $47,500; 1525 ft. sewer exten- 
sion in Dexter Blvd., brick, concrete or 
segmental block, cylindrical section vary- 
ing from 3 ft. 6 in. to 4 ft., to Lennane 
& MclIlvenna, 1205 Book Bldg., $14,995 


*Mich., Muskegon Heights—City let con- 
tract laying and completing lateral «nd 
main sewerage system in Dist. No. 31. in- 
volving 22,000 ft. 10-24 in. vitr. crock })i)¢ 
to G. W. Clark, Muskegon. 


Minn., St. Paul—H. W. Austin, ty 
purch. agt., received bids Nov. 24, building 
sewers in Bway. between 4th St. and M °s- 
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i. .ppi River; from O'Neil & Preston, 60 
} t 6th St., monolithic rein.-con., $103,- 
‘ De Graff & Wolff, 985 Scheffer St., 
nolithie concrete, $107,000, brick, $110,- 
segmental block, $109,500. 


ore., Portland—City Council received 
bids building sewers in (a) East 63rd St. 
from point 420 ft. south of Shaver St. to 
proposed sewer in East 33rd St., (b) East 
isth St. from Ainsworth Ave. to North St., 
( East 69th St. from East Flanders to 
East Glisan Sts., (d) Girard St. from Haven 
to Newman Sts., (e) East 69th St. from 
East Flanders to East Davis Sts., (f) im- 
proving 15th St. from south to north line 
f Hoyt St, (1) concrete pipe, (2) cement, 
}) stone block pavement in roadway, (4) 
track, (5) basalt stone block in roadway 
ind track, from Warren Constr. Co., 
Journal Bldg., (al) $34,832, (c1) $770, (a1) 
$2744, (e1) $813, (f3) $8 per sqyd., (f4) 
$7.50, total $3428; J. Keating, Portland, (a) 
$36,749, (c2) $797, (€2) $2456, (75) $7 per 
sa.vd., $3454; Azar & Co., Portland, (b2) 
s2028: Mehemarie & Co., Portland, (b2) 
$2953, (d2) $2888; Finnigan & Williams, 
Portland, (b2) $3086, (c2) $719; Cochran 
Bros., (e) $740; S. Dyoub, (e2) $795; K. 
G. Lundstrom, Worcester Bldg., (f3) $8.50 
per sq.yd., (f4) $8, $3388. 


*xCal, Long Beach—See “Streets and 
Roads.” 


Bridges 
PROPOSED WORK 


N. J., Trenton—Bd. Freeholders Mercer 
Co. plans to build 369 ft. steel and con- 
crete bridge, 32 ft. wide, over Canal and 
Pennsylvania R.R. tracks, at Southard st 
\bout $155,000. F. H. Franklin, c/o Wad- 
dell & Son, Phila., engr. 


0., Ashtabula—Comrs. Ashtabula Co, 
(Jefferson) plan to build 1000 ft. steel 
bridge, 30 ft. wide, here. About $250,000 
State will appropriate toward cost Engi- 
neer not selected. 


0., Conneaut—Comrs. Ashtabula Co. 
(Jefferson) plan to build 1150 ft. steel 
bridge, 30 ft. wide, here. About $300,000 
State will appropriate toward cost. Engi- 
neer not selected. 


Wis., Racine—City plans to build State 
St. bascule bridge, cost, $250,000; 6th St. 
bridge and viaduct, $150,000; Milmine 
Bridge, concrete arch, $50,000. P. H. Con- 
nolly, city engr. 


Kan., Girard——See “Streets & Roads.” 


N. B. Fredericton—Canadian National 
Rys., 27 Wellington St., E., Toronto, pre- 
paring plans for bridge over St. John 
River. About $1,000,000. A. F. Stewart, 
ch. engr. 


BIDS DESIRED 


Pa., Bethlehem—Until Feb. 7, by City 
building rein,-con. and steel bridge between 
here and South Bethlehem, 1 mi. long, 64 
ft. wide. About $2,315,000. C. Hudson, 21 
Park Row, New York City, engr. Noted 
March 20. 


Minn,., Morris—Until Dec. 15, by C. R. 
Wollthan, aud. Stevens Co., building 60 ft. 
low truss span, 20 ft. roadway, rein.-con. 
abutment, over Pommede Terre River, Sect. 
13, T. 124 N., R. 42 W., State Rd. No. 2. 


Minn., Owatonna—Until Jan 6, by C. J. 
Servatius, clk., building 124 ft., steel and 
concrete bridge over Straight River, at 
Bridge St., 34 ft. wide, two 8 ft. walks, 
lamp posts, ete. About $40,000. J. H. A. 
Rrahtz, Chamber of Commerce Bldg., St. 
Paul, engr. 


Arkansas—Until Dec. 19, by State High- 
way Dept., Little Rock, building 10 steel 
bridges on Little Rock-Hot Springs High- 
way. Lund & Hill, 527 Southern Trust 
iidg., Little Rock, engrs. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Conn., New Haven—City let contract 
uilding steel girder bridge encased, over 
Quinnipiac River, on Middletown Ave., to 
‘ave two 55 ft. spans and one 43 ft. span, 
-2 ft. roadway, 10 ft. sidewalk, rein.-con. 
slab floor, ete, to C. A. Sibley, 902 Chapel 
‘t. About $90,000. 


_ *0., Columtus—Norfolk & Western R.R., 
oanoke, Va., let contract building 600 ft. 
‘ridge, 50 ft. wide, steel superstructure, 


concrete abutments, here, to Cummings 
Blair Co., 354 Leader-News Bldg., Cleve- 
land. About $200,000. 


*&Mich., Detroit—See “Industrial Works.” 


*Mich., Pontiac—Oakland Co. let contract 
furnishing material and labor for 55 ft 
concrete and steel bridge over River Rouge, 
near Oakland Co. line, 20 ft. wide, to G. F 
Bristol, 213 California Ave. Highiand 
Park. About $10,200. 


*N. M.. Los Lunas—City let contract 
building 926 ft. rein.con., steel and concrete 
bridge over Rio Grande River, 25 ft. wide, 
to Midland Bridge Co., El Paso, Tex. 
About $56,000, 


*Wash., Yakima—Comrs. Yakima Co. let 
contract building Piland Bridge, 112 ft 
steel span, to Union Bridge Co., foot Fen- 
wick and Kenton Sts. Portland, $17,890 
Noted Sept. 18 


Cal, Long Beach—FPd. Supervs. Los An- 
geles Co., (Los Angeles) received’ bids 
building 3 steel and timber bridges over 
flood control channel, here, (a) 7th St. 
Bridge, involving 700 tons steel, (b) Ana- 
heim St. Bridge, 2 contracts (1) 190 tons 
steel, (2) 3420 cu.yd. excav., 104 creosoted 
piles, 39,400 ft. lumber and 111,700 ft. un- 
treated lumber, (c) Ocean Blvd. Bridge, 
596 tons steel, from C. W. Beverstok, 3710 
South Alameda St., Los Angeles, (a) 
$109.414, (b-1) $31,460, (c) $94,666; Penn- 
sylvania Bridge Co., Beaver Falls, Pa., (a) 
$118,915, (b-1) $36,124, (c) $105,898; Mer- 
cereau Bridge & Constr. Co., Pacific Elec- 
tric Bldg., Los Angeles, (b-2) $22,594. 
Foundation Co., 58 Sutter St.. San Fran- 
cisco, bid on all bridges, cost plus 8%. 


_*N. B., Hampstead—Provincial Dept 
Pub. Wks., Fredericton, let contract build- 
ing 30 ft. span arch bridge over Little 
River, here, to Concrete Builders, Ltd., 
Fredericton. About $36,800. 


Streets and Roads 


PROPOSED WORK 


N. Y., Buffalo—City plans to pave Hum- 
ber Ave. from Delavan to Sussex Sts., Ker- 
mit Ave. from Bailey to Olympic Aves. and 
Warwick Ave. from Girder to Wyoming 
Ave., all 26 ft. wide. G. H. Norton, city 
ener. 


Pa., Hazleton—City voted $500,000 bonds 
to grade, pave and lay sewers in various 
streets. J. Rough, city engr. Noted Sept. 


W. Va., Bridgeport — City voted $25,000 
bonds to improve streets. T. Long, Clarks- 
burg, engr. 


W. Va., Graften—Taylor Co. plans elec- 
tion to vote on $1,000,000 bonds to im- 
prove roads. J. A. Sincor, co. engr. 


W. Va., Madison—FBoone Co. plans elec- 
tion to vote on $146,000 bonds to grade 
and drain Class A Rd. up Spruce Creek to 
Clothier, and bridge across Spruce Creek, 
Washington Dist., also $142,000 bonds to 
grade and drain Class A Rd. near Fosten 
and Dist. Rd. down Little Coal River, Scott 
Dist. J. P. Blundon, Madison, engr. 


North Carolina-+-State Highway Comn., 
Raleigh, plans to gravel 15 mi. road from 
Plymouth to Beaufort Co. lines, Washing- 
ton Co., cost $80,000; 46 mi. from Jones 
to Lenoir Co. lines, Onslow Co., $225,000; 
42 mi. Wilmington-Charlotte Highway, 
Robeson Co., $290,000. W. S. Fallis, state 
highway ener. 


‘N. C.. Albemarle—Staniey Co. plans to 
gravel 10 mi. road. W. S. Fallis, c/o 
State Highway Comn., Raleigh, engr. 


N. C., Danbury—Stokes Co. plans to sand 
clay 6 mi. road. W. S. Fallis, c/o State 
Highway Comn., Raleigh, engr. 


N. C., Dobson—Surry Co. plans to gravel 
7 mi. road. W.S. Fallis, c/o State Highway 
Comn., Raleigh, engr. 


N. C., Salisbury—Rowan Co. plans to 
hard surface 3 mi. and sand ae. 1% mi. 
roads. W. S. Fallis, c/o State ighway 
Comn., Raleigh, engr. 


N. C., Warrenton—wWarren Co. plans to 
ga 6 mi. road. W. S. Fallis, c/o State 
ighway Comn., Raleigh, engr. 


N. C., Wilson—Wilson Co. plans to vel 
8 mi. road. W. S. Fallis, c/o State High- 
way Comn., Raleigh, engr 
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Ala., Birmingham—City plans to pave 


13th Ave. S. from 20th to 21st St. cost 
$6100; i4th Ave. S. from 20th to 2ist St. 
$3400; 10th Ave. S. from 28th to 29th St 
$3750. 


Ala., Decatur—City Council passed reso 
lution to pave Church, Railroad, Vine 
Walnut, Cherry, Cain, Davis, Canal and 
Oak Sts. About $300,000 


Miss., Rolling Fork Highway Comn 
Dists. Nos. 3, 4 and 5, Sharkey Co., soon let 
contract improving 13.1 mi. Federal Aid 
Project No. 61, involving 1 acre clearing 
and grubbing, 78,132 cuyd. embankment 
356 lin.ft. 18 in. and 114 lin.ft. 24 in 
corrugated metal pipe, 207.8 cu.yd. class A 
and 40 cu.yd. class C concrete, 12,946 Ib 
reinforcing steel and 107,293 sq.yd. concrete 
paving. X. A. Kramer, c/o State Highway 
Dept., Jackson, engr 


Louisiana—State Highway Dept., Maison 
Blanche Annex, New Orleans, soon lets 
contract constructing 7.75 mi. Sect A 
Franklin<Thibodaux Highway, St Mary 
Parish, 15.39 mi. Sect. A and 11.53 mi 
Sect. B, Oberlin-Alexandria Highway, and 
1024 mi. Sect. C, Oberlin-Lake Charles 
Highway, Allen Parish. D. Buie, state 
highway engr. 


Louisiana—State Highway Dept., Maison 
Blanche Annex, New Orleans, soon lets 
contract paving 8 mi. Sect. A, Lecompt« 
Forest Hill Rd. and 11.81 mi. Sect. B, For 
est Hill-Allen parish line road. 


O., Cincinnati-——City plans to pave Bway., 
cost $74,400, Liberty St., $275,000, Main 
St., $37,200, Race St., $21,900, Baymiller 
St., $42,600, 2nd St., $129,000, all granite , 
Elm St., $109,600, Central Ave., $23,700, 
recut granite; McMillan St., $179,000, 4th 
St., $148,800, 7th St., $157,700, wood block, 
Madison Rd., $118,100, bitulithic or bitoslag, 
Hull St., $16,704, Bouinot St., $19,611, »oth 
24 ft. wide, concrete, concrete curb and 
gutter. F. Krug, city engr 


0., Dayton—Montgomery Co. plans to 
pave 3 mi. Old Troy Pike ;.2 mi. New_Troy 
Pike; 4 mi. Covington Pike; 5 mi. S. ‘em 
Pike; 3 mi. Germantown Pike; 3 mi. Leb- 
anon Pike; 8 mi. Brandt-Bellefontaine 
Rd.; 16-30.-ft. wide, brick, concrete or 
macadam. About $805,000. P. S. Book- 
walter, co. surv. 


0., dJefferson—Ashtabula Co having 
specifications and estimates prepared pav- 
ing 6.5 mi. Ashtabula-Austinburg  Rd., 
monolithic brick, cost $150,000; also Rich- 
mond, Monroe and Pierpont Sects. of Con- 
neaut-Youngstown Rd., 5 mi. each, mono- 
lithic brick or concrete; all 10 ft. wide. A 
G. Bixler, co. engr. 


Michigan—F. F. Rogers, state highway 
comr., Lansing, soon lets contract crushing, 
screening and piling 2485 cords of stone 
on Federal Aid Rd. No. 1, Sects. B, C and 
D, Shelby and Hart Twps., Oceana Co., 
also grading, shaping and surfacing with 
gravel, 1.543 mi. State Trunk Line No. 12- 
11 Sect. B, Sagola Twp., Dickinson Co., 16 
ft. wide. 


Michigan—State Highway Dept., Lans- 
ing. preparing plans grading, draining, 
shaping and surfacing with concrete 14 mi 
Telegraph Rd. from Flat Rock to Michigan 
Ave., 18 ft. wide, Wayne Co. 


Mich., Bad Axe—F. F. Rogers, c/o Huron 
Co. Rd. Comn., Co. Bldg., soon lets contract 
grading, shaping and surfacing 1 mi. State 
Trunk Line Rd. No. 19-6, between Meade 
and Hume Twps., 16 ft. wide, Huron Co. 
Alternate bids on stone gravel, bituminous 
macadam or concrete. 


Mich., Detroit—Wayne Co. plans to 
grade, shape, drain and surface with 8 in. 
concete, 1b mi. Warren Ave. Rd. from 
River Rouge to Washtenaw Co. line on 
west, 15 mi. Belleville Rd. from Belleville 
south and east to Huron River and Monroe 
Co. line and 3 mi. Livernois Rd. from 
Fenkell Ave., Detroit to Oakland Co. line. 
Work will probably be done by day labor. 


Mich., Gaylord—Rd. Comn. Otsego Co. 
soon lets contract grading, shaping, drain- 
ing and surfacing 9.169 mi. State Trunk 
Line Rd. No. 18-4, Corinth and Livingston 
Twps., involving 86,000 sqyd. gravel. 
About $90,000. 


Mich., Traverse City—F. F. Rogers, c/o 
Co. Rd. Comn., Co. Bldg., soon lets contract 
ing, shaping, and surfacing 0.992 mi. 
tate Trunk Line Rd. No. 42.5, Mayfield 
Twp., Grand Traverse Co., 24 ft. grade, 16 
ft. surface. involving 9411 sqyd. gravel. 
about $12,000. 
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Streets and Roads (Continued) 


Wis., Dodgeville—lowa Co. plans to 
grade Schaff Hill Rd., Mineral Point Twp., 
grading and draining Arena Twp., Blan- 
chardville-Blue Mounds Rd., Brigham Twp., 
Clyde Twp., Dodgeville Twp., Eden Twp., 
Highland Twp., Miftin Twp., Mineral Point 
Twp., Blanchardville-Blue Mounds Rd., 
Moscow Twp., Hatch Hill Rd., Pulaski 
Twp., Dodgeville-Hollandale Rd., Ridgeway 
Twp., Waldwick Twp., Wyoming Twp. and 
building Lavake Bridge, concrete, Linden 
Twp. About $23,751. 


Wis., Eau Claire—City 
pave and curb 1320 ft. 
Farwell St., 30 ft. 
A. R 


plans to grade, 
Garfield Ave. and 
wide. About $12,000. 
Garnick, city engr. 


Wis., Eau Claire—City having plans pre- 
pared grading, paving, curbing and drain- 
ing 2345 ft. Birch St. from Spring St. to 
Starr Ave., 30 ft. wide. About $24,800. A 
R. Garnick, city engr. 


Wis,., Elkhorn—Walforth Co. plans to im- 
prove East Troy-Mukwonago Rd., 18 ft. 
wide, concrete, East Troy Twp., cost 
si esie’ Richmond-Millard Rd., gravel, 
20,542. 


Wis., Green Bay—Brow Co. voted $2,- 
500,000 bonds to build following roads :— 
West De Pere-Green Bay Rd.,_ cost, 
$100,000, Green Bay-Manitowoc Rd., 
$300,000, Greenleaf-De Pere Rd. to Cal- 
umet Co. line, $220,000, Green Bay-Algoma 
Rd., to Kewaunee Co. line, $210,000, Green 
Bay-Sturgeon Bay Rd., $60,000, Green 
Bay-Allouez’ Rd., $50,000, Green Bay- 
Shawano Rd., $350,000, Green Bay-Meno- 
monie Rd., $125,000, De Pere-Dixon Rd., 
$75,000, Denmark-Fontenoy Rd., $10,000, 
all 16 ft. wide, concrete; State Rd., Belle- 
vue Twp., to connect with Manitowoc and 
Dixon roads, $80,000, Military Rd., Howard 
and Pittsfield Twps., $50,000, Blake Rd., 
from De Pere to Wayside, $225,000. Dixon 
-Glenmore Rd., $15,000, Eaton Rd., to 
county line, $90,000, Humboldt Rd. from 
Cedar Creek to New Franken, $100,000, 
Lay Shore-Benderyille Rd., $15,000, Snider- 
ville-Wrightstown Rd., $40,000, Wrights- 
town-West Holland Rd., $60,000, Greenleaf- 
Askeaton Rd., $60,000, Wrightstown-Green- 
leaf-Lark Rd., $165,000, Shirley-Denmark 
Rd., $90,000, all 9 ft. wide, concrete. 


Wis., Madison—City Counc.. p.ans to im- 
prove Elmside Blvd., Schiller Court, Vir- 
ginia Terrace, Rugby Rd., Washington, 
University, Commonwealth and Keyes 
Aves., Division, La _ Follette, Waubesa, 
Lakeland, Jackson, Marquette, Center, Ev- 
ergreen, Johnson, Jenifer, Spaight, Inger- 
soll, Rutledge, Park, Warren and 7th Sts., 
concrete and asphalt. About $406,895. 


Wis., Manitowoe—Manitowoc Co. plans 
to grade and pave 4 mi. Manitowoc-She- 
boygan Rd., 18 ft. wide, Newton Twp., 


involving 21,000 sq.yd. concrete, cost $132,- 


000; 7.8 mi. Manitowoc-Two Rivers Rd., 
18 ft. wide, involving 45,000 sq.yd. con- 
crete, $54,000. F. Muth, co. engr. 


Wis., Merrill— Lincoln Co. pians to graae 
Merrill-Medford Rd., Scott Twp., Merrill- 
Antigo Rd., Pine River Twp., Dudley- 
Rhinelander Rd., Harrison Twp., Rib Lake 
Ra., Corning Twp., Skanawan-Bass Lake 
Rd., Skanawan Twp., Tomahawk-Harrison 
Rd., King Twp., omahawk-Spirit Falls 
Rd., Bradley Twp., Spirit Falls-Tripoli Rd., 
Somo Twp. and Grand Father-Tomahawk 
Ra., Rock Falls Twp., grade and build 
bridges on Tomahawk-McCord Rd., Wilson 
Twp. and Spirit Falls-Tripoli Rd., Toma- 
hawk Twp., build bridge and pave Trunk 
Line No. 10. concrete, Brock Twp., gravel 
Tomahawk-Bradley Rd., Bradley Twp., 
Dudley Rd., Merrill Twp., Tomahawk-Har- 
rison Rd., Tomahawk Twp., Doering and 
Dudley Rds., Schley Twp., and Dudley Rd., 
Russell Twp., grade and gravel Dudley Rd., 
Merrti! Twp. and Dudley Rd., Pine River 
Twp. About $96,375. 


Wiks., Phillips—Price Co. plans to gravel 
and ditch Phillips-Fifield Rd., Trunk High- 
ways Nos. 13 and 14; grade and ditch 
Spirit Falls-Ogema Rd., Brannan Twp., 
Flambeau Rd., Elk Twp., Phillips-Kennan 
Rd., Georgetown Twp., Ogema-Spirit Rd., 
Hill Twp. About $16,659. B. M. Griffin, 
co. highway comr. 


Wis., Sheboygan—City plans to grade 
and pave 1.1 mi. 12th St., 18 ft. wide, in- 
volving 7890 sq.yd. vitr. brick. About 
$12,500. CC. U. Boley, city engr. 





Wis., Sheboygan—Sheboygan Co. plans to 
grade and pave 7.8 mi. Lake Shore Rd. from 
here to Port Washington, 16 ft. wide, con- 
crete, also build necessary bridges and cul- 
verts on same. Cost between $40,000 and 


$50,000. Private plans. 

Wis., Sheboygan—Sheboygan Co. plans 
to grade and pave 2 mi. Lake Shore 
Rd., at south county line, 18 ft. wide, also 


build necessary culverts and bridges on 
same work, involving 50,000 sq.yd. concrete. 
About $120,000. G. W. Ubbelohde, c/o 
county highway comn., engr. 


Wis., Wausau—Marathon Co. election 
Dec. 18, to vote on $4,250,000 bonds to im- 
prove various roads with concrete or gravel. 


J. H. Vogt, Court House, comr. 

Ia., Clarion—Comrs. Wright Co. soon let 
contract grading and graveling 14.67 mi. 
highway, involving 76,858 cu.yd. earth 
excav., 36,679 cu.yd. gravel, 36,020 lin.ft. 
tiling and 10 tile intakes. J. K. Hilton, 
Clarion, engr. 

Ia., Winfield—City having plans pre- 


pared paving 2 mi. various streets, 24 ft. 
wide, concrete. H. R. Green, 107 North 2nd 
St., Cedar Rapids, engr. 


Minn., Faribault—Rice Co. having sur- 
veys made for grading and paving road be- 
tween Faribault and Northfield, 18 ft. wide. 
About $420,000. F. W. Putman, 515 Ash- 
land Ave., St. Paul, engr. 


Minn., 
pave 100 


Council plans to 
blocks, 18 ft. wide, asphalt, con- 
crete and waterbound macadam About 
$300,000. T. H. Johnson, 32nd and Myrtle 
Sts., Sioux City, Ia., engr. 


Luverne—City 


Kan., Atchison—Atchison Co. having 
plans prepared grading and building con- 


crete road on 9.38 mi. Parallel Whiteway, 
18 ft. wide. About $400,000. R. D. Cole- 
man, 418 North 7th St., engr. 

Kan., Girard—Crawford Co. having 


plans prepared grading and paving 12 mi. 
Commercial Highway, 18 ft. wide, bitumi- 
nous macadam, also building bridges and 
culverts on same. About $270,000. W. J. 
Arnold, Girard, engr. 


Kan., Girard—Crawford Co. having plans 
prepared grading and paving 5 mi. Ringo- 
Edson Highway, 18 ft. wide, concrete or 
bituminous macadam, also building neces- 
sary bridges on same. About $270,000. W. 
J. Arnold, Girard, engr. 


Neb., Central City—City receives bids 
about Jan. 1, for 4 mi. asphalt pavement, 
25 ft wide. J. R. Moreaty, Grand Island, 
engr. About $10,000. 


Neb., Cozard—City soon lets contract 
for 30,000 yd. 3 in. vitr. brick pavement on 
5 in. concrete base. About $140,000. J. 
R. Moreaty, Grand Island, engr. 


South Dakota—State Highway Comn., 
Pierre, plans to grade, gravel and drain 
8.5 mi. Huron-De Smet Rd., Federal Aid 


Project No. 31, Beadle Co., involving 47,- 
000 cu.yd. earth excav., 12,750 cu.yd. gravel, 
950 lin.ft. corrugated culverts, 295 cu.yd. 
concrete for culverts and 22,000 Ib. rein- 
forcing steel, cost, $67,875; 11.1 mi. Madi- 
son-Howard Rd., Federal Aid Project No. 
33, Miner Co., involving 50,000 cu.yd. earth 


excav., 1250 lin.ft. corrugated culverts, 
16,650 cu.yd. gravel, 380 cu.yd. concrete 
for culverts, 30,000 Ib. reinforcing steel, 


ete., $81,339. 

Montana—State Highway Comn., Helena, 
plans to gravel surface 18 mi. Chinook-Hill 
Co. line Rd., cost $72,000, Blaine Co.; 12 
mi. Bridger-Belfry Rd., $50,000, 13 mi. Red 
Lodge-Roberts Rd., $50,000, Carbon Co.; 
45 mi. Yellowstone Trail Rd., $150,000, Fal- 
lon Co.; 6 mi, Libby Rd., $12,000, 32.5 mi. 
Whitefish Rd., $65,000, 11.5 mi. Pablo-Pol- 
son Rd., $23,000, Flathead Co.; 8.5 mi. 
Bearmount-Nimrod Rd., $50,470, 12.5 mi. 
Philipsburg-Maxville Rd., $40,800. Granite 
Co., 13 mi, Cardwell-Whitehall Rd., $75,- 
000, 10 mi. Boulder-Butte Rd., $60,000, 
Jefferson Co.; 13 mi. Yellowstone-Glacier 
Bee Line Rd., $30,000, Meagher Co.; 17 
mi. Choteau-Browning Rd., $292,000, Pon- 
dera Co.; 7.5 mi. Mildred-Ismay Rd., $22,- 
000, Prairie Co.; 40 mi. Sidney-Manrock 
Rd., $80,000, 60 mi. airview-Poplar Rd., 
$120,000, Richland Co.; 48 mi. Yellowstone 
Trail, $120,000, Rosebud Co. ; 11 mi. Perma- 
Dixon Rd., $30,000, 3.5 mi. Weeksville Rd., 
$42,000, 7.5 mi. Belknap-Furlong Rd., $24, 
000, 6.5 mi. Plains-Hot Springs Rd., $28,000, 
Sanders Co.; 10 mi. Stillwater Rd., $10, 
000, Stillwater Co.; 40 mi, Yellowstone 


Sweetgrass Co.; 20 
North and South Highway, $40,000, 20 
East and West Highway, £40,000, To 
Co. Federal Government asked to ap)» 
praite toward cost. J. N. Edy, state hi: 
way ener. 


Trail, $160,000, 


Missouri—State Highway Dept., Jeff. 
son City, plans to build 5.3 mi. South: 
Highway from Emmett Ave. and Bwa: 


Sedalia, to Sedalia Special 12 mi. Rd. 1; 
Pettis Co., involving 49,852 sq.yd. bitu: 
nous macadam or 112,167 sq.yd. asph: 
surfacing, 4629 sq.yd. macadam and 43,8 
sq.yd. rein.-con. base, 28,042 lin.ft. gradir 
900 cu.yd. stone, 35 cu.yd. concrete a: 
1000 Ib. reinforcing steel, cost $60,760; 15 
mi. Kings Highway from Sikeston to N: 
Madrid, New Madrid Co., 183,040 sq. 
gravel surfacing, 102,960 lin.ft. gradin:z 
72.6 cu.yd. concrete, 892 ft. 18 in. vitr. ¢! 
culverts, 4389 cu.yd. ditching, 6 drainag 
wells, 28 extensions to old wells and 11,3 
ft. laterals to wells, $191,098; 1.66 mi. Nat 
Old Trails Rd., St. Chares Co., 15,591 sq.y: 
24 in. bituminous macadam, 5179 sq.yd. r 
constructed base, 8770 lin.ft. grading ani 
100 cu.yd. stone; $22,714. 


Mo., St. Louis—-Bd. Pub. Serv. 
pave Bellefontaine Rd., 24 ft. 
tuminous concrete on concrete base. 
$15,000. C. EL Smith, city engr. 


plans to 
wide, | 
About 


Mo., Troy—Lincoln Co. plans to pave, r 
pair and reconstruct 50 mi. Mississip)i 
River Scenic Highway and other roads, 24 
30 ft. wide. About $980,000, Federal Go\ 


ernment and State appropriated $180,000 
toward project. A. W. Graham, Jefferson 
City, engr. 

Arkansas—-State Highway Dept., Littl 


Rock, soon lets contract paving and drain 
ing 27.5 mi. road, Pulaski and Saline 
Counties. Lund & Hill, 527 Southern Trust 
Bidg., Little Rock, engrs. 


Ark., Ft. Smith—Sebastian Co. Highway 
Comn. had plans prepared for 72.5 mi. road, 
Greenwood and Ft. Smith Dists. 16 ft. 
wide, 25 ft. dump, penetration asphalt 
Cost $1,425,178. 


Tex., Fredericksburg—Gillespie Co. hav- 
ing plans prepared gravel surfacing and 
draining 18.1 mi. highway from Fredericks- 
burg to Blanco Co. line, 14 ft. wide, in- 
volving 10 acres clearing and grubbing, 1% 
mi. machine grading, 10,000 cu.yd. earth 
excav., 394 tons structural steel, 11 cu.yda 
plain concrete and 290 cu.yd, rein.-con 
About $113,314. A. F. Mounsang, Freder- 
icksburg, engr 


Tex., Hillsboro—Hill Co. having plans 
prepared scarifiying, draining and gravel 
surfacing 12.82 mi. Highway No. 22, known 
as Peoria-Brandon Rd., 16 ft. wide, in- 
volving 50,000 cu.yd. earth and 8000 cu 
yd. rock excav., 2000 Hn.ft. guard fence. 
30,566 Ib. steel, 238 cu.yd. class “A” and 
140 cu.yd. class “B” concrete, cost $145, 
371; gravel ne and draining 17 mi 
Highway No. 2-A, from here to Johnson 
Co. line, 18 ft. wide, involving 150,000 cu. 
yd. earth and 4000 cu.yd. rock excav., 202 
365 Ib. reinforcing steel, 4000 lin.ft. guard 
fence, 1141 cu.yd. class “A” and 1174 cu.yd 


class “B” concrete, $315,182. Bryant & 
Huffman, 211-217 Littlefield Bldg., Austin. 
engrs. 

Tex., Kerrville—Kerr Co. voted $65,000 


bonds to build Highways Nos. 27 and 4! 


L. Wallace, co. judge. 


Tex., Liberty—Liberty Co. election Dec 
22, to vote on $1,664,000 bonds to build 
Highways Nos. 3 and 35 and laterals. H 
O. Compton, Liberty, engr. Address, C. N 
Smith, co. judge. 


New Mexico— State Highway Comn. 
Santa Fe, plans to semi gravel surface 17} 
mi. Sect. 3 Highway No. 5, Federal Aid 
Project No. 42, 20 ft. wide, between Maz 
dalena and Datil Twps., Socorro Co. About 


$80,000, L. A. Gillett, state highway eng: 
New Mexico—State Highway Comn 


Santa Fe, rejected bids building 1.7 n 
Tijeras Canyon Co-operative Forest A 
Project, Bernalilo Co. L. A. Gillett, sta! 
highway engr. Noted Oct. 9 


Idaho, Moscow—Potlatch Highway Dis‘ 
Latah Co., voted $350,000 bonds to buil! 
and hard surface roads. 


Wash., Chehalis—Lewis Co. ’ 
grade and pave 5 mi. Winlock-Cowli' 
Prairie Rd., 18 ft. wide. About $138,52 
E. C. Bechly, Chehalis, engr. 
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Stcets and Roads (Continued) 


Ore., Astoria—City soon receives bids 

ving Ocean Ave. to 1st St., Marion Ave. 

ist, 3rd and 5th Sts.. concrete or bitu- 
iithie. About $10,000. G. T. McClean, As- 
toria, engr. 


Ore., Gearhart—Gearhart Park Co, hav- 
ix preliminary plans prepared building 
road from beach to Clatsop Co. Rd., gravel 
or concrete, 24 ft. wide. Work will include 
yrading and clearing. About $10,000. O. W. 
Taylor, mgr. 





Cal, Long Beach—City soon lets con- 
tract grading and paving 2560 lin.ft. Mag- 
nolia Ave. 51 ft. wide, involving 112,911 
sq.ft. 2 in. asphalt on 4 in. cement con- 
crete base, 87 lin.ft. cement concrete curb- 
ing, 165 sq.ft. cement. concrete guttering 
and 2447 sq.ft. cement concrete sidewalks. 
About $28,500. A. de Ruiz, city engr. 


Cal, San Francisco—City plans to pave 
1736 ft. Army St. between Evans Ave. and 
lowa St., to include retaining wall. Work 
involves 25,200 sq.yd. concrete, 1500 cu. 
yd. earth excav. and 52 ton reinforcing 
bars. About $40,000. M. M. O'’Shaugh- 
nessy, city engr. 


N. B., St. John—City plans to improve 
various streets. Work involves 50,000 sq. 
yd. pavement. 


BIDS DESIRED 


N. ¥., New York—Until Dec. 15, by M. F. 
Loughman, pres. Manhattan Boro., regu- 
lating and repaving with wood block on 
conerete foundation roadway in and_be- 
tween tracks of Lexington Ave. from 53rd 
to 59th Sts., 66th to 69th Sts., 72nd to 73rd 
Sts, north of 95th to north of 98th Sts. ; 
with granite block on earth foundation 
roadway in and between tracks from 59th 
to 66th Sts., 69th to 72nd Sts., 73rd to 75th 
Sts.; on concrete foundation, from north 
boundary line of 79th St. to point 104 ft. 
more or less of 79th Sts., center line of 
82nd St. to point 60 ft. more or less north 
of center line, from 83rd to 92nd _ Sts. ; 
with sheet asphalt on concrete foundation, 
roadway between rails, from 75th to point 
25 ft. more or less south of south boundary 
line of 79th St.; with sheet asphalt on 
granite block foundation, roadway in 
dummy from 75th St. to point 25 ft. more 
or less south of south boundary line of 79th 
St.; with sheet asphalt on concrete founda- 
tion roadway in and between tracks from 
point 25 ft. more or less south of south 
boundary line to north of north boundary 
line of 79th St.; also with sheet asphalt on 
concrete foundation roadway in and be- 
tween tracks from 53rd St. to point 104 ft. 
more or less north of 79th St., center line 
of 82nd St. to point 60 ft. more or less 
north of center line, north of 83rd St. to 
south of 92nd St., north boundary line of 
97th St. to north of 98th St.; with granite 
block on concrete foundation roadway in 
and between tracks north of 95th St. to 
north boundary line of 97th St. 


Pa,, Waynesburg — Until Dec. 20, by 
Comrs. Greene Co. paving 7980 lin.ft. Smith 
Creek Rd., Franklin Twp., 16 ft. wide, rein.- 
con, and vitr. brick. D. Six, comr. 


Ala.,, Eutaw—Until Dec. 22, by Comrs. 
Greene Co., grading, graveling and draining 
23 mal road. B. B. Barnes, judge of pro- 
sate, 


_ Miss., Macon—Until Dec, 22, by Highway 
Comrs. of Supervs., Dist. No. 3, Noxubee 
Co., grading and surfacing 5.2 mi. Macon 
ind Louisville Rd., involving 9000 yd. 
esrading and 32,449 cu.yd. surfacing mate- 
rial, §. A. Wells, co. engr. 


_ Miss., Natechez—Until Dec. 16, by Bd. 

Supervs. Adams Co., improving 3.6 mi. 

ederal Aid Project No. 80, involving 4.3 

.cres clearing and grubbing, 30,000 cu.yd. 

xcav., 5700 cu.yd. gravel, 60 cu.yd. con- 

rete, 30 lin.ft. culvert pipe. X. A. Kramer, 
o State Highway Dept., Jackson, engr. 


Louisiana—Until Dec. 15, by State High- 
way Dept., Maison Blanche Annex, New 
rleans, paving 14 mi. Sect. A 1 and 9 mi. 
~-ct. A 2, Franklinton-Pearl River High- 
Way, 11.97 mi. Franklinton-Mississippi State 

ne Highway, Washington Parish ; 6.23 mi. 

‘ton Rouge-New_ Orleans Highway, St. 


arles Parish. D. Buie, state highway 
SY. 


ind., Greenfield—Until Dec. 26, by Comrs. 
ncock Co. graveling, grading, and 
i sewers in_ 23 mi. Henry Hawkins 
al Rd., Buck Creek Twp. 1 mi. John 
‘in et al Rd., Vernon ms ading, 


iding sewers and paving 1} mi, William 


Bade et al Rd. waterbound macadam, 
Buck Creek Twp.; grading, draining and 
paving, Earl R. Gibbs et ai Rd. Brown 
Twp. and Franklin E. White et al Rd., 
Jackson Twp.; 1 course concrete graveling, 
grading and paving 23% mi. Henry W. 
Eikman et al Rd., Sugar Creek Twp. C 
Bocne, Co. engr. 


Mich., Muskegon—Until Dec. 15, by B. 
H. Tellman, city recdr., repaving 3000 sq.- 
yd. Western Ave., 2} in. asphaltic concrete 
= 5 in. concrete foundation. About $15,- 
000. 


Wis., Wauwatosa-——Until Dec. 26, by Bd. 
Pub. Wks., improving 8th Ave. from State 
St. to East Milwaukee Ave., involving 15,- 
000 to 25,000 cu.yd. earth grading. J. E. 
Lowther, city engr. 


Minn., Duluth—Until Jan. 15, by J. A. 
Farrell, city comr., grading, surfacing and 
paving 6990 ft. Superior Ave. from 23rd 
Ave. east to 38th Ave., 45 ft. wide, asphalt 
on 6 in. concrete base. Work includes 13,- 
980 lin.ft. concrete curbing. About $187,- 
840. E. K. Coe, city engr. 


Minn., Gaylord—Until Dec. 23, by F. 
Hoppenstedt, aud. Sibley Co., building 1 mi. 
State Rds. No. 6 and 8, Federal Aid Proj- 
ect No. 116, involving 68,000 cu.yd. excav., 
2000 cu.yd. riprap, 1755 cu.yd. gravel sur- 
facing and 130 ft. 25 and 30 in. portable 
culvert pipe. 


Kan., Ft. Scott—Until Dec. 15, by 
Comrs. Bourbon Co., building 5.91 mi. Jef- 
ferson Highway, south to county lines, 16 
ft. wide, 4 ft. dirt shoulders, rock bitumi- 
nous macadam. About $140,000. B. Boyle, 
Ft. Scott, engr. 


Kan., Frankfort—Until Dec. 18, by_ T. 
W. Snodgrass, city clk., furnishing labor 
and materials building various streets, in- 
volving 9830 cu.yd. excav., 39,841 sq.yd. 
pavement, 21,307 lin.ft. 24 in. curb and 
gutter, 1010 lin.ft. 12 in. and 1400 lin.ft. 
18 in. storm sewers, etc. Shockley Eng. 
Co., 740 Reserve Bank Bldg., Kansas City, 
Mo., engrs. 


8. D., Rapid City—Until Dec. 22, by P. 
J Egan, city aud., paving 4.6 mi. streets, 
18 ft. wide. Work involves 54,000 sq.yd. 
Portland concrete, asphaltic concrete. bit- 
ulithic, sheet asphalt or vitr. brick. 


Mo., St. Louis—Until Dec. 22, by Bd. 
Pub. Serv., grading sidewalk spaces and 
paving Gannett St. from Morganford Rd. 
to Ridgewood Ave. Cost, brick, $29,600; 
asphalt, $27,350; asphaltic concrete, $24,- 
400; bitulithic, $25,800. C. E. Smith, city 
engr. 


Mo., St. Louis—Until Dec. 19, by Bd. 
Pub. Serv., paving with vitr. brick and 
asphalt, building granite curbing, concrete 
guttering and granitoid sidewalk on Ca- 
banne Ave., from Union Blvd. to Cabanne 
PL; Oakland Ave. from King’s Highway to 
Skinker Rd. ; Clayton Rd. from Skinker Rd. 
to city limits, Waterman Ave. from Skinker 
Rd. to Debalivere Ave.; Forest Park Blvd. 
from Grand to Newstead Aves. ; Kingsbury 
Pl. from Skinker Rd. to Hamilton Ave. 
About $570,000. C. E. Smith, city engr. 


Mo., St. Louis—Until Jan. 5, 7 Bd. Pub. 
Serv., paving Ellenwood Ave. from Mor- 
ganford Rd. to Ridgewood Ave., and Rus- 
sell Ave. from Bway. to 18th St., brick, 
cost $23,950 and: $74,100 respectively; 
Douglas St. from river to Bway., wood 
block, $15,200; Northeast King’s Highway 
from Euclid to West Florrissant Aves., as- 
yhalt, $125,750; all 30 ft. wide. C. E. 
mith, city engr. 


Mo., St. Louis—Until Jan. 15, by Bad. 
Pub. Serv., paving 1 block Whittier St. 
between Labadie and Ashland Sts., and 5 
blocks Morganford Rd. between Chippewa 
St. and Fyler Ave., 24 ft. wide, vitr. brick, 
cost $14,550 and $75,050 respectively. C. 
E. Smith, city engr. 


Mo,, St. Louis—Until Jan. 17, by Bd. 
Pub. Serv., paving Page Blvd. between 
Vandeventer and Taylor Aves. brick, 
Compton Ave. between Chouteau and Park 
Aves., asphalt, both 24 ft. wide. About 
$91,500. C. E. Smith, city engr. 


Mo., St .Louis—Until Jan. 28, by Bd. 
Pub. Serv., paving 9 blocks Kings High- 
way from Natural Bridge Rd. to Penrose 
St., 24 ft. wide, asphalt, granite curbing. 
About $126,000. C. E. Smith, city engr. 


Mo., Versailles—Until Dec. 15, by J. L. 
Vaughan, engr. Morgan Co., paving roads, 
bituminous macadam on concrete base, and 
constructing several bridges. Bonds for 
$300,000 voted for project. 
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Cal, Ventura—Until Dec. 23rd, by Bd. 
Supervs. Ventura Co., paving 470,000 sq.ft 
Vineyard Ave, near Oxnard Twp. and 


180,000 ft. Nordhoff Rd. near Ojai Twp., 
concrete. L. E. Hallowell, clk. 


PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


* Maine—State Highway Comn., Augusta, 
let contract grading, draining and gravel 


surfacing 7.05 mi. river road, 16 ft. wide 
with 23 ft. shoulders, Enfield Twp., In- 
volving 13,300 cu.yd. earth and 50 cu.yd. 
rock excav., 2450 cu.yd. borrow, 20,820 cu. 


yd. gravel, etc. to M. Seretto and W. D. 
Smith, 3 Tremont Row, Boston, Mass., 
$99,349. ; 


*% Massachusetts—State Highway Comn., 
Boston, let contract building 34,900 ft. 
road, 18 ft. wide, Littleton Twp., involving 
98.400 gal. bituminous macadam, 17,400 
cu.yd. earth and 1140 cu.yd. rock excav., 
11,560 cu.yd. stone fill, and 7200 sq.ft. crib- 
bing, to M. L. Carmarco, Lee, $192,664 


*Mass., Worcester—See “Buildings.” 


N. Y., Brooklyn—E. Riegelmann, boro. 
pres. received bids Dec. 5, regulating and 
paving with bituminous macadam, (a) East 
13th St. from Ave. L to point 440 ft. on 
Ave. L, (b) paving with asphalt roadway 
of Ave. O from East 13th to East 5th Sts., 
(c) S8ist St. from 6th Ave. to Ft. Hamilton 
Ave., from C. A. Myers, foot of Stagg St., 
(a) $3270; M. J. O'Hara, (a) $3496, J. 
Jennings, Belle Harbor, L. I, (a) $3934; 
Uvalde Asphalt Paving Co., 1 Bway., New 
York City, (b) $11,491, (c) $8332; Con- 
solidated Asphalt Corp., 52 9th St.. (b) 
$12,180, (c) $8470; Sicilian Asphalt Paving 
Co., 41 Park Row, New York City, (b) 
$12,240; (c) $8628. 


*N. Y., Buffalo — City let contract to 
Rock Asphalt & Constr. Co., Morgan Bidg., 
paving Bidwell Parkway from Colonial Cir- 
cle to Soldiers Pl., 31 ft. wide, involving 
5500 sq.yd. asphalt and concrete on con- 
crete base, etc., also Abby St., 28 ft. wide, 
5680 sq.qd. asphalt on 6 in. concrete base, 
$27,688 and $28,480 respectively. 


N. Y., New York— Acting President, 
Manhattan Boro., received lowest 3 bids 
Nov. 25, granite paving 34th St., ete., from 
Asphalt Constr. Co., 1297 Madison Ave., 
$21,830; Burnside Constr. Co., 270 Burn- 
side Ave., $22,462; W. J. Fitzgerald, 547 
West 45th St., $22,873; regulating and 
rading, ete, 34th St. from Cleveland 
rinidad Paving Co., Flushing Ave., Brook- 
lyn, $17,762; Sicilian Asphalt Paving Co., 
41 Park Row, $21,094; J. L. Brustar, Har- 
lem River and 150th St., $21,182. 


New Je. sey—State Highway Dept., Broad 
St. Bank Bldg., Trenton, received bids Nov. 
26, improving 5.5 mi. Browns Mills-Lake- 
hurst Rd., 20 ft. wide, Burlington Co., in- 
volving 13,170 yd. gravel surface, from 
Crammer & Parker, Mayetta, §33,885, A. 
W. Hopkins, Hornerstown, $36,720, Sutton 
& Corson, 9th and Simpson Sts., Ocean 
City, $37,390. Noted Sept. 4. 


*Md., Rockville -— Montgomery Co. let 
contracts to H. F. Voigt Co., 715 14th St., 
N. W., Wash., D. C., improving Brown's 
Lane, cost $12,000; 4/5 mi. Derwood-Red- 
land Pike, $12,000. 


0., Dayton—City and Montgomery Co. 
received only bid paving West 3rd St. 
from Baker St. to corporation line, 36 ft. 
wide, brick on concrete base, from Finke 
Eng. Co., 15 South St. Clair St. About 
$48,000. 


*Indiana—State Highway Comn., In- 
dianapolis, let contract building 5.574 mi. 
road between Osgood and Versailles coun- 
ties, to Central States Constr. Co. Lo- 
gansport. 223,157. 


*Mich., Hillsdale—Hillsdale Co. let con- 
tracts grading and surfacing with class 
“B” gravel 2 mi. Assessment Dist. Rd. No. 
43, Hillsdale Twp., 16 ft. wide, 24 ft. grade, 
to Bishop & Rowlson, Hillsdale, $22,054. 


*Mich., Midland—Midland Co. Rd. Comn. 
let contract grading, shaping and surfac- 
ing with class “B” gravel 5.085 mi. Assess- 
ment Dist. Rd. No. 168, 12 ft. wide, Larkin 
Twp., to H. A. Crane, Midland, $70,873. 


lil., Chicago—Fd. Local Impvts. received 
bids Nov. 10, paving (a) East 102nd St. 
from Ave. N to Indianapolis Ave. 

(b) Eddy and Cornelia Sts. from North 
Cicero to North Long Aves., Newport St. 
from North Laramie to North Long Aves., 
Laverne St., Laramie Ave. and Lockwood 
St. from Roscoe to Addison Sts. 

(c) Alley between School, Melrose, Paul- 
ina Sts., and Ravenswood Ave. 
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Streets and Roads (Continued) 


(d) Alley 
field Blvd., 
(e) Alley 


between Hamburg St, 
Larrabee and Orchard 
between West 57th, West 
South Green and South Peoria Sts. 

(f) Alley between Rice St., Chicago 
Ave., Robey St. and Hoyne Ave., from Cal 


Gar- 
Sts. 
58th, 


umet Coal & Teaming Co., 9022 Commer 
cial Ave., (a) $28,081; Contg. & Material 


Co., 3219 South Michigan Ave., (a) $30,688, 
(ad) $4185, (e) $3087 Farr Bros. Co., 356 
West llith St., (a) $29,834; White Paving 
Co., 17 North La Salle St., (b) $177,508; 





R. F. Conway Co., 133 West Washing- 
ton St., (b) $178,026; Amer. Asphalt Pav- 
ing Co., 133 West Washington St., (b) 
$179,184; J. A. Ross & Ce., 4561 Armi- 
tage Ave., (c) $3169, (f) $5167; J. Dillon 
& Co., 179 West Washington St., (c) $3425, 
ie) $3120, (f) $5271; Central Paving Co., 
179 West Washington St., (c) $3459, (da) 
1129, (e) $3153; P. J. O’Brien & Co., 29 
South La Salle St., (d) $4202, (f) $5153. 
Noted Nov. 6 E. B. 

*Mo., St. Louis—Bd. Pub. Serv. let con- 


tract widening 
surfacing 1 


from 24 to 100 ft. and re- 
mi. Washington Ave, from Jef- 
ferson to Teresa Aves., involving vitr. 
brick paving and 5280 lin.ft. curbing and 
guttering, to F. A. Stiers, 4512 Enright St., 
$236,583. 

Tex., 
Nov. 10, 
topping 


Boerne—Kendall Co. received 
gravel surfacing with 
5.788 mi. Highway 
here to Bexar Co. line, 16 ft 
Finley Method Co., 703-4 
Houston, $38,397; Uvalde 
Co., Swearingen Bldg., San 
752 Work involves 2 acres 
grubbing, 4.77 mi. machine 
and S801 cu. yd. unclassified 
Noted Sept. 11. 


*Tex., Ft. 
Genk Eng 
grading and 
from East 
involving 


bids 
bituminous 
No. 9, from 
wide, from 
Stewart Bldg., 
Rock Asphalt 
Antonio, $44,- 
clearing and 
grader work 
earth excav. 


Worth—City let 


7 contracts to 
«& Supply 


Co., Burton Bldg., 
paving 2355 ft. Calhoun S 
Front to 9th Sts. 40 ft. wide. 
10.867 sq.yd. vertical fibre brick 
and 5000 linfrt. concrete gutter, $33,138: 
4500 ft. Commerce St. between East Front 
and Weatherford Sts.. 50 ft. wide, involv- 
ing 29.593 sa.yd. vertical fibre brick and 
10,000 lin.ft. concrete gutter, $104.93 1000 
ft. Daggett St. from Main to Taylor Sts 
40 ft. wide, involving 2570 sq yd. vertical 
fibre brick, 2500 lin.ft. concrete gutter and 
550 cu.yd. earth excav., $10,000 Noted 
Feb. 6 


*Tex., 





Hemphill—Comrs 
contract grading, gravel surfacing and 
draining 13.69 mi. Highway No. 8A. from 
here to Geneva, 15 ft. wide, to Smith Bros., 
Crockett, $118,374 Work involves 48.9 
acres clearing and grubbing, 43.406 Ib. rein- 
forcing steel, 26,750 cu.yd. surfacing ma- 
terial, 517 sq.vd. class A concrete, 51,663 
cu.yd. earth excav., 325 cu.vd. street and 
250 cu.yd. rock excav Noted Sept. 25. 


Tex., McKinney —Collin Co. received bids 
gravel surfacing and draining 24.95 mi. 
Highway No. 6 between Gravson and Dal- 
las Counties, 16 ft. wide, from F. D_ Per- 
kins, McKinney, $228,5€2; Womack Constr 
Co., Sherman, $250,223: McElwrath & 
Rogers, Corsicana, $264,575. Work in- 
volves 51.8 acres clearing and grubbing. 
3396 sq.yd. concrete pavement, 30,018 cu.yvd 
earth and 1000 cu.yd. loose rock excavy., 
29.491 Ib. reinforcing steel, 239 cu.yd. Class 
“A” and 821 cu.yd. class “B” concrete 
Noted Aug. 28 


*Tex., Palo Pinto—Comrs. Palo Pinto 
Co. let contract building 3 mi dirt road 
and grading 2 mi. Highway No. 1, 16 ft. 
wide, to Tibbett & Tibbett & Butler Bros. 
Mineral Wells, $34.625. Work involves 8&8 
acres clearing and grubbing. 903 cu.yd 
rock and 25 482 cu.yd. unclassified earth 
excav., 32.167 Ib. steel, 283 sq.yd. class A 
and 347 sq.yd. class B concrete. 


Sabine Co. let 


Tom Green 
building (a) 
No. 4, from here to 
Schleicher Co. line, 15 ft. wide, involving 
56.3 acre clearing and grubbing, 49.510 
cu.vé. unclassified earth, 3378 cu.yd. rock 
and 407 cu.yd. street excav., 88.525 gal. 2 
course asphaltic treatment, 78,267 Ib. rein- 
forcing steel, 917 sq.yd. class A, 510 sq.yd. 


Angelo—Comrs 
bids Nov. 16, 


Tex., San 
Co. received 
13.96 mi. Highway 


class B and 507 sq.yd. concrete pavement, 
49,180 cu.yd. crushed stone, (b) building 
gravel surfaced road on same, involving 


49.510 cu.yd. unclassified eerth excav., 49.- 
180 cu.ya. crushed stone and 5632 acres 
clearing and grubbing. (does not include 


asphaltic treatment or drainage structures), 


(c) building rein.-con. drainage structures 
on same, involving 407 cu.yd. structural 


excav., 78,267 Ib. reinforcing steel, 52 lin.ft. 
24 in. ei. pipe, 691 lin.ft. bridge wailing 
type, 917 sq.yd. class A, 510 sq.yd. class B 
and 507 sq.yd. concrete pavement, from 
Montgomery, Kuykendall & Thompson, San 
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Antonio, (a) $377,842, (b) $258,763; Har- 
rison, Potts & Prentice, Waco, (a) $420,- 
918, (b) $310,904; Womack Constr. Co., 
Sherman, (a) $449,438, (b) $343,546, (c) 
$65,958; H. H. Hicks, Eldorado, (c) $60, 
485; McCall-Moore Eng Co., 308-309 
Amicable Bldg., Waco, (c) $62,392. 





*Idaho, Twin Falls—City let contract 
paving various streets, bitulithic, to War- 
ren Constr. Co., Journal Bidg., Portland, 
Ore., $733,628. 

*Wash., Bremerton—City let contract 


grading and paving 4th Ave., concrete, to 

Bulette & Badolato, Seattle, $15,265 
*Wash., Port Angeles—City let contract 

grading, paving with concrete and building 


concrete curbs on sth St. from Blvd. to 
LirecolIn St., to Dahlberg & Olson, Port 
Angeles, $73,578. 


*Wash., Seattle—City let contract paving 
West McGraw St., et al, involving 1890 sq. 
yd. 6 in. concrete paving and 1010 lin.ft. 
type “A” armored concrete curbs, to F. 
Agostino, 1335 21st St., $16,334. 


Wash., Tacoma—Pierce Co. received 
lowest bid Nov. 28, clearing and grading 2 
mi. East End Prive. involving 22,164 eu yd. 
excav., from H. Pederson, Alaska Bldg., 
Seattle, $28,695. 


* Wash., Tacoma—Pierce Co. let contract 


grading and paving 2.26 mi. Eatonville 
Highway, involving 21,600 sq yd. concrete, 
26,623 lin.ft. concrete curbing and 19,795 


cu.yd. excav., to W. Hummon, Tacoma, 
cost $75.543: 12 mi. Spanway-McKenna 
Rd., 123,946 sq.vd. concrete, 137,895 lin.ft 
corcrete curbing and 30,780 cu.yd. earth 
excav., to Independent Asphalt Paving Co., 
18th St. and Dock, $249,895; 4.5 mi. Grav- 


elly Lake Rd., 12,041 sq.yd. concrete, 12,750 
lin.ft. conerete curbing and 7752  cu.yd 
execav., to J. Warter, Tacoma, -$98,751. 


*Wash., Wenatchee—City let contract 
grading, surfacing with crushed rock, curb- 
ing and building sidewalks on Yakima St. 
from Mission to Alaska Sts., to Burke & 
Songfelder, Wenatchee, $36,023. 


*Ore., The Dalles—City let contract 
grading and surfacing 9 blocks of Elm Ave. 


and West 8th St., concrete, to United 
Contg. Co... Northwest Bank Bldg., Port- 
land, $39,168. 

Cal., Long Beach—City received bids 
grading, paving, and installing sanitary 
sewers in 4th St., involving 153,450 sq yd. 
5 in. concrete, 3222 lin.ft. cement concrete 
curbing, 9919 sq.ft. cement concrete side- 
walks, 2749 lin.ft. vitr. clay pipe, ete. 
from Fairchild-Gilmore-Wilton Co., Pacific 


Electric Bldg., Los Angeles, $45,000, D. L. 


Gaskill, Long Beach, $47,000. 

*Cal., Los Angeles—Bd. Supervs. Los 
Angeles Co. let_contract paving 1.01 mi. 
Cypress Ave., Rd. Impvt. Dist. No. 142, 
near Covina, to Fleming Constr. Co., 105 
North Park Ave., Pomona, $14,500. 

Cal... Los Angeles—Fd. Supervs. Los 


Angeles Co. received bids improving 2.057 
mi. North Pomona Blvd., Rd. Impvt. Dist. 
No. 146, from Rogers Bros. Co., 350 Mer- 
rick St., $86,400, Fleming Constr. Co., Po- 
mona, $92,600. Work involves 17,375 cu. 
yd. earth excav., 33,905 sq.yd. 5 in. con- 
crete paving, 10,864 lin. ft. shaping road- 
bed, 12,560 lin.ft. curbing, 760 cu.yd. class 
“A” concrete for drain, 12,262 lb. reinforc- 
ing steel and 412 ft. corrugated iron pipe. 


*Cal., Los Angeles—City let contract im- 
proving Washington St., to G. H. Oswald, 
405 O. T. Johnson Bldg., involving 316,316 
sq.ft. grading at $0.03 per sq.ft. 316,316 
sq.ft. asphalt paving $0.22 9464 sq.ft. 
concrete, guttering, $0.28, 4280 sq.ft. gran- 
ite block guttering, $0.50, 57 ft. cement 
curbing, $0.60, 383 sq.ft. cement walks 
$0.18, house connection sewers, $1.30, storm 
drain, $5000, total, $92,228; Mayberry St., 
to M. S. Cummings, 1302 West 22nd St., 
63,144 sq. ft. grading, oiling and rolling, 
$0.154, 4913 ft. cement curbing $0.56, 21,- 
441 sq. ft. cement walks, $0.18, 2 storm 
drains, $700, post and chain railings, $500, 
total, $19,946. 


*Cal., San Francisco—City let contract 
curbing, paving and guttering 27th, 28th, 
29th, 30th, 31st, 32nd, 33rd and 34th Sts. 
between Taraval and Ulloa Sts., involving 
18.489 sq.yd. asphalt, 933 sq.yd. vertical 
fibre, 9600 lin.ft. concrete curbing, 5180 
sq.ft. guttering and 5945 cu.yd. earth 
excav., to Fay Impvt. Co., 758 Phelan Bldg., 
$64,775. 

*Cal., Santa Barbara—cCity let contract 
paving Santa Barbara and Arrellaga Sts., 
involving 4 in. concrete base, 14 and 54% in. 
Warrenite surface, cement curbs and gut- 
ters, and 6 in. house connection sewers, to 
Fairchild-Gilmore-Wilton Co.. Pacific Elec- 
tric Bldg.. Los Angeles, $19,772. 
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Railways 
PROPOSED WORK 
North Carolina— East Caroline 
Terminal Ave., Tarboro, plans to 1} 
short line railroad from here towards } 


fax. About $100,000. H. C. Bridges, 
boro, pres. and treas. 


Excavation and Dredging 
PROPOSED WORK 


Mont., Harlowton—Irrigation—Har\: 
ton Irrigation Dist. plans to build systen 


irrigate 6000 acres.. About $10,000. \ 
Renshaw. Rounduv ener 
Wash., Yakima—Drainage—Yakima « 


plans to build drainage ditch along Ben 
Co. line, cost $40,000; also diteh 1 
Sunnyside, $50,000. Work involves exc: 
tion and concrete lining. T. Mac Cartn 
Eugene, Ore., engr. 


Ore., Grants Pass — Irrigation — Grants 
Pass Irrigation Co. plans to install 18 
centrifugal pump in ditch, 33 ft. above s: 


level, driven by 125 h. p. electric motor 
G. A. Hamilton, secy. 
B. C., New Westminster—Reclamation 


Provincial Government, New Westminster, 
having preliminary plans prepared for r 
clamation of 30,000 acres in Sumas Lik: 
Dist. About $3,000,000. E. D. Barrow 
New Westminster, minister of agriculture 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*N. Excavation—E. §S 
Walsh, supt. pub. wks., Capitol, Albany, 
let contract completing prism excav. be 
tween here and King’s Bend, Contr. 189 
to Lathrop, Shea & Henwood Co., 428 
Ellicott Sq., Buffalo. About $30,260. Noted 
Nov. 6, E. B. 


N. Y¥., New York—Dredging — Dept. of 
Docks, Battery Pl, received lowest 3. bids 
Dec. 1, dredging North and East Rivers 
from New Jersey Shipbuilding & Dredging 





Y., Fairport 


Co., 50 Broad St., $47,885; Morris & Cum 
mings, 17 State St, $48,068; H. DuBois 
Sons Co., 17 State St., $54,361. 


*Mont., Forsyth—Ditch—Hammond Irri- 
gation Co. let contract building 6 mi. ditch 
and siphon, involving 25,000 cu.yd. excay 
to Schleuter Bros., Miles City, $11,250 


*Cal., Calexico—Levee—Imperial Irriga- 
tion Dist., El Centro, let contract raising 15 
mi. Voleano Lake levee in lower California, 
south east of Calexico, involving 120,000 
cu.yd. earthwork, to Crowley & Sherer, 
Pacific Electric Bldg., Los Angeles. About 
$87,000. 


Industrial Works 
PROPOSED WORK 


Me., Augusta—Edwards Mfg. Co., Water 
St., having plans prepared by Lockwood 
Greene & Co., archts. and engrs., 60 Fed- 
eral St., Boston, Mass., for 6 story rein.- 
con. storehouse. About $100,000. 


Mass., Boston—H. L. Hildreth Co., 67 
Batterymarch St., having plans prepared 
by J. R. Worcester & Co., engrs., 79 Milk 
St., for altering and building 2 story, 6 x 
180 ft., brick addition. 


Mass., Cambridge—C. T. Main, engr., 2°! 
Devonshire St., Boston, soon lets contract 
building 2 story, 86 x 134 ft., brick, con 
crete and steel, boiler house, concrete floor 
ing and foundation, for Lever Bros. Co 
176 Bway. 


Mass., East Boston (Boston P. O.) 
Boston & Lockport Block Co., 100 Condo 
St., soon receives bids building 2 story. * 
x 245 ft., brick and timber factory, co: 
crete foundation. H. F. Bryant, 334 Was! 
ington St., Brookline, engr. 


Mass., Medford—See “Buildings.” 


Mass., Medford (Boston P. O.)—Ame: 
Radio & Research Corp.. Medford Hillsic 
soon receives bids building 1 and 2 stor 
140 x 200 ft., brick and rein.-con. factor, 
concrete flooring and foundation. Abo 
$90,000. H. F. Bryant, 334 Washington S' 
Brookline, engr. 


Mass., New Bedford—Wamsutta Mi! 
Wamsutta St., soon receives bids buildi: 
three 3 story, 20 x 20 ft. brick lavato: 
towers, concrete foundation. About $25,° 
Private plans. 


/ 
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Nov 13-20, 1919 
i 
Industrial Works (Continued) 40th St., New_York City, soon lets contract 


vicas., Plymouth—Plymouth Buick Co. 
nl; to build 1 story, 80 x 175 ft. rein.- 
con. garage and service station, rein.-con, 
flooring, on Sandwich St. About $65,000. 


Vass., Roxbury—W. H. Lewis, 20 Prov- 


idence & Worcester, having plans pre- 


pared by J. A. Tuck, archt., 108 Intervale 
st, for 2 story, rein.-con, garage, rein.-con, 
flooring, concrete foundation, on Washing- 


ton and Circuit Sts., here. About $25,000. 
Mass., Worcester—Franklin Motor Car 


Co.. 3 King St., having plans prepared by 
J. Rice, areht., 306 Main St., for 1 story, 
brick, conerete and hollow tile garage, 
sales and service station, concrete flooring 


and foundation. About $35,000. 


R. L, Shannock—Columbia Narrow Fab- 
ric Co. plans to-build brick and mill con- 
struction addition to mill. About $50,000. 


Conn., Danielson—Goodyear Cotton Mills, 
Inc.. plans to build 3 story, 146 x 366 ft. 
factory. 


Conn, South Norwalk—J. C. Schaeffler, 
archt. and engr., 40 West 32nd St., New 
york City, preparing plans for brick, steel 
and conerete factory, rein.-con. flooring, 
concrete foundation, here. About $150,000. 
Owner’s name withheld. 


Conn., Thomaston—Seth Thomas Clock 
Co. Elm St, having plans prepared by 
Lockwood, Greene & Co., archts., and 
eners., 60 Federal St., Boston, Mass., for 5 
story, rein.-con. addition to plant. 


Conn,, Waterbury—E. E. Benedict, archt., 
51 Leavenworth St., soon receives_ bids 
building 1 and 2 story, 72 x 119 ft., brick, 
conerete and steel garage and sales plant, 
rein.-con, flooring, rock foundation, for 
Bradford Auto Sales Co., 476 Meadow St. 
About $25,000, 


N. Y¥., Bath—Bd. Trustees plans to en- 
large and equip electric light plant. About 
$35,000. J. W. Taggart, clk. 


N. Y., Churchville—Village had plans 
prepared by F. S. Tracy, engr., Middleport, 
for power plant. Election soon to vote on 
$26,000 bonds for project. 


N. Y¥., Long Island City—C. E. Shepard, 
311 Hudson St., New York City, soon lets 
contract building 2 story, rein.-con. and 
steel factory, rein.-con. flooring, concrete 
foundation, on Van Alst Ave., here. About 
$250,000. H. Balcom, 10 East 47th St., New 
York City, archt. and engr. 


N. ¥., Mineola—Knickerbocker Ice Co., 
1480 Bway., New York City, soon lets 
contract building 1 story, rein.-con. and 
steel plant, rein.-con. flooring, concrete 
foundation, here. About $110,000. w. 
Mortensen, 209 West 76th St.. New York 
City, archt. and engr. 


N. ¥., New York—See “Buildings.” 


N. Y¥., New York— Advance Novelty 
Candy Mfg. Co., 511 East 72nd St., having 
plans prepared by Haven & Crosby, archts. 
and engrs., 220 Devonshire St., Boston, for 
5 story, 100 x 225 ft., rein.-con. and steel 
factory, rein.-con. flooring, concrete founda- 
a - 138th St. and Willow Ave. About 

500,000, 


N. ¥., New York—E. J. Lang, archt. and 
engr., 477 5th Ave., soon lets contract alter- 
ing brick and steel factory, rein.-con. floor- 
ing, at 244 East 52nd St., for E. C. DeWitt, 
212 5th Ave. About $50,000. 


N. ¥., New York—B. W. Levitan, archt. 
and engr., 7 West 45th St., preparing plahs 
for 2 story, brick and steel garage, rein.- 
con. flooring, concrete foundation, on 
Hawkstone Ave. About $70,000. Owner's 
name withheld. 


N. ¥., New York—dZipkes,. Wolff & Kud- 
roff, archts. and engrs., 25 West 42nd St., 
receive. bids about Dec. 20, altering 6 
Story, brick, steel and rein.-con. factory, 
rein.-con. flooring, on Broome St., for Ma- 
jestic Mills Paper Co., 464 Broome St. 
\bout $25,000. 


\. ¥., New York—E. Wilbur, archt. and 
“r., 507 5th Ave., preparing plans for 3 
‘ory, 50 x 100 ft., brick and steel garage, 
".-con. flooring, concrete foundation. 
ut $35,000. Owner’s name withheld. 


N. ¥., Peekskill—Baron de Hirsch School, 

East 64th St.. New York City, having 

nS prepared by E. I. Shire, archt. and 

‘er, 373 4th Ave, New York City, for 1 

ry, rein.-con. and steel, power house, 

ron.-con. flooring, concrete foundation. 
ut $150,000. 


+ 


, \. ad. Asbury Park—Rydon Tire & Rub- 
bes Co., e/o E. A. Arend, archt., 105 West 


building brick and _ steel factory, rein.- 
con. flooring, concrete foundation. About 
$100,000, 


N. J., Jersey City—Des Lauriers Column 

Mould Co., Woolworth Bldg., New York 
City, having plans prepared by Funk & 
Wilcox, arehts., Old South Bldg., Boston, 
for 8 story, 100 x 200 ft, rein.-con. fac- 
tory, rein.-con. flooring, concrete founda- 
tion, here. About $400,000. 
_N. J., Jersey City—Federal Shipbuilding 
Co., Kearny Meadows, Newark, plans to 
build addition to their plant, here, to con- 
sist of new corrugated iron warehouse 
About $59,500. 

N. J., Newark—W. Lehman, archt., 738 
Broad St., soon lets contract building 2 
story, brick and rein.-con. garage, on Plane 
and Eagle Sts., for Roth & Co., 45 Market 
St. About $100,000. 


Pa., Altoona—Altoona Overland Co., 900 
Green Ave., plans to build 4 story, 50 x 133 
ft., rein.-con. garage, salesroom and repair 
shop, at 814-16 Chestnut Ave. About $50,- 
000. Architect not selected. 


Pa., Hazleton—Hazleton Silk Throwing 
Co. plans to build 1 story, 35 x 60 ft., brick 
and timber factory, rein.-con, flooring, rock 
foundation. About $50,000. Architect not 
selected, 


Pa., Johnstown—Turin Valley Motor Co. 
plans to build 3 story, 66 x 160 ft, rein.- 
con. brick and steel, garage and salesroom, 
at 206 Main St. About $50,000. Architect 
not selected. 


Pa., Milton—Shippers Car Line Co., 4th 
St., purchased 25 acre site, and plans to 
build new plant, to include storage yards. 
Initial cost, $70,000. R. W. Moffett, resi- 
dent engr. 


Pa., Phila.—E. H. Yardley, archt., 1713 
Sansom St., preparing plans for 5 story, 75 
x 100 ft. rein.-con., brick and terra cotta, 
service building, on Broad and Girard Sts. 
Cost to exceed $50,000. Owner's name 
withheld. 


Md., Baltimore—Dewitz & Webb, archts., 
232 St. Paul St., preparing plans for 1 
story, 60 x 350 ft., concrete, brick and steel 
foundry, rein.-con. flooring, concrete foypn- 
dation, in northeastern section of city. 
About $100,000. Owner’s name withheld. 


Md., Baltimore—Harper & Bros., Frank- 
lin Sq., New York City, plan to build print- 
ing and bookbinding plant here, including 
workmen's houses, etc. Initial cost, $1,- 
000,000. 


Md., Baltimore Terminal Warehouse 
Co., Davis and Pleasant Sts., having plans 
prepared by Owens & Sisco, archts., 1605 
Continental Bidg., for 6 story, 120 x 600 
ft., rein.-con. warehouse, rein.-con. flooring, 
concrete foundation, on Boston St. near 
Clinton St. About $300,000. H. F. Dolle- 
man, 507 North Charles St., engr. 


Md., Cumberland—Merchants’ Ice & Cold 
Storage Co., plans to construct 7 story cold 
storage building. About $80,000. 








Tenn., Memphis—Sugar Products Co., 16 
Exch. Pl, New York City, plans to con- 
struct molasses storage building, here, to 
house 500,000 gal. tank, power house, etc. 
Cost to exceed $50,000. Architect not se- 
lected. 


0., Ashtabula—City plans to construct 
new buildings and install electrical ma- 
chinery, at Municipal Lighting Plant. 
About $50,000. R. N. Case, Ashtabula, 
engr. 


0., Cleveland—Detroit & Cleveland Navi- 
gation Co., Lake Front at foot East 9th St., 
plans to build 1 story, 300 x 720 ft., rein.- 
con., steel and brick warehouse, rein.-con. 
flooring, concrete foundation, also extend 
pier. About $300,000. Private plans. 


0., Cleveland—L. M. Axle Co., 247 Co- 
lonial Arcade, plans to build 2 story, 90 x 
210 ft., concrete, steel and brick factory, 
rein.-con. flooring. concrete and brick foun- 
dation, on East 49th St. and Newburgh & 
South Shore R. R. About $100,000. 
Shimmen, 2031 Euclid Ave., archt. 


0., Dayton—Domestic Eng. Co., Taylor 
St., plans to build 6 story, 80 x 300 ft., 
rein.-con. and steel factory, rein-con. floor- 
ing, concrete foundation, on Webster St. 
About $200,000. Schenk & Williams, Mu- 
tual Home Bldg., archts. 


0., Dayton—Standard Register Co., Al- 
bany St., plans to build 1 and 2 story, 80 
x 100 ft., rein.-con. and brick factory, rein.- 
con. flooring, concrete foundation, on Al- 
bany St. About $35,000. Architect not se- 
lected. 
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0., Dayton—Stanley Mfg. Co., Cannon 
St., plans to build 3 story, 40 x 80 ft., rein.- 
con. factory, rein.-con. flooring, concrete 
foundation. About $25,000. Frank Hill 
Smith Co., Inc., 1035 Reibold Bldg., archts 

O., Elyria—Winner Cord Tire & Rubber 
Co., 702 Natl. City Bldg., Cleveland, plans 
to build 3 story, concrete, steel and brick 
factory, rein.-con. flooring, concrete foun 
dation, here. About $300,000. Engineer 
not selected. 

Ind., Indianapolis—Dean Steam Pump 
Wks., 323 West 10th St., plans to build 2 
story, brick and steel machine shop, rein 
con. flooring, concrete foundation. About 
$25,000. C. Brossman, 1503 Merchants bank 
Bidg., engr. 


Ind., Indianapolis—Vonnegut Mchy. Co., 
43 South Meridian St., had plans prepared 
by Vonnegut, Bohn & Hueller, archts., In- 
diana Trust Bldg., for 2 story, 95 x 300 ft 
rein.-con., brick and steel warehouse, rein.- 
con. flooring, at 43 South Meridian St 
About $200,000, 


Mich., Detroit—Buhl Sons Co., 103 West 
Woodbridge St., plans to build 5 story, 
brick, rein.-con. and steel warehouse, rein.- 
con. floooring, concrete foundation, at foot 
of Adair St. About $60,000. J. Scott & 
Co., 2326 Dime Bank Bidg., archts. 


Mich,, Flint—Van Leyen, Schilling & 
Keough, archts. and engrs., 201 Walsh 
Bidg. preparing plans for 1 story, 30 x 248 
ft. rein.-con. storage plant, rein.-con, floor 
ing, concrete foundation, on _ Industrial 
Ave. About $35,000. Owner's name with- 
held. 


Mich., Jackson—Sparks-Withington Co., 
North St., having plans prepared by With- 
ington-Roberts & Wright Co. archts., 
Swetland Bldg., Cleveland, building 4 story, 
100 x 300 ft., rein.-con., brick and steel 
plant, rein.-con. flooring, concrete founda- 
tion, here. About $200,000. 


Ill, Chicago— Arabol Mfg. Co. 100 
William St., New York City, having plans 
prepared by A. Smith, archt. and engr., 
7422 Parnell Ave., for brick and steel fac- 
tory, rein.-con. flooring, concrete founda- 
tion. About $100,000. 


Wis., Green Bay—J. Hoberg Paper Co., 
Elm St., plans to build 4 story, 60 x 250 
ft. rein.-con. and steel mill, rein.-con. floor- 
ing, brick foundation, on 12th and Main Sts 
About $250,000. Architect not selected. 


Wis., Greenwood—Blum Bros. purchased 
site and plans to build 3 story, 60 x 200 ft 
brick, rein.-con. and steel factory, brick 
foundation, on Main St. About $50,000 
Architect not selected. 


Wis., Milwankee—W. S. Seaman Co., 480 
Virginia St., plans to build 1st unit of 
plant, 6 story, 50 x 70 ft. and 100 x 400 
ft., brick, concrete and steel, probably rein.- 
con. flooring, concrete foundation, on Port 
Washington Rd. About $500,000. Engi- 
neer and architect not decided, may be 
private. 


Wis., Milwaukee—Walsh Harness Co., 
425 East Water St., having plans prepared 
by M. Tullgren & Sons, archts. and enegrs., 
425 East Water St., for 1 story, 50 x 200 
ft. brick and mill construction factory, con 
crete foundation, on Keefe Ave. About 
$60,000. 


Wis., Tomah—Tomah Rubber Wks., c/o 
L. Hofmeister, 176 16th St., Milwaukee, had 
plans prepared for 2 story, 96 x 100 ft 
rein.-con. and brick factory, rein.-con. floor- 
ing, concrete foundation. About $45,000 
Private plans. 


Minn., Minneapolis—C. L. Kinport, archt., 
Andrus Bldg., soon lets contract building 
2 story, 100 x 120 ft., rein.-con. and brick 
garage, on Lincoln and Aldrich Aves... S.. 
for Harris Realty Co., New England Bldg 
About $52,000. 


Minn., Minneapolis—Northwestern Glass 
Co., 219 2nd St., N., plans to build 4 story, 
66 x 162 ft., rein.-con. and brick addition to 
factory, on 2nd Ave. and 2nd St. N. About 
$100,000. Bertrand & Chamberlain, North- 
western Bank Bldg., archts. 


Minn., New Ulm—City plans to build 90 
x 90 ft. power plant. About $50,000. A. J 
Mueller, supt. power’ plant. 


Minn., Rices Point (Duluth P. O.)— 
Northern Pacific R.R., St. Paul, preparing 
pians for 5 freight warehouses and rear- 
rangement of trackage in ards, here. 
About $500,000. W. H. Strachan, Duluth, 
div. supt. 


K. St. Francis—City having plans pre- 
pared by Henningson Eng. Co., engrs., 12th 
and Pa Sts.. Omaha, Neb. for new 
electric light plant. Bonds for $55,000 
voted for project. 
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Industrial Works (Continued) 
Kan,, Wichita — Emerson-Brantingham 


Co., 218 South Wichita St, plans to build 
4 story, 20 x 264 ft., brick warehouse 
and office. About $150,000. Architect not 
selected. 

Neb., Omaha—Baker 
c/o J. L. Baker, 19th 
plans to build 2 story, 140 x 400 ft. factory 
and 140 x 155 ft. office, brick and steel, 
rein,-con flooring, concrete foundation 
Cost between $350,000 and $400,000, Archi- 
tect not selected. 

N. D., Grand Forks 


Ice Machine Co., 
and Nicholas Sts., 


Industrial Comn. of 


North Dakota, Bismarck, having  pre- 
liminary plans prepared by C. L. Pills- 
bury Co, engrs., 805 Metropolitan Life 


Bldg., Minneapolis, constructing flour mill, 
2000 to 3000 bbl, daily capacity, 1,500,000 
bu. capacity elevator and 8 story, 40 x 160 
ft. office building, concrete and mill con- 
struction, About $1,500,000. 


Mo., St. Loulse—Amer. Bakers Machy. 
Co.,, Clinton and $th Sts, preparing plans 
building 2 story, 100 x 300 ft, concrete and 
brick tactory, rock foundation, on Kings 
Highway. About $756,000, 


Mo., St, Louis—Southern Car Wheel Co., 
Ry. Exch. Bldg., plans to build 1 and 2 
story, 120 x 1385 ft., concrete, steel and 
brick factory, rein.-con. flooring, rock foun- 
dation, on Euclid Ave. and St. Louis Belt 
& Terminal R.R About $400,000 Archi- 
tect not selected. 

Tex., Commerce 


Navasota—Chamber of 


receives bids about Dee. 15, building 2 
story, 86 x 110 ft, ice and cold storage 
plant, brick, About $75,000. 

Okla., Sapulpa—C. R. Webb plans to 


build 1 story, flour mill and grain elevator, 
About $50,000 Architect and engineer not 
selected. 


Wash., 
Montesano, 
front, here, anc 
crete sawmill, 
Abaut $100,000 


Aberdeen—Bishop Lumber Co., 
acquired 400 ft. site on harbor 
plans to build 2 story, con- 
60,000 ft. daily capacity 
kK. K. Bishop, mer. Archi- 


tect not selected 

Wash., Seattle—Bd. Educ. plans to build 
3 story, 250 x 2650 ft. factory and ware- 
house, involving 40,000 sq.ft. rein.-con. 
flooring, on 8th and Dexter Sts, About 
$160,000. EF. A. Narramore, Central Bidg., 


school archt. 


Ore., Marshfield—I. Tower plans to build 
2 story, 100 x 100 ft. concrete garage, con- 
crete foundation. in Chinatown addition, 
About $50,000. Architect not selected, 


Cal., 


Cal, Steckton—Kroyer Tractor Mfg. Co., 
512 Farmers Bank Bldg., having plans 
prepared by F. V. Mayo, archt,, 512 Farm- 
ers Bank Bldg., for group of factory build- 


Glendale—See “Waterworks.” 


ings. About $1,000,000. 
BIDS DESIRED 
Md., Baltimore—R. C. Kolb, 10th and 


Reed Sts. Phila., Pa., receiving bids build- 
ing 1 and 2 story, 60 x 200 ft., bakery, 
brick and stone, concrete foundation, on 
Pennsylvania and North Aves, here. About 
$200,000 W. W. Slack & Co., 142 State 
St, Trenton, N. J., archts. 


Md., Baltimore—Until Dec. 15, by M. J. 
Reilly, agt. Fidelity Storage Co., 812 
Equitable Bldg., constructing 6 story, 
125 ft., rein.-con., brick and stone ware- 
house, concrete foundation, at 2104-2108 
Maryland Ave About $160,000. Morris 
& Dunford, Chicago, archts 


Mich., Detroit—R. H. Fyfe, 694 Wood- 
ward Ave., receiving bids constructing 2 


story, 40 x 150 ft., rein.-con. and brick ga- 
rage and sales building, rein.-con. flooring, 
concrete foundation. About $60,000, Smith, 
Hinchman & Grylls, 710 Washington Ar- 
cade, archts. 


iL, Chicago—Palatine Commercial Corp., 


1114 Milwaukee Ave., receiving bids build- 
ing 2 story, 75 x 125 ft., brick and rein.- 
con. warehouse, rein.-con. flooring, concrete 


foundation, on Haddon and Milwaukee Aves. 


About $65,000. H. Schmidt, 1165 North 
Clark St., archt. 
Ill., Chieage—T. R. Bishop, archt., 35 


South Dearborn St., receiving bids building 
3 story, 160 x 165 ft., mill construction fac- 
tory, concrete foundation, on Lake St. and 
Kildare Ave., for Playerphone Talking 
Machine Co., 238 North Kedzie Ave. About 
$175,000. 


Chicago—W. J. van, 1310 West 
St., receiving bids building 1 story, 
75 x 120 ft., brick and timber garage, brick 
foundation, at 1304 West 79th St. About 


$25,000. A. G. Lund, 453 West 63rd St, 
archt, 

iL, Chieago—W. Schulze, archt., 2009 
West North Ave., receiving bids building 
2 story, 60 x 125 ft., brick and rein.-con. 
garage and storage plant, rein.-con, floor- 
ing, concrete foundation, on Lincoln and 
Webster Sts. About $50,000, Owner's name 
withheld. 

Obie, Tahlequah—Until Dee. 19, by J 


W. Reig, mayor, building, electric light and 
power plant. Bonds for $200,000 voted for 
project. W. N. Gladson and EK. M. Rat- 
liff, Fayetteville, Ark., engrs. Noted June 19. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*N. H., Troy—Troy Blanket Mills let 
contract building 4 story, 68 x 289 ft. fac- 
tory, 2 story, 64 x 224 ft. pickerhouse and 
small addition to boiler house, brick and 
rein.-con,, to E. D. Ward Co., 82 Foster St., 
Worcester, Mass, About $350,000. 

° 


*&Masas., Boston—Snider & Rudnick, 18 
Tremont St., will construct 1 story, 70 x 
100 ft.. brick and concrete, service and 


sales building, concrete flooring and foun- 
dation, on Commonwealth Ave, About $45,- 
000, Work will be done by day labor. 


155 
story 


*%Mass., Cambridge—G. H. Dyer, 
Brookline St., let contract building 2 
55 x 100 ft. factory and 1 story, 30 x 40 
ft. boiler house, brick and mill conatruc- 
tion, concrete flooring and foundation, to 
F. J. Van Etten Co., 153 Milk St., Boston. 
About $30,000, 

(Boston P. O.)—J. 
St., Boston, will 
ft., rein.-con. ga- 
concrete founda- 
About $80,000, 


&Mass., Dorchester 
Meltzer & Co., 31 Beach 
build 1 story, 135 x 200 
rage, rein.-con, flooring, 
tion, on Columbia Rd, 
Owner's name withheld. 


*Mass., East Boston (Boston P. 0O.)—I 
Young & Co., 85 Border St., let contract 
building 2 story, 74 x 80 ft., brick factory, 
concrete foundation, to P. Rich, 67 Byron 
St. About $28,000, 


*Mass., Jamaica Plain (Boston P. 0.)— 
Clifton Mfg. Co., 65 Brookside Ave., let 
contract building 2 story, 36 x 112 ft., brick 
and concrete plant, concrete flooring and 
foundation, to W. H. Whitcomb Constr. Co., 


6 Beacon St., Boston. About $40,000, 
*&Mass., Somerville (Boston P. O.)—H. 
E. Steves, Willow St., let contract building 


1 story, 110 x 120 ft., brick garage, con- 
crete flooring and foundation, to F. J. Van 


Etten Co., 153 Milk St., Boston. About 
$40,000, 
&Mass., Springfield — Natl. Equipment 


Co., North Main St., let contract building 1 
story, 150 x 150 ft., brick and concrete 
addition to plant, concrete foundation, to 
Adams & Ruxton Constr. Co,, 33 Layman 
St. About $75,000, 


*Mass., Three Rivers—Otis Co., Ware, 
ket contract building 5 story, 63 x 270 ft. 
repair shop and 2 story, 101 x 192 ft. dye 
house, brick and mill construction, con- 
crete foundation, at Palmer Mills, here, to 
MoNally Bldg., Co., Gardner. About $400,- 
000. 


*Mass., Watertown—Hood Rubber Co., 
Nichols Ave., let contract building 1 and 2 
story, 60 x 220 ft. and 3 story, 32 x 96 ft., 
rein.-con. additions to plant, = rein.-con. 
flooring, concrete foundaiton, to Aberthaw 
Constr. Co., 27 School St., Boston. About 
$80,000, 


*Mass., Willimansett (Holyoke P. O.)— 
Cc. F. Church Mfg. Co. let contract con- 
structing 1 story, 40 x 170 ft. manufactur- 
ing plant, 50 x 60 ft. storage plant and 37 
x 51 ft. office building, brick, rein.-con. 
flooring, concrete foundation, to E. F. Carl- 


son Co., 310 Main St., Springfield. About 
$40,000, 

*R. LL, Auburn—(Providence P. O.)— 
Universal Winding Co. let contract build- 


ing 2 story, 102 x 103 ft., brick and steel 
foundry, rein.-con. flooring, concrete foun- 
dation, to C. L. Bigney Constr. Co., Inc., 898 
Westminster St., Providence. About 
$100,000. 


*R. 1, East Providence (Providence 
P. O.) — Tidewater Oil Co. 34 Central 
Wharf, Boston, Mass., let contract building 
rein.-con. and steel distributing station, 
rein.-con. flooring, concrete foundation, at 
foot of Massasoit Ave., here, to include 
storage tanks, warehouses, etc., to J. , 
White Eng. Co., 43 Exch. Pl, New York 
City. About $30,000. 


*wK, LL. Pawtucket—Oswegatchie 
Co., 1075 Main St, let contract build 
story, 100 x 200 ft., brick and mil 
struction addition to mill, rock and 
crete foundation, to Famiglietti Hros 
bway., Providence. About $125,000, 


*K. LL, Phillipsdale— (Pawtucket P. « 
Sayles Finishing Plants let contract | 
ing 1 story, 40 x 65 ft. and 45 x 1 
brick and mill construction factory, to 


tral Constr. Co., Slater Trust Bidg., 
tucket About $25,000 
#K. LL. Providence—International | 


Co., Charles St., let contract” buildi 
story, 28 x 60 ft., brick and rein.-con 

tion to mill, rein.-con. flooring, to ¢ 
Purington & Co., Industrial Trust | 
About $25,000, 


WK. 1, Providence—L. Vaughn Co., 
Westminster St., will build 1 and 3 s 
34 x 98 ft. and 20 x 40 ft., brick and 
construction, shop and gurage. About 
000, Work will be done by day labor 


*Conn,, Bridgeport—bHridgeport i 
ware Mfg. Co,, 461 Iranistan Ave, let « 
tract building 2 story, 40 x 125 ft., by 


and mill 
concrete 
Ss. W 
About 


construction addition to fact 
foundation, on Washburn st 
Hubbell Bldg. Co., Knowlton s: 
$35,000 


*Conn., Bridgeport—Bryant Electric « 
1421 State St., let masonry contract fo: 
building 1 story, 60 x 117 ft., briek ana 
steel garage, concrete flooring and fou 
dation, to W. Martin & Son, 164 State st 
Balance of work will be done by day labor 
About $25,000. : 


*Conn,, Bridgeport—G. T. McCarthy. 929 
Iranistan Ave., will build 1 story, 82 x 145 
ft., brick garage, concrete flooring and four 
dation, on Fairfleld Ave. and Auburn 8s: 


About $29,000. Work will be done by day 
labor. 
*Conn,, Centreville (New Haven P. «) 
Amer. Mills Co. let contract building | 


story, 38 x 137 ft., brick and rein.-con. fa 
tory, concrete flooring and foundation, to 
Sperry Eng. Co., 82 Church St., New Haver 
About $25,000. 


(Hartford P 
Co,, 269 North Main 


*Conn,, Elmwood oO) 
New Departure Mfg 
St., Bristol, let contract building 2 story 
60 x 220 ft. factory, with 62 x 68 ft. e! 
rein.-con., rein.-con, flooring, concrete foun 
dation, here, to Aberthaw Constr. Co 7 
School St., Boston, Mass. About $300,00( 


*Conn., Hartford—H, Dragat, 340 Wind 
sor Ave., will build 2 story, 50 x 72 ft 
brick and mill construction warehouse, co: 
crete foundation. Work will be done by 
day labor. Noted Sept. 18 


*Conn., Hartford——Hartford Electric 
Light Co., 266 Pearl St., let contract build 
ing 1 story, 76 x 104 ft., brick and concrete 
warehouse, concrete flooring and founda 
tion, on Windsor Ave., to J. H. Grozier Co 
721 Main St. About $40,000, 


*Conn., Hartford—-Hartford Special 
Mchy. Co., Woodland Ave., let contract 
building 1 story, 60 x 200 ft., brick and 


concrete addition to factory, concrete floor 
ing and foundation, on Homestead Ave., to 
Bent-Bartlett Co.. 43 Ann St. Cost lv 
tween $35,000 and $40,000. 


*Conn,, Meriden—Foster, Merriam & (o 
31 Cross St., let contract building 2 story 
58 x 100 ft., brick and steel addition to 
foundry and office, rein.-con. flooring, co: 
crete foundation, to H. Wales Lines Co., 134 
State St. About $35,000. 


*Conn., Meriden—Manning. Bowman & 
Co., Pratt St., let contract building 5 story 
50 x 180 ft.. brick and mill construct 
plant, concrete foundation, to J. H. Grozicr 
Co., 721 Main St., Hartford. About $65.0 


¥Conn., New Britain—New Britain Mx 
chine Co., 140 Chestnut St., let contract 
building 1 story, 32 x 320 ft. addition ‘o 


actory, with 40 x 70 ft. el, brick, rein.-«: 
and steel, rein.-con. flooring. concrete fo: 
dation, on Chestnut St.. to M O. Baker, !\" 


Black Rock Ave. About $40,000. 
*Conn., New Britain—-New Depart 
Mfg. Co., 269 North Main St., Bristol, 


contract to Turner Constr. Co., 178 Trem 
St., Boston, Mass., constructing 1 story, | 
x 220 ft. and 4 story, 110 x 220 ft. f 
tories, 1 story, 50 x 92 ft. boiler hous: 
story, 40 x 130 ft. transformer house 
story, 30 x 30 ft. printing plant and 
story, 50 x 65 ft. carriage shop additi 
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at main plant; 1 story, 40 x 120 ft. 
ve shop, 1 story, 45 x 60 ft. boiler house, 
cory, 70 x 240 ft. storage plant, 1 story, 
>) x 265 ft. machine shop and 2 story, 40 
. 80 ft, office, at north plant, all rein.-con., 
n.-con, flooring, concrete foundation, 


*xConn.,, New London — Tidewater Oil 
Sales Co., 11 Bway., New York City, let 
contract building brick, rein,-con, and steel, 
oll distributing station, rein.-con. flooring, 
to Flynt Bldg. & Constr. Co., Palmer, Mass, 
About $75,000, 


*Conn.,, North Adama—Arnold Print 
Wks, Marshall St., will build 1 story, 75 x 
40 ft., conerete addition to dye house, rein.- 
con. flooring, concrete foundation. About 
$35,000. Work will be done by day labor, 


*Conn,, Plainville—Atwater Mfg. Co. let 
contract building 1 story, 50 x 240 ft., con- 
crete and steel addition to factory, concrete 
flooring and foundation, to Berlin Constr. 
«o., Berlin, About $40,000 


*xConn,, West Haven (New Haven P. 0.) 

Kelley Tire & Rubber Co., 962 Chapel St., 
New Haven, let contract constructing 3 
story, 75 x 260 ft. factory, 2 story, 40 x 40 
ft. office, 1 story, 50 x 80 ft. power house 
and 2 story, 25 x 25 ft. spreader build- 
ing, rein.-con,, rein.-con, flooring, concrete 
foundation, on Elm S8t., here, to Westcott & 
Mapes, Inc., 207 Orange St., New Haven, 
About $400,000, 


*N. Y., Brooklyn—Diana Chocolate Co., 
382 Jefferson Ave., let contract building 5 
story, 84 x 200 ft., rein.-con. and steel fac- 
tory, rein.-con, flooring, concrete founda- 
tion, on Wykoff and Willoughby Aves., to 
Caye Constr, Co,, 299 Bway., New York 
City. About $100,000, Noted Apr. 10, 


*N. Y., Brooklyn—H. Frank, c/o Ebling, 
Magnusen & Kleinert, archts, and engrs., 
52 Vanderbilt Ave., New York City, will 
build 1 story, 200 x 300 ft., brick and ateel 
garage, rein.-con, flooring, concrete founda- 
tion, on Eastern Parkway. About $80,000. 
Work will be done by day labor. 


*N. Y., Brooklyn—H. Hessner & Son, 33 
Bartlett St., will build 1 story, 160 x 200 
ft. brick and steel factory, rein.-con. floor- 
ing, concrete foundation, on McKibbon and 
White Sts. About $65,000. Work will be 
done by day labor. 


*N. Y., Cohoes—E. S. Walsh, supt. pub. 
wks., Capitol, Albany, let contract building 
extension to present dockwall and timber 
freighthouse, here, Contr. 36-A, to Holler- 
LaDu Corp., Holland Bldg., Albany. About 
$39,665. Noted Nov. 6. 


*N. Y., Coney Island—F. Kelsey. care of 
Parfitt Bros., archts. and engrs., 26 Court 
St., Brooklyn, will build 1 story, 100 x 196 
ft.. brick and steel service station, rein.- 
con, flooring, concrete foundation, on West 
~ St., here. Work will be done by day 
abor. 


*N. Y., Farmingdale — Raymond Eng. 
Corp.,, 309 Lafayette St., New York City, 
will build 1 story, 60 x 120 ft., rein.-con. 
and steel factory, rein.-con. flooring, con- 
crete foundation, here. About 90,000. 
Work will be done by day labor. 


¥N. Y., Flushing—Knickerbocker Ice Co., 
1480 Bway., New York City, let contract 
building 1 and 2 story. 120 x 140 ft., ice 
plant, on Collins PL, here, to Post & Mc- 
siete. Park Ave., New York City. About 


WN. Y., Flushing—E. S. Walsh, supt. 
pub. wks., Capitol, Albany, let contract 
building barge canal terminal and timber 
freighthouse, here, Contr. 45, to Mohawk 
Dredge & Dock Co., Inc., Manion Bik., 
Herkimer, $255,275. Noted Nov. 6. 


, *N. Y., Little Falls—Barnet Leather Co., 
598 East Mill St., let contract building 1 
story, 40 x 50 ft. boiler house and 1 story, 
15 x 40 ft. power house, brick and rein.- 
con., rein.-con. flooring, to Industrial Eng. 
‘ Os a Church St., New York City. About 
ov, le 


*N. Y., Long Island City—Perfect Win- 
dow Regulator Co., 415 Greenpoint Ave., 
Brooklyn, let contract building 1 story, 95 
x 240 ft., brick, steel and rein.-con. fac- 
tory, rein.-con. flooring, concrete founda- 
tion, on Harris and Van Alst Aves., here, 
to Factory Bldg. Corp., 44 Court St, 
Brooklyn. 


_®N. Y¥., New York—Brooklyn Bridge 
Freezing & Cold Storage Co., Bridge Arch 


11, let contract remodeling and insulating 
6 story, 50 x 90 ft. building into fish freez- 


ing and storage plant, to Ophuls, Hill & 
McCreery, Ine., 112-114 West 42nd St. 
About $325,000. 


*N. Y., New York—W. Gancler, 1360 
Boston Rd., will alter 1 story, 50 x 75 ft, 
brick and steel laundry, rein.-con, flooring, 
on Bryant Ave, and 173rd St. About $30,- 
000. Work will be done by day labor. 


*N. Y.. New York—L. Gold, 44 Court 
St., Brooklyn, will build rein.-con, and steel 
factory, rein.-con. flooring, concrete founda- 
tion, at 533 West 57th St., here. About 
$200,000. Work will be done by day labor. 


*N. Y., New YVork—Jenphil Realty Corp., 
1060 Findlay Ave., will build 1 story, 100 
x 150 ft., brick and steel garage, rein.-con 
flooring, concrete foundation, on Webster 
Ave. and 166th St. About $25,000. Work 
will be done by day labor. 


*N. Y., New York Mulberry Garage 
Corp., 299 Bway., will build 1 story, 93 x 
99 ft., brick and steel garage, rein.-con. 
flooring, concrete foundation, at 52 West 
46th St. About $40,000. Work will be 
done by day labor. 


wN. Y.. New York New York Sheet 
Metal Wks., 413 East 91st St., will build 
1 story, brick and steel factory, rein.-con. 
flooring, concrete foundation, at 509 East 
80th St. About $25,000. Work will be 
done by day labor. 


*¥N. Y., New York—E. S. Walsh, supt. 
pee wks., Capitol, Albany, let contract 
ullding headhouse and installing water- 
mains and electrical work on Pier 93, West 
53rd St., here, Contr. 225, to Fox Reynolds 
same ins, 81 East 125th St., $51,197. Noted 
Nov. 6. 








*N. Y., New York—Zipkes, Wolff & Kud- 
roff, archts. and engrs., 25 West 42nd St., 
let contract to Turner Constr. Co., 244 
Madison Ave., altering 6 story, brick and 
steel factory, at 204-206 East 107th St., 
for B. Winer, c/o architects. About 
$40,000. 


*N. Y., Portchester—T. R. Mallory, Inc., 
Fox Island Rd., let contract building 2 
story, 40 x 112 ft., rein.-con. and steel to 
tory, rein.-con. flooring, concrete founda- 
tion, to G. Mertz, Portchester. About $25,- 
000. Noted Sept. 


*N. J., Hoboken—Owens & Traeger, 1400 
Washington St., let contract building 5 
story, 80 x. 200 ft. rein.-con, factory, on 
llth St., to Industrial Eng. Co., 30 Church 
St., New York City. 


*N. J., Newark—Blanchard & Co., c/o 
W. Lehman, archt., 738 Broad St., let_con- 
tract building 2 story, 50 x 97 ft., brick 
and mill construction factory, on Sussex 
Ave., to L. Weber Bldg. Co., 171 Madison 
Ave., New York City. About $50,000. 


*Pa., Phila.—Federal Hosiery Mills, Jan- 
ney and Cambria Sts., let contract building 
2 story, 70 x 150 ft., brick factory, to H. E. 
Baton, 1713 Sansom St. About $100,000. 


*Pa., Phila.—J, R. Kendrick Co., 125 Her- 
man St. let contract building 3 story, 60 x 
125 ft. brick and steel factory, on German- 
tev and Pastorius Sts., to T. M. Peter- 
son & Son, 5114 Germantown St. 


*Pa., Phila.—Phila. Storage Battery Co., 
Ontario St., let contract building 1 story, 
50 x 220 ft. addition to factory, with 26 
x 60 ft. wing, concrete and brick, to Stewart 
Bree. C0. 2528 North Orkney St. About 
$50,000. 


*Pa., Phila.—Standard Tin-Foil Corp., 
let contract ~~ 1 story, 130 x 260 
ft. brick and steel factory, on Cedar and 
Tioga Sts.. to Austin Co., Bulletin Bldg. 
About $85,000. 


*Md., Baltimore—Blumberg Bros. & Co., 
223-225 West Baltimore St., let contract 
constructing 3 story, 50 x 125 ft. addition 
to wholesale house, to Consolidated Eng. 
Co., 243 Calvert Bldg. About $70,000. 


*Md., Baltimore—Howell Motor Car Co., 
Mt. Royal Ave. and Cathedral St., let con- 
tract constructing 2 story, 100 x 123 ft., 
rein.-con., steel and brick garage and serv- 
ice building, cement flooring, concrete foun- 
dation, at 913-27 Bolton St., to H. A. Mark- 
ley, 3809 Clifton Ave. About $55,000; cost 
plus percentage basis. 


*Md., Curtis Bay (Baltimore P. 0O.)-— 
Standard Wholesale Phosphate Co., 1214 
Continental Bldg., let contract building 1 
story, 60 x 216 x 320 ft., rein.-con. and 
steel plant, rein.-con. fleoring, concrete 
foundation, on Aspin St. to Whiting- 
Turner Co., Stewart Bldg., Baltimore. 
About $72,000. 


*W. Va., Parkersburg—The Vitrolite Co, 
let contract building 1 story, 200 x 300 ft 
brick and steel addition to factory, brick 
foundation, to Plate & Vogle, Parkersburg 
About $300,000, 


*0O., Cleveland—See “Buildings.” 


*O., Cleveland—Cleveland Autemobile Co. 
300 East 132nd St., let contract building 4 
story, 80 x 200 ft., brick factory, rein.-com 
flooring, concrete foundation, on Euclid Ave 
and London Rd., to J. Gill & Son Co., Citi 
zens Bldg. About $350,000. 


*0O., Cleveland—Cleveland Printing Ink 
(o., 1104 Prospect Ave., let contract build 
ing 2 story, 40 x 99 ft., brick, workshop 
brick foundation, at 1106 Hamilton Ave., to 
H Chakford, 8120 Decker Ave About 
$50,000, 


*0., Cleveland—Cream Cone Mchy. Co., 
5454 Hough Ave., let contract building 2 
story, 50 x 54 ft.. rein.-con., steel and brick 
factory, at 5808 Hough Ave., to A. A. Lane 
Co., 1836 Euclid Ave, About $30,000, Noted 
Sept. 8. 


*0., Cleveland—International Motor Co., 
1325 West Front St., Plainfield, N. J., let 
contract building 1 story, 100 x 200 ft., 
concrete, steel and brick garage and sales 
room, rein.-con. flooring, concrete founda 
tion, on East 70th St. and Carnegie Ave., 
here, to P. F. Bennett, 1714 Columbus Rd 
About $75,000, 


*0., Cleveland—Ohio Blower Co., 9301 
Detroit Ave., let contract building 5 story, 
65 x 300 ft. concrete, brick and steel fac- 
tory, rein.-con. flooring, concrete founda 
tion, to S. W. Emerson Co., 1900 Buclid 
Bldg. About $300,000. 


*0., Cleveland—W. G. Smit.. Co. 2191 
West 110th St., let contract constructing 
1 story, 90 x 260 ft., concrete, brick and 
steel storage building, rein.-con. flooring, 
concrete foundation, to Austin Co., 16112 
Euclid Ave. About $75,000. 


*0,., Columbus—Belmont Casket Co., 330 
West Spring St. let contract building 4 
story, 45 x 73 ft. brick Snotesy. to E. Elford, 
Commercial Bldg. About $28,000 


*0., Columbus—J. Immel & Sons Co., 31 
East Livingston Ave., let contract con- 
structing plant, including 250 x 350 ft., 
concrete and brick building, 1 story, 40 x 60 
ft., concrete and brick office, 1 story power 
ylant and brick dry kiln, on High St. and 
nnis Ave. to C. W. Schneider & Sons, 
Pennsylvania R.R., south of Fair Grounds. 
About $400,000. 


*0O., Columbus—Ohio State Stove & Mf 
Co., 899 Ingleside Ave., let contract build- 
ing 3 story, 45 x 45 ft. addition to plant, 
to F. M. Bowman, 1012 Summit St 


*0., Dayton—Garford Dayton Sales Co., 
Main St., let contract building 1 story, 48 
x 166 ft., brick and steel garage and sales 
room, rein.-con. flooring, concrete founda 
tion, on North Main St., to Industrial Bldg 
Co., 757 Reibold Bldg. About $60,000 


*0., New Lexington—R. J. Thacker Co. 
let contract constructing 3 story, 62 x 122 
ft., concrete and brick, wholesale building, 
to E. C. Fenimore, Brunson Bldg., Colum- 
bus. About $75.000. Noted Aug. 21. 


*0., Springfleld—Bauer Bros., Apple St. 
let contract building 3 story, 50 x 90 ft.. 
rein.-con. warehouse, rein.-con. flooring, 
concrete foundation, to Frank Hill Smith 
Co., Inc., 1085 Reibold Bldg. About $50,000 


*Ind., Aetna—Aetna Iron & Steel Co, 
Gary, let contract building 1 story, 75 x 
400 and 225 x 600 ft. rolling mills, brick 
and steel, concrete foundation, here, to 
Northwestern Bridge & Iron Co., 32nd and 
Hopkins Sts., Milwaukee. About $250,000 


*Mich., Bay City—Fletcher Auto Sales 
Co., Saginaw St., let contract building 1 
and 2 story, 75 x 100 ft. and sales service 
station, brick, steel and stone, rein.-con. 
flooring, brick foundation, on Saginaw and 
4th Sts., to —— . Gilbert Chevier, 
Saginaw St. About $30,000. 


*Mich., Detroit—Anderson Electric Car 
Co., Milwaukee and Junction Aves., let con- 
tract building 1 story, 190 x 187 ft., rein. 
con. addition to factory, rein.-con. flooring, 
on Aberle St., to H. G. Christman Co., 315 
Stevens Bldg. About $45,000. 


*Mich., Detroit—Detroit & Cleveland 
Navigation Co., foot of Wayne St., let con- 
tract constructing 1 and 2 story, steel and 
corrugated iron, freight shed and office 
building, to Bryant & Detwiler Co., 2336 
Dime Bank Bldg. About $50,000. 
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Industrial Works (Continued) dith Bros. Co., 1044 Kinnicinnic Ave. About Mass., Medford — Office, etc. 
7 ) Slectric C 20 “vonshire S 
&Mich., Detroit—Detroit Edison Co., Da- 75.000. Soa Se. en sevens Bt 
; eas ‘ . . plans to build 1 and 2 story, 58 
vid Whitney Bldg., let contract building 10 xWis., West Bend—West Bend Alumi-  rein.-con. office and sub-station 
story, 150 x 250 ft., rein.-con., brick and num Co. let contract building 4 story, 72 x fooring, concrete foundation, on § 
steel service station, rein.-con. flooring, 144 x 192 ft. and 1 story, 72 x 120 ft. here. G. H. Tenney & Co., 201 D 
concrete foundation, on 2nd and Alexan- rein.-con. and brick factory, rein.-con. gt Boston, engrs. cae ' 
derine Aves., to A. A. Albrecht Co., 1130 flooring, concrete foundation, to Northern r . , os 
Penobscot Bldg. Constr. Co., Colby-Abbot Bldg., Milwaukee. _Mass., Needham (Boston P. 0 
* ene sreentage hasis ih nnd 1e » A snit« 

*Mich., Detroit Fisher Body Corp. About $100,000; cost plus percentage basis pit malian alae weasel eee esc. 
Oakland and Piquette Aves., let contract *Ia., Maquoketa—City let contract build- gpattuck, archts.. 122 Ames Bian 
to H. G. Christman Co., 315 Stevens Bldg. ing power and light plant, to include in- for large addition to hospital, 
ecnstructing 1 story, 123 x 678 ft., train-  stallation of one 250 h. p. Diesel type en- " a 
shed, shipping and press room, rein.-con., gine, etc., to Busch-Selzer Bros. Co., Kansas Mass., North Adams—Home—l., < | 
brick and steel, concrete foundation, rein.- City, Mo. About $61,000. Oneco Lodge, plans to build home 
con. loading platform with asphalt floors . oh _ land and Summer Sts. About $ 
and 2 plate girder bridges over tracks, 26 ,, xla., Sioux City—Fairmont | Creamery Architect not selected. 
and 45 ft. spans, on West End and Fort ©®. 12th and Jones Sts., Omaha, Neb., let ; . 

Sts Seay Cie ats can ged Sink etn: Beek acento Betts 
‘reamery, brick, rein.-con. el, rein.- ros. / seme .. Bridge § : 

*Mich., Detroit—General Carbonic Co., con. flooring, brick foundation, here, to F field, plans to build large addition to 
542 5th Ave., New York City, let contract T. Hoox & Son, Sioux City. About $200, Theatre, on Pleasant St., here. 
building 1 story, 100 x 120 ft. plant, 40 x 0600; cost plus percentage basis. ai Guiness Aeniniettce: 

50 f > suse. 25 x 30 rarage, b a i. \ acy = stration 
with Ph tage ge me ae eee *Minn., St. _Paul—U. S. Setting Co., dren’s Institution Dept... soon lets « 
crete foundation, here, to Austin Co., 217 ——_ and Minnehaha Aves. et contract constructing 3 story, 95 Xx 115 ft, 
Bway., New York City. About $75,000. yuilding 2 story, 124 x 225 ft., rein.-con., concrete foundation, at Suffolk Sc! 
% steel, brick and stone factory and office, on Boys, on Rainsford Island. About $ 

*Mich., Detroit—Pittman & Dean Co., 203 Minnehaha and Western Aves., to O. H. J. Purdon, 8 Beacon St., Boston, a: 
Griswold St., let contract building 2 story, Rundquist, 1466 Selby Ave. About $85,000, . 

97 x 106 ft. brick, steel and tile, plant, cost plus percentage basis. I Mass., Willimansett (Holyoke P. © 

rein.-con. flooring, concrete foundation, on M ; i asians Ss leew eee evens even Co., Ch 

3rush and Victor Sts., to Pine & Munnicke, " 0., St. Lou one ayer Steam Soot ow- Ma Is, plans to build about two hun 4 

103 Marquette Bldg. |About $70,000 er Co., 282 La Salle St., let contract build- story, brick and timber houses for work 
ing 3 story, 120 x 140 ft., concrete and men, at Driving Park, here. 

*Mich., Grand Rapids—PBerkey & Gay brick factory, rein.-con. flooring, on Thur- : : : ; 
Co., Monroe Ave., let contract building 5 man and Park Aves., to Ajax Constr. Co., ‘ R. I., Kingston— College—-Rhode [sland 
story, 160 x 220 ft., rein.-con., brick and 4600 Park Ave. About $125,000. Eine ee ae Go ret by 
toe ac , im « San oe . rata . ‘r, archt., 89% eybosset S 
steel factory, rein. con. flooring, concrete *Mo., St. Louis—Bridge & Beach Mfg. dence, for 4 story, 54 x 120 ft. Lid 
foundation, to include dry kilns, power os - : a 7 De seating : : 
plant, office and recreation buildings, to 9, 1st and Valentine Sts., let contract to e received in about 8 months \ 
Owen-Ames-Kimball Co., Michigan Trust A re ieee meee ae $200,000. H. Edwards, pres. 

, y » ae 2 zaciede wag ‘ s ac a, 

SARE. SS SOR Oe -ANOES Cae T8, Union and Belt Sts., consisting of 7 story, som ey patoaele (Pawtucket P. 0.) 

*Mich., Jackson—Hup Motor Car Co., concrete, steel and brick moulding shop, C00 4incoln Twp. having plans jy 
Park Ave. let contract building 1 story, 170 cost $135,000; 3 story, 152 x 200 ft.. con- Pared by J. F. O'Malley, archt., 75 Wes 
x 280 ft., rein.-con., brick and steel factory, crete and brick warehouse, etc., $107.000; ™lnster St, Providence, for 2 story, x 


concrete 
ber 


foundation, to E. Winter, Cham- 


Commerce Bldg., Detroit 


¥Mich., Lansing—Detroit 
Washington St., let contract 
story, 30 x $2 ft. storage plant 


Beef :Co., 1214 
building 2 
and 19 x 


42 ft. garage, brick, concrete and _ steel, 
rein.-con. flooring, concrete foundation, on 
Washington St. and Grand Trunk Ry., to 


Pine & Munnicke, 103 
Detroit About $50,000. 


*Ill., Chicago—Doehler Die Casting Co., 
4429 North Campbell Ave., let contract 
building 1 story, 150 x 300 ft., mill con- 
struction factory, concrete foundation, on 


Marquette Bldg., 


87th and Cottage Grove Sts., to c- 
Cumber & Son, 140 South Dearborn St 
Abcut $150,000. 


*1ll., Chieago—Packard Motor Car Co., 
West Grand Blvd., Detroit, Mich., let con- 
tract building 2 story, 298 x 304 ft., brick 
and rein.-con. service and assembly station, 
rein.-con. flooring, concrete foundation, on 
West 37th St. and Princeton Ave., to E. L, 
Scheidenheim, 111 West Monroe St. 


*xlll., East St. Louis—Morris & Co., Natl. 
Stockyards, will build 2 story, 30 x 112 ft., 
brick and steel power plant, rock founda- 


tion. About $50,000. Work will be done 
by day labor. 
*Wis., Kewaskum—Kewaskum  Alumi- 


num Co, let contract building 2 story, 50 x 
180 ft., rein.-con. and brick factory, rein.- 
con, flooring, concrete foundation, to J. L. 
Stanage, 144 Oneida St., Milwaukee. 


*Wis., Madison—Madison Kipp Lubric- 
ating Co., Waubesa St., let general contract 
building 52 x 240 ft. rein.-con. and steel 
addition to factory, to G. C. Cnare & Son, 
2000 Jenifer St., steel, to Lakeside Bridge 
& Steel Co., North Milwaukee St., Milwau- 
wee. Total cost, $200,000. 


*Wis., Manitowoc—A. H. 
1119 Columbus St., let contract building 2 
story, 30 x 160 ft. brick, rein.-con. and 
steel factory, brick foundation, on 12th St., 
to Blake Constr. Co., 627 South River St., 
Appleton. About $27,500. Noted Dec. 4, 


*Wis., Milwaukee—Gemeco Mfg. Co., 742 
South Pierce St., let contract building 2 
story, 50 x 150 ft., rein.-con. and brick fac- 
tory, rein.-con. flooring, concrete founda- 
tion, to Universal Constr. Co., 97 Wisconsin 
St. About $50,000. Noted Dec ; 


*xWis., Milwaukee—H. J. Esser, archt. 
and engr., Camp Blidg., let contract to P. 
Riesen Sons, 1018 Humboldt Ave., build- 
ing 1 story, 100 x 300 ft. brick and steel 
factory, concrete foundation, on Keefe Ave. 
and Bremen St., for Manufacturers’ Box 
Co., 130 Reservoir Ave. About $100,000. 


*Wis., Milwaukee — Natl. Knitting Co., 
905 Clinton St.. let contract building 3 
story, 72 x 146 ft. brick and mill construc- 
tion factory, concrete foundation, to Mere- 


« 


Franke Co., 





1 story, 25 x 60 ft., concrete and brick 
boiler house, $27,000; 4 story, concrete and 
brick, storage building, $21,000; 1. story, 
brick enameling and oven rooms, $12.000; 
1 story, brick pattern shop, $9000; 1 story, 
60 x 110 ft., brick, office building, $50,000. 


*Mo., St. Louis—Sugar Products Co., 16 
Exch. Pl, New York City, let contract 
Bullding concrete, steel and brick storage 
plant, installing loading and unloading 
equipment and 10,000 ft. pipe, on Tesson 
and Van Buren Sts., to Murch Bros. Constr. 
Co., Ry. Exch. Bldg., $125,000; also in- 
stalling and equipping 500,000 gal. storage 
tank, pumping station, transferring and oil 
engine power equipment, to P. A. Rohan, 
North ist St.; $30,000. 


*™Mo., St. Louis—Texas Co., 2414 De Kalb 
St., let contract constructing 80 x 115 ft. 
concrete storage building and installing 
steel storage tank, to E. Reicht, 2414 De 
Kalb Ave. About $100,000. 


*Tex., Houston—Miller Bros., Jackson 
St. and Preston Ave., let contract_building 
3 story, rein.-con. factory to T. Telepson, 
4510 Park Drive, $48,600. 


*Ont., Hamilton Spectator Printing 
Co., James St., let contract building 3 story, 
60 x 120 ft., brick and steel factory and 
office, concrete flooring, to Stewart Sin- 
clair, 17 Jackson St. About $100,000. , 





Buildings 
PROPOSED WORK 


Me., Lewiston — Bank — Lewiston Trust 
Co. soon lets contract building 2 story, 50 x 
110 ft., brick, stone and_ steel, concrete 
flooring and foundation. About $60,000. T. 
M. James, 3 Park St., Boston, Mass., archt. 


Mass., Boston — Business—-Codman & 
Street, 15 State St., having plans prepared 
by J. D. Leland, archt., 185 Devonshire 
St.. for 7 story, 22 x 120 ft. brick, con- 
crete and steel, on Washington St. W. F. 
Schrafft & Sons Corp., 160 Washington St., 
lessee. 


Mass., Boston—Office—Amer. Mutual Li- 
ability Insurance Co., 245 State St., having 
plans prepared by F. F. Jousberg Co., 
archts. and engrs., 16 Central St., for 6 
story, 64 x 120 ft., on Beacon St. About 
$500,000. 


Mass., Fall River — Business—S. S. 
Kresge Co., Kresge Bldg., Detroit, Mich., 
plans to build 2 story, 84 x 111 x 133 ft., 
on South Main St., here. About $75,000. 


Mass., Fitchburg — Memorial—S. Jo- 
seph’s Roman Catholic Church, Columbus 
Ave., plans to construct memorial build- 
ing. About $60,000. J. Moussier, secy. 
Architect not selected. 


110 ft. with 45 x 70 ft. ell, brick and st. 
concrete foundation, here. About $60.0 
Noted July 24. 


_ R. L, Westerly—Bank and Office—Was! 
ington Trust Co., Main St., soon lets eo: 
tract building 3 story, 60 x 104 ft... brick 
and steel, brick foundation, on Broad 
Main Sts. About $60,000. York & Saw) 
50 East 41st St.. New York City, arc} 
and engrs. Noted Jan. 2. 


Conn,, Ansonia—Bank—Mowbray «& |. 
finger, archts., 56 Liberty St., New York 
City, soon let contract building 1 stor) 

x 100 ft., brick, granite and limeston« 
crete flooring and foundation, for Ansoni: 
Natl. Bank, 165 Main St. About $75,000 


Conn,, Manchester — School — F. Farley 
archt. and engr., 15 West 38th St.. New 
York City, soon lets contract building 
brick, steel and stone, brick foundation. on 
Spruce St,, for town. About $150, 
Noted Aug. 28. 


Conn., Middletown — Hospital—PD. kK 
Perry, archt., 79 Golf Maple Hill, New 
Britain, rejected bids received buildin: 
story, 105 x 233 ft., brick, concrete and 
steel, rein.-con. flooring, concrete founda- 
tion, on South Farms, for Connecticut Hos 
pital for Insane. About $175,000, Project 
postponed indefinitely. 


Conn., New London—Business—Bilder 
beck & Langdon, archts., Barrows Biidg 
soon let contract building 2 story, 25 x &) 
ft., brick, rein.-con. flooring, brick founda- 
tion, on Main St., for S. McMullen, 35 Main 
St. About $60,000. 


Conn., Wallingford — Bank — First Nat! 
Bank, 33 South Main St., having plans pre 
pared by R. W. Foote, archt., 185 Church 
St.,. New Haven, for brick and steel, on 
Main and Center Sts. About $100,000 


Conn., Waterbury—Theatre—J. S. Fer- 
nandez, 24 West Porter St., plans to build 
3 story, 50 x 160 ft., brick and concrete, 
on East Main St. About $50,000. Private 
plans. 

N. Y., Brooklyn—Theatre—J. Hilder. 2 
75th St., having plans peoueres by Carls 
& Wiseman, archts., 226 Henry St., for 
story, 157x175 ft., brick and_ steel, bric 
foundation, on Bway. and Chauncey 5! 
About $175,000. 


N. ¥., Brooklyn—Theatre—Kingshigh way 
Realty Co., c/o Carlson & Wiseman, 
archts., 226 Henry St., having plans pre- 
pared for brick and steel, brick foundation, 
on Kings Highway and East 12th St. About 
$300,000. 


N. Y., Buffalo—Theatre—Loew’s Enter- 
prises, 1492 Bway., New York City, having 
lans prepared by T. W. Lamb, archt., 6/4 
Rth Ave., New York City, for brick and 
steel, brick foundation, on Washington 1nd 
Mohawk Sts. About $400,000. : 
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Buildings (Continued) 


N. Y., Long Island City—Laboratory— 
Pa ixxch. Inc., 25 West 45th ‘St, ew 
York City, having plans prepared by Stone 
& Wobster, archts. and engrs., 120 Bway., 
New York City, for rein.-con. and steel, 
r on. flooring, concrete foundation, here. 
About $700,000, 


\. ¥., Newtown (Flushing P. 0)—School 

id Edue., 500 Park Ave., New York City, 
rejected bids received Oct. 28, building 
prick, steel and stone addition, brick _foun- 
dation, on Etna Pl, Chicago and Parcell 
Sts About $400, 000. Work will be read- 
vertised. C. B. G. Snyder, Municipal Bldg., 
New York City, archt. and engr. 


_¥., New York—Hotel Silver Lunch Co., 
an 'g.'H. and C. N. Whinston, archts. and 
eners., 2 Columbus Circle, having plans 
prepared for altering brick and_ steel, on 
Fond St. and Bway. About $150,000. 


N. ¥., New York—Loft—J. C. Schaeffler, 
archt. and engr., 40 West 32nd St., prepar- 
ing plans for brick and steel, brick foun- 
dation, at 539-549 Broome St. About $150,- 
000. Owner’s name withheld. 


N. ¥., New York—Lofts and iaiieiih, M. 
Gerry, Newport, R. L, having plans _pre- 
pared by F. J. Schefeick, archt., 4168 Park 
Ave, New York City, for altering 12 story, 
brick c ands steal, at 1115-1117 Bway., here. 
About é 


N. ¥., New York—Office—R. Goelet Es- 
tate, 1492 Bway., having revised plans pre- 
pared by J. H, Duncan, archt. and engr., 
347 Sth Ave., en altering brick and steel. 
About $100,00 


N. Y¥., New York—Office—Mfrs. Cloak & 
Suit Trade, 1836 Madison Ave., plan to build 
16 story, brick, steel and stone, brick foun- 
dation, on 36th and 38th Sts., 7th and 8th 
Aves. About $8,000,000. M. Kanner, pres. 
Architect or engineer not selected. 


N. ¥. New York—Office—Sev enty-five 
Maiden Lane Corp., c/o A. F. Gilbert, archt. 
and engr., 80 Mainden Lane, soon lets con- 
tract building 12 story, brick and _ steel, 
brick foundation, at 73-79 Maiden Lane. 
About $1,200,000. 


N. ¥., New York—Store—B. Altman & 
Co., 5th Ave. and 34th St., plans to build 8 
story, 60 x 100 ft, brick, steel and stone, 
brick foundation, at 1-3 East 35th St. 
St. Architect or engineer not selected. 


N. Y¥., New York—Theatre, etc.—One 
Hundred Forty-fifth St. Theatre Corp., 120 
Bway., having plans prepared by T Ww. 
Lamb, areht. and engr., 644 8th Ave., for 
2 story, 88 x 172 ft., brick and steel theatre 
and garage, rein.-con. flooring, brick 
foundation, at 246-262 West 145th St. 
About $300,000. 


N. Y¥., New York—Theatre—S. S. and L. 
Shubert, 225 West 44th St., having plans 
prepared by H. J. Krapp, archt. and engr., 
116 East 16th St., for brick and steel, brick 
foundation, on 49th St. west of Bway. 
About $500,000. 


N. Y., Rochester—Y. M. C. A., 2 West 
ith St., New York City, having plans pre- 
pared by J. F. Jackson, archt. and engr., 
47 West 34th St., New York City, for alter- 
ore ge and steel building, here. About 


N._J., Glassboro—Normal School—State 
Ba, Educ., Trenton, plans to build 3 story, 
122 x 300 ft., with 60 ft. wing, concrete and 
brick, here. About $700,000. F. H. Bent, 
142. West State St., Trenton, Archt. 


N. d., Jersey City—School—Sacred Heart 
Church, Bedwell Ave., plans to build new 
= naar About $100,000. Architect not se- 

cte 


N. Jd Joreey City—Theatre—Knicker- 
bocker Realty | ‘Oo. plans to build theatre on 
Boulevard iw _ Aves. Cost to exceed 
$100,000, rner, pres. 


N. J., Somerville — Hospital — Somerset 
Hospital plans to build brick, steel and 
stone addition. About $200,000. Crow, 
Lewis & Wick, 200 5th Ave., New York 
City, engrs. and archts. 


N. J., Trenton—Capitol—State Adminis- 
tration plans to build 3 story, concrete, 
steel an none. addition, on West State St. 
\bout $500,000. F. H. Bent, 142 West 
State St, archt. 


d., Trenton—Club Fivene--Corsaret 
( “tub, State and Montgomery Sts., plans to 
bout $100,- 
Gilkyson, Trenton Jct., pres. 


build p.9 club house, here, 


N. J., Trenton—Club House—Engineers’ 
Club of Trenton, Trent Theatre Bidg., plans 
to build club house. About $60,000. F. 
C. Carstarphen, 901 Edgewood Ave., chn. 
Bldg. Comn. 


N. J., Westfield—Church—First Baptist 
Church soon lets contract building 1 story, 
92 x 117 ft., concrete, brick and stone, on 
Elm St. About $60,000. Ludlow & Pea- 
body, 101 Park Ave, New York City. 
archts Noted Sept. 25 


Pa., Dorranceton (Kingston P. O.)—Hall 
~—Veterans of Foreign Wars plan to build 
3 story, 30 x 40 ft., concrete, brick and 
steel, rein.-con. flooring, rock foundation, on 
Wyoming Ave. About $50,000. Architect 
not selected. 


Pa., Harrisburg—Bank—J. T. Brugger. 
archt., 507 Chestnut St., Phila., receives 
bids about Jan. 1 building T story, 40 x 100 
ft., steel and marble, on 13th and Market 
Sts., for Allison-Hill Trust Co Cost to 
exceed, $50,000 


Pa., Hazelton—Citadel—Salvation Army 
jlans to build 3 story, 40 x 40 ft., concrete, 
yxrick and steel, rein.-con. flooring, rock 
foundation, on Vine St. About $60,000. 
Architect not selected. 


Pa., Hazelton— Nurses’ Home — State 
Hospital plans to build 3 story, 30 x 45 
ft. brick and steel, rein.-con. flooring, brick 
foundation, on Vine St. About $50,000. 
Architect not selected. 


Pa., Scranton—Citadel—Salvation Army, 
427 Penn Ave., plans to build 3 story, 50 x 
80 ft., concrete, brick and steel, rein.-con. 
flooring, rock foundation, on Washington 
Ave. About $80,000. Architect not selected. 


Pa,, Sunbury—Bank—Sunbury Trust & 
Deposit Co., 4th and Market Sts., plans to 
build 6 story, 60 x 120 ft. Address W. H. 
Druckmiller, 31 North 4th St., chn. com. 


Pa., Wilkes Barre--Bank-——-Luzerne Co. 
Natl. Bank, 27 Pub. Sq., plans to build 4 
story, 50 x 100 ft., brick and steel, rein.- 
con. flooring, rock foundation. About $240,- 
000. Architect not selected. 


Pa., Wilkes Barre—Hospital—Wyoming 
Valléy Homeopathic Hospital, Dana St., 
plans to build 4 story, 40 x 50 ft., brick, 
steel and stone, rein.-con. flooring, rock 
foundation. About $90,000. Architect not 
selected. 


Del., Wilmington—Library—Wilmington 
Institute Free Library, 8th and Market 
Sts., soon receives bids building 4 story, 77 
x 198 ft., concrete and brick. About $600,- 
000. L. E. Eden, 1170 Bway., New York 
City, engr. Boring & Tilton, 52 Vander- 
bilt Ave., New York City, archts. 


N. C., Gastonia—Bank and Office— 
Mowbray & Uffinger, archts., 56 Liberty 
St., New York City, soon receive bids build- 
ing 4 story, 43 x 83 ft., stone, concrete 
and terra cotta, for Citizens Natl. Bank. 


Ga., Columbus — Bank— Merchants & 
Mechanics Bank, 1205 Broad St., had plans 
prepared by Mowbray & Uffinger, engrs. 
and archts., 56 Liberty St., New York City, 
for brick, steel and stone. About $150,000. 


Ga., Cordelle—School—City voted $50,- 
000 bonds to build school. 


Ala., Athens—Hotel—Athens Hotel Co. 
plans to build 3 story, 90 x 128 ft., brick. 
About $85,000. Architect not selected. 


Ala., Birmingham—Record—Comrs. Jef- 
ferson Co. having plans prepared by H. 
B. Wheelock, archt., Steiner Bank Bidg., 
for 2 story, 40 x 132 ft., fireproof, record 
building, on 3rd Ave. and 2ist St. Cost 
between $60,000 and $70,000. 


Ala., Decatur—Bank and Office—Tennes- 
gee Valley Bank plans to build 5 story, 64 
x 100 ft., on Vine and Bank Sts. About 
$100,000. Architect not selected. 


La., Gonzales—School—Ascension Parish 
School Bd., Donaldsonville, soon lets con- 
tract building 3 story, brick, here. Nolan 

Torre, ennen Bildg., ‘New Orleans, 
archts. 


0., Cleveland — Armory — Ohio Natl. 
Guard, c/o Grays Arar? negotiating for 
site and plans to build 1 worry. brick, stone 
and steel, _ rein.-con. rin concrete 
foundation. About $60,000. A dress M. D. 
Schwimm. 


o., Rete ee of 
Peace Church, 2544 East~ lans 
to build 1 story, concrete, ‘steel si," plans 


foundation. 
Cummins, pastor. 


rein.-con. flooring, concrete 
About $100,000 J. F 
Architect not selected 


O., Cleveland—Club—Knights of Colum- 
bus. 404 Euclid Ave., having plans pre- 
pared by F. S. Fish, archt., Erie Bldg., 
for 3 story, 62 x 75 ft.. concrete, steel and 
brick, rein.-con, flooring, concrete founda- 
tion, at 3422 Euclid Ave About $100,000, 
J. E. Kelly, secy 


0., Cleveland—Commercial—A. A. Chil- 
cote Co., 733 Prospect Ave., plans to build 
2 story, concrete, steel and brick, rein.-con 
flooring, concrete foundation, on East 21st 
St. and Superior Ave About $100,000 A 
A. Chilcote, pres Architect and engineer 
not selected 


O., Cleveland—Hospital-——City plans elec- 
tion Feb. 10, to vote on $2,000,000 bonds 
to build 4 story, concrete, steel and brick, 
rein.-con. flooring, concrete foundation, on 
Scranton Rd F. A. Betz, 604 City Hall, 
engr 

0., Cleveland—Hospital—Grace Hospital, 
2307 West 14th St., receives bids about 
spring, building 5 story, 100 x 280 ft., con- 
crete, steel and brick, rein.-con. flooring. 
concrete foundation, on West 14th St 
About $500,000, W. S. Lougee, Marshall 
Bidg., archt. 


0., Cleveland—Store—May Co. plans to 
build 2 story, 200 x 450 ft.. concrete, steel, 
brick and terra cotta addition, rein.-con 
flooring, concrete foundation, on East Ist 
St and Euclid Ave About $400,000 
Graham, Anderson, Probst & White, 80 
East Jackson Blvd., Chicago, archts. 


O., Cleveland—Stores, Theatre and Of- 
fice—Marshall Drug Co., Marshall Bildg., 
plans to build 2 story, steel and brick, 
brick foundation, on Fulton Rd. and Lo 
rain Ave. About $100,000 W. S. Lougee. 
Marshall Bldg., archt. 


O., Lakewoed (Cleveland P. O.)-—Hall- 
City plans to build 2 story, concrete, steel 
and brick, rein.-con. flooring, concrete foun- 
dation, on Detroit Ave. About $100,000 
A. O. Guild, mayor. Architect not selected. 


0., Lakewood (Cleveland P. O.)— Me- 
morial—Lakewood War Memorial Com., 
1432 Wyandotte Ave., had sketches pre- 
pared by Bohnard & Parsons, archts., 1900 
Euclid Blidg., Cleveland, for 2 story, 50 x 
70 ft. concrete, brick and marble, in Lake- 
wood Park. Cost between $50,600 and $75,- 
000. A. G. Gutherty, chr. 


Ind., Whiting — Exchange — Holabird & 
Roche, archts., 104 South Michigan Ave., 
Chicago, receive bids about Dee. 15, build- 
ing t story, 40 x 90 ft. concrete, steel and 
tile, rein.-con. flooring, concrete foundation, 
here, for Chicago Telephone Co., 212 West 
Washington St., Chicago. About $65,000. 


Mich,, Battle Creek—High School—Bd 
Educ. having plans prepared by J. B. 
Chubb, archt., 109 North Dearborn St., 
Chicago, for 3 story, 75 x 189 x 206 ft., 
rein.-con., brick, steel and stone, rein.-con. 
Seeting. concrete foundation. About $400,- 


Mich., Detroit—Church—Jefferson Ave. 
Presbyterian Church, c/o F. C. McMath, 
chn. bldg. com., East Jefferson Ave. and 
Rivard St., plans to build 2 story, rein.-con., 
brick and steel, on Jefferson Ave. near 
Parkview Ave. About $500,000. Architect 
not selected 


Mich., Detroit—Club Room-—Inde pendent 
Order Oaa Fellows. Lodge No. 373, c/o P 
Wilhemson, 1977 Kercheval Ave., having 
Plans prepared by A. H. Gould & Son, 
archts. and engrs., 611 Empire Bldg., for 
3 story, rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation, on Ker- 
cheval St. About $250,000 


Mich., Detroit—Office—United Brother- 
hood of Maintenance of Ways, Employees 
and Railway Shop Laborers, c/o W. Dorey, 
chn., 27 Putnam Ave., having plans pre- 
pared by A. H. Gould’ & Son, archts., 611 

mpire Bidg., for 12 story, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, on Clifford and Columbia Sts. 
About $500,000. 


Mich., Ford City—School—Bd. Educ. 
having eee prepared by J. G. Kastler & 
Co., archt., 523 Chamber Commerce Bldg., 
Detroit, for 3 story, brick, concrete and 
stone, rein.-con. flooring, concrete founda- 
tion, on Main St. About $150,000. 


Mich., Pontiac—School, etc. St. Michael's 
Parish plans to build school, church and 
parish house, story each, rein.-con., 
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brick and steel, rein.-con. flooring, concrete 
foundation, on Chamberlain and Edison 
Sts $150,000 Architects se- 
lected 


Mich., Port Huron—Club House—Knights 


About not 


of Columbus, Military St., plans to build 
3 story, 100 x 130 ft., rein.-con., brick and 
steel, on Superior and Broad Sts About 
$100,000. Architects not selected 

Mich,, Port Huron—Office—A. Fraser, 
Military St., plans to build 4 story, rein.- 
con. and brick, concrete foundation, on 
Military and Pine Sts. About $100,000. 
Architect not selected. 


Mich,, Redford—Church—Redford Meth- 
odist Episcopal Church having plans pre- 
pared by W. E. N. Hunter, archt., Chamber 
Commerce Bldg., Detroit, for 2 story, 60 x 


85 ft., brick and steel, rein.-con. flooring, 
brick foundation, on Grand River Ave. 
about $70,000. 

Wis., Elmwood—<Auditorium—City plans 


to build 3 story, 60 x 150 ft., brick, rein.- 
con. and steel, brick foundation, on Main 
St. About $60,000. W. Neeley, clk. Archi- 
tect not selected 


Wis., Janesville—Hotel—Janesville Hotel 
Co. plans to build 6 story (270 rooms) 
hotel. About $500,000. kh. E. Hall, Carle 
Bik., interested. 


Wis., Manitowoc—Store and Office—H. B. 
Kamschlute, archt., Natl Bank Bldg., pre- 
paring plans for 3 story, 70 x 110 ft., 
brick, rein.-con. and steel, brick foundation 
on 8th St. About $50,000. Owner’s name 
withheld. 


Wis.. Merrill—High School—Bd. Educ 
plans to build 3 story, 70 x 125 ft. brick, 
rein.-con. and steel addition, brick founda- 
tion, on Main St. About $95,000. H. Al- 
len, secy. Architect not selected. 


Wis., Milwaukee —— Club — Milwaukee 
County Nurses’ Club, 566 Van Buren St., 
plans to build 3 or 4 story, brick and con- 
crete addition, rein.-con. flooring, concrete 
foundation. About $60,000. Architect not 
selected 


Wis., Milwaukee—Exchange—R Hess, 
144 Grand Ave., plans to build 5 or 6 story 
50 x 150 ft. film exchange, rein.-con. and 
brick, rein.-con. flooring, concrete and pile 
foundation, on Milwaukee St. About $175.- 
000. M. Tullgren & Sons, 425 East Water 
St., archts. and engrs. 


Wis., Milwaukee—Exchange— Wisconsin 
Telephone Co., 418 Bway., having plans 


prepared by A. C. Eschweiler, archt. and 
engr., Goldsmith Bldg., for 3 story, 40 x 
60 ft., rein.-con. and brick addition, rein.- 
con. flooring, concrete foundation, on 
Wright St. About $50,000. 

Wis., Milwaukee—Hotel—Martin Hotel, 


210 Wisconsin St., had plans prepared by 
Cc. Barkhausen, archt. and engr., Iron 
Blk., for 4 story, 30 x 70 ft. rein.-con. and 
brick addition, rein.-con. flooring, concrete 
foundation. About $50,000. 


Wis., Milwaukee—School and Social Cen- 
ter—B’ne Jeshurun Temple Sisterhood, 10th 
and Cedar Sts., plans to build 2 or 3 story, 
brick and concrete, rein.-con. flooring, con- 


crete foundation About $50,000 M. 
Sadak, 333 20th St., pres Architect not 
eelected 


Wis., Milwaukee—Terminal Station—Chi- 
cago, North Shore & Milwaukee Ry., High- 
wood, IIL, soon receives bids building super- 
structure for 1 story, 52 x 106 ft. rein.-con 
and brick, rein.-con. flooring, on 6th and 
Sycamore Sts., here. R. Miller, engr. and 
A. W. Gerber, archt., both c/o owner. 


Wis., Plain—Church—St. Luke’s Catholic 
Church plans to build church. About $80,- 
000 Liebert & Liebert, 425 East Water 
St., Milwaukee, archts. 


Wis., Sheboygan—Office—F. Keli, North 
8th St., plans to build 2 story, 60 x 125 ft., 
brick, rein.-con, and steel, brick foundation. 
Cost between $50,000 and $60,000. Arcbi- 
tect not selected. 





Wis., Stevens Point — Bank — Citizens 
Natl. Bank receives bids about Dec. 16, 
building 1 story, 34 x 108 ft. brick and 


concrete, rein.-con. flooring, concrete foun- 
dation. About $100,000. Hoggson Bros., 38 
South Dearborn St., Chicago, archts. 


Wis., Washburn—High School—Bd. Educ. 
having plans prepared by J. Chubb, archt., 
109 North Dearborn St., Chicago, for 3 
story, 80 x 100 ft. brick, stone, rein.-con. 
and steel, rein.-con. flooring, concrete foun- 
dation. About $150,000. 


Wis., Whitehall—High School—Bd. Educ 
rejected bids received Nov. 10, building 


2 story, 50 x 73 ft. and 73 x 124 ft. brick 
and rein.-con., concrete foundation. About 
$80,000. A. V. Peterson, clk Oppenhamer, 
Speer & Obel, Wausau, archts. 

Ia., Blencoe—School—Bd. Educ. having 
plans prepared by W. E. Hulse & Co., 
archts., 210 Masonic Temple, Des Moines, 
for 3 story, rein.-con. and brick, concrete 
foundation. About $75,000. 


Ia., Cedar Rapids—Store—E. C. Denecke 
Co,, 117-121 South 2nd St., plans to build 2 
story, 40 x 140 ft. addition, with 3 story, 
60 x 80 ft. wing, brick. About $300,000. 
Architect will be selected at once. 


Ia., Cushing—School—Bd. Educ. having 
plans prepared by W. E. Hulse & Co., 
archts., 210 Masonic Temple, Des Moines, 
for 3 story, rein.-con. and brick, concrete 
foundation About $107,000. A. H. Bul- 
lock, secy. 

Ia., Dayton—School—Bd. Educ. having 
plans prepared by W. E. Hulse & Co., 
archts., 210 Masonic Temple, Des Moines, 
for 3 story, rein.-con. and brick, concrete 
foundation. About $80,000. O. B. Larson, 
secy. 


Ia., Iowa City—Psychopathic—State Bd. 
Educ., Des Moines, having plans prepared 
for 2 story, brick, rein.-con. and steel, rein.- 
con. flooring, concrete foundation, on Uni- 
versity campus, here. About $175,000. 
Private plans. 


Ie., Treynor—School—Bd. Educ. having 
plans prepared by W. E. Hulse & Co., 
archts., 210 Masonic Temple, Des Moines, 


for 3 story, rein.-con. and brick, concrete 
foundation. About $65,000. 

Ia., Washta—School—Bd. Educ. having 
plans prepared by W. E. Hulse & Co., 


210 Masonic Temple, Des Moines, 
for 3 story, 58 x 102 ft., rein.-con., brick 
and stone, concrete foundation. About 
$100,000. J. K. McGonigae, secy. 


Minn., Ada—High School—Bd. Educ. 
having preliminary plans prepared by Foss 
& Foss, archts., St. Cloud, for 3 story, 84 x 


archts., 


- ft., brick. About $80,000. A. Jarvey, 
clk. 
Minn., Boyd—High School—Bd. Educ. 


having plans prepared by Foss & Foss, 
arehis., St. Cloud, for 2 story, 96 x 110 
ft., brick and stone. About $55,000. 0. 
J. Flaa, clk. 


Minn., Coleraine—High School—A. King, 
secy. Bd. Educ., receives bids about Marc 
1, building 2 story, 150 x 270 ft., rein.-con., 
brick and _ stone, rein.-con. flooring, con- 
crete foundation, in Canisleo Dist. About 
$500,000. W. T. Bray, Torry Bidg., Duluth, 
engr. and archt. 


Minn., Duluth—Church—S. T. Willis, chn. 
Bldg. Com. of ist Christian Church, 4th 
St. and 12th Ave., receives bids about Feb. 
1, building 2 story, 60 x 80 ft., brick, rein.- 
con. flooring, concrete and stone foundation. 
About $75,000. A. W. Terraberry, Palladio 
Bldg., engr. and archt. 


Minn., Duluth—Store—German & Jens- 
sen, archts., Exch. Bldg., receive bids about 
Jan. 15, building 3 story, 50 x 140 ft., brick, 
rein.-con. flooring, rein.-con. foundation, at 
12-14 Ist Ave., W. for E. Oreck, Superior 
St. and ist Ave. W. About $50,000. 


Minn., Lewiston—School—Independent 
Dist. 22 plans to build 2 story, brick and 
stone. About $75,000. W. F. Gensmer, clk. 


Architect not selected. 


Minn., Minneapolis—Club— South Centrat 
Community Club, 4055 Pillsbury Ave., hav- 
ing preliminary sketches prepared by Gott- 
lieb & Maganey, archts., 450 Builders 
Exch. Bldg., for 3 story, 180 x 190 ft., 
rein.-con. and brick, on Nicoliet Ave. and 
39th St. About $400,000. E. W. Cameron. 
pres. 


Minn., Minneapolis—Store—L. S. Donald- 
son Co., 601 Nicollet St., having sketches 
repared by Graham, Anderson, Probst & 
Vhite, 1417 East Jackson Bivd., Chicago, 
for 6 story, rein.-con., brick and stone 
addition, on 7th St. and Marquette Ave. 
About $800,000. 


Minn., St. Paul—Court House—Ramse 
Co. plans to build court house, on bloc 
bounded by 3rd, 4th, Wabasha and St. 
Peter Sts. About $2,500,000. J. M. Clancy, 
co. bldg. inspector. 


Kan., Mayetta—School—Bd. Educ. plans 
to build 2 story, brick, concrete and steel, 
concrete foundation. About $55,000. H. D. 
Pampel, Kansas City, Mo., archt. 
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Kan., Salina—Home—Salvi: 
having pene prepared by CC 
archt., Salina, for 2 story, ¢ - 
brick, concrete and steel, brick é 
About $60,000. 


Kan., Topeka—Club— Womens 
ing plans prepared by F. C. Squ he 
628 Kansas Ave., for 3 story, 7 ft 
brick, concrete and steel, brick : 
About $75,000. 


Kan., Wichita—Office—See “|; 


8. D., Webster—School—RBd. b 
ing preliminary plans prepared | 
story, 94 x 140 ft. brick and 
About $145,000. O. Magnus, clk : 
& Edwins, 810 Northwestern Ba; Bl 
Minneapolis, archts. u 


Mo., St. Louis—Hospital and A in 
Sisters of Charity plan to build hos; y 
asylum, brick, rock foundation, . D 
and Union Aves. About $100,0(/ ca 
Glennon, 3225 Montgomery St.,’ arch). 
Architect not selected. 


Mo., St. Louis—Club—St. Louis Riveryiey 
Club, 6500 South Bway., receives bids 
about Jan. 1, building club and concret. 
swimming pool, on Mississippi River 
About $100,000. Address C. P. Van Grav. 
feiland, 11050 Riverview Dr. ; 


Mo., St. Louls—Sales—Nash Motors (Co 
3205 Locust St., plans to build 2 story, 10) 
x 135 ft., concrete and brick, rock “foun. 
dation, on Locust and Garrison Sts. About 
$50,000. Architect not selected. 


Mo., University City (St. Louis P. 0 )— 
School—L. Ward, pres. Bd. Educ. re- 
ceives bids about Feb. 5, building 3 story 
175 x 225 ft., concrete and brick, rock foun. 





shop 


dation, on Bartmer and Etzel Sts. About 
$120,000. W. B. Ittner, Bd. Educ. Bldg., 
St. Louis, archt. W. Huenbuettner, Uni 


versity City, engr. 


Tex., Galveston—F. B. & A. Ware, archts.. 
1170 Bway., New York City, receive bids 
about Dec. 15, building 3 story, 110 x 140 
ft. rein.-con., steel and tile building for 
Y. W. C. A., here. About $125,000. LE 
Eden, 1170 Bway., New York City, engr 


rex. San Antonio—Church—Methoidist 
Church, Grant Ave. and Hyisache St., plans 
to build brick and stone. About $60,000 
Adams & Adams, Gibbs Bldg., archts 


Okla., Mangum—High School and Audi- 
torlum—Bd. Educ. having plans prepared 
by Hawk & Parr, archts., 501 Security 
., Oklahoma, for 2 story, 80 x 114 ft 
brick, rein.-con. and steel, rein.-con. floor- 


ing, concrete foundation. About $140,000. 
Okla., Oilton—Church—Baptist Church 
Plans to build church. About $75,000 


Architect and engineer not selected. 


Okla., Pawhuska—High School—City 
election Dec. 23, to vote on $50,000 bonds 
to build addition to high school. 


Okla., Tulsa—High School—City elec- 
tion soon to vote on $600,000 bonds to build 


high school. Architect and engineer not 
selected. 
Okla., Kaw City—Community—Booster 


Club plans to build community house, to 
include auditorium, dining hall and recrea 
tion rooms. About $50,000. Architect and 
engineer not selected. 


Cole., Alamosa—High School—School 
Dist. No. 3, Alamosa Co., having plans pre- 
pared 7 Mountjoy, French & Frewet, 
archts., 313 Chamber of Commerce ®8lig.. 
Denver, for 2 story, 120 x 140 ft. brick and 
stone. About $85,000. 


Colo., Florence—High School—Schoo!l 
Dist. No. 2, Fremont Co., having plans pre- 
pared by Mountjoy, French & Frewen, 
archts., 313 Chamber of Commerce Bidg 
Denver, for 2 story, 120 x 140 ft. brick and 


stone. About $100,000. 

Idaho, Caldwell—Lodge—I. O. 0. F 
Grand Lodge of Idaho, 7th and Main S'ts., 
plans to build 2 story, brick or stone, brick 


or concrete foundation, on Canyon Ii!!! 
About $60,000. Tourtellotte & Hummel. 
McKay Blidg., Portland, Ore., archts. 


Wash., Olympia—Office and Court House 
—State Capi Comn. having plans )' 
pared by ilder & White, archts. «' d 
engrs., 50 Church St., New York City, for 
3 office buildings and court house, |\' 
all brick, steel and stone. About $500 


e 
Ore., Astoria—Hoepital—Finnish Brother- 
hood, Lodge No. 2, having prelimin:') 
plans prepared for 2 or 8 story, brick °° 
concrete. About $100,000. S. Lonberg, gri° 


secy. Archit not selected. 
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Ore., Bend—Temple—Bend Lodge of Elks 
Jans to build 2 story, brick or concrete, 
Pick and concrete foundation, on Oregon 
st. About $50,000, Architect not selected. 


S 


Ore.. Forest Grove — Administration - 
Masonie Lodge having plans prepared by 
wc. Kingston, U. S. Bank Bldg., Port- 
land. for. 2 or _3 story, brick or stone. 


About $86,000, W. T. Moore, chn. com. in 
charge. 
Ore., Gearhart—Hotel—Gearhart 
Co. plans to build hotel, on beach. 
000, O. W. Taylor, mgr. 


Ore., LaGrande——-Hotel—M. Block, archt., 
LaGrande, soon lets contract building 3 
story, 75 x 125 ft., brick, brick foundation. 
About $75,000. Owner's name withheld. 


Ore., Myrtle Point —- Business — Security 
Bank Co. plans to build 2 story, brick or 
concrete, on present. site. About 70,000. 
Architect not selected. 


Park 
About 


Ore., North Bend — High School — Bd. 
Educ., North Bend and Marshfield Dists., 
having preliminary plans’ prepared _ for 


Union High School, brick or concrete. About 
$150,000. C. KE. Mulkey, North Bend, Coos. 
Co. supt. schools. 


Ore., Oregon City — Church — Methodist 
Church having preliminary plans prepared 
for rebuilding 1 story, concrete, concrete 
foundation. About $225,000. T. B. Ford, 
dist. supt. Architect not selected, 


Ore., Portland — Club — J. Jacobberger, 
archt., Bd. Trade Bldg., soon lets contract 
building 4 story, 50 x 100 ft., brick and 
concrete, on Park and Taylor Sts., for 
Knights of Columbus. About $100,000, 
Noted Sept. 25. 


Cal, Avalon—Store and Hotel—Boos 
Bros., 440 South Hill St., Los Angeles, plan 
to build 4 story, 200 x 200 ft. rein.-con., 
pressed brick and terra cotta, here. Cost 
to exceed $50,000. C. F. Plummer, 1108 
Story Bidg., Los Angeles, archt. 


Cal, Long Beach—City Hall—City voted 
$350,000 bonds to build city hall, and se- 
lected W. H. Austin, 222 ist Natl Bank 
Bidg.. and H. H. Lochridge, Moody Bldg., 
archts., to prepare plans for same. H. G. 
Waughop, clk. 


Cal, Los Angeles—School—Bd. Trustees, 
607 Chamber Commerce Bldg., soon lets con- 
tract building 1 story, 102 x 114 ft., brick 
and hollow tile, in Fruitland School Dist. 
Cost to exceed $50,000. H. Hasenburger, 
607 Chamber Commerce Bldg., archt. 


Cal., Los Angeles—Theatre—S,. Grauman, 
301 South Bway., having plans prepared 
by T. W. Lamb, archt., 644 8th Ave., 
New York City, for 154 x 240 ft., rein.-con. 
and steel, on 6th and Hill Sts. About 
$2,000,000. Noted Sept. 4. 


Cal., Los Angeles — Theatre — J. Young, 
e/o C. §. Albright, archt., 5910 Hollywood 
Blvd., plans to build 2 story, 60 x 160 ft., 
brick, marble and tile, cement flooring, con- 
crete foundation, on Holywood Blvd. near 
Wilton PI. 


» Cal, Pasadena—Theatre—J. M. Root, 
mer. Strand Theatre, plans to build rein.- 
con theatre, (2500 seating capacity), on 
Colorado St. About $250,000. 


Cal,  Sacramento—Schools—City voted 
$3,500,000 bonds for 14 new schools. R. A. 
Herold, Forum Bldg.,_ E. Hemmings, 


Strand Theatre Blidg., archts., and others, 
have been selected by Bd. Educ. to design 
same, 


_, Cal, San Pedro—Bank and_ Office—First 
Natl Bank of San Pedro having plans 
prepared by Edelman & Barnett, archts., 
S26 W. W. Hellman Bldg., Los Angeles, 
for ° story, 50 x 100 ft, brick, steel and 
€] ra, cotte, concrete foundation. About 
£100,000, 


_ Cal, Santa Barbara — Hospital — St. 
rancis Hospital, Bast Arrellaga St., plans 
to build 3 story hospital, 200 ft. long, with 
two 2 story wings, rein.-con. About $175,- 
000. Arehitect not selected. 


_ Cal, Santa Monica—Mausoleum—Rose- 
‘le Mausoleum Co., Hass Bidg., Los An- 
cles, plans to build 610 crypts, rein.-con., 
‘nite facing, concrete foundatio at 
oodlawn Cemetery, here. About $125,000. 


Cal, Taft—Church, Community Center, 
—First Methodist Episcopal Church 
iving plans prepared by A. G. Lindley, 
rcht., 904 Wright & Callender Bldg., Los 
ngeles, for 80 x 82 ft., fueme and stucco 
urch, 60 x 80 ft. community center, 
About $75.000. 


th concrete plunge, ete. 
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N. S., Digby—Station—Dominion Atlantic 
ty., Kentville, soon recevies bids building 
concrete and brick station, here About 
$65,000. M. K. McQuarrie, engr 


Ont., Kitchener — College K itchener- 
Waterloo Collegiate Bd. soon lets contract 
building (20 room), brick, concrete and 


steel, rein.-con. flooring, concrete founda 
tion About $400,000 Architect not se- 
lected 


Ont., Ottawa—City Hall—City plans to 
construct fireproof building About $500,- 
O00 Architect not selected 


B. C., North Vancouver—School— City 
plans election soon to vote on bonds to 
build 3 story, rein.-con., on Lynn Valley 
St. About $80,000. H. Blackadder, Caris- 
brook St., E., archt. 


BIDS DESIRED 


Mass., Lowell—-High School—Until Jan. 
19, by School Comn., building 3 story, brick 
and rein-.con. addition to High School, on 
Kirk St. About $750,000. H. L. Rourke, 
525 Hildreth Bidg., engr. 


Mass., Three Rivers——-School—Until Dee. 
15, by Palmer Twp. School Comn., building 
1 story (6 room) brick and concrete, school 
and assembly hall, concrete foundation, 
here. About $55,000. W. H. McLean, 110 
Tremont St., Boston, archt. 


Conn., Waterbury—Hospital—Until Dec 
15, by Cross & Cross, archts., 681 5th Ave., 
New York City, building brick and steel, 
for Bd. Health. About $200,000. Noted 
July 31 


N. Y., Onondago Valley (Syracuse P. O.) 
Academy—Until May 15, by M. L. King, 
archt., Snow Bldg., Syracuse, constructing 
school for town, to be known as Onondago 
Academy. About $325,000. Noted May 1. 


Pa., McKeesport—Until Jan. 3, by Jal- 
lade & Lindsey, archts. and engrs., 37 
Liberty St., New York City, building, 4 
story, 112 x 170 ft., brick and steel, brick 
foundation, on Sinclair and Ringgold Sts., 
for Y. M. C. A., 2 West 45th St., New York 
City. About $300,000. Former bids re- 
jected. 


Pa., Phila, — Bank — Mutual Trust Co., 
Bourse Bldg., receiving bids building 1 
story, 23 x 96 ft. brick and stone, on Mar- 
ket and 60th Sts. Cost to exceed, $50,000. 
Former bids rejected. Heacock & Hohan- 
sen, 1218 Chestnut St., engrs. and archts. 


Pa., Phila.—High School—Until Dec. 15, 
by P. Monaghan, archt., 1218 Chestnut St., 
building 3 story, 49 x 125 ft., stone, on 49th 
and Chestnut Sts., for West Philadelphia 
Catholic High School. 


Pa., Waynesboro—Bank—Until Dec. 15, 
by People’s Natl. Bank, 31 West Main St., 
building 1 story, 53 x 115 ft., limestone, 
Wyatt & Nolting, Keyser Bidg., Baltimore, 
archts. 


Ga., Albany— Masonic Temple—Until Dec. 
18, by R. H. Ferrell, pres. Masonic Lodge, 
constructing and heating of temple here. 
Each bid for construction of building must 
be accompanied with certified check of 
$5000, and each bid for heating with check 
of $1000, made pavable to R. H. Ferrell, 
pres. Edwards & Sayward, 609 Chamber 
of Commerce Bldg, Atlanta, archts. Noted 
June 26. 


Ind., Indianapolis — High School — Until 
Dec. 20, by G. C.! Hill, business dir. bd. 
school comrs., Meridian and Ohio Sts., 
building 3 story, brick and rein.-con. About 
$700,000. Snider & Rotz, Merchants Bank 
Bldg., engrs. Vonneful, Bohn & Miller, In- 
diana Trust Bldg., archts. 


Mich., Detroit—Schools—Until Dee. 22, 
by Bd, Edue. building Field School No, 
1154, on Agnes and Field Aves., cost $200,- 
000; Davison School No. 1147, Roman near 
Davison Aves., $200,000; also 2. story, 
85 x 134 ft, rein.-con., brick, steel and 
terra cotta, on Vancourt and Milford Aves., 
$250,000. Malcomson, Higginbotham & 
-2almer, 405 Moffat Bldg., archts. Noted 
Aug. 21 


Til. Jacksonville—High School—Until 
Jan. 15. by Bd. Educ., School Dist. No. 117, 
building high school. J. W. Royer, Flat 
Iron Bidg., Urbana, archt. 


Wis., B!oomer—High School—Until Jan. 
1, by C. Volkman, archt., 106% Grand Ave., 
E., Eau Claire, building 2 story, 60 x 120 
ft. brick, rein.-con. and steel, brick founda- 
tion, on Main St., for Bd. Educ About 
$70,000. T. Preucher, pres. Noted May 15. 


Wis., Kenosha—Court House and Jail— 
Until Jan. 10, by T. Fleming, chn. Kenosha 
Co. Bldg. Com., constructing 4 story, 114 x 
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154 ft. rein.-con., brick and steel, concrete 
foundation About $800,000, White, White 
White & Co., Pub. Serv. Bidg., archts. and 


engers 


Ia., Gaza—School—Until Jan. 5, by Ba 


Educ., Consolidated Dist., building 2 story 
brick, rein.-con. and steel, rein.-con. floor 
ing, concrete foundation About $75.00 
W. EF. Hulse & Co., 210 Masonic Temple, 
Des Moines, archts 

Ia., Mt. Pleasant—High School—Until 
Dec. 30, by C. Van Russell, secy. Bd. Educ., 


converting Y. M. C. A. building into high 
school About $80,000 G. lL. Lockhart, 
Endicott Bide, St Paul, Minn., archt 
Noted Sept. 11 

Ia., Woodbine—School—-Until Jan. 3, by 
Bd. Educ. Consolidated Dist., building 3 
story, brick, rein.-con. and steel, rein.-con 
flooring. concrete foundation About $100, 
000 W. E. Hulse & Co., 210 Masonic 
Temple, Des Moines, archts. 

Minn., Austin—Jail—Until Dec. 17, by 
Comrs. Mower Co., building 2 story, 44 x 
50 ft., rein.-con. and brick addition. About 
$52,000. Alden & Harris, Exch. Bank Bidg., 
St Paul, archts 

Minn., Duluth—Churech—Until Jan. 2, by 
T. DPD. Whittles, chn. bldg. com. of 2nd 
Presbyterian Church, building 2 story, 70 x 
134 ft., brick and stone, rein.-con. flooring 
concrete foundation, on West 2nd St. About 
$100,000. Halstead & Sullivan, Palladio 
Bldg., archts 

99° 


Minn., Lafayette—School—Until Dec 22, 


by F. V. Quist, clk. School Dist. No. 66 
building 2 story, 64 x 90 ft., brick. About 
$65,000 K. Snyder, Plymouth Bldg., 


Minneapolis, archt. 

Kan., Atchison—School—Bd. Educ. re- 
ceiving bids building 2 story, 88 x 96 ft 
brick, rein.-con. and steel, rein.-con. floor- 
ing, concrete foundation. About $65 000 
R. J. Kaaz, 719 Kansas Ave., archt. H. A 
Noble, Kansas City, Mo., engr. 

S. D., Meckling—School—Until Dee. 17, 
by Bd. Educ., building 2 story, 58 x_100 ft 
brick, concrete and steel, concrete founda- 
tion. About $65,000. W. E. Hulse, Hutch- 
inson, Kan., archt. 

Mo., St. Louis—Temple—Until Jan. 20, by 
W. B. Ittner, archt., Bd. Educ. Bldg., con- 
structing & story, 175 x 210 ft., concrete, 
brick and terra cotta, rock foundation, on 
Clayton Rd., for Masonic Temple Assn. of 
St. Louis. About $1,000.000. Address D 
Jameson, 5330 Pershing Ave. 

Colo., Boulder — Domitories — Until Dec 
31, by F. H. Walcott, secy. Bd. of Regents, 
5296 Kittredge Bldg., Denver, building 32 x 
193 ft. and 58 x 162 ft., brick, steel and 
stone, rein.-con. flooring, concrete founda 
tion, at university here About $250,000, 
Tay & Klauder, 925 Chestnut St., Phila., 
archts. 


Ariz., Chandler — School — Until Dee 
by A. . Morgareidge, clk. High School 
Dist., constructing 3 brick buildings, About 
$130,000. Allison & Allison, Hibernian 


Bldg., Los Angeles, Cal., archts. 


Cal., Santa Monica—School—Until Dec. 
22, by Bd. Edue. building 6 room brick 
addition to McKinley School, also 4 room 
brick addition to Adams School. About 
$100,000, Allison & Allison, Hibernian 
Bldg., Los Angeles, archts. 


B. C., Vancouver—Theatre—Until Jan. 1, 
by Regal Films, Ltd., 553 Granville St., 
building 4 story, 120 x 150 ft., steel, rein.- 
con. flooring, concrete foundation, on Sey- 
mour St. between Robson and Smythe Sts 
About $500,000. T. Lamb, 644 8th Ave.., 
New York City, archt 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Vt., Bellows Falls—Pank—RBellows Falls 
Savings Institute let contract altering pres- 
ent bank, to G. C. Irwin & Co., 94 West 
Brookline St., Boston, Mass 


*Vt., Windsor — Housing, ete. — Natl 
Acme Co. let contract constructing several 
24 story workmen’s houses and addition to 
stock building. brick and timber, to L. A. 


97 


LaFrance, 292 Maple St., Holyoke, Mass 
About $250,000. 
*Mass., Framingham — School — School 


Comn. let contract building 2 story, 115 x 
225 ft., brick, concrete and steel, brick and 
concrete foundation, on Hollis St., to J. E. 
Locatelli Co., Inc., 46 Churchill St., Boston. 
About $170,000, 


*Mass., Holyoke—Theatre and Business 
—Goldstein Bros. Amusement Co., Bridge 
St.. Springfield, let contract building 3 
story, brick, rein.-con. and steel, rein-con. 
flooring, concrete foundation, on Suffolk 
and Chestnut Sts., here, to Casper Ranger 
Constr. Co., 20 Bond St. About $350,000 














344 





Buildings (Continued) 


*% Mass., Malden—Church—Christian Sci 
ence Society let contract building 37 x 75 x 
97 ft.. terra cotta and concrete, on Main 
St., to H. F. Libby, 46 Churchill St., Bos- 


ton 


* Mass., Milton 


About $55,000 


(Boston P. O.)—Chapel 


Milton Academy let contract building 14 
story, 30 x 100 ft., stone and concrete, rein.- 
con. flooring, on campus, to EK. F. Miner 
Bldg. Co., 25 Foster St., Worcester About 
SLoa,000 

* Mass., Springfield High School - 
St. Michael Cathedral, Elliott St., let con- 
tract building 2 story, 80 x 148 ft., brick 


flooring, to M 
About $175,000 


concrete 


Ave 


and steel, 
18 Bell 


Moloney, 


(Boston P. O.)—School 

Pub. Bidg. Comn., Newton, received bids 
building 2 story, 110 x 150 ft., brick, con- 
crete and steel, concrete flooring and 
foundation, here, from A. Piotti, 98 Melville 


Mass., Waban 


Ave., Dorchester, $233,652; C. S. Cunning- 
ham & Sons Constr. Co., 7 Water St., Bos- 
ton, $234,149. 

* Mass., Worcester — Housing — Indian 
Hill Co., Barbers Crossing, let contract 


constructing 100 workmen's 
munity house, memorial building, 2 °board- 
ing and community store building, 
timber, concrete foundation, also laying out 


several new streets, at Indian Hill, to F. T 


cottages, com- 
>» 


houses 


Ley & Co., Inec., 499 Main St., Springfield. 
About $500,000 
*&Mass., Worcester—School—Independent 


Industrial School, c/o Frost & Chamberlain, 


archts., 390 Main St., let contract building 
3 story, 9% x 145 ft., brick, concrete foun- 
dation, on High and Chatham Sts., to J. 
Miles & Son, 393 Main St. About $150,000. 


*Mass., Worcester—School—St. Peter's 
Roman Catholic Church, 929 Main St., let 
contract building 24 story, 70 x 130 ft., 


brick, 
tion, on 
Maloney, 18 
$125,000 


concrete 
Main 
Bell 


and steel, 
and 
Ave., 


concrete founda- 
Ripley Sts., to M 
Springfield. About 


*R. -L., East Providence (Providence P 
0.)-——Bank— Jackson, Robertson & Adams, 
archts., 1216 Turks Head Bldg., Providence, 
let contract to William & Merchant, Ine., 
86 Weybossett St... Providence, building 1 
story, 50 x 100 ft., brick and marble, con- 
crete and tile flooring, concrete foundation, 
on Warren Ave for Industrial Trust Co., 
49 Westminster St... Providence. About 
$100,000, 


*R. LL, Pascoag—Church—St. 
Roman Catholic Society, Sayles 
contract building 1 story, to 


Joseph's 
Ave., let 
Eastern 


Constr. Co., 660 Winter St., Woonsocket. 
About $50,000, 

*R. LL, Providence—PRusiness—Gladding 
Dry Goods Co., 291 Westminster St., let 
contract building 5 story, 30 x 65 ft.. and 
1 story, 80 x 80 ft. brick and steel addi- 


tion, rein.-con. flooring, 
to O. D. Purington & 
Trust Bldg. 


concrete foundation, 
Co., 626 Industrial 
About $50,000. 


*Conn., Hartford — Exchange — South 
New England Telephone Co., Court St., New 
Haven, let contract building 7 story, 40 x 
105 ft., brick and steel addition, rock and 
concrete foundation, on Hicks St., here, to 
Ellison Constr. Co., 96 Wellington Ave 
About $200,000; cost plus percentage basis. 


Conn., Hartford—School—Pd. Educ. re- 
ceived bids Dec. 1, building 3 story, 87 x 87 
ft., brick and concrete, wood flooring, con- 
crete foundation, on Wethersfield Ave. 
(general contract), from Wise & Upson, 
Main St., $187,241; heating, from Vines, 
Smith, Hartford, $13,495; plumbing, from 
Hanlon & Murphy, 538 Asylum St., $6298. 


*xConn., South 
Watkins Bros., Inc., 


Manchester— Business— 

1119 Main St., let con- 
tract building 3 story, 71 x 152 ft., brick 
and steel, concrete foundation, to W. A. 
Knofia, Middle Turnpike About $60,000. 


*Conn., West Haven—( New Haven P. 0.) 
—Office—See “Industrial Works.” 





*N. Y.. Lockport—Bank—P. A. Davis, 
archt., 1713 Sansom St., Phila., let contract 
to G. A. Fuller Co., Buffalo, building 1 story, 
50 x 60 ft., stone, here, for Natl Exch. 
Bank, 45 Main St. About $50,000. 

*N. Y¥., New Rochelle—Grade School— 
Bd. Educ. let contract building Washington 
Grade School, 3 story, brick, stone and 


steel, brick foundation, to E. Diebitsch, 383 
Madison Ave.. New York City. About 
$300,000 


ENGINEERING NEWS-RECORD 


*N. Y., New York—Bank, Office and Store 
Bank of United States, 5th Ave. and 32nd 
St., will alter 11 story, brick and steel. 


About $50,000. Work will be done by day 
labor. 

*N. Y., New York tank and Office 
New Pine St. Realty Co., 31-33 Pine St., 
will alter 4 story, brick and steel. About 
$200,000. Work will be done by day labor. 

*N. Y., New York Hospital Hahne- 


mann Hospital, Park Ave, between 66th and 


67th Sts., let contract building hospital on 
5th Ave. between 105th and 106th Sts., to 
M. Kidlitz & Son, 30 East 42nd St. About 


$2,000,000, 


*N. Y., New York—Hotel—D. H. Knott, 
c/o F. F. French Co., archts. and engrs., 
299 Madison Ave., let contract building 14 
story, 106 x 137 x 169 ft., brick and steel, 


brick foundation, on 73rd St. and Bway., to 
F. F. French Co., 299 Madison Ave. About 
$4,000,000, 


*N. Y., New York — Hotel — Monterey 
Hotel, Bway. and 94th Sts., will build 62 x 
100 ft., brick, steel and stone, brick foun- 
dation, on Bway. and 95th St. Work will 
be done by day labor. 


*N. Y¥., New York—Office—J. J. Astor, 
London, Eng., let contract building 31 story, 
66 x 99 ft, brick and steel, brick founda- 
tion at &-12 Wall St., here, to R. H. Mac- 
Donald, 29 West 34th St. About $1,500,000, 
Noted Feb. 6. 


*N. Y., New YVork—Office and Bank— 
Bankers Trust Co., 16 Wall St., let con- 
tract building 15 story, brick and _ steel, 
brick foundation, on 57th St., to R. H. 
MacDonald, 29 West 34th St. About 
$400,000, 


*N. Y., New York—Office—Bush Ter- 
minal Co., 100 Broad St., let contract build- 
ing 50 x 196 ft., addition, at 137-141 West 
41st St., to Thompson-Starrett Co., 49 Wall 
St About $450,000. 


N. Y., New York—Office—F. F. French 
Co., 299 Madison Ave., will build 16 story, 
50 x 75 ft., brick, steel and stone, brick 
foundation, on Madison Ave. and 4lst St. 
Work will be done by day labor. 


“KN. Y., 


19 East 


New York—Office—F. 
33rd St., will build 16 
150 ft., brick, steel and stone, 
dation, at 309-311 5th Ave. 
Work will be done by 


July 3. 


*N. Y., New 


Margolies, 
story, 56 x 
brick foun- 
About $450,000, 
day labor. Noted 


York—Office—U. S. 
Products Corp., 40 Exch. PL, will alter 13 
story, brick and steel, at 56-58 Pine St. 
About $60,000. Work will be done by day 
labor under supervision of A. Hershfeld, 
engr., 110 West 40th St. 


*%N. Y., New York — Theatre Siber 
Amusement Co., 654 Lenox Ave., will build 
1 story, 50 x 189 ft., brick and steel, brick 
foundation, on 145th St. and 7th Ave. 


About $50,000. Work will be done by day 
labor. 


Food 





*N. Y., New York—Theatre—B. S. 
729 Tth Ave., let contract building brick, 
steel and stone, brick foundation, on Tre- 
mont Ave., to Fleischmann Constr. Co., 531 
7th Ave. About $400,000, 


Moss, 


*N. Y., Syracuse—Office and Loft—S. F. 
Hancock, O. C. C. S. Bldg., let contract 
building 3 story, 67 x 130 ft., brick, rein.- 
con. and steel, concrete foundation, on 
South Salina St., to T. H. McHale & Son, 
Cahill Bldg. About $77,000. 


*N. J., Bayonne—Hospital—Bd. Diirs. 
Bayonne City Hospital let contract building 
brick, steel and stone addition to Franklin- 
Rocks, 354 West 24th St., New York City. 
About $250,000. Noted Sept. 25. 


*N. J., Washington—Office—Globe In- 
demnity Co., 45 William St.. New York 
City, will build 6 story, 100 x 200 ft., 


brick, steel and stone, brick foundation. on 
Washington St. About $400,000. Work 
will be done by day labor. 


*Pa., Phila.— Bank, Post Office and Store 
—Lansdowne Natl. Bank let contract alter- 
ing bank and building 1 story addition to 
be used as store and post office, brick and 
stone, to J, S. Wilson & Co., 1125 Brown 
St. About $50,000. 


*Pa., Phila.—School—G. I Lovatt, 
archt., 418 Walnut St, let contract to T. J. 
and J. R. Whelan, 1011 Chestnut St., build- 


ing 234 story, 113 x 210 ft, stone and 
steel, on Sanger and Jackson Sts., for St. 
Bartholomew's Roman Catholic Church, 


Wissinoming St. 
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*Md., Baltimore—Bath House— 
lin, Liberty Heights Ave., let contra 
ing 1 story, 75 x 200 ft., brick anc 
bath house, concrete foundation, 
crete swimming pool, at Liberty 
Park, to J. Miller, c/o owner 
$100,000. 


*Md., Baltimore — Theatres — ¢ 
Theatre Co., c/o C. E, Whitehurst 
Axe, and Lexington St., let contract 


ing 120 x 178 ft., at 18 West Lexine St 
and 178 x 200 ft., at 1-21 Clay St, 
story, rein.-con., stone and marb! 
crete foundations, to J. H. Mille: 
Eutaw and Franklin Sts Cost b 
$750,000 and $1,000,000. Noted Anu; 

*Ga., Columbus — Bank — Third 
Bank, 12th Ave., let contract ; 
brick, steel and stone, brick founda 
Bedford Impvt. Co., Columbus 
$60,000. 

*Ga., Fitzgerald — Bank — First 
Bank let contract building 2 story 
steel and stone, to Bedford Impvy 
Columbus. About $75,000. 

*Miss., Greensville—City Hall—c 
contract building brick and stone, ¢ ) 
J. Anderson, Shaw, $57,650. 

*0., Bucyrus—School-—Bd Edu 
contract building 1 story, 113 x 118 
brick, to W. W. Knecht, Bucyrus. 
$70,000. 

*0., Cleveland — Market — Euclid F 
46th St. Market House Co. let co 
building 1 story, 115 x 250 ft., cor 
steel and brick, rein.-con. flooring 
crete foundation, on East 46th St. 








clid Ave., to Kamp Bldg. Co., 1} 
St. and Euclid Ave. About $200,00 
*0O., Cleveland — Store, Office, 


Cleveland Land & Securities Co., Cuy 
Bldg., let contract constructing 16 
100 x 250 ft., store, office and garags 
crete, steel and brick, rein.-con. floor 
concrete foundation, on 102nd_ St 
Euclid Ave., to Crowell, Little Co 
East 57th St. About $750,000. 


*0.. Columbus—Business—J. S. Ral 
pres. Ralston Steel Car Co., East Colun 
St., let contract building 2 story, 28 x | 


ft. stone and brick, on East Gay 8! 
to D. D. Livingston, 1370 East Main & 
About $50,000. 

*0., Columbus—Store—W. C. Moore 
South High St., let contract remod: 


building on High and Cherry Sts., to D). I 
Livingston, 1370 East Main St. About 
$50,000. Part of contract is on percent 


basis. 


*0., Columbus — Theatre — James Bide 


Co., 31 West Broad St., let contract build- 
ing 5 story, 1044 x 1874 ft., steel, brick 
stone and terra cotta, to Longacre Cnstr 
Co., 180 North State St., Chicago. About 
$700,000. Noted June 26. 

o., Dayton — Sales—Gee ‘Industria 
Works.” 

*Mich., Lansing—Administration—Old 
mobile Div., Gen. Motors Corp., Isaac 3! 


let contract building 4 story, 50 x 300 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, on Isaac and Logan 5 
to H. G. Christman Co., 302 Union Trust 
Bldg., South Bend, Ind. About $533,000 


Iil., Chicago—School—Bd. Educ. receive: 
bids for masonry work for building 3 stor) 





125 x 175 ft. brick, concrete, stone and 
steel, rein.-con. flooring, on Sacramento 
Blvd. and Berteau St, from F, Burk 
$129,300, S. N. Nielsen & Co., 3059 A 
gusta St. $141,856, A and E. Anders 


St., $147,995; 
Hagan. 1620 So 
Skoglund 


Co., 19 South La Salle 
stone work, from J. A. 
Laramie Ave., $56,950, E. EB. ) 
5555 North Lincoln St., $64,935, Sim» 
& Dayison, 2808 South Troy St, $75,4!' 
structural iron work, from Hansell-Ek 
Co., Archer and Normal Aves., $5.2 
Vanderkloot Steel Wks., 2611 South Ha'- 
sted St., $53,930, .Wendnagel & Co., 
West 22nd St., $57,868; carpentry, from 
B. 5. Regnell bo., 19 South La Salle & 
53.794, H. Schrik & Co., 3722 West © 
cago Ave., $53,854, Hanson Bros, Co., ! 
North Dearborn St., $56,280. 


xi, Chicago—Office—W. Wrigley, Jr 
North Wabash Ave., let contract buildi: 
16 story, 138 x 160 ft., steel and tile ar 
concrete foundation, at 400 North Michig 
Ave., to Lanquist & Illsley Co., 1100 Nor 
Clark St. About $2,000,000. 


xIa., Cedar Rapids — Office — Cedar 
Rapids Comn. Co. let contract building 
story, 60 x 140 ft. brick, concrete and ste 
brick foundation, to Loomis Bros., 3819 
South 3rd St. About $75,000. 
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Buildings (Continued) 


#is., Council Bluffs—School—Bd. Educ. 
Jet contract building 2 story, rein.-c6én. and 
, ein.-con. flooring, concrete founda- 

Wickham Constr. Co., 19 Scott 
50. 


Ia., Des Moines—School—School Bd. re- 
a bids Nov. 21, building 1 story, 62 x 
f rein.-con., brick and stone, rein.- 
jooring, brick foundation, on South- 
ith and Park Sts., from J. E. Tusant 
Co., 583 7th St., $52,855; J. E. 
ird, 8701 6th St., $53,502; N. D. 
r, 1237 39th St., $55,850. Noted 


prick 


J. 
2,7 


ho 





Iowa City—Hospital—Mercy Hos- 
it 516 East Market St., let contract 
building 1 story, 57 x 132 ft. brick, con- 

ind steel addition, rein.-con. flooring, 
nerete foundation, to J. W. Hopp Constr. 








Co 1038 Granby Bldg., Cedar Rapids. 
Abo $55,000. 

*Ia., Spencer—Hotel—Spencer Hotel 
Co { general contract building 4 story, 


60 x 115 ft. brick and stone, rein.-con. floor- 
i nerete foundation, to Spencer Constr. 
Co., Spencer. About $129,500. 


*Minon., Hibbing—Hotel—S. S. Rumsey, 
archt., Wolvin Bldg., Duluth, let contract 
to C. F. Haglin Sons Co., Minneapolis, 

lilding 4 story, 125 x 135 ft., brick, rein- 
foundation, on Howard St., for Oliver 
ng Co., Wolvin Bldg., Duluth. About 


100 


ne 








Minn., Willmar—Service—State Bd. Con- 
Capitol, St. Paul, received lowest 3 

2, building 3 story, 50 x 120 ft., 

rein.-con., brick and stone, at State Hos- 

ital for Insane, here, from J. H. Olson, 

nar, $77,756; E. Bjorklund, 786 

‘omo Bivd., St. Paul, $82,600; J. Peterson, 
> 10th Ave., S., Minneapolis, $83,400. 


*Kan., Wichita—School—J. L. Leland, 
y. Ba. Eadue., let contract building 
evelt Intermediate School, 3 story, 97 
x 248 ft. brick, rein.-con. and steel, rein.- 
con. flooring, concrete foundation, to Ham- 
ler & Hamilton, Wichita, $207,144. Noted 
July 3 

*Neb., Grand Island—School—Bd. Educ. 
let contract building Jefferson School, 2 


ids Dee 





Set 









story, 52 x 70 ft., to R. G. Isdell, Grand 
Island. About $55,000; cost plus per- 
centage basis. Noted Aug. 7. 


*N. D., Ashley—Courthouse—MclIntash 
Co. let contract building 2 story, 56 x 75 
ft. to Garcleson & Ness, Minot. $74,365. 


*Mo., St. Louis—Hotel—Claridge Hotel 
Co., 315 North 18th St., let contract build- 
ing 11 and 12 story, 75 x 155 ft., brick, 
stone and terra cotta, rock foundation, on 
18th and Locust Sts., to Claridge Hotel 
Bldg. Co., 901 Washington St. About 
$500,000. 


*Mo., St, Louis — Office — See “Industrial 
Works.” 


*Tex., Eastland — City Hall— City let 
general contract building city hall, to J. 
M. Morgan, Big Springs, $83,815. 


*Colo., Denver—Office—State let con- 
tract building 5 story, on Colfax Ave and 
Sherman St., to Seerie & Varnum, Inter- 
state Trust Bldg. About $457,000. 


*Idaho, Nampa—Natatorium—P. R 
Randall and associates will build 2 story, 
72 x 126 ft., brick and frame, concrete 
foundation. About $50,000. Work will be 
done by day labor. 


Cal, Areadia—School—tTrustees Arcadia 
School Dist. received bids building 1 story, 
60 x 180 ft., hollow tile and stucco, concrete 
foundation, from Daniels & Farris, 307 
North Eleanor St., Pasadena, $52,715, J. 
Simpson Co., Grant Bldg., Los Angeles, 
$54,500, Willahr-Brent Co., Baker-Detwiler 
Bidg., Los Angeles, $54,899. 


*Cal., Long Beach—Hotel—Seaside In- 
vestment Co. let contract building 4 story 
addition to Virginia Hotel (150 rooms), 
rein.-con., on Ocean Front, to C. T. McGraw, 
1345 West Ocean Ave. About $125,000. 


*CaLl, Burbank—School—Bd. Educ. let 
carpentry and concrete contract for (10 
room) concrete and brick, brick foundation, 
to P. A. and F. B. Farley, Burbank, $51,- 
$17 seeeney. to H. Reimeos, Los Angeles, 





*Cal,, Los Angeles—Mausoleum—Rose- 
dale Mausoleum Co. Haas Bldg., let con- 


tract building 1720 crypts, 95 x 308 ft., 

frein.-con., concrete foundation, to Milwau- 

kK Bldg. oo Wright & Collender Bldg. 
0 


oan 


Cal., Los Angeles—Nurses’ Homes—RBd. 
Supervs. Los Angeles, received bids build- 
ing six 1 story, brick and timber, concrete 
foundation on county hospital grounds, 
from F. R. Johnson, H. W. Hellman Bldg., 
$91,865, R. S. Martin, 559 North Mar- 
guerita Ave., Alhambra, $95,950, C. L. Ed- 
inger, Los Angeles, $111,095. 


*Cal., Pasadena—School—Bd. Educ. let 
contract building 2 story, brick, on W. Mc- 
Kinley School Site, to Daniels & Farris, 
Passadena. About $106,000. 


*B. C., Vancouver—Theatre—Allen The- 
atres, Inc., Toronto, let contract building 4 
story, 75 x 120 ft, steel, concrete, brick 
and terra cotta, rein.-con. flooring, concrete 
foundation, on Georgia and Seymour Sts., 
to A. McDonald, 82 Leigh Spencer Bldg. 
About $300,000, 


Federal Government Work 


PROPOSED WORK 


N. Y., New York—Dredging—UvU. S. Eng. 
Office, 39 Whitehall St., soon receives bids 
for maintenance dredging in Shoal Harbor 
and Compton Creek, N. J. 


_N. ¥., New York—Widening Channel— 
U. S. Eng. Office, 39 Whitehall St., plans to 
widen channel in Newark Bay to 400 ft. 
from Kill von Kill to upper limit of bay 
and dredge side channel 400 ft. wide and 
20 ft. deep from bay channel to pier head- 
7 to connect with Port Newark Channel 


aN. 


N. J., Cape May—Dirigible Hangar— 
Spec. 4080—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., soon receives bids al- 
tering and building addition to dirigible 
hangar, 708 ft. long, 155 ft. wide and 113 
ft. high from floor to center, pin of arch at 
Naval Air Sta. and dismantling, 100,000 
cu.ft. capacity gas holdes at Montauk, L. 
I., and transferring and storing here. 


Pa., Emsworth—Dam—U. S. Eng. Office, 
War Dept., Wash., D. C., soon receives bids 
building dam at Lowery Run Culvert, also 
2 locks, one 600 ft. long by 110 ft. wide and 
other 360 ft. long by 66 ft. wide. About 
$2,000,000 available. 


Pa., Phila.—Extending Launching Ways 
—Spec. 4099—Bureau Yards and Docks, 
Navy Dept., Wash., D. C., plans to extend 
launching ways, Slip No. 3, here. About 
$25,000. 


Pa., Pittsburgh—Lock and Dam—wvU. S. 
Eng. Office, Pittsburgh, having revised 
plans prepared for lock and dam No. 4, 
continue test borings to determine character 
of river bed at Schenley, decide location 
of Lock and dam No. 5. Bids will be re- 
ceived in January. Noted Sept. 11. 








Pa., Pittsburgh—River Improvement—U. 
S. Eng. Office, War Dept., Wash. D. C., 
plans to improve Ohio River, below here. 


Md., Annapolis —- Water Tanks and 
Towers—Spec. 4103—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., plans to 
build one 2000 and one 12,000 gal. steel 
water tanks with 67 ft. steel tower and ap- 
purtenances, at Naval High Power Radio 
Sta., Greenbury Point, here. About $5500; 
$10 deposit required for plans and spec. 


D. C., Wash.—Skylights—Spec. 4100— 
Bureau Yards and Docks, Navy Dept., 
Wash., D. C., plans ,to build skylights in 
erecting shop Bldg. No. 32. About $6000. 


Va., Alexandria—Partitions—Spec. 4098 
—Bureau Yards and Docks, Navy Dept., 
Wash., D. C., plans to build in Torpedo 
Assembly Plant, here. About $25,000. 


Va., Norfolk—Dispensary—Spec. 4101— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., plans to build, here. About $25,000. 


Mich., Detroit—Dredging—U. S. Eng. 
Office, Detroit, rejected bids received Nov. 
1_, dredging in Beach Harbor. 

Ill., Rock Island—Dredging—U. S. Eng. 
Office, War Dept., Wash., D. C., plans to 
dredge South Slough, near Milan. 


Mo., St. Rat Sees 
River Comn., 1311 International Life 
Bldg., rejected bids received Nov. 17, build- 
ing 120,000 cu.yd. earthwork in East Cape 
Girardeau and Clear Creek D. D., Ill., same 
being too high. 


Mo., St. Louis—Office—H. Bartholomew, 
engr., City Hall, soon receives bids con- 
structing Federal Bldg. on_4th and Chest- 
nut Sts., here, for Treas. Dept., Wash., D. 
C Abo vt S17 NNN ANN, 
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Cal., San Diego—Adiditional Buildings— 
Spec. 4102—Bureau Yards & Docks, Navy 
Dept. Wash., D. C., plans to build at Ma- 
rine Corps PRase, here. About $15,000 


Cal., San Diego—Building—Spec. 4047— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., rejected bids received Nov. 26, con 
structing 1 story central building, covering 
30,000 sq.ft. floor space, consisting of power 
house at center with ell shaped east and 
west wings for housing utilities, at Marine 
Corps Base, here. About $200,000 


P. R., San Juan—Dredging—U. S. Eng 
Office, 39 Whitehall St.. New York City, 
having preliminary plans’ prepared = for 
dredging 5,122,000 cu.yd. from inner har- 
bor and depositing same on swamp lands, 
here. Not decided whether work will be 
contracted for or done by hired labor. 


BIDS DESIRED 


N. Y., Stapleton—FElectric Elevators— 
Until Dee. 30, by Treas. Dept., Wash. D. 
C., installing 2 electric elevators in kitchen 
and mess hall, at U. S. Marine Hospital, 
here. J. A. Wetmore, superv. archt. 


Pa., Phila.—Cranes—Spec. 4092—Until 
Dec. 23 (change of date), by Bureau Yards 
& Docks, Navy Dept., Wash., D. C., building 
two 5-10 ton hammer head cranes, here 
Cost $100,000; $10 deposit required for 
plans and spec. 


Va., Norfolk—Cranes—Spec. 4092—Until 
Dee. 23 (change of date), by Bureau Yards 
& Docks, Navy Dept., Wash., D. C., build- 
ing one 5-10 ton hammer head crane, here 
About $50,000; $10 deposit required for 
plans and spec. 


0., Toledo—Remodeling Custom and 
Court Houses—Until Dec. 30, by Treas. 
Dept., Wash., D. C., remodeling Custom and 
Court Houses, here. J. A. Wetmore, superv. 
archt. 


P. R., Rincon—Tower and Dwelling— 
Until Feb. 2, by Lighthouse Supt., San 
Juan, building, for Point Jiguero Light Sta., 
here; advertised in this issue. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Mass., Hingham — Officers’ Quarters — 
Spec. 4056—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids Nov. 26, 
building at Naval Ammunition Depot, here, 
from Coleman Bros, 1 Marginial St., 
Chelsea, $22,400 (180 days); G Howard, 
Brockton, $22,710 (165 days). 


*N. Y., Brooklyn—Flevator—Spec. 4046 
—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract installing electric 
freight elevator in Bldg. “F”’, at hospital, 
here, to Otis Elevator Co., Metropolitan 
Bank Bldg., Wash., D. C., $3933 (70 days). 


*N. Y., New York—Alterations to Rooms 
—Treas. Dept., Wash., D. C., let contract 
altering rooms at U. S. Custom House, 
pare, © Cc. F. Mentzinger & Son, 354 Bway., 


*N. Y., New York—Dredges—U. S. Eng., 
Office, 39 Whitehall St., let contract build- 
ing 2 dipper dredges for East River, to 
V. R. Browning & Co., 17,701 Lake Shore 
Blk., Cleveland, O. About $1,165,000. 


*N. Y., New York—Dredging—U. S 
Eng. Office, 39 Whitehall St., let contract 
dredging in channel between Staten Island 
and Hoffman and Swinburne Islands, to 
P. S. Ross, 277 Washington St., Jersey 
City, N. J., $122,472. 


*N. Y., New York—Flooring—Spec. 3705 
—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract for asphalt block 
flooring in light machine and electrical shop 
Bldg. No. 5, to Fleming, O’Brien & Mc- 
aoe 401 West 59th St., $27,072 (40 
days). 


Pa., Lewistown — Post Office — Treas. 
Dept., Wash., D. C., received bids Nov. 20, 
for labor for building, here, from O. Ger- 
lach, 14 North Water St., Frostburg, Md., 
$28,400; P. F. Gibbon, 1620 North Main 
Ave., Scranton, $35,421. 


*D. C., Wash.—Walks—vU. S. 
fice, War Dept., Wash., D. C., let contract 
building concrete waiks, etc. at court 
house in Judiciary Park, here, to C. H. 
Tompkins, 1883-3rd St., $10,612. 


Va., Norfolk—Quay Wall—Spec. 4044— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., received bids Nov. 26, building, here, 
(1) work complete, from H. P. Converse 
Co., 88 Broad St., Boston, Mass., (1) $71 
053 (120 days), (2) add $36 deduct $8.50, 
(3) add $.65 deduct $.05, (4) add $75 de- 
dvct £35, (5) add £1.26 deduct $10 
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Federal Government Work 


8. C., Charleston—Pump Well—Spec 
—Bureau Yards and Docks, Navy Dept., 
Wash., D. C., received bids Nov. 26, build- 
ing pump well for Dry Dock No. 2, consist- 
ing of concrete structure, 204 ft. long, 87 
ft. deep and 48 ft. 3 in. wide, ete., (1) work 
complete, from H. P. Converse, 88 Broad 
St., Boston, Mass., (1) $765,583 (360 days), 





(2) $.70, (3) $1.50, (4) $.06, (5) $100, (6) 
$.04, (7) $.06, (8) $.0275, (9) $.025, (10) 
$18; Underpinning & Foundation Co., 290 
Bway., New York City, (1) $850,000 (300 
days), (2) $1.50, (83) $50, (4) $.08, (5) 
— (6) $.06, (7) $.06, (8) $.035, (9) 
03, (10) $20; Arnudel Corp., 409 Finance 


Blidg., Phila., Pa., (1) $883,000 (360 days), 


(2) $.70, (3) $1.40, (4) $.07, (5) $200, (6) 
$.015, (7) $.09, (8) $.028, (9) $.037, (10) 
$18. 

*Ga,, Bronswick—Dredging—U. S. Eng 


Office, War Dept., Wash., D. C., let contract 
dredging in Academy Creek, Brunswick 
Harbor, here, to J. W. Fitzgerald, Natl 
Bank Bldg., Savannah. About $2,250,000 


*Fla., Jacksonville—Dredging v. 8 
Eng. Office, Jacksonville, let contract dredg- 
ing and removing rocks in Sarosota Bay, to 
Seaboard Dredging Co., Durkee Bldg. Cost 
$128,930 


*0., Cincinnati—Hoistway and Hydraulic 
Lift—Treas. Dept., Wash, Tp. C., let con 


tract installing hoistway and hydraulic lift 
in U. S. Custon House and post office build- 
ing, here, to D. Gordon Bldg. & Constr. 
Co., 734 West 7th St., $10,000 

*Mich., Alpena—Radio Building—Spee 
4066—Bureau Yards & Docks, Navy Dept., 


Wash., DBD. C., let contract constructing 
brick and timber, wood flooring, concrete 
foundation, here, to Bradford Lumber & 


Planing Mill Co., Alpena, $9294 (210 days). 


* Mich., Detroit Dike Reconstruction - 
U. S. Eng. Office, 337 Federal Bldg., re- 
ceived bids improving channel at St. Clair 
Flats Ship Canal by (1) removing 7270 
lin.ft. old revetment and old crib, (2) 
dredging 165,000 cu.yd. sandy material, (3) 


and placing 20,000 ton riprap, 
& Sullivan, 2211 Dime Bank 
) 


1 
2 $.18 per cu.yd., 
(3) $2 per ton, total $84,240; * L. Du- 
rocher, De Tour, (1) $2.25, (2) $.23, (3) 
$2, $94,308; Duluth Superior Dredging Co., 
foot of West 45th Ave., Duluth, Minn., (1) 
$2.65, (2) $.33, (3) $2.10, $122,986 


Mich., Harbor -Harbor_ 
ments—U. S. Eng. 337 


furnishing 
from Dunbar 
Bldg., (1) $2 per lin.ft., ¢ 









Improve- 
Federal 


Beach 
Office, 


Bldg, Detroit, received bids dredging main 
entrance to harbor to project depths of 21 
and 23 ft, involving (1) 217,000 cu.yd. of 
sand, hard clay and shale with allowance 
over depth of 97,000 cu.yd., (2) Sect. A, 
100,000 cu.yd., (3) Sect. B, 117,000 cu.yd, 
from M. Sullivan, 179 Iriquois Ave., De- 


troit, (1) $120,310, (2) $.70 per cu.yd., (3) 
$43 per cu.yd.; Great Lakes Dredge & 
Pock Co., 104 South Michigan Ave., Chi- 
cago, (1) $159,350, (2) $.95, (3) $.55; Du- 
luth Superior Dredging Co., foot of 45th 
Ave., W., Duluth, Minn., (1) $162,440, (2) 
$1.25, (3) §.32. Noted Apr. 10. 

Tex., Gilmer—Post Office—Treas, Dept, 
Wash., D. C., received bids Nov. 28, for 
labor for building, here, from W. D. Lovell, 


8th St.. Minneapolis, $27,- 
Chicago, $40,500 


1415 South East 
617; A. Motschman, 


‘olo., Lyon—Gravel Road—Spec. 4995 
Yards & Docks, Navy Dept., Wash., 
D. C., let contract building gravel road at 
Naval Hospital, here, to Holly & Burshears, 
La Junta, $10,894 (90 days). 


Wash., Keyport—Radio Towers—Spec. 
4077—-Bureau Yards & Docks, Navy Dept., 
Wash. D. C., received bids Dec. 3, building 
400 ft. self supporting radio tower with 
concrete foundations on wood and for modi- 
fications of out riggers on existing towers 
at Naval Radio Sta., here, (1) work com- 
ete, from Foundation Co., 2501 Smith 
Blase, Seattle, (1) $42,468 (180 days), (2) 

50; Gerrick & Gerrick, 303 Central Bldg., 


~ 
tA 


Seattle, (1) $44,569 (120 days), 





( 

*ittsburgh Des Moines Steel ( : 
en Bldg Wash. D. CC... (1) $68,800 
(210 days) bidders spec., $48,400 (210 
days), (2) add $1.50 deduct $.75. 

Wash., Puget Sound—Officers Quarters, 
Storehouse and Railroad Extension—Spec. 
3988—Bureau Yards and Docks, | Navy 
Dept., Wash., D. C., received bids Nov. 26, 


building 1 officers’ quarters, 2 storehouses, 
conerete footings, foundations, platform and 
floors, built up and sheet metal roofing, 
copper and ti sheet metal work, etc., also 
railroad extension, (1) work complete from 
Puget Sound Bridge & Dredging Co., Cen- 
tral Bide, Seattle, (1) $51,350, (2) $1800, 
(3) $1200, (4) $1800 (60 days), (5) $32.60, 





ENGINEERING NEWS-RECORD 


(6) $2.10, (7) $400, (8) $51,350 (150 days) ; 


Dogan & Christman, c/o Pub. Wks. Office, 
San Diego, (1) $53,880 (200 days), (2) 
$1700; Foundation Co., c/o Pub. Wks 
Office, San Diego, (1) $56,000 (180 days), 
(2) $2130, (3) $4600, (4) $2130, (5) $1600, 
(6) $2, (7) $242. Noted Nov. 6 E. B. 


*Cal., Mare Island—Torpedo Storage and 
Compressor Building—Spec. 3991—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
let contract building at Naval Ammunition 
Depot, Item 5, of addendem omitting piles 
and fill, to Lange & Bergstrom, Sharon 
Bldg., San Francisco, $46,587 (210 days). 


Cal., San Diego—Fuel Oil Tank, Water 
Pipe and Sewer Pipe—Pub. Wks. Officer of 
12th Naval Dist., San Diego, received only 
bid for 70,000 gal. rein.-con. fuel oil tank, 
8740 ft. 8 in., 140 ft. 6 in. and 2300 ft. 2 
in. Water pipe and 7800 ft. sewer pipe, from 
T. Haverty Co., 8th St. and Maple Ave., 
Los Angeles, $244,850. 


Cal, San 
4070—Bureau 
Dept., Wash., 


Diego—Power House—Spec 

Yards and Docks, Navy 
DPD. C., received bids Nov. 26, 
extending existing power house at Naval 
Radio Sta., Chollas Heights, (1) work com- 
plete, from W. Slater, c/o Pub. Wks. Office, 
(1) $7500 (90 days), (2) $20; L. A. Geisler, 
c/o Pub. Wks. Office, (1) $8548, (2) $25. 
Noted Nov. 6, EK. B. 








*CaL, San Diego—Water Supply and 
Sewer System and Fuel Oi] Reservoir—Spec. 
4007—Bureau Yards and Docks, Navy 
Dept., Wash., D. C., let contract building, 
at Marine Corps Barracks, here, to H. D. 
Hallett, 132 Downer PL, Aurora, Il. (items 


2a and 9a, $185,600 (110 days). 
*Cal, San Francisco—Kitchen, Mess 
Hall, Quarters, Garage, etc.—Treas. Dept., 


Wash., D. C., let contract for labor for 
buildings at U. S. Marine Hospital, here, to 
Schultz Constr. Co., 46 Kearney St., $29.- 
629; cement, to Old Mission Portland Ce- 
ment Co., 435 Mills Bldg., $2799; lumber. 
to Olson-Mahoney Lumber Co., 5th and 
Hopper Sts., $6243; millwork, to Natl. Mill 


& Lumber Co., 318 Market St., $6087. 
Noted Oct. 16, E. B. 
Miscellaneous 
PROPOSED WORK 
Road Machinery—Balsam Lake, Wis.— 


Polk Co. appropriated $10,000 for road ma- 
chinery, to include 1 rock crusher, gravel 
screening machinery, 2 heavy trucks, one 
12 ft. grader and several No. 3 wheelers 
C. W. Nystrom, comr. 


Road Machinery — Ellsworth, Wis, — 
Pierce Co appropriated $4000 for machin- 
ery. W. H. Richards, Spring Valley, comr. 

Graders—Hurley, Wis.—Iron Co. 


priated $5000 for 3 new patrol 
planes and drags. 


appro- 
graders, 


Road Machinery—Sturgeon Bay, Wis.— 
Door Co, appropriated $3000 for road ma- 
chinery. J. M. Laurie, comr. 


Pipe Line — Abilene, Tex.— City voted 
$450,000 bonds to build pipe line connection 
from here to Lake Abilene. 


PDam—FEastland, Tex.—H. P. Brelsford 
and associates plan to build dam across 
Leon River capable of impounding 213,000 


cu.yd. of water, to include reservoir, 35 ft. 
high, and result in lake 4 mi. long, 13 ft. 
deep and 1500 ft. wide. About $125,000, 


Texas & Pacific Ry., Eastland, engrs. 
Power System — Astoria, Ore. — Port 
Comn. rejected bids installing underground 
electric power system through port proper- 
ty, and plans to construct 24 x 26 ft. con- 
crete transformer house, 15 ft. high, 
instead. G. Walter, electrical investigator. 


BIDS DESIRED 


Pipe and Castings—Newark, N. J.—Un- 
til Dee. 16, by T. L. Raymond, dir. Dept. 
Streets & Pub. Impvts., for 335 tons (2000 
Ib.) 6 and 12 in. ci. water pipe, 50 tons 
(2000 Ib.) ordinary special castings 4-12 
in. diameter, 1692 tons (2000 Ib.) 20 and 
24 in. c.i. water pipe, 25 tons (2000 Ib.) 
ordinary special castings 20-24 in. diam- 
eter, 170 tons (2000 Ib.) 12 in. high pres- 
sure c.i. water pipe and 174 tons (2000 Ib.) 
special castings for high pressure system; 
advertised in this issue. 


Pipe, Valves, ete.—St. Louis, Mo.—Until 
Jan. 22, by J. B. Thomas, 4 comr., 
furnishing c.i. pipe of various sizes, valves 
and fittings, for waterworks. About 
$150,000. 
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Gas Distributing System—Aval, 
Until Dec, 19, by F. M. Tidbal! 
furnishing pipe valves, and othe: 
also labor for constructing gas « on 
system. About $50,000, _— 


PRICES AND CONTRACTS A\ 
(x Indicates award of cont: 


* Tank—Laconia, N, 
jams, Inc., 266 Union Ave., let tr 
building rein.-con. oil tank, to rth 
Constr. Co., 27 School St. Boston, M 
About $20,000. 


* Foundation—Hartford, 
Typewriter Co., Inc., 150 
let contract for concrete foundat) for 
story, 50 x 310 ft. prick and con 
dition to factory, with 50 x 70 ft. &} 
O'Brien & Sons Co., 118 Asylum Si 
Aug. 14 under “Industrial Works 

Heating and Ventilating, ete.—New York 

Y.—H. Bruckner, pres, Bronx Boro F 
ceived lowest 3 bids Dec. 1, installin; 


Cal 
CiK 


RKRDED 


H.—Scot Win. 
haw 
ASS 
Conn. —Roya! 
New Pa Ave 


ad- 
to D 
Noted 


re- 
heat 


ing and ventilating apparatus in P. S No ¢ 
Tremont Ave., from D. J. Rice, 405 Lex 
ington Ave., $61,393, E. Rutzler Heating 
Co., 404 Kast 49th St. 64,423, Gillis & 


Goeghagen, 537 West Bway., $67,269: ten 
perature apparatus, from Fisher & fa} 
cock, $3300, Natl. Regulator Co., 166 Lex- 
ington Ave., $3928, Johnson Serv. Co., 1° 
East 27th St., $4163. 


* Boardwaik—Seaside Park, N. J.—City 
let contract building 8400 ft. boardwalk. to 
C. W. Mathis & Co., $44,691. 


* Freezing Tank—Phila., Pa.—Kensington 
Hygeia Ice Co., Trenton Ave. and Hunt 
ingdon St., let contract building two 30 x 


30 ft., one 31 x 100 ft. and one 20 x 
ft. freezing tanks, cement, brick and con- 
crete, stone foundation, to P. Haibach 
Contg. Co., 1261 North 26th St. About 
25,000. 


*Tunnel—Pittsburgh, Pa.—Comrs. Alle- 
gheny Co. let contract building Liberty 
Tunnel, through South Hills, to Booth & 
Flinn, Ltd., 1942 Forbes St., $4,593,258. 

Md.—See 


Swimming Pool—Baltimore, 


“Buildings.” 

*Cooling Tank—Ashtabula, 0.—City will 
build cooling tank, at Municipal Lighting 
Plant. About $15,000. Work will be done 
by day labor. 


Screens—Detroit, Mich.—Water Bd. re- 


ceived bids furnishing 7 sets revolving 
screens for low lift pumping station at 
Waterworks lant, from Chain Belt Co, 
llth Ave. iaduct, Milwaukee, $26,859, 
Link Belt Co., 732 Dime Bank Bldg., $26,- 
400. 


* Foundation—Milwaukee, Wis.— Chicago, 


North Shore & Milwaukee Ry., Highwood, 
Ill, let contract building concrete founda 


tion, for 1 story, 52 x 106 ft. terminal sta- 
tion, on 6th and Sycamore Sts., here, to 
Madson, Christensen & Ingbretson, 379 Ist 
Ave. Total cost, $50,000, 


* Revetment—Milwaukee, Wis.—P. Bra- 
man, comr. Pub. Wks, let contract building 
1375 ft. pile and timber revetment. at west 
end of Jones Island, here, to Great Lakes 
Dredge & Dock Co., 216 West Water 
$99,483. 


*Piers and Dock—St. Louis, Mo.—Sugar 
Products Co., 16 Exch. Pl, New York City, 
let contract sinking piers and building con- 
crete and steel dock, here, to P. A. Rohan, 
North ist St. About $50,000. 


*Lighting System—Logan, Utah -City let 
contract installing ornamental street lighting 


St., 


system, involving 66 light standards, M 
plain light standard and furnishing and 
laying 13,000 ft. parkway cable, to Inter 


Mountain Electric Co., 43 East 4th St. &., 
Salt Lake City. About $34,000. Noted Aug 
14. 


*xBulkhead—Aberdeen, Wash.—City let 
contract building concrete bulkhead, 4!)' ft 


long, on East End Rd., to Grays Harbor 
Bldg. Co., Aberdeen, $20,291. 
*&Tanks—Seattle, Wash,—Port of Seattle 


Comn., Bell St. Dock, let contract buildins 
4 steel oil tanks, 50,000 gal. capacity « ‘h 
to Seattle Boiler Wks., 1132 West 45th 5! 
About $10,000. 


*Heating System—Spokane,  Wash.. St 
Luke's Hospital Assn., Dean Wad A Sts.. let 
contract installing steam aeating system, 


including 110 ft. concrete stack, to ¥. Phair 
416 2nd St. About $30,000. 


*&Screened Gravel—Cogquille, Ore.—* 
Highway Comn., Salem, let contract 


he 


nishing 25,000 yd. screened gravel, to. be 
used for paving Marshfield-Coquille 1!" 
Coos Co., to A. Mathews, Marsh!''' 


About $25,000. 
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Jan. 1 Vancouver, B. C. 
Jan. 2 Duluth, Minn. 
Jan. 3 McKeesport, Pa. 
Jan. 3 Woodbine, Ia. 
Jan 5 Gaza, Ia. 
Jan. 10 Kenosha, Wis. 


“ 
~ 
5 

=~ 
— 


x 

oO 
tt 
a OO nt 


omm: 23. Boorm Lake, 16. ...0s00ccs Dec. 
Jan. 15 Waterloo, Que. ......... . Dee. 
Jan. 15 Jacksonville, Ill. ......... Dec 
oem, 19 Lowell, MOG ...6cc cries Dec. 
May 16 Syracuse, N. ¥Y......se0e. Dee 


FEDERAL GOVERNMENT WORK 


Dec. 23 Animal House Extension 
Washington, D. C........Dec. 4 


Dec. 23 Cranes — Spec. 4092 
a ea Dec. 11 
Dec. 23 Cranes—Spec. 4092—Phila- 
a cas 6 ort es ee Dee. 11 
Dec. 23 Partitions — Spec. 4098 — 
Alexandria, Va ....-ccce. Dec. 16 
Dec. 23 Heating — Spec. 7091 — 
Chartestee, Go fi. ii ves. Dec. 16 


Dec. 23 Heating System—Spec. 4071 
—Pensacola, Fla. ........ Dec. 16 





Dee. 23 Building—Spce. 4047—San 
Pe SOs 4.00 ose eas icone. 38 
Dec. 26 Lock Gates — Wheeling, 
Wes WE a ébiessde Coes Kewe es ec. 4 
Adv. Dee. 4. 


Dec. 30 Electric Elevators—Staple- 

Se i Aree Dee. 11 
Dec. 30 Remodeling Custom and 

Court House—Toledo. O...Dec. 11 
Dec. 30 Electrical Traveling Cranes 
Spec. 4094 ~— Washing- 





so ee ae a eae er Dec. 16 
Dec. 31 Buildings —- Washington, 

ME Na od» drag Sie wd Aca team Dec. 16 
Jan. 2 Lock and Esplanade—F'or- 

IEE. <5 od cha nd go 4 8 S4 Dec. 16 
Jan. 5 Remodeling Post Office — 

Fitchburg, Mase. ........% Dec. 16 


Jan. 6 Alterations to Post Office— 





E. .. 3 cgtee tases es Dec. 16 
Jan. 7 Dirigible Hangar — Spec. 
4080—Cape May, N. J.....Dec. 16 
Jan. 13 (Additional Buildings) — 
Dawson Spring Key........ Dee. 16 
Feb. 2 Tower and Dwelling—Rin- 
con, Py BR. ccccsces ovse ce ak 
Adv. Dec. 11. 
MISCELLANEOUS 
Dee. 22 Electric Pump—Sault Sainte 
DEGGGG, TN ko ssn a 5.00 0% Dec. 4 
Dec. 22 Fire Protection System — 
Livermore, COL... .<vc¢ss Dec. 16 
Dee. 23 Jib Cranes — New York, 
BE We. icearn etal «aia oe Dec. 4 
Adv. Dec. 4. 
Jan. 7 Dam New Westminster, 
Th Ge nses ch sans sdeereede Dec. 16 
Jan. 22 Pipes, Valves, ete. — St. 
Bae Ws ccc ss RRA Dec. 11 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 





Waterworks 


PROPOSED WORK 


0., Cineinnati—City plans to build water 
mains in Montgomery Pike from Kennedy 
Heights westwardly, also through Mill- 
creek Valley and from Western ill Sta- 
tion to College Hill, cost $720,000; install 
new peters, Pip ete., in Main River Pump- 
ing Sta. an oiler uipment in Western 
Hills Sta. $380,000. Fr. Krug, city engr. 

0., Euclid—Village rejected bids received 
Dec. 8, building 13,885 ft. 6 and 8 in. ci, 
water mains in Cut Rd., Brewer, Pond 
and Fuller Aves. Work will be readver- 
tised. F. A. Pease Eng. Co., Marshall 
Bidg., Cleveland, engrs. : 





0., Greenville—Town plans to build 
brick and _ steel filtration plant. About 
$135,000. G. A. Johnson, 150 Nassau St, 
New York City, engr. 

N. D., Hankinson—City plans to build 
waterworks system, cost to exceed $20,000. 
A. Lecocqg, Aberdeen, S. D., engr. 

Mont., Conrad—City plans to_ build 
waterworks system. About $180,000. C 
Fergussen, city atty. 

Tex., Ciseo—City election in January 
to vote on $400,000 bonds for waterworks 
system. 

Idaho Cambridge—City plans to build 
waterworks system in spring. About $25.,- 
500. S. M. French, Cambridge, engr. 


Idaho, Wendell—City election Dec. 22, 
to vote on $15,000 bonds to replace 
resent wooden pipe with steel pipe F. 
V. Chapman, clk. 

Ariz., Nogales—City plans election to 


vote on $135,000 bonds to lay 14 in. steel 
watermains, $37,000 to install pumping 
units and $15,000 to enlarge and repair 
reservoir. 

Ore., Heppner-—City soon receives bids 
building 15 mi. wood, c.i. or steel pipe line 
from here to Willow Creek. About $100,- 
000. 


Ore., North Powder—City receives bids 
about Jan. 1, laying 2 mi. wood, steel or 
iron pipe, installing and furnishing steel 
tank and tower for well which will supply 
town with water. About $30,000. C. J. 
Forstrom, mayor. 


Ore., Richland—City soon lets contract 
building waterworks system to include 4 
mi. 8 in. steel or iron supply main, 50 
water meters, connections and filtration 
plant, 125,000 gal. per minute capacity, 10 
hydrants and valves, 1 mi. 4-6 in. distrib- 
uting system. About $35,000. L. C. Kel- 
sey, 410 Selling Bldg. Portland, engr. 


Cal., Blythe—City Council soon receives 
bids building waterworks system, to con- 
sist of well, 50,000 gal. tank on 80 ft. 
tower, 400 gal. per minute pumping plant 
and 4 mi. 2-10 in. riveted steel mains. 
Bonds for $36,000 voted for project. Noted 
May 22. 

Cal., Brawley—City voted $125,000 bonds 
to build water tank and tower, lay larger 
water mains and install fire hydrants. G. 
B. Wade, city engr. Noted Sept. 138. 

Cal., Manhattan Beach (Manhattan P.O.) 
—City voted $30,000 bonds to extend and 
repair waterworks system. V. H. Staheli, 
city engr. 


Ont., Brantford—City having plans pre- 
pared for reconstructing water works sys- 
tem. T. H. Jones, city engr. 


Alta., Vulean—City plans to 
waterworks system. About $9000. 


BIDS DESIRED 


Ore., Heppner—Until Jan. 7, by J. P. 
Williams, city recdr., building waterworks 
system. Separate proposals on (a) furnish- 
ing labor, equipment and materials except 
pipe and specials and building gravity sup- 
ply line and accessories, (b) furnishing 
special c.i. fittings and valves, f.o.b. anc 
furnishing machine banded wood pipe, (c) 
furnishing and laying concrete pipe on sup- 
ply line. About $100,000. Burns & Mc- 
Connell, Interstate Bldg., Kansas City, Mo., 


engrs. 

Cal, Whittier—Until Jan. 5, - G. 2. 
Truebiood, city clk., furnishing and install- 
ing 2400 tons 4-24 in. classes B and C ci. 
water pipe fittings and equipment for 
pumping water and generating 200 kw. 
electric current. Alternate bids for pump- 
ing and generating will be taken as fol- 
lows: (1) one 12 x 36 in. high duty cross 
compound double acting crank and fly 
wheel pumping engine, two 150 hp. water 
tube boilers and one 200 kw. steam turbine 

enerator; (2) same as preceding, except- 
ng generator; (3) two direct connected 
2200 gal. per minute centrifugal pumps 
and motors. 

847 
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Waterworks (Continued) 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Chicopee—City will lay 8 and 12 
in. c.i. pipe in various streets. About $20,- 
500. Work will be done by day labor. 


*N. Y., New York—Dept. Water, Gas & 
Electricity let contract laying watermains 
in East 167th St., to Beaver Eng. & Contg. 
Co., 51 Chambers St., $376,406, and in East 
16lst and 164th Sts., to Masterson Constr. 
Co., 15 East 40th St., $13,262. 


*Minn., Grand Rapids—City let contract 
building water mains in various streets, in- 
volving 3622 cu.yd. earth excav. and back- 
filling, 10 cu.yd. rock excav., 6112 lin. ft. 
4-8 in. c.i. pipe, etc., to J. Ame Vey, Grand 
Rapids, $6967. 

*Mont., Hardin—City let contract build- 
ing filtration plant, to een Bridge Co, 
503 North 32nd St., Billings, $89,517. Plans 
include constructing 30 x 44 ft. filter build- 
ing, 32 x 56 ft. coagulating basin, etc. 

*Cal., Oakland—City Council let con- 
tract replacing fresh water connection of 
high pressure fire system from 12th St. to 
pumping station, involving 1128 ft. 14 in. 
c.i. pipe and 800 cu.yd. earth excav., te M. 


Murphy, 1321 Milvia St., Berkeley. About 
$93v0. 
Sewers 
PROPOSED WORK 
Conn., Ansonia—City soon lets contract 


laying sewers in various streets, involving 
370 ft. 36 in. concrete pipe, 48 ft. 36 in. 
c.i. pipe, 7145 ft. 8-15 in. vitr. pipe, 29 man- 
holes and 550 ft. tar pavement. V. B. 
Clarke, city engr. 

Conn., Derby—Finance Com. soon lets 
contract laying sewers in various streets, 
involving 370 ft. 36 in. concrete pipe, 48 
ft. c.i. pipe, 7145 ft. 8-10 in. vitr. pipe, 29 
brick manholes, 550 sq.yd. tar walk, 28 
sq.yd. asphalt pavement, 418 ft. rip.rap, etc. 
About $35,000. V. B. Clarke, city engr. 


Mich., Detroit—Dept. Pub. Wks. receives 
bids about Dec. 22, building 6475 ft. Bates 
St. Sewer Sect. 2, in Bates, Congress Ran- 
dolph. Adams and Brush Sts., 13 ft. 6 in. 
cylinder, with 16 in. brick or concrete seg- 
ment block walls. Alternate plan, 2-barrel 
sewer, 10 ft. 4 in. diameter, 16 in. walls, 
same material. C. W. Hubbell, city engr. 

N. D., Hankinson—City plans to_ build 
sewerage system, cost to exceed $20,000. 
A. Lecocgq, Aberdeen, S. D., engr. 

Idaho, Cambridge—City having plans 

repared for sewerage system. About 

22,500. S. M. French, Cambridge, engr. 

Ore., Warrentown—See “Streets and 
Roads.” 

Ont., Woodstock—City plans election to 
vote on $100,000 bond to build new inter- 
cepting sewerage system and sewage dis- 
posal plant. 


BIDS DESIRED 


Mass., Woburn—Buckman Tanning Co. 
receiving bids for building rein.-con. sew- 
erage disposal tank and reclamation of 
tannery sludge. About $20,000. Vaughan 
& Meyer, Security Bldg., Milwaukee, Wis., 
engrs. 

Ind., Kokomo—Until Feb. 2, by Bd. Pub. 
Wks. building Washington St. sewer and 
laterals, involving 16,100 lin.ft. 15-84 in. 


pipe, etc. About $276,000. 
Kan., eptenOny receiving bids build- 
ing 1125 ft. 8 in. 


sewer from McKinle 
School to River. About $18,000. M. C. 
Holman, 116 Evelyn St., engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract’ 


*Mas*., Greendale (Worcester ”. =. 
See “Buildings.” 

*Conn. New Canaan—City let contract 
to T. F. Foley & Co., 23 Quintard Ave., 
South Norwalk, building sewers and drains 
vr -cavious streets, involving 1545 ft. 6-15 
*». vitr. pipe with appurtenances, 2390 ft. 
¥-.4 .n. ci. pipe and 1128 ft. 10-15 in. vitr. 
pipe. 

*N. Y., Long Island City—M. E. Con- 


nolly, pres. Queens. Boro., let contract 
building sewer in Linden St., Sec. A, to 
Booth & Flynn, Mon e St.,_ Brookl 


$925,100; Sect. B, to O’Rourke Contg. ey 
150 Nassau St, New York City, $876,062. 
N. Y¥., Long Island City—M. E. Connolly, 
res. Queens Boro., recetved lowest 3 bi 
ec. 8, building sewer in Buckley St. from 
Queens Bivd. N. to Skillman Ave., etc, (1) 
Type “A,” (2) Type “B,” from F. L. Paino, 
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Woodhaven, I. L, (2) $69,232; Green 
Contg. Co., 734 Vernon Ave., Brooklyn, (1) 
$74,000, (2) $73,000; A. Paino, Woodhaven, 
L. L, (1) and (2) $75,000. 

*N. Y., New York—M. F. Loughman, 
pres. Manhattan Boro., let contract re- 
pairing barrel sewer in Coenties Slip, 5th 
St. East River, and 21st St. East River, to 
J. Riches, 23 Willow Pl., Brooklyn, $10,- 
680, $9903 and $8721 respectively; emer- 
gency repair to overflow in 129th St., to J. 
J. Hademan, $1610. 

*N. J., Trenton—City let contract build- 
ing 2179 ft. sewers in Gouverneur. Grand, 
2nd and Academy Sts., to Boscarelli & Ji- 
angola, 110 2nd St., $12,597. 

*0O., Cleveland Heights (Warrensville P. 
0.)—Village let contract building Noble Pl. 
Sewer, involving 7690 ft. 20-66 in. vitr. 
ipe, 14 catch basins, 8 manholes, to A. 

arra, 2276 East 105th St., Cleveland, $14,- 
714; 10,000 ft. 6-in. curb connections in 
Taylor, Canterbury, Princeton and Ker- 
wood Rds., to Curro Bros., 1977 East 26th 
St, Cleveland, $12,570. 


*0O., Garfield Heights—Village let contract 
building sewer in Service Court, involving 
1722 ft. 10-12 in. vitr. pipe, 1280 ft. 6 in. 
c.i. pipe, and 7 brick manholes, to C. Joseph, 
1200 Bolivar Rd., Cleveland, $8925. 


Mich., Detroit—City received bids build- 
ing Seven Mile Rd. Sewer, with temporary 
pumping station and electrically operated 
pumps, involving 11 ft. 3 in. cylinder sewer 
with special manhole, trom C. A. Handy- 
side, 833 Lothrop Ave., $26,600; Power 
cee ey Co., Chamber of Commerce, 


*Neb., Blair—City let contract building 
sewers and sewer outlet in Dist. No. 21, 
to Hansen & Willadsen, Omaha, $87,687. 


*Cal., Los Angeles—See “Streets and 
Roads.” 

Cal., Wilmington—Bd. Pub. Wks. received 
bids building sewers in Gulf Ave. Sewer 
Dist., involving 46,937 ft. 6-24 in. concrete, 
412 ft. chimney and 24 ft. ci. pipe, from 
J. Baleh, 696 12th St., San Pedro, $233,000, 
M. Chutuk, Los Angeles, (not totaled), C. 
D. Soteras, Black Bldg., Los Angeles, (not 
totaled). 


Bridges 
PROPOSED WORK 


W. Va., Clarksburg—Harrison Co. soon 
lets contract building 150 ft. span viaduct 
at Sta. 187, North estern Turnpike. 

N. .C., Oxford—State Highway Comn., 
Raleigh, soon lets contract building 2 
bridges and 2 culverts, Granville Co., in- 
volving 35,478 lb. reinforcing steel, 202,- 
35 cu.yd. class A, 240.74 cu.yd. class B 
and 86.50 cu.yd. class C concrete. W. S. 
Fallis, Raleigh, engr. 


Ga., Augusta—States of South Carolina 
and Georgia having preliminary sketches 
made by H. C. Orr, bridge engr., State 
Highway Dept., Columbia, for 800-ft. steel 
bridge, concrete piers and abutments, be- 
tween Aiken Co., S. C. and Richmond Co., 
Ga., 34 mi. below here. About $175,000. 


Wisconsin—State Highway Comn., Madi- 
son, preparing plans for Weinandy Bridge, 
12 x 24 ft. rein.-con. span, concrete abutments 
Belvidere Twp., Buffalo Co.; Lamb Bridge, 
24 x 30 ft. rein.-con. deck girder, concrete 
abutments, Grange yp., Monroe 
Co.; Tucker Bridge, 16 x 20 ft. concrete, 
concrete abutments, Albion Twp., Jackson 
Co.; Davenport No. 1 Bridge, 6 x 24 ft. 
rein.-con. slab, concrete abutments, Clayton 
Twp.; Davenport No. 2 Bridge, 12 x 24 ft. 
rein.-con., concrete abutments, Clayton 
Twp., Wanamaker Bridge, 20 x 24 ft. rein.- 
con, slab, concrete abutments, Marietta 
Twp.; Crawford Co.; 2nd South Branch 
Bridge, 20 x 40 ft. rein.-con. deck girder 
span, concrete abutments, Armstrong Twp., 
ist South Branch Bridge 20 x 30 ft. rein.- 
con. girder, concrete abutments, Waupee 
Bridge, 24 x 30 ft. deck girder, concrete 
abutments, Middle Bridge, 18 x 24 ft. con- 
crete slab, concrete abutments, Suring 
Village, Bowen Bridge, 12 x 24 ft. concrete 
slab, concrete abutments, Gillett Twp., 
Demenhy Bridge No. 2, 8 x 22 ft. concrete 
slab, concrete abutments, Morgan Twp., 
Johnson Bridge, 6 x 24 ft. concrete slab, 
concrete abutments, Havelik Bridge, 6 x 20 
ft. concrete slab, concrete abutments Blazek 
Bridge, 8 x 12 ft., concrete slab, concrete 
abutments. Sprice Twp., mto Co.; 
Witches Gulch Bridge, 10 x 24 ft. rein.- 
con. span, concrete abutments, Dell Prairie 
Twp., Adams Co., Birch Creek Bridge, 12 x 
24 ft. rein.- con span, concrete abutments, 
Wautoma Twp., Waushara Co. 


Wis., Eau Claire—Comrs. Eau Claire Co. 

Near Crock and Washington Tepe, abet 

reek an ashington ut 
$11,000. G. Osborne, comr. 
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Wis., Viroqua—Comrs. Vernon © 
to build bridges, Kickapoo Twp., cos } 
Franklin Twp., $6000 and Readsto Vil 
lage, $18,090. A. Ristow, comr. 


Utah, Salt Lake City—City and 
Salt Lake Co. having designs and 


fications prepared by G. G. Bywater sy 
518 E St., for Memorial Bridge, 1 ft! 
long, over Parleys Canyon. Cost between 


$200,000 and $250,000. 


BIDS DESIRED 


Pa,, Reading—Until Dec. 29, by Comrs 
Berks Co., building 1586 ft. rein.-con. bridge 
on Bingaman St. over Schuylkill [iver 
Schuylkill canal and Pennsylvania, (hj). 
adelphia & Reading R.R., to have 1% arch 
and 3 flat spans, rein.-con. approaches, 39 
ft. roadway and two 10 ft. 6 in. sidewalks, 
Cc. J. Shode, compt. Noted May 1. 


Wis., Madison—Until Dec. 27, by State 
Highway Comn., furnishing labor and ma- 
terials for building 1428 ft. plate girder 
bridge, to include fifteen 79 ft. plate virder 
spans, double leaf bascule to give 7! ‘it 
clear opening and two 79 ft. plate girder 
approach spans carrying bascules, concreie 
piers and abutments. Work involves 
tons structural and 55 tons reinforcing 
steel, 2400 cu.yd. class A concrete, 205 
sq.yd, paving, 500 cu.yd. riprap, etc. 


Okla., Minco—Until Dec. 30, by State 
Highway Comn., Oklahoma, building 1242 
ft. bridge, 20 ft. wide, here, involving 8431 
cu.yd. rein.-con. and 255 tons steel. 


Ore., Astoria—Until Dec. 20, by State 
Highway Comn., Portland, building double 
leaf trunnion bascule bridge over Youngs 
Bay here. Bids will be received on 3 prop- 
ositions, as follows: (1) bascule bridge for 
combined highway and railroad traffic, in- 
cluding 1580 lin.ft. timber trestle approach 
for highway, 42,600 lin.ft. foundation pil- 
ing, 750 cu.yd. class “A,” 1500 cu.yd. class 
“B” and 4950 cu.yd. “D” concrete (Tremie 
concrete for cofferdam seal and pier base), 
425 cu.yd. counterweight concrete, 121,000 
lb. reinforcing steel, 6700 lin.ft. protection 
piling, 1,000,000 lb. structural steel, 125,009 
lb. machinery, necessary signal lights, mo- 
tors, pumps, and electrical equipment; (2) 
bascule bridge for highway traffic only with 
1580 ft. timber trestle approach span, 2)),- 
000 lin ft. foundation piling, 500 cu.yd. class 
“A.” 700 cu.yd. class “B” and 2500 cu.yd. 
class “D” concrete (Tremie concrete for 
cofferdam seal and pier base), 5000 linft. 
protection piling, 70,000 Ib. reinforcing 
steel, 485,000 Ib. structural steel, 65,000 lb. 
machinery, 225 cu.yd. counterweight con- 
crete, necessary electrical equipment, 
pumps, signal lights, ete.; (3) bascule 
bridge for highway traffic only with 309 
ft. permanent approach, steel plate girder, 
concrete floor and foundation, 1220 lin-ft. 
timber trestle approach, 29,000 lin.ft. foun- 
dation piling, 750 cu.yd. class “A,” 1000 
cu.yd, class “B” and 3000 cu.yd. class “D 
concrete, 225 cu.yd. counterweight  con- 
crete, 1000 lin.ft. protection piling, 117,000 
Ib. reinforcing and 695,000 Ib. structural 
steel, 65,000 lb. machinery, 750 lin.ft. con- 
crete handrail, pumps, signal lights, motors 
and electrical equipment. About $280,000 
a. “— Salem, state highway engr. Noted 

ct. ‘ 


500) 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Conn., Middletown—Middlefield and 
Middletown Twps. let contract building 
bridge, to A. Brazos & Son, Inc., 88 Oak 
St., Middletown, $15,000. Work involves 
35 cu.yd. rein.-con., 250 cu.yd. concrete, 6 
tons steel, 3310 cu.yd. earth approach and 
fill, 1950 ft. macadam surface, etc. 

N. Y¥., Brooklyn—New York Municipal 
Ry. received bids Dec. 8, building bridge 
on oe Rd., Brighton Beach Line, from 
Donnell Zane Co., 298 Bway., New York 
City, $51,441; Jobson-Gifford Co., 30 East 
42nd St., New York City, $54,901. 


*W. Va., Moorefield—See 
Roads.” 


Ia., Manchester—Delaware Co. received 
bids Dec. 2, building 168 ft. bridge, 45 ft. 
wide, to have two 80 ft. rein.-con. span 
arches, 33 ft. roadway, two 6 ft. walks and 
4 retaining walls, from F. EB. Marsh & Co., 
Jefferson, $44,250; Koss Constr. Co. 
5th St., Des Moines, $46,146; Widell 
Co., Mankato, Minn. $49,179. Work 
volves 1695 cu. rein.-con., 58 tons steel, 
900 cu.yd. earth approach and fill. 


*xQue., Quebee—Dept. Pub. Wks. let con- 
tract me approaches and caissons of 
Batiscan to sselin Co. Levis. 
Total cost, $260,000. 
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Streets and Roads 


PROPOSED WORK 


Pa., Fast Brady—Boro. soon lets con- 
tract improving 3rd St. from Broad to High 
Sts, High St. from 4th St. to Clarion Rd., 
Clarion Rd. from High to Grant Sts., High 
st. extension from Clarion Rd. to Ferry St., 
froad St. from Brady to Clarion Sts. 
Clarion St. from Water to Broad Sts., and 
Brady St. from Broad St. to rear of bank 
building, involving 3500 cu.yd. rading, 
5600 lin.ft. curbing, 380 lin.ft. acking 
curb, 8060. sq.yd. paving, 1280 lin.ft. 12-18 
in. sewer pipe, etc. Douglass & McKnight, 
707 Columbia Bank Bidg., Pittsburgh, boro. 
engrs. 

Ww. Va. Legan—Logan Co. voted $1,000,- 
000 bonds to improve roads. J. N. Smith, 
Logan, engr. 


W. Va., Wheeling—City voted $1,000,000 
bonds to improve various streets. Property 
owners contributed $2,006,000 toward 
amount making $3,000,000 available for 
work. HW. A. Conrad, city engr. 


xX. C.. Waxhaw—City plans to grade, 
pave and build side walks. Cost between 
$10,000 and $15,000. J. B. McCrary Co., 
3rd Natl. Bank Bidg., Atlanta, Ga., engrs. 


& C., Charleston—Charieston Co. re- 
ceives bids about Jan. 15, improving 7 mi. 
Charleston-Savannah Highway, 18 ft. wide, 
involving 73,920 sq.yd. 7 im. concrete. J. 
W. Martin, c/o Sanitary & Drainage 
Comn. ener. About $250,600. Federal 
Government will appropriate toward cost. 


Fla, Panama City—City voted $132,000 


ponds for paving and draining various 
streets. F. S. Parrigin, Lexington, Ky., 
engr. 


Ky., Warsaw—Gallatin Co. voted $86,000 
bonds to improve roads and bridges. 


0. Ashtabula—City having plans and 
estimates prepared grading and paving 1500 
ft. Dakota St. from Lake to Ohio Sts, 
2 ft. wide, involving 3350 sqyd. vitr. brick 
on 6 in. concrete se. L. A. Amsden, 
Ashtabula, ener. 

0. Cincingati—City 


with bituminous mraca 
crete curbs and gutters on 1680 ft. Rulison 


fans to grade, pave 
and build ‘con- 


Ave, 30 ft. wide. About $21,231. F Krug, 
city €agr. 

0., Cleveland—F. A Pease Eng. Co., 
engrs, Marshali Bidg., receive in 


spring grading and building 5 mi. sidewalk 


on Blue Stone and Mayfield Reads., for 
patent ~ Seen Seer Co., Leader - News 
ag. 


0., Colambue—Comrs. Co. plan 
to improve 11 mi. Alkire Rd. south of 
Briggsdale, 6 mi. Brice Rd. from Natl. to 
Winchester Pikes, 1 mi. Hess Rd. from 
Union Cemetery to Kennedy Rd., 1.75 mi. 
Hess Rd. from Kennedy to Reed Sts., all 
waterbound macadam; 1.75 mi. 3rd Ave. 
from bridge to Cambridge Place Ave., 24 
ft. wide, 5% in. 
face on waterbound macadam base, Berea 
stone curb and 3 ft. brick gutters, 2 mi 
Sullivan Ave. from west corporation line 
to Georgetown Dr., 16 ft. wide, 33 in. bitum- 
inous macadam on rein.-con, base. 


_ 0., Jefferson—Comrs Ashtabuia Co. hav- 
ing specifications and plans prepared grad- 
ing and paving 64 mi. Rock Creek-Orwell 
Rd. and 6% mi. Trumbull-Windsor Rd., 10 
ft. wide, monolithic brick or concrete. A. HL 
Bixler, co. engr. 


Mich., Marine City—City Council passed 
resolution requesting State Highway Dept.. 
Lansing, to prepare plans and estimates for 
widening, gradirfg, paving end building 
concrete curbing on Main St. from eres: 
St. to city line, 30 ft. wide, involving 7090 
a9 v4. concrete. About $20,000. 


Mich., Port Huren—St. Clair Co. having 
lans prepared by State away, Dept., 
Lansing, for 30 mi. Victor ighway 
‘“ate Trunk Line), 16 ft. wide, concrete. 
A H. Medbury, Capac, chn. of com. 


‘Vis., Ashland—Comrs. Ashland Co, plan 
~ expend $34,543 to improve roads. . EB. 
lon, Highbridge, comr. 


Wis., Eau Claire—Comrs. Eau Claire Co. 

1 to grade and surface Eau Claire-Men- 
omonie Rd., Union Twp., cost $7000; Eau 
( ire-Fall Creek Rd., Washington Twp. 
S0457 5 A sta-Ludington- Wilson > 
i. ington p., $2500; Augusta-Wilson- 
onley Rd., Ison . $2500; Eau 
ire-Springfield Rd., ymour " 
00; u Claire-Altoona Rd.,_ Altoona 
D., $2500; A 

> Twp.e $25,000; 


~— 


-Fairchild Rd., Lin- 
grade, drain and sur- 


bituminous meeadem eur-\.eeitjatin River. J. N. 


face Eau Claire-Cleghorn-Eleva Rd., Pleas- 
ant Valley Twp., $2548. G. Osborne, comr. 


Wis., Ellsworth—Comrs. Pierce Co. plan 
to grade and surface road, River Falls 
Twp., cost $10,500; Hager Hill Rd., Treton 
Twp., $3000; Ellsworth Twp., beginning at 
Cudd’s corner thence northeasterly, $5343; 


Rock Elm Twp., $3337; grade and drain 
road, El Paso Twp., $3337, Maiden Rock 
Twp., $3337; Rock Elm Twp., $3337; El 


Paso Twp., $1000, and Salem Twp., $1300. 
Cc. F. Kenall, comr. 


Wis., Prairie du Chien—Comrs. Craw- 
ford Co. plan to grade overflow road, Mar- 
ietta Twp., $6300; grade and build bridges, 
Marieetta Twp., $4500; build 2 culverts 
Scott Twp., $800; 3 bridges, Clayton Twp, 
$4250; grade and drain, Freeman Twp., 
$1200; Utica Twp., $1200; Clayton Twp., 
$3000; Haney Twp., $2000; Ferryville Vil- 
lage, $2000. J. N. Campbell, Bell Center, 
comr. 


Wis., Viroqua—Comrs. Vernon Co. plan 
to grade, drain and build culverts, Chris- 
tiana Twp., $4584; Clinton Twp., $2293; 
Coon Twp., $4584; Franklin Twp., $2293; 
Genoa Twp., $4584; Hamburg Twp., $4584; 
Harmony Twp., $5038; Kickapoo Twp., 
$2293; Webster Twp., $2293, and Wheat- 
land Twp., $2293. A. Ristow, comr. 


Wis., West Bend—Comrs. Washington 
Co. plan to grade, drain and concrete sur- 
face Fond du Lac Rd., Germantown Twp., 
cost $11,909, grade, surface and build cul- 
verts, Hartford Twp., beginning at village 
limits of Schleisingerville, thence westerly, 
$3900; Village of Schleisingerville, begine 
ning at Franklin St. thence westerly, $3900; 
Old Fond du Lac Rd., Polk Twp., begin- 
ning at Ackerville, thence southeasterly, 
$4390; grade, drain, surface and build cul- 
verts on Old Fond du Lac Rd. Richfield 
Twp., beginning at southeast end of Ack- 
erville, thence southeasterly, $2100. C. 
Johnson, Kewaskum, comr. Noted Sept. 11. 


Kan., Independence—Montgomery Co. re- 
nee bids gravel surfacing 94 mi. Ozark 

ail Rd., Federal Aid Project No. 23, A, 
16 ft. wide, also building necessary bridges 
and culverts on same. Work will be read- 
vertised, H. K. Hibbard, Independence, 
ener. 


South Dakota—State Highwey Comn., 
Pierre, plans to grade, gravel and drain ‘10-9 
mi. Redfield Watertown Rd., Federai Aid 
Project No. 34, Spink Co., involving 43.- 
600 cu.yd. earth excav., 16,350 ecn.yd. gravel, 
1450 lin.ft. corrugated culverts, 28¢ cu.yd. 
concrete for culverts, 18,000 Ib. reinforc- 
ing steel, etc., cost $74,053; 16 mi. Aber- 
deen Ipswich Highway, Federal Aid Pro- 
ject No. 32, Edmund Co., involving 72.000 
cu.yd. earth excav, 24,000 cu.yd. gravel, 
1200 lin.ft. corrugated culverts, 465 cu.yd. 
concrete for culverts, 30,000 Ib reinforcing 
steel, etce., $131,467. 


Montana—State Highway Comn., Helena, 
receives bids about Jan. 1, gravel surfac- 
ing 26 mi. Yellowstone Trail, Yellowstone 
Co. and 2.84 mi. Belgrade-Maudiow Rd., 
Federal Aid Project o. 15, Gallatin Co. 
Latter includes 50 ft. steel span over East 
Edy, state highway 


ener. 
Mo., Lebanen—Lebanon Special Rd. 
Dist. voted $100,000 bonds to build roads. 
Engineer not selected. 
Me, Trenton—Town voted $135,000 
bonds to build roads. Engineer not 
selected. 


Tex., Cameron—Milam Co. having plans 
prepared grading, ravel surfacing and 
draining 5.724 mi. Cameron-Waco Rd., 14 
ft. wide, involving 4600 cu.yd. earth excav. 
800 sq.yd. concrete, 10,690 cu.yd. grave 
and 21,810 Ib. _—’ steel. About 
$57,946. A. F. Mitchell, Cameron, engr. 


Tex., Hillsboro—Comrs. Hill Co. having 
plans prepared gravel surfacing and drain- 
ing 14.9 mi. Highway No. 31, 15 ft. wide, 
known as Corsicana-Waco Rd., involvin 
134,000 cu.yd. earth and 2000 cu.yd. roe 
excayv., 1114 sq.yd. class A and 203 en a 
class B concrete, 102,000 Ib. reinforcing 
steel and 3000 lin.ft. ard fence. About 
$224,315. Bryant & Huffman, Littlefield 
Bidg., Austin, engrs. 


Tex., Liberty—Liberty Co. having plans 
prepare’ grading, gravel surfacing and 
uilding trestle on 8.518 mi. Highway No. 
35, Cleveland Montgomery Co. Rd., 16 ft. 
wide, involving 11,282 cu.yd. earth and 234 
cu.yd. structural excav., 6.16 acres clearin 
and grubbing, 3733 Ib. reinforcing steel, 
164 sq.yd. concrete and 232,893 ft. B. M. 
creosoted timber in trestle. About $75,377. 
W. S. Bonner, New Orleans, La. engr. 


Tex., Linden—Comrs. Cass Co. Oy to 
grade, gravel surface and drain 4.949 mi. 
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Bryants Mill Rd., 9 ft. wide, involving 6.5 
acres clearins and grubbing, 43,315 cu.yd 
unclassified earth excav., 187 cu.yd. class 
A, 24 cu.yd. class B and 5) cu.yd. class © 
concrete, ete. Ahout $38,472 Hess & 
Skinner, Southwestern Life Bldg... Dallas, 
engrs. 

Tex., Wichita Falls—Wichita Co. plans 
to build 10 mi. hirtway from here to lewa 
Park, 20 ft. wide About $485,000. J. A 
Donald, city eng’ 

Idaho — State 
plans to gravel 


Boise, 


uel cay Dept., 
9 mi 


and ruck surface 
Idaho-Utah Highway, cost $68,000, rock 
surface 9 mi. Utah-Idaho Highway, from 
Pocatello to McCammon, $75,900, Bann. « 
Co.; hard surface 2 mi. Yellowstone Park 
Highway, $61,000, Bingham o.; grade, 
gravel and rock surface 224 mi. North and 
South Highways, $255,000, ‘Sonner Co.; 
hard surface (bitulithic, con: rete or as- 
phaltic macadam) 6 mi. Yello vstone Park 
Highway, $185,000, 10 mi. Roc*evelt High- 
way, $280,000, 3 mi. Idaho Central High- 
way, $93,000, Bonneville Co.; grade and 
gravel surface 18 mi. North and South 
Highways, $185,000, Boundary Co.; grade 
and gravel surface 12.5 mi. Pacific High- 
way, $100,000, 28 mi. Pacific Highway, 
$266,000, grade and rock surface 7.5 ™.. 
Idaho Central Highway, $75,000, Elmore 
Co.; grade earth 


road on 74 mi. Yellow- 
stone Park Highway, $90,000, Jefferson 
Co.; grade and gravel surface 12.5 mi. 
North and South Highways, $198,009. Koo- 
tenai Co.; grade and rock surface 224 mi. 
North and South Highways, $307,000, 
Latah Co.; grade and gravel surface 17 
mi. Idaho Pacific Highway, $205,000, Pav- 
ette Co ; grade and gravel surface 19 mi 
Idaho Pacific Highway, $182,000, Power 
Co.; hard surface (bitulithic concrete or 
asphaltic macadam), 27 mi. Idaho Pacific 
ane $664,000, hard surface 9 mi. 
Idaho acific Highway, $2*0,000, grade 
and gravel surface 14.7 mi. Idaho Pacific 
Highway, $136,000, Twin Fatls Co.; pote 
and gravel surface 40 mi. Nerth and South 
Highways, $400,000, Washinton Co. Fed- 
eral Government will appropriate towaid 
cost. P. D. Olsen, state hijshway engr. 


Ariz., Tucson—Pima Co. retained L, E. 
Barker, engr., Tucson, to hxve charge of 
construction of roads. Ponds: for $1,500, 
000 voted for project. J3ids will soon be 
received building 22 mi. Ajo-Gunsight Rd. 


Ariz, Yuama—Yuma Cw. voted $1,200,000 
bonds to grade and pave roads. Federal 
Government will approvriate $150,000 to- 
ward project. 


Wash., Kelso—City Council plans to grade 
and build concrete sidewalks and curbs or 2 
mi. Conth 2nd, 3ra, 4th and Sth Sts. Cost 
to exceed $10,000. 


Wash., Tacoma—Pierce Co. plans to par 
Mountain Rd. from termina cf paveme 
to Ohop Hill, 20-24 ft. wi concrete or 
asphaltic concrete. About $100,000. State 
appropriated $50,000 toward project. 


Ore., Albany—Rd. Dist. No. 27 voted 
$10,000 bonds to improve and pave with 
gravel macadam connectirg road links 
throughout district. L G. Lewelling, recdr. 


Ore., Astoria—City plans to grads, pave, 
build sidewalks anil curbs on various 
streets. City sold %167,260 bonds for pro- 
ject. E. G. Gearhart, aud. 


Ore., Portland--City plans to pave wit. 
concrete Nos. 1 ond 2, bitulithic or asphal- 
tic concrete, Tacoma Ave. from 15th to 
17th Sts., cost $9590; East 21st and Clin- 
ton Sts. redress, $1966; East 44th St. 
from Hawthorne Ave. to Lincoln St., $15,- 
319; East 70th St. from Siskiyou St. to 
Sandy Blivd., $5791; East 12th St. from 
Hawthorne Ave. to Market St., redress, 
$8565; East Kelly St. from 36th to 39th 
Sts.. $7147; East 68th, East 69th and East 
Morrison Sts., $1074; East 60th St. from 
Killingsworth Ave. to Alberia St., $10,266; 
7ist St. S. E. from 45th Ave. to Foster 
Rd., $6195; East 16th St. from Spokane 


to Nehalem Aves, 7.940. ©. Laurgaard, 

city engr. 
Ore., Seaside—City having preliminary 
uildin sevelt Dr. 


plans oparet for 
from ahanna Sta., via uthern Pacific 


and Southern Ry. to Bway. Ave., 18 ft. 
wide, divided in 2 sections with packing be- 
tween. Work includes grading, surveyin 
and paving with concrets. About $78,000. 
E. 8. Abbot, aud. 


Ore., Warrentown—City purchased 100 
acres of PD. K. Warren Estate and plans 
to establish site with 2000 ft. frontage on 
Skipanon River and 1000 ft. on Columbia 
River. Work involves buildin; streets, 
sewers, railway tracks and laying water- 
mains. Funds will be obtained from $500,- 
000 bond issue recently voted. J. Evenden, 
city aud, 
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Waterworks (Continued) 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Chicopee—City will lay 8 and 12 
in. c.i. pipe in various streets. About $20,- 
500. Work will be done by day labor. 

*N. Y., New York—Dept. Water, Gas & 
Electricity let contract laying watermains 
in East 167th St., to Beaver Eng. & Contg. 
Co., 51 Chambers St., $376,406, and in East 
161st and 164th Sts., to Masterson Constr. 
Co., 15 East 40th St., $13,262. 


*Minn., Grand Rapids—City let contract 
building water mains in various streets, in- 
volving 3622 cu.yd. earth excav. and back- 
filling, 10 cu.yd. rock excav., 6112 lin. ft. 
4-8 in. c.i. pipe, etc., to J. Ame Vey, Grand 
Rapids, $6967. 


*Mont., Hardin—City let contract build- 
ing filtration plant, to sooury Bridge Co, 
503 North 32nd St., Billings, $89,517. Plans 
include constructing 30 x 44 ft. filter build- 
ing, 32 x 56 ft. coagulating basin, etc. 


*Cal., Oakland—City Council let con- 
tract replacing fresh water connection of 
high pressure fire system from 12th St. to 
pumping station, involving 1128 ft. 14 in. 
c.i. pipe and 800 cu.yd. earth excav., te M. 
— 1321 Milvia St., Berkeley: About 
$93v0. 


Sewers 
PROPOSED WORK 


Conn., Ansonia—City soon lets contract 
laying sewers in various streets, involving 
370 ft. 36 in. concrete pipe, 48 ft. 36 in. 
c.i. pipe, 7145 ft. 8-15 in. vitr. pipe, 29 man- 
holes and 550 ft. tar pavement. V. B. 
Clarke, city engr. 

Conn., Derby—Finance Com. soon lets 
contract laying sewers in various streets, 
involving 370 ft. 36 in. concrete pipe, 48 
ft. c.i. pipe, 7145 ft. 8-10 in. vitr. pipe, 29 
brick manholes, 550 sq.yd. tar walk, 28 
sq.yd. asphalt pavement, 418 ft. rip.rap, etc. 
About $35,000. V. B. Clarke, city engr. 


Mich., Detroit—Dept. Pub. Wks. receives 
bids about Dec. 22, building 6475 ft. Bates 
St. Sewer Sect. 2, in Bates, Congress Ran- 
dolph. Adams and Brush Sts., 13 ft. 6 in. 
cylinder, with 16 in. brick or concrete seg- 
ment block walls. Alternate plan, 2-barrel 
sewer, 10 ft. 4 in. diameter, 16 in. walls, 
same material. C. W. Hubbell, city engr. 


N. D., Hankinson—City plans _to_ build 
sewerage system, cost to exceed $20,000. 


A. Lecocq, Aberdeen, S. D., engr. 
Idaho, Cambridge—City having plans 
repared for sewerage system. About 
22,500. S. M. French, Cambridge, engr. 
Ore., Warrentown—See “Streets and 
Roads.” 


Ont., Woodstock—City plans election to 
vote on $100,000 bond to build new inter- 
cepting sewerage system and sewage dis- 
posal plant. 


BIDS DESIRED 
Mass., Woburn—Buckman Tanning Co. 
receiving bids for building rein.-con. sew- 
erage disposal tank and reclamation of 
tannery sludge. About $20,000. Vaughan 
& Meyer, Security Bldg., Milwaukee, Wis., 
engrs. 


Ind., Kokomo—Until Feb. 2, by Bd. Pub. 


Wks. building Washington St. sewer and 
laterals, involving 16,100 lin.ft. 15-84 in. 
pipe, etc. About $276,000. 


Kan., Topeka—City receiving bids build- 
ing 1125 tt. 8 in. sewer from McKinle 
School to River. About $18,000. M. 
Holman, 116 Evelyn St., engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract* 


*Mas*., Greendale (Worcester ?. =. 
See “Buildings.” 


*Conn. New Canaan—City let contract 
to T. F. Foley & Co., 23 Quintard Ave., 
South Norwalk, building sewers and drains 
vr ~cvious streets, involving 1545 ft. 6-15 
*n itr. pipe with appurtenances, 2390 ft. 
¥-.4 .n. ci. pipe and 1128 ft. 10-15 in. vitr. 
pipe. 

*N. Y., Long Island City—M. E. Con- 
nolly, pres. Queens. Boro., let contract 
building sewer in Linden St., Sec. A, to 
Booth & Flynn, Mont e St., Brookl 
$925,100; Sect. B, to O’Rourke Contg. 0., 
150 Nassau St. New York City, $876,062. 


N. Y¥., Long Island City—M. E. Connolly, 
res. Queens Boro., recetved lowest 3 bi 
. 8, building sewer in Buckley St. from 
Queens Blvd. N. to Skillman Ave., etc, (1) 
Type “A,” (2) Type “B,” from F. L. Paino, 


— 


Woodhaven, I. L, (2) $69,232; Green 
Contg. Co., 734 Vernon Ave., Brooklyn, (1) 
$74,000, (2) $73,000; A. Paino, Woodhaven, 
L. £, (1) and (2) $75,000. 

*N. Y., New York—M. F. Loughman, 
pres. Manhattan Boro., let contract re- 
pairing barrel sewer in Coenties Slip, 5th 
St. East River, and 21st St. East River, to 
J. Riches, 23 Willow Pl, Brooklyn, $10,- 
680, $9903 and $8721 respectively; emer- 
gency repair to overflow in 129th St., to J. 
J. Hademan, $1610. 


*N. J., Trenton—City let contract build- 
ing 2179 ft. sewers in Gouverneur. Grand, 
2nd and Academy Sts., to Boscarelli & Ji- 
angola, 110 2nd St., $12,597. 

*O., Cleveland Heights (Warrensville P. 
0.) —Village let contract building Noble Pl. 
Sewer, involving 7690 ft. 20-66 in. vitr. 
Ripe. 14 catch basins, 8 manholes, to A. 

arra, 2276 East 105th St., Cleveland, $14,- 
714; 10,000 ft. 6-in. curb connections in 
Taylor, Canterbury, Princeton and Ker- 
wood Rds., to Curro Bros., 1977 East 26th 
St, Cleveland, $12,570. 


*0O., Garfield Heights—Village let contract 
building sewer in Service Court, involving 
1722 ft. 10-12 in. vitr. pipe, 1280 ft. 6 in. 
c.i. pipe, and 7 brick manholes. to C. Josenh 
1200 Boli - 
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Highway D 
bri con 
tween Aikei 
Ga., 3§ mi. 


Wisconsin 
son, it 
12 x 24ft. re 


abutments, 
Co. ; oe 3 . 
concre abuunents, Albion awp,. ackson 
Co.; Davenport No. 1 Bridge, x 24 ft. 
rein.-con. slab, concrete abutments, Clayton 
Twp.; Davenport No. 2 Bridge, 12 x 24 ft. 
rein.-con., concrete abutments, Clayton 
Twp., Wanamaker Bridge, 20 x 24 ft. rein.- 
con, slab, concrete abutments, Marietta 
Twp.; Crawford Co.; 2nd South Branch 
Bridge, 20 x 40 ft. rein.-con. deck girder 
span, concrete abutments, Armstrong Twp., 
1st South Branch Bridge 20 x 30 ft. rein.- 
con. girder, concrete abutments, Waupee 
Bridge, 24 x 30 ft. deck girder, concrete 
abutments, Middle Bridge, 18 x 24 ft. con- 
crete slab, concrete abutments, Suring 
Village, Bowen Bridge, 12 x 24 ft. concrete 
slab, concrete abutments, Gillett Twp., 
Demenhy Bridge No. 2, 8 x 22 ft. concrete 
slab, concrete abutmen Morgan Twp., 
Johnson Bridge, 6 x 24 ft. concrete slab, 
concrete abutments, Havelik Bridge, 6 x 20 
ft. concrete slab, concrete abutments Blazek 
Bridge, 8 x 12 ft., concrete slab, concrete 
abutments. Sprice Twp., Oconto Co.; 
Witches Gulch age 10 x 24 ft. rein.- 
con. span, concrete abutments, Dell Prairie 
Twp., Adams Co., Birch Creek Bridge, 12 x 
24 ft. rein.- con span, concrete abutments, 
Wautoma Twp., Waushara Co. 

Wis., Eau Claire—Comrs. Eau Claire Co. 
lan to build bridges in Fall Creek Village, 

lear Creek and Washington Twps. About 
$11,000. G. Osborne, comr. 


wide, 


Jefferson, $44,25 


Total cost, $2 


Wis., Viroqua—Comrs. Vernon (© 
to build bridges, Kickapoo Twp., cos ‘ 
Franklin Twp., $6000 and Readsto Vil 
lage, $18,090. A. Ristow, comr. 


Utah, Salt Lake City—City and 
Salt Lake Co. having designs and ec 
fications prepared by G. G. Bywater ler 
518 E St., for Memorial Bridge, 


1 ft 


long, over Parleys Canyon. Cost between 
$200,000 and $250,000. 
BIDS DESIRED 
Pa., Reading—Until Dec. 29, by Comrs 


Berks Co., building 1586 ft. rein.-con. bridge 
on Bingaman St. over Schuylkill liver, 
Schuylkill canal and Pennsylvania, |’)jj- 
adelphia & Reading R.R., to have 1% arch 
and 3 flat spans, rein.-con. approac! 39 


ft. roadway and two 10 ft. 6 in. sidewalks, 
Cc. J. Shode, compt. Noted May 1. 

Wis., Madison—Until Dec. 27, by State 
Highway Comn., furnishing labor and ma- 
terials for building 1428 ft. plate girder 
bridge, to include fifteen 79 ft. plate girder 4 


spans, double leaf bascule to give 70 ‘ft, 
clear opening and two 79 ft. plate girder 
approach spans carrying basenles eon 


LIG 
PRI 


(xindicates award of contract) 


*Conn., Middletown—Middlefield and 
Middletown Twps. let contract building 
bridge, to A. Brazos & Son, Inc., 88 Oak 
St., Middletown, $15,000. Work involves 
35 cu.yd. rein.-con., 250 cu.yd. concrete, 6 
tons steel, 3310 cu.yd. earth approach and 
fill, 1950 ft. macadam surface, etc. 


N. Y., Brooklyn—New York Municipal 
Ry. received bids Dec. 8, building bridge 
on Beverly Rd., Brighton Beach Line, from 
Donnell Zane Co., 298 Bway., New York 
City, $51,441; Jobson-Gifford Co., 30 East 
42nd St., New York City, $54,901. 


*W. Va., Moorefield—See “Streets and 
Roads.” 


Ia., Manchester—Delaware Co. received 
bids Dec. 2, building 168 ft. bridge, 45 ft. 
to have two 80 ft. rein.-con. span 
arches, 33 ft. roadway, two 6 ft. walks and 
4 retaining Mee from F. E. Marsh & Co., 

; Koss Constr. Co., 2818 
5th St., Des Moines, $46,146; Widell Constr. 
Co., Mankato, Minn., $49,179. Work in- 
volves 1605 cu. rein.-con., 58 tons steel, 
900 cu.yd. earth approach and fill. 


*Que., Quebee—Dept. Pub. Wks. let con- 
tract building approaches and caissons of 
Batiscan B nee? Gosselin Co. Levis. 
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Streets and Roads 


PROPOSED WORK 


Pa., East Brady—Boro. soon lets con- 
tract uoproving 3rd St. from Broad to High 
Sts, High St. from 4th St. to Clarion Rd., 
Clarion Rd, from High to Grant Sts., High 
st. extension from Clarion Rd. to Ferry St., 
froad St. from Brady to Clarion Sts. 
Clarion St. from Water to Broad Sts., and 
Brady St. from Broad St. to rear of bank 
pbuilding, involving 3500 cu.yd. qramne. 
5600 lin.ft. curbing, 380 lin-ft. acking 
curb, 8060. sq.yd. paving, 1280 lin.ft. 12-18 
in. sewer pipe, etc. Douglass & McKnight, 
707 Columbia Bank Bidg., Pittsburgh, boro. 
engrs 

Ww. Va. Logan—Logan Co. voted $1,000,- 
000 bonds to improve roads. J. N. Smith, 
Logan, engr. 

W. Va. Wheeling—City voted $1,600,000 
bonds to improve various streets. Property 
owners contributed $2,000,000 toward 
amount making $3,000,000 available for 
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0., Jeffersen—Comrs Ashtabuia Co. ha’ 
ing specifications and plans prepared grad- 
ing and paving 64 mi. Rock Creek-Orwell 
Rd. and 6% mi. Trumbull-Windsor Rd., 106 
ft. wide, monolithic brick or concrete. A. H. 
Bixler, co. engr. 


Mich,, Marine City—City Council passed 
resolution requesting State Highway Dept., 
Lansing, to prepare plans and estimates for 
widening, gradirfg, paving end building 
concrete curbing on Main St. from meats 
St. to city line, 30 ft. wide, involving 7090 
sq. ya. concrete. About $20,000. 


Mich., Port Huren—St. Clair Co. having 
lans prepared by State Highway Dept., 
Lansing, for 30 mi. Victor ighway 
‘ate Trunk Line), 16 ft. wide, concrete. 
A H. Medbury, Capac, chn. of com. 


‘Vis., Ashland—Comrs. Ashland Co. plan 
t’ expend $34,543 to improve roads. . EL 
Dillon, Highbridge, comr. 


Wis., Eau Claire—Comrs. Eau Claire Co. 

1 to de and surface Eau Claire-Men- 
omonie_Rd., Union Twp., cost $7000; Eau 
“'\ire-Fall Creek Rd., ashington Ze. 
e905 sta-Ludington- Wilson is 
i-cdington p., $2500; Aug UE OY na 
5 \ au 





‘ nt son : ; 
‘.ire-Springfield Rd., eymour » 
’ Rd., Altoona 
p., $2500; A -Fairchild Rd., Lin- 


>» Twp. $25,000; grade, drain and sur- 









face Eau Claire-Cleghorn-Eleva Rd., Pleas- 
ant Valley Twp., $2548. G. Osborne, comr. 


Wis., Ellsworth—Comrs. Pierce Co. plan 
to grade and surface road, River Falls 
Twp., cost $10,500; Hager Hill Rd., Treton 
Twp., $3000; Ellsworth Twp., beginning at 
Cudd’s corner thence northeasterly, $5343; 
Rock Elm Twp., $3337; grade and drain 
road, El Paso Twp., $3337, Maiden Rock 
Twp., $3337; Rock Elm Twp., $3337; El 
Paso Twp., $1000, and Salem Twp., $1300. 
Cc. F. Kenall, comr. 

Wis., Prairie du Chien—Comrs. Craw- 
ford Co. plan to grade overflow road, Mar- 
ietta Twp., $6300; grade and build bridg-s, 
Marieetta Twp., $4500; build 2 culverts 
Scott Twp., $800; 3 bridges, Clayton Twp, 
$4250; grade and drain, Freeman Twp., 
$1200; Utica Twp., $1200; Clayton Twp., 
$3000; Haney Twp., $2000; Ferryville Vil- 
lage, $2000. J. N. Campbell, Bell Center, 
comr. 


Wis., Viroqua—Comrs. Vernon Co. plan 
to grade, drain and build culverts, Chris- 
tiana Twp., $4584; Clinton Twp., 


n ey ; é i yp., 
Goon Twp. $4584; Franklin Twp 


$2293; 
2293 ; 
4584; 
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Wheat- 


@4hR4+ Hombure Two., 
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Co. re- 
. Ozark 


é . - voted $135,000 
build roads. 


bonds to Engineer not 
selected. 

Tex., Cameron—Milam Co. having plans 
prepared grading, ravel ayrtacing and 
draining 5.724 mi. Cameron-Waco Rd., 14 
ft. wide, involving 4600 cu.yd. earth excav. 
800 sq.yd. concrete, 10,690 cu.yd. grave 
and 21,810 Ib. coeegenng, steel. About 
$57,946. A. F. Mitchell, Cameron, engr. 


Tex., Hillsboro—Comrs. Hill Co. having 
plans prepared gravel surfacing and drain- 
ing 14.9 mi. Highway _No. 31, 15 ft. wide, 
known as Corsicana-Waco Rd., involvin 
134,000 cu.yd. earth and 2000 cu.yd. roc 
excayv., 1114 sq.yd. class A and 203 cu.yd. 
class B concrete, 102,000 Ib. reinforcing 
steel and 3000 lin.ft. ard fence. About 
$224,315. Bryant & uffman, Littlefield 
Bidg., Austin, engrs. 


Tex., Liberty—Liberty Co. having plans 
repared grading, gravel surfacing and 
uilding trestle on 8.518 mi. ney No, 
35, Cleveland eK? yt Co. i ae He, 
wide, involving 11,282 cu.yd. earth and 234 
aye. structural excav., 6.16 acres clearin 
and grubbing, 3733 Ib. reinforcing steel, 
164 sq.yd. concrete and 232,893 ft. B. M. 
creosoted timber in trestle. About $75,377. 
W. S. Bonner, New Orleans, La. engr. 


Tex., Linden—Comrs. Cass Co. plan to 
grade, gravel surface and drain 4.949 mi. 
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Bryants Mill Rd., 9 ft. wide, involving 6.5 
acres clearins and grubbing, 43,315 cu.yd 


unclassified earth excav., 187 cu.yd. class 
A, 24 cu.yd. class B and 5) cu.yd. class « 
concrete, ete. About $36,472 Hess & 


Skinner, Southwestern Life Bldg.. lallas, 


engrs. 

Tex., Wichita Falls—Wichita Co. plans 
to build 10 mi. hiriway from here to lowa 
Park, 20 ft. wide About $485,000. J. A 
Donald, city eng’ 


Idaho — State -.4l,vay Dept. Boise, 
plans to gravel and rock surface 9 mi 
Idaho-Utah Highway, cost $68,000, rocw« 


surface 9 mi. Utah-Idaho Highway, fom 
Pocatello to McCammon, $75,900, Bann <« 
Co.; hard surface 2 mi. Yellowstone Park 
Highway, $61,000, Bingham c.; grade, 
gravel and rock surface 224 mi. North and 
South Highways, $255,000, Sonner Co. ; 
hard surface (bitulithic, con: rete or as- 
phaltic macadam) 6 mi. Yello vstone Park 
Highway, $185,000, 10 mi. Rocvevelt High- 
way, $280,000, 3 mi. Idaho Central High- 
way, $93,000, Bonneville Co.; grade and 
gravel surface 18 mi. North and South 
Highways, $185,000, Boundary Co.; grade 
and gravel surface 12.5 mi. Pacific High- 
way, $100,000, 28 mi. Pacific Highway, 
$266,000, grade and rock surface 7.5 m.. 
Idaho Central Highway, $75,000, Elmore 
Co.; grade earth road on 74 mi. Yellow- 
stone Park Highway, $90,000, Jefferson 
Co.; grade and ewes surface 12.5 mi. 
North and South Highways, $198,009. Koo- 
tenai Co.; grade and rock surface 223 mi. 
North and South Highways, $307,000, 
Latah Co.; grade and gravel surface 17 
mi. Idaho Pacific Highway, $205,000, Pav- 
ette Co ; grade and gravel surface 19 m 
Idaho Pacific Highway, $182,000, Power 
Co.; hard surface (bitulithic concrete or 
asphaltic meeeetO e Fe — Gaeiie 
b y c ard surface 9 mi. 

Tauho "Pacine Highway, $2*0,000, grade 
and gravel surface 14.7 mi. Idaho Pucific 
Highway. $136,000, Twin Fails Co. ; — 
and gravel surface 40 mi. Ncrth and South 
ways, $400,000, Washinton Co. Fea- 
Government will appropriate toward 
cost. P. D. Olsen, state hijsjhway ener. 


Ariz., Tucson—Pima Co. retained L. E. 
Barker, engr., Tucson, to heve charge of 
construction of roads. Pondy for $1,500,- 
000 voted for project. J3ids will soon be 
received building 22 mi. Ajo-Gunsight Rd. 


Ariz, Yuma—Yuma C». voted $1,200,000 
bonds to grade and pave roads, Federal 
Government will approvriate $150,000 to- 
ward project. 


Weeh., Kelso—City Council plans to grade 
and build concrete sidewalks and curbs or 2 
mi, Conth 2nd, 3ra, 4th and 5th Sts. Coxt 
to exceed $10,000. 


Wash., Tacoma—Pierce Co. plans to pa « 
Mountain Rd. from termia's cf paveme: 
to Ohop Hill, 20-24 ft. wide, concrete or 
asphaltic concrete. About $100,000. State 
appropriated $50,000 toward project. 


Ore., Albany—Rd. Dist. No. 27 voted 
$10,000 bonds to improve and pave with 
vel macadam connectirg road links 
ghout district. L G. Lewelling, recdr. 


Ore., Astoria—City plans to grads, pave, 
build sidewalks anil curbs on various 
streets. City sold %167,260 bonds for pro- 
ject. E. G. Gearhart, aud. 


Ore., Portiand--City giane to pave wit, 
concrete Nos. 1 end 2, bitulithic or asphal- 
tic concrete, Tacoma Ave. from 15th to 
17th Sts., cost $9590; East 21st and Clin- 
ton Sts. redress, $1966; East 44th St. 
from Hawthorne Ave. to Lincoln St., $15,- 


319; East 70th St. from Siskiyou St. to 
Sandy Blvd., $5791; East 12th St. from 
Hawthorne Ave. to Market St., redress, 


$8565: East Kelly St. from 36th to 39th 
Sts.. $7147; East 68th, East 69th and East 
Morrison Sts., $1074; East 60th St. from 
Killingsworth Ave. to Alberta St., $10,266; 
Wist St. S. E. from 45th Ave. to Foster 
Rd., $6195; East 16th St. as Sookane 


to Nehalem Aves, °.940. Laurgaard, 

city engr. 
Ore., Seaside—City having preliminary 
uildin sevelt Dr. 


plans ——— for 
from ahanna Sta., via uthern Pacific 
and Southern Ry. to Bway. Ave., 18 ft. 
wide, divided in 2 sections with packing be- 
tween. Work includes grading, surveyin 
and paving with concrets. About $78,000. 
E. §S. Abbot, aud. 


Ore., Warrentown—City purchased 100 
acres of D. K. Warren Estate and plans 
to establish site with 2000 ft. frontage on 
Skipanon River and 1000 ft. on Columbia 
River. Work involves build streets, 
sewers, railway tracks and laying water- 


mains. Funds will be obtained from $500,- 
060 bond issue recently voted. J. Evenden, 
city aud. 
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Streets and Roads (Continued) 


Cal, Elsinore—City Trustees having 
plans prepared paving all streets, 18 ft. 
wice, concrete. About $50,000. P. E. 


Kressly, city engr. 

Cal., Fresno—Bd. Supervs. Fresno Co. 
soon receives bids building 2nd group of 
roads under $4,800,000 bond issue. com- 


rising 12 mi. Adams Ave. east to Reedley, 


1.5 mi. from Fowler to Selma, 2 mi. Adams 
St. through Del Rey, 1.5 mi. road north 
from Sanger, 10 mi. Fowl« r-Layton Rd., 9 


mi. White’s Bridge Rd. to Kerman, 8 mi. 
Sanger-Kingsbury Ave. and 2 mi. Clovis 
Ave., involving excavating, grading, 5 in 
concrete paving with 13 in. concrete asphalt 
top, corrugated iron and concrete culverts. 
DD. M. Barnwell, co. clk. C. Jensen, Cory 
Bldg.. engr. Noted May 22. " 


Cal., Imperial—City voted $35,000 bonds 
to resurface Main St. and Imperial Ave., 
$25,000 to pave approaches to Main St. and 
$20,000 for approaches to Imperial Ave. 


Cal, Long Beach—City soon lets con- 
tract improving 4000 ft. Alaminto and Olive 


Aves., 51 ft., wide, involving 23,833 sq.yd. 
» in. concrete, 910 lin.ft. cement concrete 
curbing, 5831 sq.ft. cement concrete side- 
walks, 6000 cu.yd. earth excav., 776 lin.ft. 
8 in. vitr. clay and 500 lin.ft. brick pipe. 
etc. 

_Cal, Riverside—Bd. Supervs. Riverside 
Co. having plans prepared paving 13 mi. 


road from Thermal to Mecca, concrete, 16 


ft. wide. About $250,600. A. C. Fulmor, 
co. ener. 
Cal., Upland—City trustees soon receive 


bids paving and resurfacing 4 mi. Euclid 
Ave., involving 551,190 sq.ft. curfacing with 
oil and rock screenings. 574,600 sq.ft. 4 in. 
concrete paving, 37.148 lin.ft. stone curbs 
and 340 lin.ft. rein.-con. culverts. About 
$97,000. EF. C. Froedhe, city engr. 


Ont,, Russell—Comrs. Russell Co. soon 
receive bids paving 34 mi., bituminous 
macadam road from eastern limits of Rock- 
land on Provincial Co. Rd., 16 ft. wide. 
a $11,000. V. E. Belanger, L’Original, 


BIDS DESIRED 
N. Y¥., Long Island City—Until Dec. 23, 
vy M. E. Connolly, pres. Queens Boro., 


regulating and grading from Woodside Ave. 
to right of way of Long Island R. R. and 
curbing and laying sidewalks and cross- 
walks where necessary, from Woodside 
Ave. to Stryker Ave., 2nd St., 2nd Ward; 
regulating, grading and laying tter on 
4th St. from Queens Blvd. to oodside 
Ave., 2nd Ward; regulating, grading, curb- 
ing and laying sidewalks, on 50th St. from 
Jackson to Burnside Aves., 2nd Ward; 
9ist Ave. from Brooklyn Boro. line to 84th 


St., 84th St. from 91st Ave. to 90th Rd., 
regulating, grading and laying sidewalks, 
and gutter spaces, on 182nd Pl. from 


Jamaica to 91st Aves., 4th Ward; regulat- 
ing, grading, curbing, laying sidewalks and 
gutters, on Gunther St. from 5ist St. to 
Peartree Ave., Ferguson St. from 51st St. to 


DePeyster Sts.. Roosevelt Ave. from 5ist 
St. to Tieman Ave., 2nd Ward. 
N. J., Jersey City—Until Dec. 18, by 


Bd. Freeholders Hudson Co., paving New- 
ark Turnpike at approaches under Penn- 
sylvania RR. trestle. Work consists of 
placing rein.-con., driving piles, excavating 
and back-filling. About $10,000. 


N. J.. Lawrenceville—Until Dec. 27, by 
town, improving Cherry Tree Ave., involv- 
ing 3257 sq.yd. waterbound macadam. 
About $10,000. F. W. Kafer, clk. 


W. Va., Hamlin—Until Jan. 6, by Lincoln 
Co. improving 6000 ft. road from Hamlin to 
West Hamlin, involving 40,000 cu.yd. excav. 
and 10.000 sq.yad concrete. About $65,000. 


G. J. Barturg, Hamlin, engr. 
North Carolina—Until Dec. 22, by Div 
Office State Highway Comn., Asheville, 


hard surfacing 1.64 mi. Cleveland Co. Rd., 
S. Fallis, 


Wake Co. About $50,000. W. 
Raleigh, engr 

North Carolina—Until Dec. 23, by Div. 
Office State Highway Comn. Greensboro, 
hard surfacing 1.35 mi. Cabarrus Co. Rd., 
Cabarrus Co. About $40,000. W. S. Fal- 


lis, Raleigh, engr. 


Ala., Montgomery—Until Dec. 23, by J. 
L. Cobbs, city treas., paving roadway Mor- 
gan Ave. from south side Mildred St. to 
north side of Jefferson Davis Ave., brick, 
asphalt, bitulithic, mineral rubber, wood 
block, concrete, vibrolithic concrete or as- 


phaltic concrete. 


Tex., Athens—Until Dec. 29, by Judge 
Henderson Co., grading, surfacing and 
draining 11.66 mi. Highway No. 19, Canton- 
Palestine Rd., 16 ft. wide, involving 11.1 


acres clearing and grubbing, 15,915 cu.yd. 
araxel, 64,343 ways 7 excav. and 849 

-yd. concrete. bout $104,319. Wilder 
& O'Neal, Mt. Pleasant, engr. 


Tex., Denton—Until Dec. 30, by Comrs. 
Denton Co., grading, gravel surfacing and 
draining 10.055 mi. Highway No. 40, from 
here to Garza, 18 ft. wide, involving 17 
acres clearing and grubbing, 67,762 Ib. 
reinforcing steel, 38,419 cu.yd. unclassified 
earth and 3000 cu.yd. rock excav., 488 
cu.yd. class A and 371 cu.yd. class B con- 
crete. About $164,897. Bryant & Huffman, 
Littlefield Bldg., Austin, engrs. 


Tex., Waco—Until Jan. 2, by Comrs. 
McLennan Co., concrete surfacing and 
building .63 mi. Highway No. 3, 15 ft. wide, 


known as Waco-Axtell Rd., involving 5483 
sq.yd. concrete pavement and 99 cu.yd. 
concrete. About $26,129. M. Hannah, 
2620 Washington St., engr. 


Tex., Waco—Until Jan. 2, by Comrs. Mc- 
Lennan_ Co., surfacing .38 mi. Highway 
No.7, 15 ft. wide, known as Waco-Spring- 
field Rd., involving 3333 sq.yd. course rein.- 
con., 752 cu.yd. earth excav. and 30 cu.yd. 
concrete. About $15,767. M. Hannah, 2620 
Washington St., engr. Noted Sept. 25. 


Tex., Wharton—Until Dec. 22 by W. G. 
Davis, judge Wharton Co., grading, drain- 
ing and gravel surfacing with bituminous 
material, 6.4 mi. Highway No. 3, from Col- 
orado Co. line, west, 16 ft. wide, involving 
4.715 mi. road machine work, 18,869 cu.- 
yd. unclassified earth excav., 60,070 sq.yd. 
bituminous macadam, 225 cu.yd. class 
A concrete, 15,015 cu.yd. gravel, 14,014 Ib. 
reinforcing steel and 76 lin. ft. pile trestle. 
About $91,870. D. B. King, Wharton, engr. 
Noted July 17. 


Tex., Wharton—Until Dec. 22, by W. G. 
Davis, judge Wharton Co., gravel surfacing 
with bituminous topping and constructing 
rein.-con. drainage structures on 5.9 mi. 
Highway No. 3, from San Barnard River, 
west, 16 ft. wide, involving 4,395 mi. grader 
work, 13,210 cu.yd. unclassified earth excav., 
281 cu.yd. class A concrete, 61,055 sq.yd. 
bituminous treatment, 22,975 lb. reinforcing 


steel and 288 lin.ft. pile trestle. About 
$97,623. D. B. King, Wharton, engr. 
Idaho, Lewiston—Until Dec. 21, by city 


paving Dist. No. 12, involving 31,210 lin.ft. 
concrete curbing, 137,160 sq.ft. 4 in. con- 
crete sidewalk, 43,880 cu.yd. dry earth 
excav. and 3500 sq.ft. 6 in. concrete cross- 
ings. T. W. Burns, city engr. 


PRICES AND CONTBACTS AWARDED 
(xIndicates award of contract) 


Mass., Greendale (Worcester P. O.)— 
See “Buildings.” 

*Connecticut—State Highway Comn., 
Hartford, let contract building 2400 ft. 


Niantic-New London Rd., East Lyme Twp., 
and 3550 ft. road, Waterford Twp., trap 
rock macadam, to F. B. Hastings, 1200 
Wood Ave., Bridgeport. About $21,000 and 
$16,000 respectively. 


*N. Y., New York—Dept. of Parks let 


contract improving carriage drive in Cen- 
to Sicilian 


tral Park, asphaltic concrete, 
Asphalt Paving Co., 41 Park Row. About 
$106,000. 

*N. Y., New York—-M. F. Loughman, 


pres. Manhattan Boro., let contract granite 
paving 34th St., to Asphalt Constr. Co., 
2197 Ttedivon Ave., $21,830. regulating and 
grading same to Cleveland Trinidad Paving 
Co., Flushing Ave., Brooklyn, $17,762. 


N. Y., 8. L, St. George—C. D. Van Name, 
pres. Richmond Boro., received lowest 3 
bids Dec. 4, paving Richmond Terrace from 
Harbor Rd. to Western Ave., granite blocks, 
from Kraemer & Leedecke, 114 East 65th 
St.. New York City, $18,032; J. Johnson 
Sons, Port Richmond, $19,890; J. S. 
Donovan, Port Richmond, $20,059. 


*N. J., Ridgefield Park—Town Council 
let contract improving 7th and Orchard Sts., 
to M. J. O’Connell, Union St., Hackensack, 
$44,545. 


*N. J., West New York—City let contract 
repaving 19th and 20th Sts., bituminous, 
to G. J. Hornung, 513-16th St. Cost to 
exceed, $10,000. 


*W. Va., Marlinton—Comrs. Pocahontas 


5.5 


Co. let contract grading and draining 
mi. Campbelltawn-Marlinton-Huttonsville 
Rd., 26 ft. wide, to Duncan Constr. 


Co., Marlinton. $60,680. Work involves 52,- 
172 cu.yd. earth and rock excav., vitr. clay 
pipe and concrete culverts. 


*W. Va., Moorefield—Comrs. Hardy Co. 
will improve 7 mi. Fishers P. O., Reynolds 
Gap Rd., involving 21,400 cu.yd. earth and 
rock excav., 64,000 sq.yd. gravel surfac- 






Vo! 


ing and 40 ft. span concrete | 
$43,475. Work will be don 
forces. 

Bs *S. C., Chester—City let co; 
70,000 sq.yd. various streets t, 
son Co., 3rd Natl Bank B} 
Ga. About $250,000. 

*Ga., Americus—Sumter Co 
building 3 mi. Andersonville } 
31,880 sq.ft. concrete, to Pra 
& Wood Constr. Co., Birmin 
$95,472. 

*xGa, Madison—City let cont t fo 
000 sq.yd. pavement, 6000 cy os 
18,100 lin.ft. granite curb and 
concrete sidewalk, to Case , 
Chandler Bldg., Atlanta, $111, 

*xGa., Rome—Floyd Co. let cor spact ; 
ing 2.86 mi. road from here to lnlar 
volving 30,080 sq.yd. bituminou 
and 15,050 cu.yd. earth excay 
Constr. Co., Healey Bldg., At! 
916. 

*0., Cleveland—Comrs. Cuyohog, ¢ 
let contract building Stumph Ra q 
man to Brookpark Rds., involvi: 80) 
yd. grading, 16,000 sq. yd. waterbound mac. 
agam and 1500 lin. ft. 4 in. vit: ‘ile sews 
pipe, to Cleveland Macadam (Co a Ane. 
News Bldg., $41,557. 


Kan., Emporia—Lyon Co. received pj. 
grading and paving 4.489 mi. Sect p 
Santa Fe Trail, Federal Aid Project x, 
30, 18 ft. wide, also building necessary 
bridges and culverts on same, from Me. 








Leader. 


Coy & Taylor, Emporia, $253,470; M. p 
Amerman, Salina, $270,274; Cook 
O’Brien, 315 Ry. Exch. Bldg., Kansas (jr 
Mo., $279,160. ; 


*xKan., Norton—City let contract paving 





10 blocks East Main and State Sts., Nortor 
and ist Aves., to E. W. Geiger Constr 
Co., 626 Cherokee St., Leavenworth. Abou: 
$210,000. * 

*Neb., Collegeview — City let contrac 
paving Dist. No. 3, to Burke-Cochran 
Constr. Co., 1st Natl Bank Bldg., Lincolr 


About $69,000. 


*Montana—State Highway Comn., He! 
ena, let contract gravel surfacing 3.6 n 
Yellowstone Trail, west of Forsyth, Federa! 
Aid Project No. 15, to Lindgren, Petersor 
& Thornton, Forsyth, $18,638. 


*Mo., Liberty—Clay Co. let contrac: 
building 21.83 mi. Liberty-Barry, Smit! 
ville-Excelsior Springs and Mosby-Smith- 
ville-Excelsior Springs Rds., to W. M 
Spencer, Independence, $97,189. 


*Tex., Mt. Vernon—Franklin Co let con- 
tract gravel surfacing and draining 12.37 
mi. Highway No. 3 from Hopkins Co. line 
to Titus Co. line, 14 ft. wide, to Smit! 
Bros., Crockett, $92,764. Work involv 
10.6 acres clearing and grubbing, 1: 
cu.yd. unclassified earth excav. and 10.4? 
sq.yd. concrete pavement. County wi 
furnish gravel. 


*Ariz., Clifton — Comrs. Greenlee Co. le 
contract to Webster Constr. Co., Phoenix 
building 2 sections of Clifton-Franklin 
Highway, Federal Aid Project No. 13, : 
ft. wide, as follows: Contr. No. 1, involving 
32,000 cu.yd. roadway excav. at $1.30 per 
cu.yd., 5000 cu.yd. borrow at $.85 per cu yd. 
25,000 cu.yd. unclassified excav. at $46) 
1000 lin. ft. surface ditch at $.20 per lin.ft 
345 cu.yd. class “A” and 40 cu.yd. class 
“B” concrete at $10 and $8.50 per cu.yd. re- 
spectively, 40 cu.yd. rubble concrete 
$7.00 per cu.yd., 186 lin.ft. 24 in. and 432 
lin.ft. 36 in. C. M. P. culvert at $.30 ani 
$.35 per lin.ft. respectively, 350 cu.yd. dry 
rubble retaining wall at $6.00 per cuyd 
5903 Ib. reinforcing steel at $.009 per lb. 
total cost, $71,896; Contr. No. 2, involving 
2426 cu.yd. excav. at $.60 per cu yd 90 
cu.yd. class “A” and 79 cu.yd. class “PB 
concrete at $14 and $9.50 per cu.yd, 34- 
cu.yd. rubble concrete at $8.00 per cu.yd 
100 sq.yd. slope walls at $1.00 per sq.yd 
78,804 Ib. reinforcing steel at $.01 per |b 
90 lin.ft. 24 in. C. M. P. culvert at $3 
per lin.ft., total cost $39,317. 


Ariz., Tombstone—Rd. Supervs. Cochis 
Co. received lowest bids Nov. 17, building 
8.463 mi. of (1) Sect. A and (2) Sect. B 
of Bisbee-Douglas Highway, Federal! Aid 
Project No. 11, 18 wide, involving 89,37 
sq.yd. 6 in. concrete or 2 in. bitulithic sur 
face on 5 in, concrete base or 2 in. bitum- 
nous concrete (Modified Topeka) on 
concrete base and 24,000 bbls. ce 
from Eagan & Smith, (1) $146.34". 
$164,238; G. H. Oswald, (1) $148 2°), 
$153,407. 




















gen 





Ore., Portland—City Council receiv. bids 
erading and building concrete sid walks 
and curbs, on 43rd Ave. S. E., et a cor 

0.311. 


S. Simonsen, 841 East 10th St, l 
Elliott & Scoggins, McKay Bldg., § 25,66 
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greets and Roads (Continued) = Seach Michigan Ave., Chicago, cost of N. Y., Rochester—Levy Bros. Clothing 

\, Hans & Co., Portland, $35,799; pav- $25 anor, repairs, depreciation, ete. plus Co., 169 St. Paul St., plans to build 1 story, 

ing Harold Ave. from East 24th to Mil- “5 per day. 142 x 166 ft.. brick factory, on Hollenbeck 

waukee Sts., a8 eg concrete, from Mun- St. About $50,000 

nal Paving Plant, Portland. $1.10 per . HN. .¢ i , , 

ey tota 2532 y » * Ww N. . Rockville Center—FE. Holmgren 
sy 4 ass on ata eed Oy Industrial orks archt., =e Fulton St., Brooklyn, soon lets 

Journal 17}GB., , on hala ne 4 : contract building 1-story, 75 x 170 ft., brick 

(al, Fresno—Bd, Supervs. Fresno Co PROPOSED WORK and terra cotta garage, for Goodwin Motor 

ceived lowest bid paving 12 mi. Elm Ave., _Mass., Cambridge—-Eco Mfg. Co., 941 oae'000. orp., North Park Ave., About 

ft. wide, involving 21,550 cu.yd. earth Exchange St., Boston, having plans pre- " 

sveav, and 15,670 cu.yd. concrete, from Pared by Densmore & LaClear, arcts., 88 N. Y., Syracuse—Mills Oil Co., 263 Wal- 


Federal Constr. Co., Fresno, $280,446. 


xCal., Los Angeles—City let contract to 
Fairchild-Gilmore-Wilton Co., Pacific Elec- 








tric Bldg improving Cheney St., involving 
=< 472 sq.ft. surfacing and paving with 
. ected concrete, $0.26 per sq.ft., 24,086 

rough grading, oiling and rolling 


$/.09 and sanitarv sewer, $2100, etc., total 
cost, $19,859. 


Oakland—City let contract im- 
proving 3200 ft. Porter and Suter Sts. from 
asth to 38th Aves., Octavia and Abbey 
sts. from Suter to Porter Sts. and Loma 
vista Ave. from Quigley to Porter Sts., 40 
+ wide, involving 8699 sq.yd. oil macadam, 


Cal, 


s188 cu.yd. earth excav., 32099 sq.ft. ce- 
ment sidewalk, 13,120 sq.ft. concrete gut- 
ter, 6377 lin.ft. conerete curbing, etc, to 


Hutchinson Co., 444 17th St., $33,016. 


xCal,, San Diego—City let contract im- 
proving Upas St., involving -42,608 sq.ft. 
5 in. concrete paving, cement curbs and 
to Fairchild-Gilmore-Wilton 


water pipes, F 
Co. Pacific Electric Bldg., Los Angeles, 
$11,854. 


*xCal., Santa Rosa—Bd. Supervs. Sonoma 
Co. will build 16.7 mi, Sects. “A” and “B” 
of Petaluma-Valley Ford Rd., concrete. 
About $300,000, Work will be done by day 
labor under supervision of L. Aldrich, co. 
ener 

xCal,, Taft—City let contract ees 
4th St.. to Romanite Paving Co., akers- 
field, work involves grading at $0.034 per 


sg.ft, 14 in. Romanite paving on 34 in, 
base, $.21% per sq.ft. cement curbs, $.75 


per lin.ft., concrete gutters $.21 per sq.ft., 
and cement sidewalks, $.28 per sq.ft. Total 
cost about $15,000. 


*Cal., Visalia—City let contract paving, 
curbing, guttering, etc., various streets, 
involving 647,000 sq.ft. asphalt, to Federal 
Constr. Co., Call Bldg., San Francisco. 
About $157,000. 


Excavation and Dredging 


PROPOSED WORK 


Ind., Princeton—Levee—-Comrs. Patoka- 
Wabash Drainage and Levee Dist. having 
preliminary plans prepared for 38 mi. 
levee, with flood gates and pumping sta- 
tion. T. N. Jacob, Boatmens Bank Bldg., 
St. Louis, Mo., engr. 


_Cal., Mereed—Irrigation—Merced Irriga- 
tion Dist. plans to build system comprising 
173,000 aeres. Project includes construc- 
tion of reservoir and distributing system. 
About $6,000,000. EF. Wagner, mer. 


Cal, San Diego—Dredging—E. D. Will- 
lams, city purch. agt., soon lets contract 
dredging 20,000 cu. yd. harbor near munic- 
ipal pier and wharf of San Diego Fish Co. 


BIDS DESIRED 


N. Y., Brooklyn—Dredging—Until Dee. 22, 
by E. Riegelmann, boro. pres., dredging 
Gowanus Canal from its head to Hamilton 
Ave., involving 18,000 cu.yd., scow meas- 
urement. Former bids rejected. 


> teh, Hinckley — Drainage — Until Dec. 
#2, by Millard Co. D. D. No. 1, furnishing 
labor and materials for building system. 
Work involves 281,600 lin.ft. drain tile, 
251.600 lin.ft. trenching and backfilling ani 


106 0) cu.yd. open canal. Caldwell & 
an Vermont Bldg., Salt Lake City, 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


N. Y., New York—Dredging—Dept. Docks, 
Pier A, North River, Battery Pl., received 


bids Dee. 4, dredging (a) Sect. 1, North 
‘iver, (b) Sect. 2, East River, (c) Sect. 3, 
I River, from F. E. Jones, 17 Battery 


Pl, (a) $21,600. (b) 9500, (c) $1400; P. S. 
Ri Inc., (a) $26,176. 


M a Detroit—Excavating—City  re- 
ed bids making test borings for new 
i Island Bridge (including use of 1 
nd drill) from W. Marks Constr. 


ce 


‘leveland, $17,625. Sullivan Mchy. Co., 


Broad St., Boston, for 1 story, 50 x 110 ft., 
brick and concrete factory, concrete floor- 
ing and foundation, on Charles’ River 
Parkway, here. About $40,000. 


_Mass., Fitchburg—Simonds Mfg. Co., 35 
North St., soon lets contract building 2 
story, rein.-con. storehouse, rein.-con. floor- 
ing, concrete foundation. About $75,000. 
J. O. DeWeolf, 19 Milk St., Boston, engr. 


Mass,, Gloucester—General Electric Co., 
Lynn, plans to build large plant, here, D. 
W. Weed, Lynn, executive secy. 


Mass., Lynn—J. F. Hunt, 28 Mulberry 
St., soon receives bids building 1 story, 40 
x 150 ft., brick and concrete garage, rein.- 
con. flooring, concrete foundation, on Pleas- 


ant St. About $25,000 Burk & Bottomley, 
34 School St., Boston, archts. 
R. IL, Lonsdale (Pawtucket P. O.)—C. 


R. Makepiece & Co., engrs., Butler Exch. 
Bldg., Providence, soon lets contract build- 
ing 1 story, 68 x 90 ft., brick and mill con- 
struction addition to Mill No. 4, concrete 
flooring and foundation, for Lonsdale Co. 


Conn,, Bridgeport—United Tluminating 
Co., 84 Temple St., New Haven, having 
plans prepared by W. Thompson, archt., 
c/o Westcott & Mapes, 207 Orange St., New 
Haven, for brick, rein.-con, and steel power 
station, rein.-con. flooring, brick, rock and 
concrete foundation, on Congress St., here. 
About $1,500,000. 


Conn., Bridgeport—Bassick Co., 38 Austin 
St., soon lets contract building brick and 
concrete addition to plant, concrete flooring 
and foundation. About $65,000. Ford, 
Buck & Sheldon Co., Inc., 60 Prospect St., 


engrs. 


Conn., New Haven—I. Hershman & Co., 
Minor St., and J. Weinstein, archt., 6 
Church St., soon let contract building 5 


story, 50 x 179 ft., brick, concrete and steel 


factory, rein.-con. flooring, brick and con- 
crete foundation. About $300,000. 
N. Y., Churechville—Alderman, Fairchild 


& Co. 367 Orchard St., Rochester, plans to 
build electric power plant and transmission 
line, here. About $75,000. 


N. Y., College Point (Flushing P. 0.)— 
Amer. Hard Rubber Co. having plans pre- 
pared by W. Kidde, archt. and engr., 140 
Cedar St., New York City, for 120 x 130 ft., 
rein.-con. and steel addition to factory, 
rein.-con, flooring, concrete foundation. 


N. Y., Long Island City—-F. Castillo, c/o 
J. M. Felson, archt. and engr., 1133 Bway., 
New York City, having plans prepared for 
50 x 100 ft., brick and steel factory, rein.- 
con. flooring, concrete foundation, on 9th 
Ave., here. About $50,000. 


N. Y., Malone—Northern New York Gro- 
cery Co. plans to build 2 story, brick addi- 
tion to storage plant, on Clark and Rail- 
road Sts. Cost between $60,000 and $75,000. 
M. H. McGillic, treas. 


N. Y¥., New Rochelle—H. T. Childs, archt., 
29 Bway., New York City, soon lets con- 
tract building 3 story, 60 x 150 ft., rein.- 
con. warehouse, for D. and J. O’Brien. 


N. ¥., New York—J. Bashein, c/o Moore 
& Landseidel, archts. and engrs., 3rd Ave. 
and 148th St., —— plans prepared for 1 
story, 100 x 175 ft, brick and steel garage, 
concrete foundation, on Southern Blvd. and 
Longwood. Ave., (Bronx Boro.). About 


$40,000. 


N. ¥., New York—J. Kreinick and §&. 
Ladner, 15-17 West 30th St., having plans 
prepared by C. H. Gillespie, archt. and engr., 
1123 Bway., for converting brick and steel 
loft building into factory, rein.-con. flooring. 
About $25,000. 


N. Y., Ontario—Ontario Pearege Corp. 
plans to build rein.-con. and steel storage 
plant, and install ice making machinery. 
About $150,000. J. S. Albright, pres. 


N. Y., Rochester—Eastman Kodak Co., 
333 State St., plans to build 5 story, 60 x 90 
ft., brick factory and serene plant, on 
Caledonia Ave. About $80,000. 


N. Y., Rochester—E. W. Hamilton Mtg. 
Co. plans to build 2 story, 55 x 195 ; 
factory, on Hollenbeck St. About $25,000. 


ton St., plans to construct four or five 
buildings on North Clinton St. to include 
wirehouse, cooper shop, boiler house, office 
stable, garage and storage tanks. About 
$200,000. Architect or engineer not se- 
lected. 


N. Y¥., Syracuse—Smith Wheel 
North Geddes St., having plans prepared 
by Gaggin & Gaggin, archts., University 
Blk., for brick factory. About $35,000 


N. Y., Watertown—Hungerford Holbrook 
Co., Printing House PL, plans to build 3 
story, brick addition to plant. Cost between 
$75,000 and $100,000, C. E. Holbrook, treas 


Co., 10060 


N. J., Hoboken—H. R. Mallinson & Co. 
Woolsley Ave., Long Island City, having 
plans prepared by Lockwood & Green 


archts., 101 Park Ave, New York City, for 
rein.-con. and steel factory, rein.-con. floor 
ing, concrete foundation, here. About $200,- 
000, 


N. J., Newark—W. J Fitzsimmons, 
archt., 207 Market St., soon lets contract 
building 2-story, 65 x 375 ft, rein -con 


garage and service station, at 997-9 Broad 
St., for McAllister-Carlton-Stulz Corp., 1003 
Broad St. About $200,000. 


Pa., Coatesville—B. R. Stevens, archt., 
1737 Filbert St., Phila., receives bids about 
Jan. 1, building 2 story, 80 x 126 ft., rein.- 
con. and brick factory for Breuinger Bros., 
338 East Lincoln St. 


Pa., Forty Fort (Kingston P. 0.)—New- 
ark Silk Co., Wilkes-Barre, having plans 
prepared by H. A. Maiers, archt., Coal Exch 
Bidg., Wilkes-Barre, for 2 story, 50 x 90 
ft. brick and concrete mill, rein.-con. floor- 
ing, on Oxford St., here. About $28,000. 


Pa., Forty Fort (Kingston P. O.)—Passaic 
Silk Co. having plans prepared by H. A 
Maiers, archt., Coal Exch. Bldg., Wilkes- 
Barre tor 1 story, 137 x 137 ft. mill, brick, 
rein.-con. floring, rock foundation, on 
Simpson and Durkee Sts. About $38,000. 


Pa., Kingston—Wales Adding Machine 
Co., Walnut and Hoyt Sts., plans to build 
3 story, 100 x 100 ft., concrete, brick and 
steel factory, rein.-con. flooring, rock foun- 


dation, on Hoyt St. About $100,000 
Architect not selected. 
Pa., Phila.—Phila. Public Ledger, 6th 


and Chestnut Sts., plans to puild 10-story, 
200 x 350 ft., publishing house and audi- 
torium, brick. Cost to exceed $4,000,000 
Cc. H. Curtis, pres. F. C. Roberts & Co. 
Real Estate Trust Bldg., engrs. 


Pa,, Wilkes-Barre — Karnofsky _ Bros. 
Northampton St., plans to construct 3 story, 
70 x 90 ft., concrete, steel and brick whole- 
sale building, rein.-con. flooring, rock foun- 


dation. About $60,000. Architect not se- 
lected. 
Pa., Wilkes-Barre—Kitsee Battery Co., 


62 North Main St., having plans prepared 
for 3 story, 80 x 150 ft. factory. About 
$100,000. Private plans. 


Va., Newport News—W. N. Diehl, archt., 
Law Bldg., preparing plans for 4 story, 
rein.-con. warehouse. Cost to exceed $50,- 
000. Owner’s name withheld. 


Va., Petersburg—Southern Bonded Ware- 
house Corp. having plans prepared by_Har- 
rison Constr. Co., engrs., McIlwaine Bldg., 
for concrete and steel warehouse, covering 
80,000 ft. floor space. About $75,000. 
Address, . B. Cole, secy. 


Va., Richmond—Cheek-Neal Coffee Co., 
1011 East Cary St., having plans prepared 
by Carneal & Johnson, archts., 6th and 
Main Sts., for 4 story, 70 x 100 ft., rein.-con 
warehouse and office, on 2nd and Hull Sts 
Cost to exceed $50,000. 


N. C., Mebane—Durham Hosiery Mills. 
Durham, plan to build 2 story, 106 x 300 
ft.. concrete and mill construction 
warehouse, steam _heatin plant and 50 
dwelling houses. J. E. Sirrine, Greenville, 
8. C., archt. 


N. C., Mt. Holly—Globe Yarn Mill plans 
to build 


1-story, 100 x 250 ft. brick mill. 
concrete flooring. R. C. Biberstein, 614 
Elizabeth Ave., Charlotte, archt. 



































— 
‘ae r 
352 ENGINEERING NEWS-RECORD Vol. 8° No, 29 
aoe 
Industrial Works (Continues) Mich., Yale—Yale Woolen Mills having {rete foundation, for Heywoo: & 
a. «th, sleiiaaaiiamiated P. H. Haynes 2/208 Prepared by H. H. Lane, archt. and akefleld Co., Gardner. Abou 
Knitting Co. increased ‘capitol tock "trom engr.. 2520 Dime Bank Bidg., Detroit. for is. J, Freehold—Until Jan. 7, | 
92.008 000 to PETTY _— —e aaa nee oe 300 ts ao fad sees addi- holders Monmouth Co., for (1) « 
large plants. Architect not selected. m1 ge oe eee Sat en's eee “ 
. i ‘ eo» Y P — ‘hicagr J 2ssing ‘ se, p ous 
S.C. Charleston—Cosgrove Auto Lo. 720 South Dearborn St. ple easing CO. and court house basement toilet — 
having plans prepared by J. Il. Newcomer, 6 story. 95 e100" ene to construct house equipment, including heatin. joilern, 
archt., 32 Broad St., for 2 story, 94 x 94 ft., eine caida pp Be 250.008. "aie boilter setting, smoke breeching imne 
rein.-con. garage and sales room, Ann and pot selected oil engine and generator, electric I 
Meeting Sts. About $50,000. , W. M. Bergen, dir. 
5 ; . — Ii, Cnicago—..ouanaer Fireproof Sto- Inti ee 3 
bose | Se ee rage Co., 1616 Milwaukee Ave., having Nintel gre pe mo oo oy ey 
eee ee eee a RM. ¥ vee plans prepared by Moores & Dunford, jn 3 ue Re - OOK agen A build 
ee nS 5 mUOry sand owed engrs., 38 South Dearborn St., for 7 story. < — sar ; 4 Chelt t, reit.-con factor 
G’ © Miller Cartage Co, 713 Main St. 2°, 130 ft. brick and rein.-con. warehouse, Owner's name withheld. SOOM! Bs 
About $50,000 agen Main St. rein.-con. flooring, concrete foundation, on OW"¢r’S name withheld. 
ov, . Lawrence and North Sawyer Aves. About Pa., Phila.—-Until Dec. 21, b Foy 
O., Cineinnati—Edwards Mfg. Co., Eggles- #250 000 ; Nickels, archt., 4400 Mar ayunk A build. 
Suk camukean’ "dias. si's000000 “eg jl. Chicago—Mutuar Tanloring Co., 1028 aan. eae See anit as — 
i 000,000. West van Buren St., soon receives bids i ay Sts. for J Ramis 2000 % d and 
O., Cineinnati—G. C. Burrough, archt., building 7 story, 100 x 120 ft., brick and St : a 
Commercial Tribune -r bids Tein.-con factory, rein.-con. flooring, con- : 


about Jan. 1, building 5 story, 60 x 80 ft., 
concrete factory, for G. Gruen Watch Co., 
Time Hill. About $50,000. 


0., Columbus—Columbus Heating & 
Ventilating Co., 425 West Town St., soon 
receives bids building 1 and 2 story, 100 x 
120 ft., concrete and brick factory. About 
$35,000. Private plans. 


0., Dayton—P. R,. Gruner, 109 South St 
Clair St., plans to build 3 story, 24 x 125 


ft., rein.-con. and brick printing piant, 
rein.-con. flooring, concrete foundation, or 
South St. Clair St. About $75,000. Archi- 


tect not selected. 


0., Dayton—Miami Brass Fdry Co, Mc- 
Donough and Bacon Sts., plans to build 
3 story. 75 x 120 ft., rein.-con. and steel fac- 
tory, rein.-con, flooring, concrete foundation, 


on McDonough St. About $100,000 
Private plans. 

0., Dayton—Peckham Coal & Ice Co., 
Daller and Chapel Sts., plans to build 2 
story, 100 x 110 ft., rein.-con., steel and 
brick plant, rein.-con. flooring;:* concrete 


foundation, on Linden Ave. About $70,000. 


Architect not selected. 


0., Lancaster—G. R. Bassett, archt., Cen- 
tral Natl. Bank Bldg., Columbus, soon re- 
ceives bids gy | 2 story, 90 x 465 ft., 
rein -con. garage, for Martin Bros., Main 


© 


Mich., Bay City—Columbia Sugar Co., 
508 Crapo Blk., plans to build 1 to 3 story, 


rein.-con., steel and brick factory, 800 to 
1000 ton capacity. 

Mich., Bay City—T'nion Motor Truck 
Co., 1112 North Water St., will construct 2 


units of factory buildings, 1 and 2 story, 
100 x 500 ft., also 100 x 200 ft. foundry and 
power house, all concrete, brick and steel, 
rein.-con. flooring, concrete foundation, in 
suburb off Banks. About $2,000,000. Work 
will be done by day labor under supervision 
of J. L. Sparling, supt. construction. 


Mich., Detroit—Baxter, O’Dell & Halpin, 


archts., 1024 Hammond Bldg., soon let 
contract building 2 story, 30 x 120 ft. 
rein.-con. service station, rein.-con. floor- 
ing, concrete foundation, on Larned St., 
for Bemb-Robinson Co., 286 East Jefferson 
St. About $30,000, 

Mich., Detroit — Esselstyn, Murphy & 


Hanford, engrs., Marquette Bldg., soon let 
contract building 4-story, 82 x 584 ft., rein.- 
con. and brick plant, rein.-con. flooring, 
concrete foundation, on East Jefferson Ave., 
for Hudson Motor Car Co., 2901 East Jef- 
ferson Ave. 


Mich,, Detreit—-A. Kahn, archt., Mar- 
quette Bldg., soon lets contract building 4- 
story, 200 x 250 ft., rein.-con., brick and 
steel addition to factory, rein.-con, flooring, 
concrete foundation, on Brush and Piquette 
Aves., for Studebaker Corp. About $300,- 
000. 


Kalamazoo—Smith, Hinchman & 
archts., 710 Washington Arcade, 
soon let contract building 4-story, 
65 x 75 ft. rein.-con., brick and _ steel ad- 
dition to factory, rein.-con. flooring, brick 
foundation, on Pitcher and Prouty Sts., for 
Fuller & Sons Mfg. Co. About $75,000. 


Mich., Saginaw—Saginaw Table & Cabi- 
net Co, Wheeler St., having plans prepared 
by Cowles & Mutscheller, archts., Saginaw, 
for 2 story, 61 x 475 ft., concrete, steel 
and brick factory, concrete and brick foun- 
dation. About $100,000. 


Mich., Saginaw—Sutton Sales Co., 821 
Genesee Ave., plans to construct 4-story 
service and sales building, on Genesee Ave. 
and Water St. About $60,000. A. S. Levi- 
sohn, pres. 


Mich., 
tylis, 
Detroit, 


crete’ foundation, on Racine and Van Buren 
Sts. About $400,000. Will not announce 
architects or engineers. 


, iil., Chicago—C. S. Frost, archt., 105 
South La Salle St., receives bids about Jan. 
1, building 2 story, 150 x 178 ft. brick and 
rein.-con. printing plant, rein.-con. flooring, 
concrete foundation, at 1101 North La Salle 
St., for Uniform Printing & Supply Co., 351 
West Chicago Ave. About $225,000. 


_,ru., East St. Louis—St. Louis Pressed 
teel Co., Merchants Exch, plans to build 
+: el mill on 26th and Bond Sts. About 


$40.90. Key, mer. Architect not 
selected, 


Ia., Sioux City—Farmers Terminal Ele- 
vator Co. plans to build concrete elevator. 
About $500,000. Engineer to be selected at 
once. 


Kan., Atchison—Blair Elevator Co., 10th 
and Main Str., plans to build clevator, 700,- 
600 bu. capacity, brick, rein.-con. and steel, 
rein.-con. flowring, concrete foundation. 
About > $300,00%. Architect and engineer 
not selected. 


Mo., Joplin—lJorton Taxicab Co., 220 
Wesr Sth St., soon lets contract building 5 
story, lv° x 156 ft., rein.-con. steel and 
brick garage and salesroom, rein.-con. 
flooring, concrete foundation, About $100,- 
000. Private plans. 


Mo., 8‘. Louis—-T. 1.. Condron Co., engrs., 
408 South Dearborn St., Chicago, receives 
bids about January, ‘uilding 6 story, 60 x 
400 ft. factory with two 60 x 60 ft. wings, 
rein.-co». and bric!,, rein.-con. flooring, con- 
crete foundation, for Wagner Electric Co., 
6400 Plymouth St.. kere. 


Ore., Eugene—Lang & Co., ist St., Port- 
land, plans to build 3-story, 100 x 100 ft., 
warehouse, on 4th Ave. and Charnelton 
Sts., here. About $60,000. E. L. Keeney, 
local mgr. Architect not selected. 


North Portland—North Portland 
yJlans to rebuild 2 story factory, 
estroyed by fire. About $25,000. 


Ore., WVale—Idaho Mutual Sugar Co. 
plans to build 2 or 3 story concrete factory, 
concrete foundation, on Dead Ox Flat, 500 
ton daily capacity. About $1,000,000. 
Private plans. 


Cal., Alhambra—V. Woodbury and R. H. 
Sanborn, c/o Alhambra Laundry Co., Mis- 
sion and Stoneman Sts.. plan to build ice 


Ore., 
Box Co. 
recently 


plant. About $30,000. 

Cal, Les Angeles—-Bekins Fireproof 
Storage Co., 1335 South Figueroa St., hav- 
ing plans prepared by E. T. Flaherty, 
archt., 1065 North Normandie St.. for 6 
story, 58 x 100 ft., rein.-con. addition to 


warehouse. About $60,000. 


Cal., Los Angeles—Brownstein-Louis Co., 
716 South Los Angeles St., having plans 
prepared by J. Parkinson, archt.. 420 Title 
Insurance Bldg., for 6 story, 200 x 2296 ft., 
rein.-con. factory on 8th and Figueroa Sts. 
About $500,000. 


Cal., Placentie—Placentia Mutual Orange 
Assn. having plans prepared by Shepher< 
& Hamm, engrs., Central Bldg., Pasa@-cna, 
for 1 story, 100 x 237 ft., hollow t*ie, steel 
and concrete packing house. 


Cal., Visalia—California Prune & Apr'- 
cot Growers Assn., Market and San An- 
tonio Sts., San Jose, plans to build packing 
house, here. About $100,000. 


BIDS DESIRED 


Mass., Wakefield—Until Jan. 12, oy Lee 
& Hewett, archts. and engrs., 1123 Bway., 
New York City, building 3 story, rein.-con. 
and steel factory, rein-con. flooring, con- 


N. C., Durham—Until Dec. 20, by J. p 
Sirrine, engr., Greenville, S. C., building 
4-story, 80 x 125 ft. mill, for Durham Hp. 
siery Mills. 


0., Columbus—O. Darst, archt., !runson 
Bldg., Columbus, receiving bids construct. 
ing 38 x 100 ft. addition to factory and 35 
x 60 ft. office building, both 2 story. brick 
and concrete, for Columbus Dental (o., 634 
Wagner St. About $40,000. 


Mich., Detroit—Until Dec. 24, by A. & 
Harley, archt., Kresge Bldg., constructing 
3 story, 76 x: 180 ft., rein.-con., steel and 


brick factory, rein.-con. flooring, concret 
oundation, on Russell St., for I. Aynie- 
aum, 2023 Dime Bank Bldg. About 
$100,000. 


Ill., Chieago—Gardner & Lindberg, engrs., 
38 South Dearborn St.. receiving bids build 
ing superstructure for 10 story, 250 x 325 ft; 
rein.-con. warehouse, rein.-con. flooring, om 
crete foundation, on Fulton and Morgan 
Sts., for Fulton Market Cold Storage (Co 
c/o J. Byfield, pres., Hotel Sherman. About 


$4,000,000. Noted Aug. 
thl., Chicago—P. F. Olsen, archt. 127 


North Dearborn St, receiving bids building 
2 story, 70 x 190 ft., rein.-con. service and 
sales building, rein.-con. flooring. concrete 


foundation, at 2439 Webash Ave., for 
Gram-Berstein Truck Co. 2438 South 
Michigan Ave. About $1F4 900 Noted 
Aug. 28. 

Til, Chieago—A. S_ Alsvchuler. archt.. 28 


East Jackson St.. receiving bids building | 
story. 135 x 356 ft., brick. concrete and 
steel factory and foundry. concrete founda- 
tion. «= Lake and Kildare Sts., for Sloan 
ote Co., £17 West Jackson Blvd. About 
75,000. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Boston—Carter Rice Co. let cor 
tract building 7 story, rein.-con. warehouse 
on Summer St., to Kearns Constr., Devos- 
shire St. About $450,000 


*Mass., Clinton—Lancaster Mills iet con- 
tract building 8 story, 102 x 120 ft. rein- 
con. addition to plant, rein.-con. flooring, 
concrete foundation, to Genl as Co. 587 
Boylston St., Boston abo it $390,C00. 


*Mass., Dorchester (7..ston P.O.)—Amer 
Radiator Co. 820 Se ch Michigan Ave. 
Chicago, let contrac. building rein.-con 
warehouse and asemblv plaut, on Mt. Ver- 
non St., here, to Stone & Webster Corp. 
Milk St., Boston, $1,500,000. 


*Mass., Willimansett (Holyoke P. 0.)— 
Stevens-Duryea Co, Chicopee Falls, let con- 
tract building ‘2.d unit of plant) 1 story 
300 x 320 ft., brick and steel, concrete floor- 
ing and foundetion, at Driving Park, here, 
to P. « Kennedy & Co. 464 Maple St. 
Holyoke. About $250,000. 


“Mass, Worcester—Morgan Constr. 0. 
15 Belmont «-. set contract building 2 story. 
45 x 97 ft, » .ck and steel extension {0 
shop, concrete foundat‘er, on Lincoln St 
ty ia. J. Gross Co. %:2 Koster St., About 
$30,000. 


x sfass.. Worcester-—Walden Worceste 
Inc., 72 Comm-reial St., let contract ull 
ing 1 story, 132 x 173 ft., brick and ste: 
plant, concrete floori:g and foundation, 0” 
Shrewsbury St, to W. F. Kearns Co. -"" 
Devonshire St, Bovton. About $65,100 


*R.1 East Provtience (Providence P ©) 
—Sayks Finishing Co., Slater Trust 'lde 
Pawtreket, it contract building 1 ‘0 | 
44 x 190 ft. and 42 x 70 ft., brick an ut 
corstruction factory, concrete founc: .0M, 
here, tv Central Constr, Co, Slater ids. 
Pawtucket. About $25,000. 
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Industrial Works (Continued) 75 x 90 ft., rein.-con. factory, on Park Ave., *Mich., Jackson—Jackson Metal Prod- 


xk. 1, Providence—Dolbey Ice Cream 
Co., 485. Plainfield St., let. contract alter- 
ing and building 2 story, 35 x 60 ft. brick, 
concrete and steel addition, rein.-con, floor- 
ing, concrete foundation, to C. L Bigney 
Constr. Co., 898 Westminister St. About 


$25,000. 
xk. IL, Providence—D. W. Flint Co, 
Allens Ave., let contract building 1 story, 
100 x 150 ft., brick and mill construction 
storage plant, concrete flooring and founda- 
Interstate Constr. Co., 29 Wey- 


tion, to 
bosset St 
xConn., Bridgeport—Crane Co., 836 


South Mic.iigan_ Ave., Chicago, Ill, let con- 
tract building 3 story, rein.-con. and steel 
factory, concrete foundation, here, to Stone 
& Webster Corp., Milk St., Boston, Mass. 


xConn., Bridgeport—Locomobile Co. of 
Amer., 2 Main St., let contract building 2 
story 50 x 80 ft., brick and steel addition 
to plant, concrete foundation, to T. P. 
Pardy Constr. Co., 1484 Seaview Ave. About 
$30,000. 

*Conn., Metocgeet Sina Mfg. Co. 
Pembroke St. and Washington Ave., let con- 
tract building 1 story, 23 x 61 ft. forge 
building, 1 story, 12 x 25 ft. pump house 
and two 200,000 gal. fuel oil tanks, brick 
and steel, concrete foundation, on _ Water- 
view Ave., to J. R. Sheehan, 211 State St. 


*Conn., Bristol—J. H. Sessions & Son, 
Riverside Ave., let contract building brick 
and rein.-con. storehouse, rein.-con. floor- 
ing, concrete foundation, to Torrington 
Bide. (0 197 Water St., Torrington. About 
$40,000. 


*Conn., Danbury—Danbury Felt Mills Co., 
let contract building 2 story, 60 x 160 ft. 
factory with 35 x 40 ft. ell, and 1 story, 
18 x 36 ft., boiler house, rein.-con., rein.- 
con, flooring, concrete foundation, to West- 
cott & Mapes, Inc., 207 Orange St., New 
Haven. About $80,000. 


*Conn., Hartford-—Johnson-Wester Co., 
159 Washington St., will build 2 story, 50 x 
150 ft., brick and concrete garage, rein.- 
con. flooring and foundation, on ashing- 
ton and Park Sts. About $65,000. Work 
will be done by day labor. 


*xConn., New Britain—Fafnir Bearing 
Co., Booth St., let contract building 1 story, 
50 x 140 ft., brick and rein.-con. factory, 
rein.-con, flooring, concrete foundation, on 
Orange St., to J. H. Grozier Co., 721 Main 
St., Hartford. 


*xConn., New Haven—New Haven Clock 
Co., 133 Hamilton St., let contract building 
4 story, brick and mill construction addi- 
tion to factory, concrete foundation, to 
Cc, E. Augur Co., 549 Elm St. About $35,000. 


*Conn., New London—A. Bloom Co., 
Inc., 23 Market St., Paterson, N. J., let con- 
tract building 2 story, 45 x 430 ft., brick 
and steel factory, concrete foundation, on 
Garfield Ave., here, to P.S. Van Kirk Co., 85 
Fulton St., Paterson, N. J. About $175,000. 
Incorrectly noted in our issue of Nov. 20. 


*Conn., Stamford—Stollwerck Chocolate 
Co., Greenwich Ave., will build 1 story, 
40 x 285 ft., rein.-con. addition to plant, 
concrete flooring and foundation, on Sunny- 
side Ave. About $25,000. Work will be 
done by day labor. 


*Conn., Wallingford—Wallingford In- 
dustrial Assn. let contract building 2 story, 
42 x 150 ft., brick and mill construction 
plant, concrete foundation, on North Cherry 
sa Gi & Clarke, Ernest St. About 


*Conn., Waterbury—A. C. Campbell & 
Co.,, 42 State St., let contract building 4 
story, 35 x 100 ft. and 2 story, 35 x 140 
ft.. with ell 50 x 60 ft., brick and mill con- 
struction factories, concrete foundation, to 
T J. Pardy Constr. Co., 1484 Seaview Ave., 
Bridgeport. About $60,000. 


*N. Y., Brooklyn—Amer. Machine Fdry. 
Co, 55th and 56th Sts. between Ist and 2nd 
Aves, let contract building 6 story, 127 x 
1°) ft, brick and steel factory. rein.-con. 
flooring, concrete foundation, to H. D. Best, 
%49 Bway., New York City. 


*N. Y., Brooklyn—J. L. Link, 833 St. 
Johns PL, will build 1 story, 75 x 100 ft. 
brick and steel garage, brick foundation, 

Park and Throop Aves. About $75,000. 


‘ork will be done by day labor. 


*N. Y., Brooklyn—Ri & 348 
e. Suilding PF bacey. 


Park Ave., let contract 


to Turner Constr. Co., 


New York City. 


near Ryerson St., 
244 Madison Ave., 


*N. Y., Long Island City—Dings & 
Schuster, 510 West 25th St., New York City, 
let contract building 2 story, 56 x 84 ft., 
factory, on 14th St. near Van Alst Ave., 
to Aljon Constr. Co., 51 East 42nd St., New 
York City. About $40,000. 


*%N. Y., New York—Upjohn Co., c/o H. 
Upjohn, archt., 456-4th Ave., let contract 
building 5 story, 60 x 75 ft., brick and terra 
cotta warehouse, at 59-61 Bedford St., to 
North Eastern Constr. Co., 101 Park Ave. 
About $250,000. 


*N. Y., Syracuse—Greenway Brewing 
Co, let contract building 3, 5 and 7 story, 
80 x 500 ft., garage, steel and glass, rein.- 
con. flooring, rock foundation, on West 
Water St., to Syracuse Bridge Co., Univer- 
sity Bldg. About $250,000. 


*Va., Norfolk—Virginia Ice & Freezing 
Co, let contract building 3 story, 150 x 200 
ft., rein.-con. plant, to White Constr. Co., 
Inc., 95 Madison Ave., New York City. 
About $500,000. 


*Va., Petersburg—A. M. Rodgers, mer. 
International Filler Corp., Salem, let con- 
tract building 1 story, 100 x 100 ft., brick 
factory, here, to E. L. Bass, 708 Bainbridge 
St., Richmond. About $26,000. 


*0., Ashland—Oshborn Eng. Co., engrs., 
2848 Prospect Ave., let contract to G. B. 
Hicks, South Charleston, building 2 story, 
100 x 240 “t. concrete, steel and stone 
fac**ry, rein..-cn. flooring, concrete founda- 
tio., “or Ashland Tire & Rubber Co. About 
$150,000. 


*0O., Carey—Carey Tire & Itubver Co. let 
contract building 3 story, 80 x 160 ft., con- 


crete, steel and brick factory, rein.-con. 
flooring, concrete foundation, to ; ; 
Dennis, Tiffin. About $150,000. 

*Mich., Benton Harbor—Superior Steel 


Castings Co., Graham St., will build 1 story, 
132 x 440 ft.; brick and steel factory. Work 
will be done by labor. Contract furnishing 
steel let to Indiana Bridge Co., Macedonia 
Ave. and East 12th St., Muncie, Ind. 


*Mich., Detroit—Amer. Auto Parts Co. 
let contract to Thompson-Starrett Co., Lin- 
coln Bldg., constructing plant, consisting 
of two 1-story, 303 x 361 ft. buildings and 
l-story, 105 x 254 ft., foundry and core- 
room, rein.-con., brick and steel, concrete 
flooring and foundation, on French Rd., 
near Gratiot Ave. 


*Mich., Detroit—Central Axle Co., c/o 
Genl. Motors Corp., 435 Woodward Ave., 
let contract constructing 1 story, 240 x 1080 
ft. factory and 2 story, 60 x 275 ft. office 
building, both brick and _ steel, rein.-con. 
flooring, concrete foundation, on Holbrook 
Ave., to W. E. Wood Co., 1805 Ford Bldg. 


*Mich., Detroit—Commerce Motor Car 


Co., 26 Mackie St., let masonry contract 
constructing l-story, 120 x 240 ft. plart, 
also 2-story, 40 x 120 ft. office building, 


brick and steel, concrete foundation, to L. 
Zander, 708 14th St.; steel, to Daigle Iron 
Wks., 549 Lafayette St. and Lewis-Hall 
Iron Wks., Ferry Ave. 


*Mich., Detroit—Detroit Creamery Co., 
Cass St. and Grand River, let contract 
building 6 story, 70 x 86 x 121 ft., rein.- 
con., brick, steel and terra cotta factory 
and office, rein.-con. and tile flooring, con- 
crete foundation, on Case and Adam Sts., 
to Bryant & Detwiler, 2336 Dime Bank 
Bldg. About $250,000. 


*Mich., Detroit—Lincoln Motor Co., Tire- 


man Ave., let contract building 2-story, 
brick, steel and concrete addition to fac- 
tory, rein.-con. flooring, concrete founda- 


tion, on Livernois and Tireman Aves., to 
A. A. Albrecht Co., 1130 Penobscot Bldg. 
About $175,000. 


*Mich., Detroit—J. C. Wilson Co., 15th 
and Warren Aves., let contract building 1- 
story, 60 x 150 ft., brick and steel plant, 
concrete flooring, brick and concrete foun- 
dation, to L. Zander, 708 14th St. 


*Mich., Detroit — Yoemens Box Co., 
Wight St., let masonry contract construct- 
ing boiler house, garage and dry kiln build- 
ing, also 1-story, 100 x 240 ft. factory, con- 
crete, brick and steel, concrete foundation, 
to Martin & Krausman Co. 747 Garland 
St., steel, to Daigle Iron Wks,, 549 Lafaye 
ette Bivd. 


ucts Co., 601 Liberty St., let contract build- 
ing 1l-story, 113 x 130 ft., concrete, brick 
and steel addition to plant, concrete floor- 
ing and foundation, to J. C. LaDuc, Liberty 
St. About $50,000. 


*Mich., Lansing—D. J. Ryan, c/o Allyne- 
Ryan Fdry. Co., Aetna Rd., Cleveland, O. 
let contract building grey iron foundry, 1 
story, 300 x 400 ft., brick and steel, brick 
foundation, here, to Christman Constr. Co., 
302 Union Trust Bldg., South Bend, Ind 
About $300,000 


wll, Chicago—Armour Fertilizer 
Union Stock Yards, let contract building 
acid plant, rein.-con and steel, rein.-con 
flooring, concrete foundation, to Westing- 
house, Church-Kerr, 37 Wall St., New York 
City. About $150,000. 


*Ill., Chicago—S. J. Schaeffer, c/o Du- 
bin & Eisenberg, archts., 139 North Clark 
St., let contract building 3 story, 80 x 170 
ft., brick and rein.-con. factory, rein.-con 
flooring, concrete foundation, at 1725 North 
Ave., to Waldemar Constr. Co., 155 North 
Clark St. About $200,000. 


*Ill., Chicago—South Side Ice & Bever- 
age Co., West 37th St. and Auburn Ave., 
let contract building 1 story, 75 x 147 ft. 
mill construction warehouse, cement floor- 
ing, concrete foundation, to A. Nelson, 7950 
Princeton St. About $80,000. 


Wks... 


*Ill., Rockford—Tarkington Motor Co., 
19th Ave., will build 1 story, 100 x 500 ft. 
factory, on Harrison Ave. About $50,000. 
Work will be done by day labor. Part of 
contract has been sublet, to A. Clubb, 1115 
Harlem Blvd. Total cost, $50,000. 


*xWis., Manitowoc — Aluminum Goods 
Mfg. Co., 15th and Franklin Sts., let con- 
tract building 1-story, 300 x 340 ft. brick 
and steel mill, rein.-con. flooring, concrete 
foundation, to W. W. Oefflein, 86 Michigan 
St., Milwaukee. About $300,000. 


*Wis., Milwaukee—Hurley-Davidson Mo- 
tor Co., 3732 Chestnut St., let contract 
building 6 story, 122 x 214 ft., rein.-con. 
and brick addition to factory, concrete 
foundation, to Raulf Co. Patton Bidg. 
Total cost, $300,000. 


*Wis,, Milwaukee—Pfister-Vogel Leather 
Co., 443 Virginia St., let contract building 
1-story, 150 x 300 ft. tannery, brick, con- 
crete and steel, rein.-con. flooring, concrete 
foundation, on 2nd Ave. and Virginia_St., 
to Dahlman Constr. Co., Majestic Bldg 
About $125,000. 


*¥Kan,, Sterling—Afnold-Madans Milling 
Co. let contract building 7-story, 40 x 200 
ft. brick, rein.-con. and steel mill, rein.- 
con. flooring, concrete foundation, to Fen- 
ton Constr. Co., 414 Ridge Arcade, Kansas 
City, Mo. About $250,000; cost plus per- 
centage basis. 


*Mo., St. Joseph—Western Tablet Co., 
11th and Mitchell Sts., let contract build- 
ing 6 story, 141 x 157 ft., rein.-con. and 
brick factory, rein.-con. flooring, concrete 
and brick foundation, to Swenson Constr. 
Co., Shubert Bldg., Kansas City. About 
$364,000. 


*Tex., Breckenridge—Texas. Co., 17 Bat- 
tery Pl, New York City, let contract build- 
ing rein.-con. and steel compression and ab- 
sorbtion plants, rein.-con. flooring, concrete 
foundation, here, to Westinghouse-Church 


Kerr, 57 Wall St., New York City. About 
$150,000. 
*Tex., Ft. Worth—S. C. Cunningham, 


2094 West 8th St., will build 2-story, 95 x 
100 ft. brick, concrete, steel and stone gar- 
age and auto sales room, concrete foun- 
dation, on 6th and North Main Sts. About 
$35,000. Work will be done by day labor. 


*&Colo., Denver—T. Roberts, 1235 Bway, 
let contract building 1-story, 100 x 125 ft. 
arage, on 11th and Bannock Sts., to C. 8. 
ambie, Tramway Bldg. About $75,000; 
cost plus percentage basis. Noted Aug. 7. 


*Ore., Portland—Specialty Fdry. Co., 
440 Belmont St., will build 2-story, 100 x 
100 ft., frame foundry and machine sho», 
concrete foundation, on East 10th and Bel- 
mont Sts. About $25,000. Work will be 
done by day labor. 


*Ont., Toronto—F. R._ Pember, Jones 
Ave. and Grand Trunk Ry., let contract 
building 600-ton circular rein.-con. coal- 
handling plant, to J. B. Nicholson, Ltd. 
Hamilton. 
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Buildin s THE FOLLOWING IS A LIST OF FEDERAL AID AND SPECIAL STATE HIGHW,) PRO 
g JECTS TO BE UNDERTAKEN BY THE STATE HIGHWAY COMMESSION 
PROPOSED WORK OF COLORADO DURING 1920 
N. H., Manchester—High School—Cit Dist. Proj. State vs Length, T 5 
plans to build 3 story, (30 room) brick roo 4 No. No. Road Kind Mi County Between or | t 
steel, on west side. About $300,000. L. 5 8 42 G-D 17.5 Rio Blanco Meeker-Craig...... $! R 
A. Thorp, Amoskeag Savings Bank Bldg., 1 1 6S G-D 15 Yuma Wray to Idalia.... Saige 4 0 0 
chn. Architect will be selected from com- 1 15 9 Concrete } Logan Sterling, South 4 mi i f 
petitive plans. 2 19 34 G-D 30 Prowers Lamar, South to Baca Co. line 1? 1 
N. H., Manchester—High School—City ; 20 «(34 G-D 15 Baca Syenenaa, North to Prowers Co. 
plans to build 3 story (40 room) practic al 4 23 12 Concrete } Delta Delta, § South } mi Paces hens i} 0 
arts high school and assembly hall. About 4 25 «12 Concrete i Montrose Montrose, North } mi........... 1100 = 
$450,000. L. A. Thorp, Amoskeag Sav- 4 6 ; j Ouray Ouray to Red Mountain on new x 
ings’ Bank Bidg., chn. Architect will be ; location. (See also wnajent He. 
selected from competitive drawings. Ne eas Sane eed 49 seer ate 18.000 0% 
: i 5 28 = G-D 34 Summit Grading and ‘draining SS 13,000.00 
ts en 2 aay room) brick and steel 1 2935 G-D 15 Jefferson a to Baileys via Conifer 
grammar school. About $160,000. L. A. ' 30 27 c left poctcTurkey Cresk,. . te teees 60,000. 00 
Thorp, Amoskeag Savings Bank Bidg., chn. ' r ; ee 3 a mver-Morrison Rd............ 75,000. 00 
Architect will soon be selected from com- oncrete é pene D 
petitive plans. rapahoe enver to Hospital 21, 2 mi.. 44,000. 01 
1 32. 49 Concrete 10 Adams Denver-Brighton Rd. ; 230,000.00 
Mass., Amherst — Memorial — Massachu- i 33 2 Concrete 3 Larimer Ft. Collins, South 3 mi., 75,000.00 
setts Agricultural College soon lets contract I 34 24 Concrete 3 Weld Greeley, North | mi., East | mi., 
building 2 story, 60 x 120 ft., brick and . Ba Seek. se ea dace 75,000 0K 
stone, rein.-con. flooring, concrete and stone 1 35 49 Concrete 2 Weld Platteville, South 2 mi. é 50,000. 00 
foundation, on campus. About $150,000. 1 36 2 Concrete 2 Boulder Longmont, South 2 mi. (See Proj- 
J. H. Ritchie, 8 Beacon St., Boston, archt. ect No ‘ 45,000 00 
Noted Sept. 11. 1 37 Concrete 2 Boulder —. ‘East 2 mi. (See ‘Project ‘ 
Ratechia 5,000 00 
Mass., Boston—Store—S. S. Kresge Co., 1 38 «= 24 Concrete 2 Morgan Ft. Morgan- Brush Rd. (See Proj- ” 
Kresge Bldg., Detroit, having plans pre- SG: WEN OS he Sa eee 45,000. 00 
pared by Newhall & Blevins, archts., 9 1 39 19 G-D-S 15 Washington, 
Park St., for 6 story, concrete and steel, Morgan Abvom-Bruth BG... 00. .cecdesss 48,000. 00 
on Washington and Temple Sts., here. 1 40 19 G-D 10 Yuma ray-Schram Rd............00% 30,000. 00 
About $400,000. : 4 ie Bridge Bridge i _ Sterling-Merino Rd............. 70,000. 0( 
Mass., Lowell—Memorial—City having - a Dougias 3/7, 
plans prepared by Blackall, Whittemore & El Paso 4/7 one ae to Colorado Springs 35,000 00 
Clapp, archts., 20 Beacon St. Boston, for 2 44 68 G-D 10 (Kit Carson Burlington, North 10 mi).. peanases 10,000 00 
2 story stone and_ concrete. About 2 45 6S G-D 10 (Kit Carson Burlington, North 10 mi).. 5,000.00 
$1,000,000. 2 46 30 G-D 10 Lincoln Limon, East 10 mi.............. 15,000. 00 
Mass., Lynn—Club—Knights of Pythias, 2 47 22 G-D 6 E] Paso Colorado Springs-Cafion City, 
2 ‘enti z s prepared b Dead Man’s Cafion Rd...... . 40,000. 0 
23 Central Ave., having plans p y : * 2 J 
Burk & Bottomley, archts., 34 School St. ~ 48 8 G-D 6 El Paso Colorado Springs to Palmer Lake. 30,000. 00 
Boston, for 3 and 4 story, 90 x 184 ft. 2 49 «#18 G-D 1 El! Paso Cigrate Reeieen to Geen Cook, am 
rick <¢ . erete fo dati ' bout heyenne Cafion Kd.......... dy 00 
3200 a a a ee a 2 50 8 G-D 20 Elbert Castle Rock to River Bend....... 50,000. 00 
ren : po ee a . . 2 51 32 G-D 10 Cheyenne Cheyenne Wells, North or West. 25,000. 00 
Mass., Malden (Boston P. O.)—School— 2 52. 18 G-D 1C Teller Woodland Park to Cripple Creek. 25,000 00 
S. S. Eisenberg, archt., 203 Bway., Chelse., 2 53 17 G-D 26 Chaffee Buena Vista to Salida... .. ; 75,000. 00 
receives bids about Dec. 30, building 2 2 54 18 G-D 12 Chaffee Buena Vista to Divide. cies 40,000. 00 
story, 65 x 65 ft., brick and frame, con- 2 55 G-D 10 El Paso Peyton to Ramah...,........... 17,000 . 00 
crete foundation, for Hebrew Free School, z 56 18S G-D 5 El Paso }, 
19 Boylston St. About $50,000. Lincoln } Farmers Highway, Colorado Spes. 
eR ng cas 15,000. 00 
Mass., Medford (Boston P. O.)—Church 34 G-D 2 Baca On State Road 34... 6,000. 00 
—Methodist Episcopal Church Society hav- 3 59 5 G-D-S 10 Bent Las Animas, East. 35,000. 00 
ing plans prepared by Woodbury & Stuart. a 64 «(19 G-D 9 Costilla Fort Garland to San Luis, Exten- 
archts., 53 State St., Boston, and receives sion of Project No. 24.. 30,000.00 
bids in spring, building new stone church. 4 65 13 G-D 1} Ouray Silverton-Ouray Rd. (Addl. to 
About $50,000. A. B. Thompson, chn. com. Project No. 26) .. 30,000. 00 
Mass., Peabody—Mercantile—G. H. Fan- 4 66 «44 G-D 10 Montrose, 
ning, archt., 221 Essex St., Salem, soon San Miguel.. Top of Norwood Hill to connection 
receives bids building 2 story, 36 x 196 ft. 7 with No. 7 Federal Aid Project... 50,000. 00 
and 3 story 66 x 75 ft. brick, concrete 4 67 45 G-D 4 Dolores BR BOR cdc espe chna nae onace 20,000 . 00 
foundation, on Main St. here, for L. 4 68 36 G-D 12 Rio Grande, “i 
Karelitz, Central St. Lowell. About Saguache Monte Vista-Saguache Rd....... ee 2 
$75,000. ’ ‘ , . 
Maan, tithe Fer—senoot—tisyoke 4 Qty GD Bie Bal Mento fie 
School Bd. plans to build 3 story, 30x 75 4 70 46 G-D 10 Delta Delta-Hotchkiss Rd...........:: 30,000 00 
ft., here. Architect not selected. ‘ 71 14 G-D 6 < ee ee pi GAA Shee we Oe = 
Mass., Springfield—Hotel—P. H. Faber, i- 6 Wa Plata ayfield-Dyke Rd............. 000 00 
c/o The Oaks. 31 Thompson St., plans to 5 73 43 G-D 6 Archuleta Walden to Rand Rd............. 30,000 00 
build 3 story, (125 room and 65 bathroom) 5 74 «41 G-D 10 Jackson Craig, West to Maybell..... : 75,000 . 00 
addition, brick, concrete and steel, on State 5 7 a G-D 30 Moffat Kremmling, North... 30,000. 00 
St. About $200,000. Architect not selected. 5 76 42 G-D-S 10 Grand Mecker-Rifle 7. (included in 
ee Rear jv idass 
Mass., Worcester—Hospital—Trustees St. 5 77 «#WW Concrete iF Mesa Gran Feocthon. Palisade Rd..... 50,000. 00 
Vincents Hospital, 73 Vernon St. receive 5 78 10 G-D 6 Eagle Battle Mountain Road between 
bids about Jan. 1, building 4 story, brick Redcliff and Minturn........... 60,000 00 
addition, concrete foundation. About 5 80 52 G-D 5 Routt Steamboat Springs, North....... 59.400 00 
$200,000. J. W. Donahue, 40 Walker Bldg., 1 81 G-D 4 Jefferson Vernon Cafion Rd.............. 35,000 00 
Springfield, archt. and engr. 1 82 Paved 33 Jefferson Denver-Morrison..... 87,000 00 
Be Pewee Theatre —Pemtect | 8 | Pere =f" Apacs enw Celuede Geri title: 
nu seme 
theatre, here. ‘About $100,000. Architect | s Poved 2 — a, line Loveland’ be teeeeees ao 2 
not selected. 1 86 Paved 2 Larimer Loveland-Berthoud.. 58,000 00 
Conn., Bristol—High School—Bd. Educ. 1 87 Paved 2 Larimer DOI, MINES 60s 0 denna seus eee 58,000 00 
having plans prepared by W, Potter, archt. 1 88 Paved 2 Boulder Longmont, South. 58,000 00 
and engr., 22 East 17th St.. New York 1 89 Paved 6} Adams } Brighton Road. 30,000 00 
City, for 3 story, brick, steel and_ stone, b Leal § Brighton to Ft. Lupton.. 146,000 . 00 
brick foundation, here. About $600,000. 1 90 G-D 6 Clear Creek }, 
- Gilpin } Idaho Springs to Central City.... 40,000 00 
Conn., Hartford—School—East Hartford 3 91 G-D i Las Animas Trinidad to Hoehme............ 20,000.00 
Dist. having preliminary plans prepared by 3 92 Bridge Huerfano Pueblo Pueblo, East Huerfano Bridge... . 70,000 00 
Johnson & Burns, archts., Hartford, for 2 3 93 +-D 16 Crowley Ordway East and West, 16 mi... 40,000 00 
story, 62 x 124 ft. with 42 x 57 ft. ell, 3 94 G-D 7 Fremont Canon Gity, East............... 40,000 00 
brick and terra cotta, rein.-con. foundation. 3 95 G-D 10 Kiowa CR NOI. 6 sensi 6 5cb0 chheOs 25,000 00 
About $200,000. : 3 Poved 2 Otero La Junta, PR hs kbd a nae ps poe} = 
Conn., Lakeville—Dormitories—Hotchkiss ~D Prowers MARE, THOME. os ccc icc cece , 000 
School having plans prepared by C. _ Gil- 3 98 G-D 6 Baca Springfield, North............ 48a 20,000.00 
bert, archt., 244 Madison Ave., New York 3 99 G-D 15 Bent Animas, East to County Line 
City, for three or four 3 story, brick and , i Peaches sao nshas nbd bale ‘ 60,000 % 
steel, on campus a 100 G-D 6 Rio Grande }, 
7 , he} = Del Nerte-Gagesche Rd. siti 30,000 00 
Conn., Meriden—Office—E. Derecktor, 39 4 101 G-D 10 a Durango. 80,000 00 
Crown St., plans to build 2 story, 108 x 118 4 102 G-D 4 Ouray Silverton-Ouray 50,000 00 
ft. brick and terra cotta, concrete foun- 4 103 G-D 6 Montrose Placerville-Dry Creek. .": 30,000 00 
dation, on West Main St. About $100,000. 4 104 G-D 8 Montrose 
Architect not selected. Delta } Montrose-Delta. ...........0.005 50,000 00 
Conn., Meriden—Office and Salesroom— 4 105 G-D 5 Dolores Rico-Lizzard Head............. ; 40,000 0 
Meriden Electric Light & Gas Co., Colony 5 106 G-D 6 Routt Steamboat, East................ 30,000 00 
St., soon lets contract building 2 story, 5 107 G-D 12 Moffat Maybell to State Line........... 60,000 00 
48 x 190 ft., brick, terra. cotta and concrete 5 108 Paved 18 Mesa Grand Junction-Palisade 50,000 00 
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tain 
Dist. Proj. = Length Total Cost Pa., Phila—Sales and Service—C. E 
N No. Kind Mi. County Between or Estimate Oelschlager, archt., 1615 Walnut St, re- 
5 109 Paved 1.8 Mesa Grand Junction-Fruita............ 50,000.00 celves bids about Jan. 1, building 6 story, 
2 110 G-D 2 Kit Carson Burlington, South............... 10,000.00 210 x 440 ft., concrete and brick, on 24th 
2 it G-D 6 Lincoln PRE aa 30,000.00 nd Market Sts. for Gomery-Schwartz, 
> 4112 G-D 5 Park Divide, towards Lake George... . . 30,000.00 128 North Broad St. About $700,000. 
2 113 G-D 6 Chaffee Salida, Northand South.......... 40,000.00 Del., Middletown—School—W. E. Hance 
2 114 G-D 4 Elbert ee ep eer ae 20,000.00 archt., 1619 Chestnut St., Phila. receives 
2 115 G-D 6 Cheyenne Cheyenne Wells, West........... 30,000.00 bids about Feb. 1, building 2 story, 100 x 
2 116 Paved 4 El! Paso Colorado Springs, eee 100,000.00 140 ft., for Bd. Educ. About $100,000. 
2 117 Paved 1} va tiaras Colorado Springs-Manitou....... 35,000.00 Va., Richmond—Bank—Lank of com: 
on ; merce & Trusts, 901 East Main St., having 
Extended totals... ... hs . * r en PE ee ae $4,074,358. 20 plans prepared by M E. Ruehrmund, 
SPECIAL STATE PROJECTS archt., Allison Bldg., for 2. story, brick, 
State STATE FUNDS concrete foundation, on Hull St. About 
Road ; Total Cost $75,000. : 
No. Kind Length County Between or Estimate Va., Richmond — Studio — Collegiate 
: 6 mi. Lake... ; sedate Pinitacs ink fear eee ae nae School for Girls, 1619 Franklin St., having 
25 G-D-S 4 mi. Pitkin. .. Independence Pass. Rd........... $25,027.02 plans prepared by C. Messerschmidt, archt., 
27 Bridges Bridges Jefferson Bear Creek Bridges, 42,000 Denver; Mutual Bldg., for 3 story, on Franklin St 
, ; in 21,000 State. , in 4,807.46 About $75,000. 
Adams, Arapahoe, Elbert, row . a spital—Cabsz s San- 
Jand31G-D-8 ....... Linooln........ Denver-Limon Rd sae) 1554.01 stgeintn’ pane'te bulla Satory, 40 x 80 f 
21 G-D-S 1 mi. Jefferson. . Golden Approach to Lookout.... . 1,600.00 About $100,000. Heard & Chesterman, 
i a — Danville, Va., archts. 
ARETE «5 +065». $44,988.49 Nc. Raleigh—Hotel—B. H. Griffin Hotel 
— = See |. iene an wae 1 story, 105 = 319 2. 





on Fayetteville St. About $1,000,000. Ar- 





pares Ome Hotel Co a a eres chitect not selected 
ote o. plans ‘ iti : s i 
wood flooring, concrete foundation. About About $200,000. to build addition to hotel N. C., Reynolds—School—Reynolds M>- 
$100,000. C. Palmer, 191 Church St., New a ee a os School having sketches drawn by 
es Sporting’ Club, e oW.H Gompert archt Cc. B. Keen, archt., 1218 Chestnut St., Phila. 
Conn., Meriden—Stores and Offices— and engr., 171 Madison Ave, having plans for 120 x 600 ft. brick and hollow tile. 
N. e.. Winston-Salem—Schools— Pd 


Griswood, Richmond & Glock, 2 West Main prepared for 9 story, brick, sieel and stone, 
Educ. plans to construct academy, auditor- 





St., having preliminary plans prepared by prick foundation, on 49th St. and Lexing- 

D. Bloomfield, archt., 129 State St. for 2 ton Ave. About $600,000. xiné- jum and gymnasium, brick. About $1,000,- 

story, 100 x 106 ft., brick and rein.-con., a ‘ ‘ z 000. C. B Keen, 1218 Chestnut St., Phila 

onerete f lati About 75,000. N. Y., New York—Loft—Euvrard, Sam- . . B. , 12 s @ / 

concrete oundation. Abou $75, oo IN archt 

Engineer not selected. bach & Euvrard, archts. and engrs., 29 rent. » . A 

‘ Cleveland PL, preparing plans for 7 story, O., Caldwell—High School—RBd. Educ 
plans prepared by _F. S&S. Rusk, 


Conn., Meriden—Y. M. C. A., 21-23 Col- prick, steel and stone, brick foundation, at having 
ony St, soon lets contract constructing 4 48-50 West 36th St. About $400,000. archt., 16 South 3rd St... Columbus, for 
ston sin oon pond Mi ortaa Saecienae tame Owner’s name withheld. high school, here. About $60,000. 
austen all West Main St. About $360,000. N. Y., New York—Office—B. H. and C. 0., Cineinnati—Synagogue—L. Feinberg, 
Cc. BE. Schunack, chn., bldg. com. Jallade, N. Whinston, archts., 2 Columbus Circle, 3252 Burnet Ave., Avondale, plans to build 
Lindsay & Warren, 37 Liberty St., New soon let contract building 3 story, 50 x 66 synagogue, on Rockdale Ave. and Redding 
ae . ft., brick, limestone and terra cotta, at Rd., here. About $100,000. 


York City, archts. eS : I ’ 
Conn, Naugatuck—Hotel—P. J. Hall, 1 oe on a. a on About o., Cleveland— hurch—Our Lady of 
Oak St., had plans prepared by C. J. Bailey, eee ee ! , Peace Church, 2544 East 110th St., having 
N. Y., New York—Office—C. H. Gillespie, plans prepared by E. T. P. Graham, archt., 

for 1 story, brick, 


are 95 .. Waterbury, for 3 story, 
ores ek Peveel, & 2. archt., 1123 Bway., soon lets contract build- 8 Beacon St., Boston, 


2x 100 ft. i and steel, concrete foun- i 
nile oak St ing 6 story, 32x 100 ft.,at 47-49 Beaver St., steel and _ stone, concrete foundation. 


. 5 
— ” _— a ae erereee for Importers & Exporters Insurance Co., About $100,000. 

Comm, See Britain—School—Ba. Educ. 17 South William St. About $100,000. 0., Cleveland—Library—Cleveland Pub- 
spon late, quntrect Sanding, 5 ety, Te wee Ave 16. lic Library Bd., 1375 Euclid Ave., plans to 
foundation, on Bassett and Ellis Sts. N. Y., New York—Offices and Lofts— build 4 story, 140 x 204 ft. concrete, steel 

, t rg 9 A. E. Lefcourt & Co., 140 Madison Ave., and brick, rein.-con. flooring, concrete foun- 


4 * 
About $200,900. _C. C. Palmer, 272 Main having plans prepared by G. and E. Blum, dation, on old city hall site. ost a. 
ucli¢ 


St, archt. Noted July 24. archts. and engrs. 505-5th Ave. for 12 500,000. Walker & Weeks, 

nes pion, _ Maman tine R. nea story, 100 x 200 ft., brick and steel, brick Bdg., archts. 

OO See ee aoe et ere oe S foundation, at 223 West 38th St. 0., Cleveland—Store and _ Theatre—D. 
ete.—City Schuman, West 25th St. and Denison Ave., 


about Apr. 1, building 12 story, 40 x 90 ft., 

brick and concrete, on Church and Court ine ba sate bee gallery 
ie a ans ary ¢ € y. 
Sts. for A. H. Powell, 177 Church St. About $440,000 available from will of late 


having sketches prepared for 2 story, 90 x 
165 ft., concrete, steel and brick, rein.-con 
flooring, concrete foundation, on Pearl Rd 


About $300,000. M. W. Rundel. C. A. Parke, city ener. 

Conn., New Haven—Church--St. Bren- About $106,000. Architect’s name _ with- 
dan’s Roman Catholic Congregation, 380 N. Y., Saranac Lake—Hotel—Villa held. ' 

Sherman Ave., plans to build large stone Plans to build hotel. About $400,000. Ad- ‘evel s —<_— ae 
chureh on Whalley and Ellsworth Aves. ‘ress T. E. Krumbholz, Saranac Lake. oe ee hs One Gen ea. 
Architect not selected. MY. Sehenecaa School—Cit 1 Se luman, est 25th & . anc enison / ve., 
to build’ 2 — -ity plans having sketches prepared for 3_ story, 
o build 2 story, 60 x 200 ft. brick, con- 100 x 280 ft., concrete, steel and_ brick, 


sun New. ae arene, hae crete foundation, at Woodl About 

State Comn., Hartford, having preliminary ; ’ awn. ut rein.-con. flooring, concrete foundation, on 
plans prepared by F. Slater, archt., 308 $60,000. A. Atkinson, State St., archt. and fast “146th "at. and Huclid Ave. About 
Church St., Hartford, for 3 story, 50 x 110 ener. $250,000. Architect’s name withheld. 


ft., laboratory and agricultural experiment N. Y., Syracuse—Fire Station—Bd. Contr. 
station, and 2 story, 18 x 20 ft. power sta- & Supply, receives bids about Jan. 1, build- ee se a = 
for 120 x 600 ft., brick and hollow tile. ing 3 story, brick, concrete and_steel, con- pared by Stribling & Lum alone a 
con. flooring and foundation, on Hillside crete foundation, on West Genesee St. orth High St © a anne: Seanivan. bide 
Ave., here. About $50,000. H.C. Allen, City Hall, engr. jyijlding 3 story, 80 x 100 ft., brick and 
Conn., Seymour—High School—Bd. Educ, J 4: Randall, 8. A. and K. Bldg., archt. terra cotta, on Main and 3rd Sts. About 

plans to build 2 story, brick and steel. N. ¥., Syracuse—School—Bd. Contr. & $100,000. 
About $125,000. Supply receives bids about Jan. 1, build- 0., Dayton—Market—Jefferson-Main St 
ing 8 story, brick, concrete and steel, rein.- Market Co., plans to build 4 story, 50 x 400 
concrete 


Net ane eiimentic Rank — yvindhat con. flooring, concrete foundation, on South ft., rein.-con., rein.-con. | flooring, 
James, areht. & Park @t. Boston. Mace. Alvord St. About $300,000. H. C. Allen, foundation, on South Main St. About 
soon fet’ eumannat altering’ triek and steal an Hall, engr. M. L. King, Snow Bldg., $500,000. J. Lowes, Schwind  Bldg., 
bank building, on Main St. About $50,000, @7cht. archt. 

N. J., Trenton—Church—tTrustees 2nd 0., Kent—Corridor—Kent Normal Schoo! 


N. ¥., Brooklyn (Bensonhurst)—Bank— Presbyterian Church plan to build church receives bids about Feb. 15, building 2 
40 x 140 ft., concrete, steel and 


Holmes & Winslow, archts., 110 West 40th on Mercer St., to Foptnce one destroyed by _ story, 
at vo York a soon let contract build- fire. About $50,000. H. J. Baumegartel, brick, rein.-con. flooring, concrete founda- 
! story, 30 x 90 ft., brick, steel, stone 142 Mercer St., pastor. Architect not se- tion. About $50,000. 4 E. Briggs, Rose 
— re beset qemtatinn, on 20th Ave. lected. Bldg., Cleveland, archt. 
chitects., -” “OF West End Bank, c/o ar- y 5 Trenton—Club House—Blue & 0., Lakewood (Cleveland P. 0.)—Thea 
Gray Post, Amer. Legion, 2nd Regiment tre—Lakewood Theatre Co. plans to build 
i N. ¥., Brooklyn—Bank—East Brooklyn Armory, plans to build club house. About 2 story, concrete, steel and brick, con- 
Savings Bank, 643 Myrtle Ave. having $150,000. J. P. Gill, 42 Murray St., chn. crete foundation, on Detroit and Lakeland 
Be Come ae py eS. & Wagner, are. Architect not selected. Aves. About $75,000. E. M. Baum, Sloan 
- -, for story, x ke * 
pricks ‘steel and sstone, brick foundation, on on J., Treston—Gehest De. Have. Ham- Bids, Cleveland, pres. Architect not se 
ae an a ves, Twp. rece . 

" building 2 story, 36 x 105 ft., brick, on ie n—Th . -Wi hea- 
oan are okly ae Hospital —L. 4 Abram- South Broad St. About $60.000. Work joo "Gn plesn te Geka Fa eee. 
City, soon’ lets vs t buildi 7 aoe will be readvertised. W. A. Klemann, Ist steel and brick, rein.-con. flooring, concrete 
115 x 180 ft, at 4801-4824 10th, Ave., “toe Natl. Bank Bldg., archt. foundation, on Bway. and 6th St. About 
Jihggomtan Hes 12H6-tana we About nc, Cheater jtadeeg Tal Geter Hee Re Slag. ievetand, ances, 
” ai ht., North Amer. Bldg., for 6 story, 150 x : . 

N. ¥., Fulton—High School—Bd. Educ. 7% : 0., Sidney—School—Bd. Educ., Perry 
s 180 ft.. brick and stone, on 9th and Sproul .” Clans to build 2 or 3 story. 80 x 120 


plans to build 2 story, brick, steel and 

tone, brick foundation About $225,000. Sts. About $65,000. ft., rein.-con. and brick concrete foundation, 
W. Potter, 22 East 17th St.. New York Pa., Phila.—Auditorium—See “Industrial in Dist. No. 2. Bonds for $50,000 voted for 
City, archt. and engr. Works.” 


project. Architect not selected. 
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Buildings (Continued) 


Mich,, Detroit—Rank—L. 
archt., Book Hidg., preparing 
story, 568 x 72 ft, rein.-con., 
rein.-con. flooring, concrete foundation, on 
Gratiot Ave. near Jos. Campau Ave About 
$100,000 Owner's name withheld 


Mich., Detroit—Church—-Nativity Church 
McClellan Ave,, having plans prepared by 
Van Leyen, Schilling & Keough, arehts. and 
engrs., Union Trust Bidg., for 2 story, rein.- 


Kamper, 
; 


plans for 2 
ateel and stone, 


con,, steel and brick, rein.-con flooring, 
concrete foundation, on MeClellan = Ave., 
near Lamb Ave About $175,000. F, 
Heidenrich, pastor 

- 

Mich., Detroit——Commercial—C Singer, 
271 Kast Kirby Ave. had plans prepared 
by I. M. Lewis, archt., Congress Bldg., for 


2-story, 75 x 120 ft., brick, steel and frame, 


concrete flooring, brick foundation, on 
Oakland and Woodland Aves. About $60,- 
000 

Mich., Detroit-—-Mercantile— J. Turnbull, 
c/o Mildner & Eisen, archts.,, Hammond 
Ridg., soon lets contract building 2-story, 
6 x 100 ft., rein.-con,, brick and = ateel, 
rein.-con. flooring, concrete foundation, on 
Adelaide St. About 50,000 

Mich., Detroit — Mercantil Grennan’s 


Bakery Co., 17th and Porter Sta., soon leta 
contract building 2 story, 50 x 103 ft, brick 
and steel, on 17th St. About $50,000, Walsh 
& O'Dell, Chamber of Commerce, archta. 


Mich., Detroit—High School—Bd. Educ., 
50 KBway., receives bids about Dee. 23, 
building 4 story, 100 x 200 ft., rein.-con., 
brick and steel addition, rein.-con, flooring, 
concrete foundation, also 4 story addition 
to portion of present building, on High 
St. and 2nd Ave About $1,900,000. Mal- 
comson & Higginbotham, 404 Moffat Bldg., 
archts 


Mich,, Detroit—Ofllice- 
«o., T11 Washington St, 
ing plans for 2 atory, do 
con,, here About $50,000 


-—Sinclair Refining 
Chicago, prepar- 
x 100 ft., rein.- 


Detroitt—Pavilion—Kling Products 
<o,, 1424 Kast Jefferson Ave., having plans 
prepared by L. Kamper, archt,, Book Bldg. 
for 1 story, 110 x 110 ft., rein.-con., steel 
and wood, rein.-con. and wood flooring, con- 
crete foundation, on East Jefferson Ave, and 
Bivd, About $70,000 


Mich., 


Mich,, Detroit——School—Bd Edue., 50 
Rwy. Ave., having plans prepared by Mal- 
comson, Higginbotham & Palmer, archts., 
405 Moffat Bidg., for 8-story, 100 x 250 ft. 
rein.-con., brick, steel and terra cotta, rein,- 
con. flooring, concrete foundation, on Gold- 
berg Athletic Field About $400,000 


Mich,, Grand Rapids—Church and School 

Our Lady of Sorrows Church having 
vans prepared by H. L. Mead, archt., 
louseman Bldg., for 2 story, rein.-con. 
steel, brick and terra cotta, rein,-con. 
flooring, concrete foundation About $175,- 
000, S. Clanci, pastor. 


Mich., Jackson Community House —— 
First Methodist Episcopal Church, c/o W, 
e N. Hunter, arecht,, 1306 Chamber of 
Commerce Bldg., Detroit, having plans 
prepared for 2-story, rein.-con., brick and 
steel, concrete foundation About $200,009, 


Mich., Redford—School—Michigan State 
Auto School, Woodward Ave., Detroit, hav- 
ing plans prepared by C. W. Brandt, archt., 
Kresge Bldg., Detroit, for technical school, 
here, to consist of 130 x 160 ft. administra- 
tion building, two 100 x 400 tt. dormitories, 
70 x 200 ft. commercial building, 100 x 159 
ft. dining hall, 90x 800 ft. garage, all 2 
story, 100 x 200 ft tractor building, 80 x 
150 ft. pumping station and power plant 
and 40 x 300 ft. motor building, all 1 story, 
rein.-con., brick and steel, rein.-con flooring, 
concrete foundation. About $2,000,000, 


Mich., “Industrial 
Works.” 


Ilt., Chicago—Hotel—Holabird & Roche, 
archts., 104 South Michigan Ave., receive 
bids in January building 3 story, 160 x 180 
ft.. brick, rein.-con. and steel addition, on 
Clark and Randolph Sts., for Hotel Sher- 
man Co, About $500,000. 


Wik, = Chicago—Offices—See 
Works.” 


ml. Rockford—Business—G Anderson, 
c/o Commercial Bldg. Corp., 719 Seminary 


Saginaw —Sales—See 


“Industrial 


St., plans to build 4 story, 110 x 150 ft. on 
7th St. About 9100,000. 
Ti., West Frankfort—School—Bd. Educ. 


receives bids about Feb. 10, building 2 
story, 94 x 215 ft., brick and terra cotta. 
About $200,000. Architect not selected. 


Wis., Milwaukee —Commerce — Chamber 
of Commerce, 96 Michigan St., plana to 
build brick, rein,-con, and steel, rein.-con. 
flooring, concrete foundation, Cost  be- 
tween $600,000 and $1,000,000 i M 
Stratton, pres Architect and engineer not 
selected 


ta., Ames—Church—Methodist Episcopal 
Church having plans prepared by Proud 
foot, Bird & Rawson, archts., Hubbell Bldg , 
Des Moines, for 2-story, 60 x 112 ft. brick, 


concrete and steel, brick foundation, About 
$80,000 

Ia., George-——School—Bd. Educ. plans to 
build 2-story, 108 x 120 ft. brick, concrete 


and steel, concrete foundation, 
000. Perkins & McWayne, 
archts 


Minn., St. Paul—Hotel—Minor Hotel Co., 
c/o Hotel McGee, Robert and 4th Sta., soon 
lets contract raging present building and 
constructing 12 story, 100 x 100 ft., rein.- 
con,, brick and = stone About $1,500,000, 
M. Fitzpatrick, 17 West 19th St., archt 


Kan,, Caney Store - 
Hardware & Furniture Co. having plans 
prepared by T. W. Williamson, archt., 418 
Central Nath Bank Blidg., ‘Copeka, for 2- 
atory, 80 x 150 ft., semi Brenreot rein,-con. 
flooring, rock foundation. About $50,000, 


Kan., Emporia — Hospital Lyon Co, 
plans to bulld brick, rein.-con. and steel, 
rein.-con. flooring, brick foundation, About 
$150,000, J. H. Felt & Co,, 802 Grand Ave. 


About $60,- 
Sioux Falls, 


Atwood-Carinda 


Temple, Kansas City, Mo., archta. 

Kan,., Fredonia—School—Bd, Educ. hav- 
ing ans prepared and soon receives bida 
building 74 x 160 ft, brick and stone, rein.- 
con, flooring, brick and concrete founda- 
tion, About $65,000. T. W. Williamson, 
418 Central atl Bank Bldg., Topeka, 
archt, 

Kan., Topeka—High School—Bd. Educ., 


Consolidated Dist, No. 5, soon receives bids 
building 2- story, 66 x 84 ft. brick, stone, 
rein.-con, and steel, rein.-con, flooring. 
About $50,000. T. W. Williamson, 418 
Central Natl Bank Bldg., archt 


Kan., Wichita—Business—-G, H. Siedhoff, 
121 North Market St., and others plan to 
build 6-story, 100 x 140 ft. brick, rein.-con. 
and steel, rein.-con. flooring, concrete foun- 


dation, About $300,000. Architect to be 
selected at once. 

Kan., Wichita—Temple—Wichita Labor 
Untons plan to build brick, concrete and 


steel, concrete foundation, About $100,000. 
Architect to be selected at once 


Neb,, Lincoln — Club House — Country 
Club having plans prepared by Fiske 
Meginnis, archts., 533 Bankers Life Bldg., 
for brick, steel and concrete, brick founda- 
tion. About $150,000, 


» DD. Bismarck—School—City plans 
election soon to vote on $75,900 bonds to 
build school. T. R. Atkinson, city engr. 


Mo,, Jackson—School—Bd, Educ. having 
plans prepared by J. H, Felt & Co., archta., 
Grand Ave., Kansas City, for 2 story, con- 
crete, steel and brick, concrete and brick 
foundation. About $60,000. 


Tex., Dallas—Office—Magnolia Petroleum 
Co., Great Southwestern Life Bldg., having 
plans prepared by A. C. Bosson, archt. and 
ener., 366 5th Ave., New York City, for 10- 
story, brick and steel, brick foundation. 
About $1,000,000, 


Tex., Ft. Worth—Hospital—Oil men of 
city are raising funds to build 2 story chil- 


dren's hospital, on $8-acre_ site. About 
$100,000, Address, C. E. Gillham, assist. 
cashier Natl Bank of Commerce. Hawk 
& Parr, 501 Security Bldg. Oklahoma, 
Okla., archts, 

Tex., Ft. Worth—Office—N. FP. Ander- 
son & Co., Grand and Cotton Exch. Bldg., 


had plans prepared 7 Sanguinett & Staats, 
archts. and engrs., Ist Natl Bank Bldg., 
for 11-story, 60 x 200 ft. rein.-con., brick 
and terra cotta, rein.-con. flooring, con- 
erete foundation, on 7th and Lamar Sts. 
About $500,000. 


Okla., Ardmore—High School-——Bd. Educ. 
lans to build Junior High School. Bonds 
~” $350,000 voted for pee. Architect 
and engineer not selected. 


Okla., Hitchita—School—Bd. Educ., Con- 
solidated Dist., soon lets contract buildin 
l-story, 100 x 114 ft. brick, concrete an 
steel, concrete foundation. About $55,000. 
H. O. Valeur & Co., 705 Phoenix Bldg., 
Muskogee, archts. 


Okla., Okmu — Hotel—Creek Hotel 
Co. plans to build brick, rein.-con, and steel, 
rein.-con. flooring, concrete foundation. 
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About $500,000. Smith, Rea & Love: ea: 
Finance Bidg., Kansas City, Mo., « : 


Aris., Jerome—Hoaspital—Lescher , 
bey, archts., Bank of Arizona Bldg., 


nix, soon receive bids building - 

40 x 130 ft. rein.-con,, for United 
Extension Mining Co, 

Ariz,, Warren—High School; 
Bisbee School Dist having prelir 
plans prepared by Lescher & ik \ 


ongra,, Bank of Arizona Bldg., Phoen 
129 x 159 ft. brick. 


Wash., Seattle—High Sehr ol— Ra 
having plans prepared by I. A. Narra 
school archt., for high senort im Universi, 


Dist., cost $500,000; also junior high sohoo) 
on 24th and Alder St... 2400,000. : 


Ore., Bend—Lodge—B. P. O. E. plans to 
build 2 or $ story, 85 x 135 ft., brick o; 
concrete, brick or concrete = foundation 


along Desa Chutes River. About $50 ) 
Architect not selected, 

Cal, Hanford Schools — City voted 
$350,000 bonds to purchase site and buili 
high school, and $115,000 to build gramuna; 
achool. 

Cal, Independence—Court House — [hj 


Supervs. Inyo Co, soon receive bids building 
rein,-con, and terra cotta. About $150,000 


W. H. Weeks, 75 Post St., San Francisco 
archt. 
Cal, Long Beach—Schools—City voted 


$150,000 bonds to build auditorium to hich 
achool and $290,000 for 8 grammar schools 
Architect not selected, Noted Sept. 11 


Cal, Los Angeles—Schoola—Bd. bduc 
plans election to vote on $7,000,000 bonds 
to build sachools. W. D. Sheldon, sec 


Cal, Los Angeles—Theatre—A, Ramis! 
et al, San Francisco, purchased site her 
on Bway near 6th St., and plan to build 
120 x 130 ft. theatre. Reid Bros., California 
Pacific Bldg., San Francisco, archts. 


Cal, Los Banos—Hotel—S. P. Galvin 
having plans prepared by A. W. Cornelius 
archt., erchants Natl Bank Bldg, San 


Francisco, for 3 story, 100 x 150 ft., brick 
About $130,000. 


Cal, San Bernardino—Detention Home 
and Court House—Bd. Supervs. San Ber- 
nardino Co. avin plans prepared by Hk 

404 


Jones, archts., Katz Bldg., for rein- 
con. detention home and 2 atory, 100 x 
104 ft. addition to Hall of Records. About 


$30,000 and $200,000, respectively. 


Cal, San Bernardino—School-—Bd, bd 
having plans prepared by H. E. Jones 
archt., Katz Bldg., for 1-story, 143 x 178 
ft. rein.-con., on Base Line Site. Abou 
$90,000. 


Cal, San Francisco—Bank and Office 
Crocker Estate, c/o W. H. Crocker, Crocker 
Bank, having plans prepared by W. Volk 
& Co., archts., Hobart Bldg., for 25 story 
on Montgomery and Market Sts. About 
$5,600,000, 


Cal, Strathmore—High School—Trustees 
Strathmore Union High School Dist. plan 
to build high school, Bonds for $85,000 
voted for project. E. Kump, Rowell 
Bldg., Fresno, engr. 


Cal, Ventura—City Hall and Library 
City rustees having plans prepared by 
A. F. Priest, archt., Fay Bldg., Los Angeles 
for 2 story, brick. bout $50,000. 


BIDS DESIRED 


Mass., Lynn—School—Until Dec, 30, by 
Pub. Bldg. Dept., constructing 1 story, 6! 


x 110 ft., brick and concrete, concrete 
foundation, on Ontario St., Pine Hill! 
About $50,000. W. McLean, 110 Tre- 


mont St., Boston, archt, 


0. Cleveland—Commercial—M, Teplilz 
and M. Heldman, 4901 Woodland Ave., re 
ceiving bids building 2 story, 80 x 100 ft 
brick and timber, brick foundation, on East 
55th St. and Cobleigh Ave. About $50,00' 
M. Weis, 618 Union Bldg., archt. 


Mich., Detroit—Mercantile—Until_ — Dec 
20, by Williams Bros., archts., Kresxe 
Bldg., constructing 2 story, 72 x 100 ft 
brick, steel and terra cotta, brick foun 
dation, for A. Selewsky, Michigan Ave 
About $50,000. 


Ill, Chicago—Hotel—P. Johnson, arch! 
1254 Pratt Bivd., receiving bids building ‘ 
story, 60 x 145 ft., brick and rein.-con 
rein.-con. flooring, concrete foundation, °' 
4910 Sheridan Rd., for Shore View Not:! 
Co., c/o architects. About $800,000. 


Kan., Haven—School—Bd, Educ. rece! 
ing bids building 2-story, orick, concre'* 
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Bulidings (Continued) 


and steel, rein.-con, flooring, concrete foun- 
dation. About $60,000, Mann & Gerow, 
Hutchinson, archts, H. A. Noble, Kansas 
Cc Mo,, engr. Noted Sept, 11 

Ookla, Tulsa—Hospital—-Sisters of Sor- 
rowful Mother, Wichita, Kan., receiving 
bids building St. John’s Hospital, here, 5- 
story, brick, rein,-con, and steel rein.-con, 
flooring, conerete foundation Wight & 
Wieht, lst Natl Bank Bldg, urehts., W. t. 
Gillham, engr., both of Kanras ‘ity, Mo 

Que., Waterloo—College—Until Jan, 15, 
by Catholic School Comrs., building % story, 
6) x 75 ft, brick and steel, concrete /ounda 
tion, at St. Barnavdin College, Couvant st 
About $150,000, Vo cCarow, St. Catharine 
st, KK. Montreal, archt, 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass,.. Brookliae (Boston P. 0 )—-Sales 

D, Cerussi, 1871 “ommonwealth Ave., let 
contract building 4% story, 110 x 135 ft. 
rein.-con,, conere’e flooring and foundation, 
on Winslow Rd., to F. 7. Van Etten Co.,, 
153 Milk St, Boston. « bout $125,000, 


*xMass., Framinghs a — School School 
fomn. let contract bui.cing 2 story, 157 x 
201 ft, brick and stone, concrete founda- 
tion, on Lincoln St., to J. P. Keating, Weast- 
boro, About $160,000, Incorrectly noted 
in our issue of Oct. 30-Nov. 6. 


*Mass., Greendale (Worcester PP. O.)—- 
Housing—-Norton Co,, Barbers Crossing, 
Worcester, let contract building 100 houses, 
streets, sidewalks and sewer connections, 
here, to . TT. Ley Co, Devonshire St. 
Boston, About $500,000, 


* Mass, Holyoke—Store—McAuslan & 
Wakelin Co., Inc., 239 High St., let contract 
converting present office building into ex- 
tension of noresent department § store, on 
High and Dwight Sts., to M. I, O'Connor, 
89 Main St., Northampton. About $50,000, 


*Mass., Waban (Boston P. 0.).—School 
—Pub, Bldg. Comn,, Newton, .t contract 
building 2 story, 110 x 150 ft. brick, con- 
crete and steel, concrete flooring and foun- 
dation, here, to C. SS. Cunningham & Sons 
Constr. Co., 7 Water St., Boston, $234,140, 


*Mass,, Worcester—Sales, etc.—Living- 
stone Motor o., 109 Grafton St, let con- 
tract buildiss 3 story, 80 x 250 ft., brick 
atd conerste, sales, service and assembly 
piant enerete flooring and foundation, 
uv. Sarewsbury St., to BE. J, Cross Co, 82 
Foster St. About $150,000. 

as. &, Westerly—Bank and Office—Wash- 
ington Trust Co., Main St., received low- 
est pid building 4 story, 88 x 90 ft., brick, 
concrete and steel, concrete flooring and 
foundation, on Main and Broad Sts., from 
W. L. Crow Constr. Co, 103 Park Ave., 
New York City. 

Conn,, Glenville—School—G. E. Bearn, 
secy,. Greenwich Corp., 335 Greenwich Ave., 
Greenwich, received only bid building 2 
story, 148 x 155 ft., brick and steel, con- 
crete foundation, here, from Rangele 
Constr. Co., 566 West 39th St., New Yor 
City, $233,500, 

*Conn,, New Britain—Club—New Britain 
Roys Club, 85 East Main St., let contract 
building 2 story, 50 x 78 ft, brick and 
steel addition, concrete foundation, on 
Center and East Main Sts. to B. H. Hibbard 
Co.,, 153 Arch St. About $50,000. Noted 
Aug. 14. 

*Conn., New Britain—School—State Ba. 
Educ,, Hartford, let contract building 2 
story, 64 x 110 ft., brick, concrete ani 
steel addition to Normal Training School, 
concrete foundation, on Camp St., here, 
to J. H. Grozier Co.. 721. Main St, Hart- 
ford, About $150,000. Noted July 24. 


*Conn,, New Haven—Murphy & Dana, 
archts., 311 Madison Ave., New York City, 
let contract to Larkin-Carey Co., 166 Brew- 
ery St., constructing brick, concrete and 
steel addition to building, rein.-con. floor- 
ing, concrete foundation, on Howe and 
Chapel Sts. for Y. M. C. A., 470 Ellsworth 
Ave. About $150,000. Noted Sept. 11. 

*N. Y., New York—Club—Amalgamated 
Centre, Ine., c/o G. A, and H. Boehm, 
archts, and engrs., 9 West 42nd St., will 
build 7 story, 60 x 130 ft., brick, steel and 
stone, brick foundation, on 2nd Ave. and 
lith St. About $500,000. Work will be 
done by day labor. 


*N,. Y., New York—Office—Castillo Bldg. 
Corp,, 24 State St., will alter 5 story, bric 
and steel, at 16 Beaver St. About $70,000. 
Work will be done by day labor. 


Re. Y¥., New York—Office—Peck & Peck, 
586-5th Ave., will build 10 story, brick 
and steel, brick foundation, at 587 5th Ave. 
About $200,000, Work will be done by 


day labor under supervision of architects. 








a ee 


WN. Y¥., New York—Parish—Ludlow ¢& 
Peabody, archts. and engrs, 101 Park Ave., 
let contract to J. BE. Wallace, 442 West 
46th St., building 5 story, 25 x 100 ft, 
brick and ateel addition, brick foundation, 
at 19 West 99th St, for St. Judes Chapel 
Noted Aug. 14. 


“oN. Y., New. York-——Stores and Lofts 
J. Tishman & Sons, 18 East 4ist St. will 
build 16 story, 93 x 98 ft., brick, steel and 
stone, brick foundation. at 19 West 37th 
St. About $860,000, Work will be done 
by day labor. 


*N. Y., Riverdale Dormitory River- 
dale Country School, c/o McKim, Meade & 
Write, archis,, 101 Park Ave, New York 
City let contract building 3 story, to F. 'T 
Ley Co., Inc.,, 19 West 44th St, New York 
City. About $350,000, 


WN. J, Atlantic City-——Store-—Brauatein 
& Blatt, 1420 Atlantic Ave, let contract 
building 8 story, 110 x 150 ft., conerete and 
brick, on Atlantic and South Carolina Aves., 
to Warren Moore & Co, 138th and Market 
Sts, Phila. About $500,000 


N. J., Trenton—Hotel-——Stacy-Trent Hotel 
Co., Broad St. Bank Bldg, received bids 
building 10 story, on West State St., from 
Amsterdam Bldg. Co., 140 West 42nd St., 
New York City, $1,500,000 (general con- 
tract), Standard Arch Co,, 217 West 14th 
St.. New York City, $100,000, (rein.-con 
contract), J. Davis Co, Ellicott Sq., Buf- 
falo, $85,000, (plastering). Noted Sept. 18. 


*Va., Richmond—Bank—Planters Natl 
Bank, 12th St., let contract building 1 
story, brick and stone, rein.-con. flooring, 
concrete foundation, on 12th and Main Sta., 
‘to J. F. Wilson, Mutual Bldg. About $200,- 
000. Noted July 10, 


*N. C., Wilmington—School—Bd. Educ. 
let contract building 3 story, brick and hol- 
low tile, rein.-con. flooring, to Liberty Eng. 
& Constr. Co., Wilmingtdn. About 
$312,000. 


*0., Chillleothe—Ollice—L. T. Franklin 
fet contract for concrete and cement work 
building 3 story, 45 x 62 ft., flreproof, to P. 
Mover, plumbing and steam heating, to 
Jardiner Plumbing Co., plastering to J. E. 
‘Maxwell, electrical work to Wissler Hard- 
ware Co., tile work to’ W. A. McNeiles, 
carpenter work to F. C. Simon, all of Chil- 
Nicothe; roofing to F. O. Schoedinger, and 
cut stone to J. Keintz, both of Columbus. 
About $50,000. Noted Sept. 11, 


*0., Cleveland—Store—May Co., East 
ist St. and Euclid Ave., let contract build- 
ing 2 story, 240 x 400 ft., concrete, steel, 
brick and terra cotta addition, rein.-con. 
flooring, to J. Black Masonry & Contg. Co., 
212 West Washington Blvd, Chicago. 
About $500,000. 


*0., Lorain—Store, Pavilion, ete.—-F. 
Andorka, Vine St., let contract building 2 
story, 50 x 110 ft., brick, brick foundation, 
on East 30th St., to Van Blarom Constr. 
Co., 22nd St. and Prospect Ave., Cleveland, 
About $60,000. 


*0., New Concord—Administration—J. 
K. Montgomery, pres. Muskingum College, 
let contract building 3 story, 60 x 150 Tt., 
brick, on campus, to Detweiler Constr. Co., 
Zanesville. About $186,000, 


*Mich., Detroit—Church—Ninde Metho- 
dist Episcopal congregation, c/o W. E. N. 
Hunter, archt., 1306 Chamber of Commerce, 
let contract building 1-story, concrete, steel 
and brick, concrete foundation, on Beverl 
ct. and Grand River Ave., to Bryant 
Detwiler, 2336 Dime Bank Bldg. 


*Mich., Detroit—Hotel—Freud Hotel Co 
Hotel Addison, let contract building 17 
story, 100 x 100 ft., steel, brick and terra 
cotta, rein.-con. flooring, concrete founda- 
tion, on Witherall and Elizabeth Sts., to 
G. A. Fuller Co., 640 Penobscot Bldg. About 
$2,000,000. 


Mich,, 
Works.’ 


*Mich., Detroit—Office—See “Industrial 
Works.” 


Mich,, Detroit—School—Bd. Educ, _re- 
ceived masonry bids building 2-story, 150 
x 211 ft., rein.-con., brick, steel and terra 
cotta, on Maplewood and Spokane Aves., 
from F. H. Goddard, Inc., 516 Franklin 
St., $187,373, M. Bartholomei & Son, 466 
Warren Ave., $190,842, F. N. Cooper, 400 
Penobscot Bldg., $192,000; carpentry, Har- 
cus & Co. 774 Russell St., $47,257, E. 
Thiede, 287 Berlin St., $47,500; heating, 
ventilating and plumbing, Irvine & Meier, 
2289 Woodward Ave., 3t1 OR J. W. Part- 
lan, 51 Park PL, $90,346, W. J. Rewoldt, 
506 Owen Bldg., $90,860;-clectric wiring, 


Detroit—Office—See ‘Industrial 





ee a mem ee 


ENGINEERING NEWS-RECORD 357 


ete., J. Miller Co Penobscot Bldg $12,- 
645, Howell & Sewell, Penobscot Bide 

$12,615 lron City King. Co, 1332 Dime 
Bank Blde., $12,785 


kia, Ainsworth - School - Bd. Edue., 
Consolidated Dist., let contract building 3 
story, 60 x 85 ft. brick, concrete and steel, 
concrete foundation, to J. Thye Co, 1820 
Sunnyside Ave., Burlington, $56,540 

wxin., Ankeny—Junior High School td 
Educ. let contract building 1l-story, 75 x 
118 ft. brick, rein.-con. and steel, rein.-con 
flooring, concrete foundation, to Western 
Conatr. Co, Earlham <About $104,800 
Noted Sept. 18. 


*Minn,, Duluth—Exchange— Duluth Tele- 
phone Co., Kast Ist St., let contract build- 
ing 4 atory, 50 x 140 ft., rein.-con. and brick 
addition, to G. H. Lounsberry, 322 East 
Superior St. About $250,000 

*®Kan,, Girard—Court House and Jail 
Comra, Crawford Co, let contract building 
3-story, 9 x 123 ft. brick, rein.-con. and 
steel, rein.-con. flooring, concrete founda 
tion, to Midwest Constr. Co, Oklahoma, 
Okla,, $289,200. Noted June 26. 

kKan., Huatchinson—School— id Kdue 
let contract building Winans School, 3% 
story, 62 x 82 ft. brick, rein.-con, and steel 
rein,-con, flooring, concrete foundation, to 
WwW. C. Barnes, Hutchinson. About $70,- 
000; cost plus percentage basis 

*&Kan., Hutchinson—School—Rd ndue, 
let contract buildin Roosevelt School, 3- 
story, 62 x 82 ft. brick, rein.-con. and steel, 
rein.-con, flooring, concrete foundation, to 
M. <. Foy, Hutchinson. About $70,000; 
coat plus percentage basis. 

*xKan., Hutchinson—Theatre — Columbia 
Realty & Amusement Co. let contract bulid- 
ing 2-story, 50 x 150 ft. brick, rein.-con 
and steel, rein,-con, flooring, concrete foun 
dation, to L. R. Pinaire, 947 North Hill 
side Ave., Wichita. About $100,000; coat 
plus percentage basis. 

Neb., Omaha—City Jail—W. J. Hunter 
city clk., received lowest 3 bids building 4 
story, 86 x 132 ft., rein.-con. and brick, 
rein.-con. flooring, concrete foundation, on 
lith and Dodge Sta., from R. Butke, 528 
Paxton Blk., $133,800; T. Herd & Son, 814 
South 33rd St., $152,800; W. P. Deverell, 
435 Railway Exch. Bldg., $158,900. 

*xNeb., Omaha—Office—Medical Society 
Rildg. Co., 826 Brandeis Theatre Bidg., let 
contract building 16 story, 88 x 132 ft 
brick, rein.-con., steel and terra cotta, 
rein.-con. flooring, concrete foundation, on 


17th and Dodge Sts. to Selden’ Breck 
Constr. Co., 537 Keeline Bldg. About $2,- 
000,000; cost plus percentage basis. Noted 
June 13. 

*xNeb., Winnebago—School—Bd Kedue. 


let contract building 1 and 2-story, 65 x 
130 ft. brick and timber, concrete founda 
tion, to B. E. Short, Sioux City, Ia. About 
$106,000. Noted July 31. 


*Okla., Sulphur—School—State Bd, Pub. 
Affairs, Oklamoma, let contract building 
2 story, 52 x 96 ft. school for boys, here, 
brick, rein.-con. and steel, concrete foun- 


dation, to V. O. Mathews, Chandler, About 
$52,500. 
*Ore., Portland—Sales—Francis Motor 


Car Co., Fast 13th St. and Hawthorne Ave., 
let contract building 3 story, 90 x 95 ft., 
brick and rein.-con., concrete foundation, 
on Grand and Hawthorne Aves., to 
Guthrie & Co. Inc., Sherlock Bldg. About 
$60,000, 


*xCal., Los Angeles—Offices—T. B. Story, 
Story Bldg., let contract building 13 story, 
119 x 153 ft., rein.-con., on Spring St., to 
Weymouth Crowell, 2026 West 9th St 
About $750,000. 


*Ont., Chapleau—School—Dominion Gov- 
ernment, Ottawa, let contract building 3 
story, 80 x 100 ft., school, here, (for na- 
tive Indian population) to Gustiana & 
Zettler, Copper Cliff. About $89,000. Noted 
Apr. 24. 


Federal Government Work 


PROPOSED WORK 


Mass., Atlantic—Removal of Buildings 
and Machinery—Spec. 4106—-Bureau Yards 
& Docks, Navy Dept., Wash., D. C., plans 
to remove buildings and machinery from 
Fall River to here. About $50,000. 


N. Y., Buffalo—Radio Building—Spec. 
4108—Bureau Yards & Docks, Navy Dept., 
Wash., PD. C., plans to construct here. 
About $9000. 


Pa., Lewiston—Post Office—Treas, Dept., 
Wash., D. C., rejected bids received Nov 
pe. for labor and material for building, 

e. 
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Federal Government Work (Continued) 

Ss. C., Paris Island—Seawall, Roads, 
Curbs and Gutters—Spec. 4104—HPwireau 
Yards & Docks, Navy Dept., Wash., D. C. 
plans to build here. About $86,000. 

Miss., Meridian—Remodeling Post Office 
—Treas. Dept., Wash., D. C., rejected bids 
received Nov. 24, remodeling post office 
and court heuse, here. J. A. Wetmore, 
superv. archt. 

Wis., Milwaukee—Radio Building—Spec. 
4107—Bureau Yards & Docks, Navy Dept., 
Wash., nm 7 to construct radio 
building on U. S. Naval Grounds, McKin- 
ley Park. About $9000. 

Wash., Puget Sound—Fan and Air Com- 
pressor—Puget Sound Navy Yard, plans to 
install 1 exhaust fan, 11,000 cu.ft. of air 
per minute against static head of 6 in. of 
water when operating 12000 r.p.m. and one 
air compressor set, motor driven. S. E 
Barber, supply officer. 

Cal, San Diego—Coal Hopper—Spec. 
4105—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., plans to build here. 


BIDS DESIRED 

Mass., Fitchburg—Remodeling Post Office 
—Until Jan. 5, by Treas. Dept., Wash., D. 
C., remodeling, here J. A. Wetmore, 
euperv. archt. 

N. J., Cape May—Dirigible Hangar— 
Spec. 4080—Until Jan. 7, by Bureau Yards 
& Docks, Navy Dept., Wash. D. C., altering 
and building addition to dirigible hangar, 
708 ft. long, 155 ft. wide and 113 ft. high 
from floor to center pin of arch at Naval 
Air Sta. and dismantling 100,000 cwft. 
capacity gas holders, at Montauk, L. L, 
and transferring and storing here. 

D. C., Wash.—Buildings—Until Dec. 31, 
at office of Constr. Quartermaster, con- 
structing A and B Bidg., 33 x 42 ft. brick 
and steel, fireproof floors and roof, incin- 
erator and can washer, 265 gal. steel tank, 
one 45 ft. brick stack, with fireproof lining. 

PD. C., Wash.—Electric Traveling Cranes 
—Spec. 4094—Until Dec. 30, by Bureau 
Yards & Docks, Navy Dept., furnishing 
and installing two 15-ton electric traveling 
bridge cranes, with 5-ton auxiliary in proof 
shop at Navy Yard. About $22,000. 

Va., Alexandria—Partitions—Spec. 4098 
—Until Dec. 23, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., building in Tor- 

edo Assembly Plant, here. About $25,000; 

10 deposit required for plans and spec. 

8. C., Charleston—Heating—Spec. 4091 
—Until Dee. 23, (change of date), by Bu- 
reau Yards & Docks, Navy Dept., Wash., D. 
C., installing beating system for torpedo 
storehouse building No. 101 and _ building 
boiler house addition to same building, at 
Naval Ammunition Depot, here; $10 deposit 
required for plans and spec. 

Fla., Pensacola—Heating System—Spec. 
4071—Until Dec. 23, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., installing 
heating system at Torpedo Storehouse and 
constructing additional building with brick 
chimney at Naval Ammunition Depot, here. 
About $15,000 $10 deposit for plans and 
@pec. 

Ala., Florence—Lock and Esnlanade— 
Until Jan. 2. by U. S. Eng. Office, Flor- 
ence, building lock and esplanade for dam 
at Widows Bar, Tennessee River, near 
Bridgeport 


Ky., Ashland—Alterations to Post Office 
—Until Jan. 6, by Treas. Dept., Wash., D. 
C., altering Post Office, here. J. A. Wet- 
more, superv. archt. 

Ky., Dawson Springs—Additional Build- 
ings—Until Jan. 13, by Treas. Dept. 
Wash., D. C., constructing 19 additional 
buildings (exclusive of mechanical equip- 
ment) at U!.. S. Pub. Health Sanitarium, 
here. J. A. Wetmore, superv. archt. 

Cal,, San Diego—Building—Spec. 4047— 
Until Dee. 23. by Bureau Yards & Docks, 
Navy Dept, Wash., D. C., constructing 1 
story, central buildings, covering 30,000 
eq.ft. floor space, consisting of power house 
at center with ell-shaped east and _ west 
wings for housing utilities, at Marine Corps 
Base, here. About $200,000. Former bids 
rejected. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Boston—Officers’ Quarters, Pav- 
lion, etc.—Treas. Dept., Wash. D. C., let 
contract building senior and junior officers’ 
quarters, nurses, pharmacists and attend- 
ants quarters an tuberculosis avilion, 
here, to Connors Bros., 15 West 91st St. 
New York City. Cost $40,000 (4 months). 
Noted Sept. 11. 

Va., Harrisonburg—Extension of Post 
Office—Treas. Dept., Wash., D. C., received 
olds Dec 10, ene Post Office and 
Court House building, here, from W. P. 
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TENTATIVE LIST OF NEW YORK STATE HIGHWAYS TO BE CONSTRUCTED IN T! 


FOLLOWING COUNTIES DURING 1920 


Road 


Greene County Line-Ravena 
Altamont-Voorheesville 

Callanan Corners-Becker Corners 
Selkirk-Coeymans 
Bolivar-Wellsville, Part 3 
Hallsport-Whitesville 
Lisle-Cortland County Line 


Riverside Drive: Binghamton (elimination) 


Vestal Center-Binghamton 

Maine-Glen Aubrey... 

Castle Creek-Whitney Point 

Arcade-Farmersville, Part 2 

Salamanca-Ellicottville, Part 2 

Portville-Carroll 

Cattaraugus-Dayton, Part | 

Cattaraugus-Dayton, Part 2 

Weedsport-Jordan, Part 1 

Victory-Red Creek 

Pennsylvania State Line-Ripley 

Westfield-Brocton 

Village of Westfield 

Village of Fredonia 

Village of Silver Creek 

Pratts Corners-Sinclairville 

Southport-Fassett 

Afton-Coventry, Part 2 

Sherburne-Columbus 

Ingraham-Chazy 

Schuyler Falls-Morrisonville 

Forestdale-Black Brook, Part 2 

Copake Iron Works-Copake 

Hillsdale-Austerlitz, Part |! 

Chatham-Chatham Center 

Stuyvesant-Sunnyside ; 

Marathon-Cortland, Parts |, 2 and 3 

Solon-Gee Brook, Part 2 . 

Andes-Margaretville, Parts | and 2 

Hancock-Long Eddy. . 

Bloomville-H obart ‘ 

Fishkill Plains-Poughkeepsie, Part 2 

Rhinebeck-Rhinecliff 

Holland-Y orkshire, Part 2 

Akron-Crittenden 

Cowlesville-Alden, Part 2 

Evans-Eden, Part 1 ; 

Buffalo-Cheektowaga 

Athol Springs-Orchard Park 

Gardenville-Williamsville 

Whallonsburg-Essex . 5 

Ticonderoga-Washington County Line 

Paul Smiths-Mountain Pond 

Saranac Junction-Lake Clear. . 

Bangor-West Bangor ; 

Tupper Lake-Saranac Lake, Part 1 

Stone Arabia-Ephratah, Part 2... . iin 

Broadalbin-East Galway (Fulton-Saratoga 
Conties) 

Darien Center-Alexander................. 

Jewett Center-East Ashland 

Cairo-Purling........... 

Morehouseville-Piseco, Part 2... 

West Winfield-County Line..... . 

West Winfield-Exeter............ 

Cedarville-East Winfield. .... 

Carthage-Antwerp, Part |. . 

Elisburg-W oodville. ........... 

Watertown-Philadelphia, Part 1........... 

Barnes Corners-Copenhagen, Part 2....... 

Dansville-Conesus. ... . ‘ 

Conesus-Wayland............. 

Cazenovia Village: Albany Street 

Oneida-Clockville-Canastota 

Fairport-County Line... . 

Rush-Mendon, Part Bik 

Fultonville-Amsterdam, Part |, 

Manny Corners-Blue Corners 

Front Street: Hempstead 

Valley Stream-Wantagh........ sche 

Wantagh-Amityville........ St ee 

Westbury (Post Ave.) to C. H. No. 1343... 

Middle Neck-Brady Estate Road.. 

Lockport-Pendleton....... . 

Wendellville-Lockport, Part 2. 

Utica-Poland, Part 2....... inne 

Frenchville-Holland Patent, Parts | and 2.. 

Bridgewater-Sangerfield. . 

Scott-Borodino, Part 2..... 

East Onondaga: Seneca Street 

8 use-Otisco, Part 2...... 

Bloomfield-Bristol Center. .... 

Chanin-Palmyra, Part 2............-ss008 

OS REE RT Ie ; ; 

Fort Montgomery-Highland Falls. . 

Unionville-New Jersey State Line 

New Hampton-Denton................- 

Montgomery-Bullville. ... 

Harriman Village............. Baie a 

Cronomer Valley-Plattekill............. 

Rockland County Line-Woodbury T’n Line 

Balmville-Newburgh . .. ek a sis 

Walden Village... . eka 

Kendall-Morton.......... 

Barre Center-Elba, Part |! 

Williamstown-Redfield 

Palermo-Mexico, Part |! sare 

Minetto-Fulton.............. oa 

Centra! Square-Constantia, Part 2......... 

Constantia-Cleveland............. 

Sandy Creek-Smartville................... 

Sidney Gap: Grade Crossing Elimination. . 


Cherry Valley-Sharon Springs (Otsego- 


Schoharie Counties)... .............+5: 
Defreestville-West Sand Lake............. 
Johnsonville-Buskirk. ..............-54+-- 


Type 
Concrete 
Concrete 
Concrete 
Concrete 
Concret« 
Concrete 
Concrete 
Concret« 
Bit. mac 
Concret« 
Concret« 
Concret« 
Concret« 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Bit. mac 
Bit. mac 


Concrete. 


Bit. mac 
Bit. mac 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Bit. mac 
Concrete 
Bit. mac 
Concrete 
Concrete 
Concrete 


Concrete. 
Concrete. 


Concrete 
Concrete 
Concrete 


Concrete. 


Concrete 
Concrete 
Concrete 
Goncrete 
Concrete 
Bit. mac 
Bit. mac 
Concrete 


Concrete 


Bit. mac. 


Bit. mac 
Bit. mac 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Bit. mac 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Concrete 
Bit. mac 
Concrete 
Concrete 


Concrete. 


Concrete 


As designed 


Concrete 
Concrete 


Dual type 


Concrete 
Bit. mac 
Concrete 
Bit. mac 
Concrete 
Concrete 
Concrete 


Concrete. 
Concrete. .. 


Concrete 
Concrete 
Bit. mac. 
Concrete 


Concrete... 
Concrete. . . 


Concrete 


Concrete. .... 
Concrete. ... 
Bit. mac... 

Concrete...... 
Cone. or bit. mac.............++- 
Conc. or bit. mac...........+.06+ 


Bit. mac 


Concrete or bit. mac 


Concrete 
Concret« 


Concrete. .. 
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Cour 
Albany 
Albany 
Alban; 
Alban, 
Allega 
Allega: 
Broome 
Broor ‘ 
Broom: 
Broon ‘ 
Broony 
Cattara 
Cattara ® 
Cattar 
Cattar 
Cattara 
Cayuga 
Cayuga 
Chautaujua 
Chauta 
Chautauy 
Chautau 
Chautauy 
Chaut: 
Chemun 
Chenany: 
Chenany: 
Clinton 
Clinton 
Clinton 
Columbia 
Columbia 
Columbia 
Columbia 
Cortland 
Cortland 
Delaware 
Delaware 
Delaware 
Dutchess 
Dutchess 
Erie 
Erie 
Erie 
Erie 
Erie 








Erie 
Essex 
Essex 
Franklin 
Franklin 
Franklin 
Franklin 
Fulton 


Genesce 
Greene 
Greene 
Hamilton 
Herkimer 
Herkimer 
Herkimer 
Jefferson 
Jefferson 
Jefferson 
Lewis 
Livingston 
Livingston 
Madison 
Madison 
Monroe 
Monroe 
Montgomery 
Montgomery 
Nassau 
Nassau 
Nassau 
Nassau 
Nassau 
Niagara 
Niagara 
Oneida 
Oneida 
Oneida 
Onondaga 
Onondaga 
Onondaga 
Ontario 
Ontario 
Ontario 
Orange 


Orange 


Orange 
Orange 
Orange 
Orange 
Orange 
Orange 
Orlens 
Orleans 
Oswego 
Oswego 
Oswego 
Oswego 
Oswego 
Oswego 
0 


1 


Otsego 
Rensselaer 
Rensselaer 
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Road ‘Type Miles County Transmission Line—Churchvilla N. ¥.-> 
West Haverstraw-Tompkins Cove......... Comcrete.................00005 92 Rockland See “Industrial Works.” 
Rockland Lake-Congers............ Concrete... .... .50 Rockland Cement—Detroit, Mich—E. N. Hines, 
Now Jersey State Line-Nyack.............. Concrete .57 Rockland chn. Wayne Co, Rd. Comn., soon lets con- 
Nyack: Midland Avenue...............++ Concrete 50 Rockland tract furnishing 125,000 bbls. Portland Ce- 
Massena-Winthrop, Part }...........0000. Concrete 64 St. Lawrence ment. 
Canton-Madrid, Part 2... .....ccessscecs: Bit. mac. or concrete 85 St. Lawrence Stadium—Grant Park, 11.—South Park 
Potsdam-Winthrop, Parts | and 2.......... Bit. mac. or concrete 14.05 St. Lawrence Comn., East 57th St. and Cottage Grove 
DePeyster-Ogdensburg...........ees-005: Bit. rnac 11.16 St. Lawrence Ave., Chicago, having plans prepared by 
Gouverneur-Edwards, Part 2.............. | Conerete St. Lawrence Holabird & Roche, archts., 104 South Mich- 
Malta-Bemis Heights, Part 1......... Concrete 17 Saratoga igan Ave., Chicago, for 600 x 800 ft., rein.- 


Ballston Lake-Crescent, Part 2........... 

Rexford Flats-Wait Corners-Groom Cors... 

Rroadalbin-E. Galway (Sara.-Fulton Cos.).. 

Pattersonville-Scotch Church ae 

Seotia-Saracoga County Line, Part 2 

Sharon-Sloansville......... : 

Franklinton-Middleburg. . 

Cobleskill-Sharon Springs, Part 2 

Cherry Valley-Sharon Springs (Schoharie- 
Otsego Counties). 


Concrete 
Bit. mac 
Concrete 
Dual type 
Concrete 
Concrete 
Bit. mac 
Bit. mac. 


50 = Saratoga 
10 Saratoga 
50 Saratoga 
42 Schenectady 
90 Schenectady 
50 Schoharie 
60 Schoharie 
22 ~=Schoharie 


VivrowvYoOows&—-2Uwovnw 
> 
= 


Watkins-Hector, Part 1. . Concrete. . 95 Schuyler 
PiactEI: 060 06 065 oes 0ses ; Concrete. . 10.00 Seneca 
MacDougall east to C. H. No. 326..... Concrete 70 Seneca 
Seneca Falls-Nichols Corners.......... + Concrete 80 =Seneca 


Canisteo-Whitesville, Part 3................ 
Seely Creek-Caton, Part 2.. irs ext rea a 
Corning-Hornby........... : ‘ 
Hartsville-Canisteo. ......... 
Kanona-Prattsburg, Part 1... ... 


Bit. mac 
As designe: 
As designed 
Bit. mac. . 
Concrete 


00 Steuben 
00 Steuben 
00 Steuben 
57 Steuben§ 
40 Stenben 


Center Moriches-East Concrete 00 = Suffolk 
Mongaup-Pond Eddy.............. - Concrete 69 = Sullivan 
Wurtsboro-Ellenville (Sullivan-Ulster Co.). 

Candor-Tompkins County Line. ae Concrete. 75 = Tioga 
Spencer-Van Etten. . i Concrete 50 Tioga 


Smithboro-Nichols. .... ... 
Richford-Harford Mills. ... 
South Lansing-Myers Sa 


Concrete 
As designed 
Concrete 


10 §=Tioga 
50 §=Tioga 
00 Tompkins 


Mecklenburg-Enfield, Part 2... Concrete 10 Tompkins 
Highland-New Paltz. . Efe te Concrete 19 Ulster 
Bearsville-Beechford-Mt. Pleasant. ... . Bit. mac. 83 Ulster 
Saugerties-Palenville, Part 1.. Bit. mac 50 = Ulster 
Saugerties Village. Concrete 85 Ulster 
Rosendale Village... FOR cee eee Concrete 17 Ulster 
Wurtsboro-Ellenville (Ulster-Sullivan Co.). . Concrete. 11.04 Ulster 
North Creek-North River...............- Concrete. Warren 
Chestertown-Hague, Part 3............... Bit. mac. 13 | Warten 
WhitehRlP OAl TEAVOR . 26 cccscccecsccaces Concrete. 90 ~ Washington 
Adamsville-Hartford. ............+00+5- Concrete. 30 Washington 
Greenwich-Cambridge. .................+. As designed 98 Washington 
Newark-Lyons. . . cele inure Naieeaee’ Concrete 45 Wayne 
CINE vib su niacvee se cckas eqs Concrete 58 Wayne 
Lyons Village............ ; ; Concrete 27. Wayne 
Pittsford-Palmyra, Part 3.... Concrete 00 Wayne 


Rye Village: Boston Post Road ere er 
Port Chester Village: Boston Post Road.... 
Mt, Vernon City: Columbus Avenue....... 





Asphalt bloc! 
Asphalt block 
f Concrete 


51 Westchester 
72 Westchester 
05 Westchester 


POV UN SYVOOSKOVUAUNN SR WONANYN USK MWOUDSN——ON 
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ee ne OPT ee Concrete. 10 Westchester 
Valhalla-Hawthorne...............+.0005 Concrete 70 Westchester 
Williams’ Corners-Scott Corners..........- Bit. mac .72 Westchester 
Varysburg-Warsaw, Part 1.......... Concrete .54 Wyoming 
Warsaw Village Connection..............- Concrete 75 Wyoming 
Perry Center-West....... : was Concrete. eae .00 Wyoming 
Bennington-Attica-Attica Center........... As designe: : 7 6.99 Wyoming 
Hammondsport-Dundee, Part 4........ Bit. mac.. 4.62 Yates 

Penn Yan-Potter.............. err Bit. mac. 2.24 Yates 
Rushville-Potter-Middlesex-Overacker C'rs. As designe 9.63 Yates 


Federal Government Work (Continued) 


Thurston, Merchants Natl Bank Bldgs 
Richmond, $12,900; J. Nielson & Co., Har- 
risonburg, $16,430; King Lumber Co., 
Charlottesville, $23,968. 

8. C., Charleston—Quay Wali—Spec. 4078 
—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., received bids Dec. 10 build- 
ing 830 ft. quay wall, here, (1) work 
complete, from Snare & Triest Co., 8 West 
40th St.. New York City, (1) $287,400 (200 
days), (2) $370, (3) $1.50, (4) $15,000, 
(5) add $28 deduct $24, (6) add $.50 de- 
duct $.20, (7) add $.80 deduct $.30; Mce- 
Hard Barton Co., 171 Madison Ave., New 
York City, (1) $314,000 (210 days), (2) 
$320, (3) $.80, (4) $9600, (5) add $30 
deduct $15, (6) add $.75 deduct $.20, (7) 
add $1 deduct $.30; McLean Contg. Co. 
1415 Fidelity Bldg., Baltimore, Md., (1) 
$323,000 (325 days), (2) $300, (3) $.80, 
(4) $9500, (5) add $30 deduct $15, (6) 
3 $.95 deduct $.10, (7) add $1.35 deduct 
.20, 


Fla., Tampa—Radio Towers—Spec._ 4088 

Bureau ards & Docks, Navy Dept., 
Wash. D. C., received only bid Dec. 10, 
removing and rebuilding two 200 ft. towers, 
here, from Donnell-Zane Co., 298 Bway., 
New York City, $4262 (95 days). 


*Tenn., Memphis — Hoisting Engines, 
Roilers and Locomotive Crane—Mississippi 
River Comn., Custom House, let contract 
furnishing hoisting engines, boilers and lo- 
comotive crane, to Lenher KE Co., 95 
Liberty St., New York City, $18,125. 


*Mich., Detroit—Dike Reconstruction— 
oa —e Office, 337 Federal Blidg., let 
contract ere channel at St. Clair 
Flats Ship Canal by removing 7220 lin.ft. 
old revetment and old crib, dredging 165,- 
00 cu.yd. sandy material, furnishing and 
placing 20,000 tons riprap, to Dunbar & Sul- 
‘ivan, 2211 Dime Bank Bldg., $84,240. 

*Mich., Detroit—Dredging—U. S. Eng. 
Office, Federal Bldg., let contract dredging 
and rock excavation in Livingstone Chan- 
nel, Detroit River, involving 98,000 cu.yd. 


limestone rock and 345,000 cu.yd. place 
measurement of earth, to Empire Eng. Co., 
Inc., 6 Church St., New York City, $486,910. 

*Wash., Keyport—Radio Towers—Spec. 
4077—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract building 400 ft. 
self-supporting radio tower with concrete 
foundations on wood, and for modifications 
of out riggers on existing towers at Naval 
Radio Sta., here, to Foundation Co. L. C. 
Smith Bldg., Seattle, $42,468 (180 days). 

* Wash., Puget Sound—Officers’ Quarters, 
Storehouse and Railroad Extension—Spec. 
3983—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract building 1 officers’ 
quarters, 2 storehouses, concrete footings, 
foundations, platform and floors, built up 
and sheet metal roofing, copper and tin 
sheet metal work, ‘etc., also railroad exten- 
sion, to Puget Sound Bridge & Drdging Co., 
811 Central Bldg., Seattle, $51,350 (180 
days). 

*Wash., Tacoma—Painting and Repair- 
ing—tTreas. Dept., Wash., D. C., let con- 
tract painting and repairing Post Office, 
here, to J. P. Sullivan, 4515 Indiana Ave., 
Chicago, $3449. 


*Cal., San Diego—Power House—Spec. 
4070—-Bureau Yards & Docks, Navy Dept., 
Wash., D. C let contract extending exist- 
ing power house at Naval Radio Sta., 
Cholles Heights, to W. Slater Co., 2314 
Santa Fe Ave., Los Angles, Cost $7500 
(90 days) 

*H. T., Honolulu—Post Office and Court 
House—tTreas. Dept., Wash., D. C., let con- 
tract building, here, to Hawaiian Contg. 
Co., 139 Merchant St. $987,708 (30 
months). Noted Aug. 21. 


Miscellaneous 
PROPOSED WORK 


Transmission Line—Benson_ Mines, N. Y. 
—Northwestern Telephone Co. plans to 
build connecting link, 38 mri. from here to 
Tu r Lake. Cost between $20,000 and 
$28.00 . L. W. Jenks, Carthage, supt 


con. stadium, here About $3,000,000. 


BIDS DESIRED 


Fire Protection System—Livermore, Cal. 
—Until Dec. 22, by Supervs. Alameda Co., 
Oakland, replacing pipes and_ installing 
electric system at Arroya Sanitorium, in- 
volving 5 in. centrifugal pumps and motor, 
switchboard, wiring and 14 hydrants 
County will furnish 3000 ft. 4 in. ci. pips 
Alternate bid replacing hydrants About 
$14,000. P. H. Haviland, co. surv. 

Dam., ete.—New Westminster, B. C..— 
Until Jan. 7, by Dept. Pub. Wks., Ottawa 
building dam, embankment and 3 groynes 
at Nicomen Island, Fraser River, near here. 
Noted June 19. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

* Tanks—Bridgeport, Conn.—Singer Mfg. 
Co., Pembroke St. and Washington Ave. let 
contract building two 200,000 gal. fuel oil 
tanks, each 44 ft. diameter and 18 ft. high, 
on Yellow Mill Pond, to Lancaster Iron 
Wks., 126 North Water St., Lancaster, Pa. 

Cast Iron Pipe—New York, N. Y¥.— Dept 
Water, Gas & Electricity received bids Dec 
4, furnishing, delivering, loading, storing 
and stacking c.i. pipe, (a) Manhattan Boro. 
(b) Brooklyn boro., from U. S. Cast Iron 
Pipe & Fdry. Co., 71 Bway., (a) $6102, (b) 
tae aduai a & Co., 253 Bway., (a) $6199, 

») $3306; . D. Wood Co., (2 5278, ) 
$3360. Co., (a) $6278, (b) 

wHeating and Ventilating, ete. — New 
York, N. Y.—H. Bruckner, pres. Bronx 
Boro., let contract installing heating and 
ventilating apparatus in P. S. No. 6, Tre- 
mont Ave., to D. J. Rice, 405 Lexington 
Ave., $61,393; installing temperature ap- 
paratus, to Fisher & Babcock, $3300. 

N. Y. New York—Dept. Water, Gas & 
Electricity received lowest 3 bids Dec. 4. 
for c.i. special castings, valves, box casting 
valves, double nozzles, (a) Sect. 1, (>) Sect 
2, (c) Sect. 3, (d) Sect. 4, from J. Fox, 253 
Bway., (a) $116,515, (b) $9603, (d) $21,- 
235; Flockhardt Fdry. Co., (b) $8266: A 
B. Smith Mfg. Co., (c) $7421, (d) $17,527 


| a 
_& Caissons—Chicago, 1ll.—Gardner & 
Lindberg, engrs., 38 South Dearborn St., 
let contract to Blome Sinek Co., 139 North 
Clark St., for caissons for 10 story, 250 x 
350 ft. rein.-con. warehouse, __—irein.-con. 
flooring, concrete foundation, on Fulton 
and Morgan Sts., for Fulton Market Cold 
Storage Co., c/o J. Byfield, pres., Hotel 
Sherman. Total cost, $4,000,000. 

Sewers 

* Park—Salina, Kan.—C. R. Cravens and 
B. Neil, Kansas City, Mo., will build amuse- 
ment park, to include danctng pavilion, 
steel, rein.-con. flooring, brick and concrete 
foundation, wading pool, ferris wheel, chute 
the chutes, ete. About $100,000. Work will 
be done by day labor under supervision of 
B. Neil. 

* Air Mail Hanger—Omaha, Neb.—Cham- 
ber of Commerce, Woodmen of the World 
Bldg., let contract for 1 story, 115 x 127 
ft., steel and wood hanger, concrete founda- 
tion, on Chamber of Commerce Field, to 
J. E. Wakefield Co., 750 Brandeis Theatre 
Bldg., Omaha. About $20,000 to $30,000; 
cost plus percentage basis. 

*Pipe Line—Breckenridge, Tex.—Texas 
Co., 17 Battery Pl., New York City, let 
contract furnishing labor and materials for 
building pipe line and gathering system, 
here, to Westinghouse, Church, Kerr, Inc., 37 
Wall St., New York City. About $75,000. 

Cement—Phoenix, Ariz.—City received 
bids furnishing 500,000 Ib. cement, (for 
roads to be paved under $4,000,000 bond 
issue) from D. Skinner, Tempe, $2.64 
f.o.b. Tempe, Diamond Portland Cement 
Co., Phoenix, $2.69 f.o.b. Tempe, South- 
western Portlandt Cement Co., 356 South 
Spring St., Los_ Angeles, $1.90 f.o.b. El 
Paso, Tex. or Victorville, Cal, Riverside 
Portland Cement Co., Title Insurance Bldg., 
Los Angeles, $1.77 f.0.b. Crestmore, Cal. 

Gas Distributing System <- Huntington 
Beach, Cal.—City Trustees received bids 
furnishing and laying pipe, valves and fit- 
tin for gas distributing system, from 
Re Warren. Union Oil Bldg., Los Angeles, 
$15,750, T. Haverty Co., 8th and Maple 
Aves., Los Angeles, $34,987. 

* Towers—Winnipeg, Man.—City let con- 
tract for steel towers for second power 
transmission line to Point du_Bois, to Ca- 
nadian Bridge Co, New Birks Bidg., 
Montreal, $136,163. 


| SEARCHLIGHT SECTION |*7) 


Rids: Dec. 23. 


Barge Canal 
STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF 
PUBLIC WORKS 
Albany, N. Y¥ 

Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o'clock noon of 
Tuesday, December 23rd, 1919, at which 
place and hour they will be publicly opened 
and read, for the construction of barge 
terminals pursuant to the provisions of 
Chapter 746 of the Laws of 1911, and of 
che aets amendatory thereof, as follows: 

TERMINAL CONTRACT NO. 116 
(Revised) 

For furnishing and installing four three- 
ton electric semi-portal revolving jib cranea 
on Barge canal terminals, two each at 
Greenpoint and West 53rd Street, New 
York City. 

Contract plans, sheete 1 and 2 

Pians may be seen and detailed epecifica- 
tions, engineer's estimates of quantities, 
proposal blanks, form of contract and 
bonds required and other information for 
proposers may be had at the office of the 
Superintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super 
intendent of Public Works for the Midde 
ivision at Syracuse, N. Y., at the office 
cf the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. Y¥., at the canal office, Spaulding'’s 
Fachange, Buffalo, N. Y., and at the offic’ 
vf the State Engineer and Surveyor, Hall 
ef Records, New York City 

Copies of detailed plans or drawings may 
be obtained from the State Engineer and 
Surveyor at Albany, N. Y., upon payment 
to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
Fer centum (90 per cent.) of the work done 
at the contract price. Every proposal for 
eaid work must be accompanied by a 
money deposit in the form of a draft or 
certified check upon some good banking in 
stitution in the city of Albany or New York, 
issued by a national or state bank or trust 
company in good credit within the state 
end payable at sight to the Superintendent 
ef Public Works for five per centum (5 per 
cent.) of the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tact and furnish bonds within ten day: 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tun prior to such time in which case tho 
amount of the deposit will be refunded bv 
tne Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shal! 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of each contract shall be in such 
eum as shall be fixed by the Superintend 
ent of Public Works, which sum shall not 
be less than twenty per centum (20 per 
cent.) of the estimated cost of the work, ac- 
ecrding to the contract price, and an ad- 
¢itional bond, known as the labor bond, in 
the sum of ten per centum (10 per cent.) of 
the amount of the estimated cost of the 


work accerding to the contract price, will 
be required as security that the contractor 
vill pay in full at least once in each month 
a!', laborers employed by him upon the 
work specified to be done in the contract 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted 

Kach proposal must be addressed 
Superintendent of Public Works, Albany, 
N Y., and must be endorsed on the 
velope with the name of the construction 
fer which the proposal is made, 


Award, if made, will be made to the per- 
sen or persons whose proposal shall be 
lk. west in cost to the state for doing the 
work, and which shall comply with all pro- 
visions required to render it formal Be- 
fcre any award shall made the 
bidder will be required to satisfy the Su 
j«rintendent of Public Works of his ability 
to provide suitable equipment and materiale 
for the proper performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
nent of the undersigned, the interests of 
the state will be enhanced thereby. 


EDWARD S. WALSH, 
Superinendent of Public Works. 


to the 


en- 


Bids: Dee. 29. 

Reinforced Concrete Bridge 
OFFICLE OF THE COUNTY 
CONTROLLER OF BERKS COUNTY, 
PENNSYLVANIA 

Reading, Pa. 
Proposal for the construction of a Rein- 
forced Concrete Bridge consisting of 13 
arches and three flat spans with reinforced 


lab approaches on Bingaman Street, Read- | 
on oon — gaan T ‘ | bid as an evidence of good faith and the 


| + 
this | #& ceptance 


ing, Pennsylvania. 
Sealed proposals will be received at 


lowens* | 





office up to 10 o’clock A.M., Friday, Decem- | 


ber 29, 1919, for the construction of a re- 
inforced concrete bridge consisting of 13 
arch spans and three flat spans with rein- 
forced slab approaches on Bingaman Street. 

The structure will span the Schuylkill 
River, Schuylkill canal and the 
vania, and Philadelphia and Reading R.R. 
tracks 

The total length of the structure will be 
1586 feet with a 39 foot roadway and two 
10 foot 6 inches wide sidewalks. 

Bids will be opened in the office of the 
County Commissioners in the Court House 
at 11 o’clock A.M., December 29, 1919. 

All bids must be accompanied with a 
certified check equal to 10 per cent. of the 
aggregate amount of the bid and made pay- 
able to C. J. Rhode, County Controller. 

Copies of proposal blanks, plans and 
specifications may be obtained at the of- 
fice of the County Commissioners, Reading, 
Pa, or upon application to Charles F. 
Sanders, C. E. Reading, Pa. A deposit of 
$200.00 will be required which will be re- 
funded upon the return of the plans and 
specifications on or before December 29, 
1919. 

The right is reserved to reject any or all 
bids. 

J. CALVIN HERBINE, 
DANIEL @ GABEL, e 
HARRY D. MATTHEWS, 
County Controler. 
Dec. 8, 1919. 


| calendar days, 


| execute 


Pennsyl- | Wired bond shall forfeit his or their claim 
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Eng. News 


Bids: Jan, 6. 


Bridge Construction 
Tallahassee, | 

Sealed proposals will be received 
State Road Department, at Tallahas: , 
Florida, up to ten o'clock P.M., on th: 
day of January, 1920, 

For the construction of a bridge over 
the Blackwater river, at Milton, Florida, 
consisting of four steel Girder Approach 
spans, and a steel Bascule lift span 

The length of the structure to be con. 
structed is approximately 338 feet long, of 
four 60’ deck girder spans, and a Strauss 
Bascule lift span with an 80° clear chan- 
nel, having an 18’ clear roadway and one 
6’ sidewalk, all on a substructure of con- 
crete plers., 


The proposed improvement wil) consist 


| of approximately the following: 


Wood foundation piling, 8250 lin, ft. 

Concrete, 1348 cubic yards, 

Steel Reinforcement, 168,000 pounds 

Structural Steel, Approach spans, 220,000 
pounds 

Structural 
pounds, 

Castings, machinery, etec., 22,500 pounds 

Flooring, 26,500 ft. B.M. 

Hand Rail, 716 lin, ft. 

Plans and specifications are on file at 
the State Road Department, Tallahassee, 
Florida, for examination, or may be 
tained on application to the State Road 
Department, for the sum of Twenty Dol- 
lars ($20.00), when returned with a bona- 
fide bid. Fifteen Dollars will be returned 
to the bidder. 

The right is reserved to reject any or all 
bids, 

A certified check in the sum of Three 
Thousand Dollars ($3000.00) amde payable 
to M. M. Smith, Chairman of the State 
Road Department, must accompany each 


Steel, Bascule span, 200,000 


ob- 


ry 
be 


entering into contract 
whom the work may 


and 
the party to 
awarded. 

Any bidder who shall, after fifteen (15) 
notice being given, of the 
acceptance of his or their proposal, fail to 
the contract and furnish the re- 


to the work and his or their certified check 
shall be retained and used by the State of 
Florida as liquidated damages. 
STATE ROAD DEPARTMENT 
M. M. SMITH, 
Chairman, 

CHAS. A. BROWNE, 

State Highway Engineer. 

Dec. 6th, 1919. 


U. S. GOVERNMENT 
Bids: Jan. 2. 

U. S. ENGINEER OFFICE, Florence, 
Ala.—Sealed proposals will be received 
here until 2 P.M. (central time), Janusry 
2, 1920, and then opened for construct:'s 
Lock and Esplanade for Dam at {dows 


Bar, Tennessee River, near Bridgeport, (/4. 
Further information on application. 


Bids: Feb. 2. 

SEALED PROPOSALS will be_ oper: 
by the Supt. of Lighthouses, San Juan, 
R., 2 o'clock p.m., February 2, 1920, 
construction of tower and dwelling 
Point Jiguero Light Station, Rincon, F 
Plans, specifications and other informat: 
‘upon application. 


, 
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PROPOSALS 


“For Proposals Advertised see the pages 
immediately Construction 


News Section.” 


WATERWORKS 
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Bids 
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Jan a Se” es 
Feb. Mitchell, S. DD... .+ceaaeee 
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May Syracuse, N. Y -. Dec 
FEDERAL GOVERNMENT WORK 
Dec. 23 Animal liouse Extension 
Washington, PD. Cc . Dec 
Dec. Crane: Spee. 4092. 
Norfolk, WO 6 dtc awe een e's Dec. 
Dec Cranes-—Spec. 4092—Phiia- 
delphia, Pa. .. es ...Dee 
Dec. 23 Partitions —— Spee. 4098 * 
Alexandria, Va » «ae 
Dec. 23 Heating - Spee. 4091 
Charleston, S.C, Dec 
Dec. 26 Lock Gates Wheeling, 
, 2 re ye ere eee Dec 
Adv. Dec. 4 
Dec. Electric Elevators—Staple- 
are Dee. 
Dec. Remodeling Custom = and 
Court House—-Toledo, © .. Dee 
Dec. 30 Electric Traveling Cranes 
Spec, 4094 — ee 
eS eee Dec. 
Dee. Buoys—Spec. 4068 ‘York- 
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Dee. Buildings — Washington, 
a OPPs .. Dee. 
Jan. Lock and Esplanade—Flor- 
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Jan. Alterations to Post Office— 
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N. Y¥., Watertown—Bd. Water, Light & 
Serer having plans prepared by Hazen, 
1 30 East 42nd 

ew York City, for additional settling 
basin to be added to present water filtra- 


st. 


le & 





See Eng 





Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official, 


Waterworks 


PROPOSED WORK 


er, engrs., 








tion system Cost between $60,000 and 
$80,000, 


N.J., New Brunswick—City voted $20,000 
bonds to install watermains «at lLineoln 
Gardens, $13,000 for ecditional units at 
filtration plant, $5000 for radial stack at 
Weston Mills Station, $10,000 for water tubs 
boiler at pumping station, $30,000 for com 
pletion of dam, $8000 for water wheel, ro 
tary pump, etc., $75,000 for 4000 meters and 
installation thereof. 


Mich,, Tronwood—City election In January 
to vote on bonds to build new waterworks 
system with pumping plant at Spring Creek 
6 mi. north of here and replace preseat 
plant at Montreal River. Plans include 3 
electrically and 2 auxillary gasoline driven 
centrifugal pumps, Batimated cost of 
pumping and filtration plant, $435,000 
pumping plant only, $290,000 Undecided 
as to whether filtration plant is necesary 


Mich., Pontiae——-City plans election = in 
April to vote on bonds to build filter plant, 
10,000,000 gal. daily capacity, 6000 ft. 4s-in 
rein,-con, pressure pipe to withstand head of 
10 in., conerete head house at intake aii 
gravity system, About $506,000 Cc WwW 
Iiubbell, 2348 Penobscot Bidg., Detroit, 
engi 

1l., Decatur—City receives bids about 
January, building concrete and earth im 
pounding dam, 1900 ft. long, 284 ft. high 
at spillway. About $500,000. 8S. A. Greeley 
39 West Adams St., Chicago, engr Noted 
May 1 

Iil., dacksonville—City Clerk receives 
bids about January, building filtration 
plant, 1,500,000 gal. capacity. About $50,- 
000 S. A. Greeley, 39 West Adams St., 
Chicago, engr. 

Wis., Kohler—City 
surveys made for 
About $50,000. J 
Sheboygan, engr. 


Okla., Foraker—City voted $40,000 bonds 
to improve waterworks system. Engineer 
not selected. 


Ore., Bend—Bend Water, Light & Power 
Co. applied to state engineer for 50 second 
ft. of water from Tumalo Creek, for devel 
opment of 4225 hp. and also plans to build 
2 concrete dams and canal. About $229,- 
000, 


Cal, Brea—City having plans prepared 
by Olmsted & Gillelen, engrs., 1112 Holl 
ingsworth Bidg., Los Angeles, for improv- 
ing waterworks system. Bonds will be 
voted for project. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


Cal., Inglewood—City received bids fur- 
nishing and laying 13,000 ft. 4 in. 9825 ft. 
6 in. and 4150 ft. 8 in. class A c.i. pipe, 
from T. Haverty Co., 8th and Maple Sts., 

55,369, laid with cement joints ; M. Murphy, 

an Francisco, $56,631, lead joints. Noted 
June 5. 

*Ont., Welland —Crowland Twp. let 
contract laving 8000 ft. 6 in. ci. water- 
mains, to Somerville & Delworth, Welland, 
$.58 per lin.ft. Town will supply pipe. 


Sewers 
PROPOSED WORK 


N. J., New Brunswick—City voted $25,- 
000 bonds to build surface draining sewers 
in various streets. 


0., Lakewood (Cleveland P. 0.)—City 
lans to build 9000 ft. vitr. and segmental 
Block sewers in Edgewater Dr. from Webb 
to Sullivan Park and Franklin Ave. 
| Contant to Highland Aves. About 
$35,000. E. A. Fischer, Lakewood, engr. 
Ill., Decatur—City plans election in Janu- 
ary to vote cnr $800,000 bonde to build 
14.000 ft. intercepting sewers, various sizes. 
S. A. Greeley, 39 West Adams St., Chicago, 


re 361 


having preliminary 
waterworks system 
Donohue, York Bildg., 
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Sewers (Continued) 


Ill, East Moline—City plans to build 10,- 
000 ft. 36-84 in. sewers in various streets 
About $230,000. W. L. Warnes, city engr 

Wis., Kohler—City having preliminary 
surveys made for sanitary sewerage system. 


About $75,000. J. Donohue, York Bidg., 
Sheboygan, engr. 

Ia., Des Moines—City had preliminary 
surveys made building Northeast Sani- 


tary Sewerage System, involving 20 mi. 
10-22 in. vitr. pipe. Cost to exceed $200,000. 
K. C. Kastberg, city engr. 

Ore., Portland—City plans to build vitr. 
or cement sewers, manholes, lampholes, 
catchbasins, service branches and trunk 
lines, in East 57th St. from Sandy Blvd. to 
Halsey St., cost $12,928, East 54th St. from 


Halsey_to Tillamook Sts., $6968, Ravens- 
view Dr. from Bway Dr. to Tract 8, 
$2246; Williamette Blvd. and Rens St., 
$1933; Ibina Ave., $75,294; East 72nd 


and Taylor Sts., $8991; East 58th St. from 
Davis to Burnside Sts., $1357; East 61st 
and Sacramento Sts., $7097; East 58th St. 
from Klickitat St. to Sandy Blvd., $6607; 
North line Sandy Blvd. to Klickitat St., 
$5624; East 53rd St. from Halsey to Til- 
lamook Sts., $6048; Nevada St. from Cor- 
bett to ist Sts., $945. O. Laurgaard, city 
engr. 

Ore., Portland—City plans to build sew- 
erage system in East 38th and Knight Sts., 
vitr. or cement pipe, cost $13,115; improve 
East 10th St. from Killingsworth Ave. to 
south line of Durham Ave., to include 
grading, curbing, draining and building con- 
crete sidewalks, $6737. O. Laurgaard, city 
ener. 

Ont., Belleville—City having plans pre- 
pared and svon receives bids building 5000 
ft. 10-15 in. vitr. sewers in Dufferin Ave. 
and Victoria St. About $125,000. J. G. 
McGill, city engr. Noted Sept. 25. 

Ont., Guelph—City plans to build 2500 ft. 
18-24 in. vitr. sewer in Preston St. from 
Fergus to Yorkshire Sts. F. McArthur, city 
engr. About $12,000. 


BIDS DESIRED 


Minn., Little Falls—Until Jan. 14, by A. 
Johnson, city clk., building sewers in var- 


ious streets, involving 3152 ft. 10-20 in. 
pipe. 6 manholes 8-13 ft. deep, ete. About 
$13,000. C. L. Pillsbury Co., 805 Metro- 


politan Life Bldg., Minneapolis, engrs. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*0., Cleveland—E. W. White, 906 Wil- 
liamson Bldg., will build sewer in Edge- 
wood Ave., involving 1770 ft. 20-30 in. vitr. 
pipe, 10 manholes, ete. About $14,600. 
Work will be done by day labor. Former 
bids rejected. 

*xWis., Kewaunee—City let contract °x- 
cavating and laying 3.1 mi. 10 in. vitr. pipe 
sewers in various streets, to Gray-Robinson, 
8th St., Manitowoc, $34,890. 

xIa., Osage—City let contract building 
Sewers in various streets, involving 76,020 
lin.ft. 8-15 in. pipe and 11,879 cu.yd. rock 
excav., to O'Neill & Preston, 60 East 6th St., 
St. Paut, Minn. About $253,000. 

Ore., Portland—City received bids build- 
Ing sewerage system in (a) East 65th and 
Stanton Sts., (b) Bradford and Alta Sts., 
(c) East 84th St. from East Burnside to 
East Stark Sts. (d) East 2nd St. from 
East Madison to East Salmon Sts., (e) 5th 
Ave. from point 80 ft. south of Nevada St. 
to sewer extension “b” in Fulton Park, (1) 
concrete, (2) cement, from Warren Constr. 
Co., Journal Bldg., (al) $53,817; 
Azar & Co., Portland, (b2) $7857; Elliott 
& Scoggin, McKay Bldg., (b2) $7865. (c2) 
$3454; J. Keating, Portland, (b) $8156, 
(d2) 4152; E. Sandberg, (c2) $3073; Mehe- 
marie & Co., (c2) $3382; Dyoub & Joseph, 
(e2) $938. 


Bridges 


PROPOSED WORK 
Mass., Chelsea—Dept. Pub. Wks. plans to 
build concrete and steel bridge. About 
$500,000. 
Conn., Bridgeport—City plans to expend 
$100,000 to repair present Steeplechase Is- 
land Bridge, over Johnson Creek. 


N. J., New Brunswick—City voted $11,000 
bonds to build steel foot bridge over Penn- 
Sylvania R.R. tracks on Sandford St. 


Florida—State Road Dept., Tallahassee, 
soon lets contract building 388 ft. bridge, 
18 ft. roadway, 6 ft. walk, over Blackwater 
River at Milton, to have 4 steel girder ap- 
proach spans and steel bascule left span. 
Work involves 1348 cu.yd. concrete, 168,000 
Ib. steel reinforcement, 220,000 Ib. steel for 
approach span, 200,000 Ib. steel for bascule 


span, 8250 lin.ft. wooden piling, 22,500 Ib. 
castings and machinery, 26,500 ft. flooring 
and 716 lin.ft. handrail. C. A Browne, Tal- 
lahassee, engr. 

Mich., Ironwood—Chicago & Northwest- 
ern Ry., Jackson Blvd. and Franklin St., 
Chicago & Minneapolis, St. Paul & Sault 
Sainte Marie Ry., 204 Clark St., Chicago, 
and city plan to build viaduct over tracks 
on Marquette or Curry Sts., here. Estimated 
cost, on Marquette St., $145,700, Curry St., 
$235,975. Railways will pay 75 per cent 
of cost and city 25 per cent. W. H. Finley, 
ch. engr. of former and E. A. Whitman, ch. 
engr. of latter. 

Cal., San Bernardino—City 
$60,000 bonds to build 2 bridges. 
Aug. 14. 

Ont., Toronto—Comrs. York Co., 57 Ade- 
Iaide St. E., having plans prepared by E. 
Barber, engr., 40 Jarvis St., for 100 ft. 
rein.-con. bridge, 20 ft wide, over Black 
River. About $22,500. 


defeated 
Noted 


BIDS DESIRED 


Ga., Quitman—Until Dec. 30 by Comrs. 
Brooks Co. building 10 concrete bridges be- 
tween here and Moultrie. Work involves 


1066 cu.yd. excav., 1340 lin.ft. wooden 
piling, 2304 lin.ft. concrete piling, 1349.9 
cu.yd. class “B” concrete and 100 341 Ib. 


reinforcing steel, Garret & Slack, Bell Bldg., 
Montgomery, Ala., engrs. About $50,000. 

Michigan—Until Dec. 24, by F. F. Rogers, 
state highway engr., Lansing, building 
State Trunk Line Bridge No. 318, over 
north branch of Pine River, mi. north of 
Rudyard, Chippewa Co., 140 ft. long, 18 ft. 
wide, to have two 24 ft. concrete abutments, 
two 9 ft. piers, 60 ft. deck plate girder on 
steel bents with two 40 ft. I-beam approach 
spans containing 100,000 Ib. steel, also 
State Trunk Line No. 319, over west branch 
of Pine River, 4% mi. west of Rudyard. 
Work involves 221 cu.yd. rein.-con. and 50 
tons steel. 

Wis., Prairie du Sac—Until Dec. 27, by 
State Highway Comn., Milwaukee, building 
1428 ft. plate girder bridge, over Wisconsin 
River, here, to have 15 through plate girder 
spans, 79 ft. total length, double leaf bas- 
cule 70 ft. clear span, 2 plate girder ap- 
proach spans, 79 ft., and concrete piers and 
abutments. Work involves 2400 cu.yd. rein.- 
con., 500 ton structural and 55 ton_reinfore- 
ing steel, 330 lin.ft. piles, 205 sq.yd. paving, 
etc. Noted June 19. 

Minn., Duluth—Until Jan. 6, by W. H. 
Borgen, aud. St. Louis Co., building 110 ft., 
steel span bridge, 18 ft. wide, over Little 
Forks River. About $18,000. O. A. Rold, 
co. engr. 

Minn., Duluth—Until Jan. 6, by Comrs. 
St. Louis Co., building 140 ft. span bridge, 
20 ft. wide, State Job No 1903, Div. No. 2. 
About $22,000. ©. A. Rold, co. engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Charlestown (Boston P. 0O.)— 
Boston & Maine R. R., North Sta., Boston, 
let contract building timber railroad bridge, 
here, to W L. Miller Co., 171 Alford St. 
About $50,000. 

*N. J., Trenton—Bd. Freeholders Mercer 
Co. let contract building bridge No. 421.1, 
15 ft. rein.-con. span, 30 ft. roadway, to 
H. Morgan, i2 North Willow St, $9346; No. 
423.1, to L. J. Seiling, 211 Broad St., Red 
Bank, $3572. 

*N. C., Pittsboro—Comrs. Pitt Co. 
(Greenville) let contract building 273 ft., 
5 span bridge, 12 ft. wide, over Tar River, 
to A. P. Gilbert, Durham, $15,074. Work 
involves 220 cu.yd. concrete. 

*0., Cleveland—City let contract for 1310 
cu.yd. rein.-con., 50,000 Ib. steel and 1200 
cu.yd. excav. in connection with building 
concrete bridge on West 117th St, 40 ft. 
long, 80 ft. wide, to C. R. White, 643 
Lincoln Ave., Lakewood. About $25,000. 


Wis., Milwaukee—P. Braman, comr. pub. 
wks., received bids Dec. 10, furnishing la- 
bor and materials for building North Ave. 
viaduct and side approach over Chicago, 
Milwaukee & St. Paul R.R. tracks and Mil- 
waukee River, here, (a) work in case level 
of Milwaukee River is left at normal eleva- 
tion, about 14-16 ft. above city datum, (b) 
in case gates of dam are opened and level 
of Milwaukee River is lowered about 10 ft., 
from Klug & Smith Co., 40 Mack Bldg., (a) 
$643,000. (b) $628,000; Standish & Allan, 
220 South State St., Chicago, (a) $894.- 
931, (b) $844,931. Work includes building 
concrete viaduct extending from intersec- 
tion of North and Humboldt Aves. on west, 
to east bank of Milwaukee River to east. 
From westerly end, work consists of 183 ft. 
retaining wall with earth fill, 142 ft. con- 
crete beam-and-slab construction, 141 ft. 
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ae 
steel girders, concrete encased, o Cy 
cago, Milwaukee & St. Paul RR. sick. 
348 ft. concrete beam-and-slab con t 
and 571 ft. concrete arch constr 
arch spans, over Milwaukee River. ‘7,, 
width of viaduct, 614 ft. with 40 ¢ . 
roadway. At west side of Milwauk. R rae 
will be side approach 600 ft. long & fF 


wide, with stairway. 


Streets and Roads 


PROPOSED WORK 


Connecticut — State Highway mn 
piartiond, plane to build 14 mai. tru: r 
between Waterbury and Bristol, 5 + 
wide. About $300,000. C. J. Bennet: «.; 
highway comr. Bi 

N. d., New Brunswick—City voted ¢ 
bonds to grade Codwise Ave., $59 t 
pave Rutgers St., Livingston, Commer; 
and Codwise Aves., sheet asphalt, §; 
to pave Remsen Ave., Townsend, Co: 
Condict, Brown, Hamilton, French. Alex 
ander and other streets, Warrenite jit; 
minous concrete, and $8,000 to repave Fit, 
patrick and Paterson Sts., Warrenite }j. 
tuminous concrete. ; 


_ W. Va., Spencer—Comrs. Roane Co. hay 
ing plans prepared for concrete paving 
grading and draining 3 mi. road fron 
here to Walton, 16 ft. wide. About $67, 
H. R. Muldoon, Spencer, engr. 


0., Cleveland—J. Laronge Co., William. 
son Bldg., receives bids about spring, gra: 
ing, building stone sidewalks and water 
mains in 120 acre allotment, 4300 ft. long 
2400 ft. wide, on east side of Lindsay ki 
north of Lake Shore Blvd., Euclid Villag: 
About $75,000. F. A. Pease Eng. Co., Mar- 
Shall Bldg., engrs. 

0, Lakewood (Cleveland P. O.)—City 
plans to grade, drain, curb and pave 11,25 
ft. Hazelwood, Wyandotte, Richland and 
Lakeland Aves., asphalt, concrete, bitumi- 
nous, brick block or macadam. About $50.- 
000. E. A. Fischer, Lakewood, enzr 


Wis., Chilton—City plans to grad 


Stock 


and 


pave 5.2 mi. Chilton-Hilbert Jct. Rd, 18 
ft. wide, 2 course rein.-con., also build- 


ing bridges and culverts on same. Work 
involves 300,000 sq.yd. concrete. About 
$162,000. W. Hoenig, co. engr. 

Wis., Chilton—Calumet Co. plans to 


grade, drain and surface Forest Junction- 
Hilbert Rd., Brillion Twp., $3600; New 
Holstein St. Anna Rd., New Holstein Twp. 
$3600; Hook Hill Rd., Stockbridge Twp 
$3600; also building concrete culverts on 
roads on State Trunk Highway System. 
$9000. W. Hoenig, co. engr. 


Wis., Ft. Atkinson—City plans to grade 
drain and surface 2.8 mi. Watertown Plank 
Rd., 18 ft. wide, concrete. About $95,000. 
R. D. Rogers, co. engr. 

Wis., Kewaunee—Kewaunee Co. plans to 
grade, drain and surface Montpelier Rd. 
West Kewaunee Twp., $6082; Casto-Ryan 
Rd., Casco Twp., $1521; Lakeshore Rd, 
Ahnapee Twp., $1521: Black Ash Rd, 
Lincoln Twp., $1521; Bauer Rd., Franklin 


Twp., $1521; also build Bain Bridge, con- 
crete, Casco Twp., $758 and Brandle Bridge. 
concrete, Luxemburg Twp., $9380. M 
Shaw, Algoma, comr. 


Wis., Port Washington—City plans to 
grade, pave and drain 2.8 mi. Lake Shore 

d., 18 ft. wide, rein.-con. About $90,000. 
J. H. Mueller, Thiensville, engr. 

Wis., Wausau—Marathon Co. plans to 
grade and gravel surface Colby-Marshfield 
Rd., Brighton Twp., $3000; Wausau-Hir- 
namwood Rd., Ringle and Easton Twps., 
$6000; Grand Rapids-Wausau Rd., Bergen 
Twp., $6000; Colby-Wausau Rd., Hull Twp 
$5133; also expend $20,865 for improving 
roads in other towns. J. H. Vogt, comr. 

Minn., Blooming Prairie—City having 
‘plans prepared for 1500 sq.yd. paving. Bids 
will be received on all types of pavement 
About $100,000. J. W. Shaffer & Co., New 
York Life Bldg., Minneapolis, engrs. 

Minn., Duluth—City soon lets contract 
improving 5000 ft. 63rd Ave. west from 
Front to Roosevelt Sts., 24-32 ft. wide, in- 
volving 4930 ft. earth excav., 12.365 sqyd 
concrete paving, 7808 lin.ft. concrete curb- 
ing, 1028 ft. concrete heading, 200 ft. 3 in 
drain tile and 1700 ft, 12 _and 18 in, sewer 
pipe. About $55,531. E. K. Coe, city enzr 

Minn., Lake Crystal—City having sur- 
veys made for paving 20 blocks, 18 ft. wide 


Bids will be received on all types of pave- 
ment. About $200,000. J. W. Shaffer « 
Co.. New York Life Bldg., Minneapolis. 


enegrs. 

Minn., Madison—City having surveys 
made for 40,000 sq.yd. paving. Bids wi!! 
be received on all types of pavement. Abou! 
$200,000. J. W. Shaffer & Co., New York 
Life Bldg., Minneapolis, engrs. 
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stre and Roads (Continued) W. Va., Charleston—Until Jan. 14, by A Broome Co., to Rosoff Eng. Co., 15 Park 
Montana—State Highway Comn., Helena, L. C. Massey, clk. Kanawha Co... grading, Row, New York City, $304,874; 6.36 mi 
lans to gravel surface Missoula-Carlton draining and paving 2.16 mi. Elk River Sandy Creek-Smartville Ra. No. 1428, Os- 
Rd ‘ost $20,000, Missoula-Lathrop Rd., Rd. Work involves 54,253 cu.yd. excayv. wego Co., to J. D. Rust, Buffalo, $95,405; 
$20,000; road from O’Keefe Ranch to and 25,761 sq.yd. concrete paving. About completing 6.99 mi Bennington-Attica- 
havalli, $20,000, Missoula Co. Federal $138,586. EF. G. Burdette, co. engr. Attica Center, Parts 2 and 3, Rd. No. 1267, 
vovernment_asked to appropriate toward W. Va., Fayetteville—Until Jan. 5, by Wyoming Co., to F. W. Knickenberg, 702 
ost. J. N. Edy, state highway engr. Comrs. Fayette Co., paving 8 mi. James Michigan Ave., Buffalo, $130,389; 2_ mi 
’ Mont., Great Falls—City plans to pave River and Kanawha Turnpike, 9 ft. wide, Canisteo-Whitesville, Part 3, Rd. No. 5650, 
») sei sq.yd. 2nd Ave, N. from 19th to 36th Concrete or penetration macadam. About Steuben Co.. to Sweeney & Boland, Welestt 
ate ‘L. B. Evenson, city engr. $100,000. J. K. MeGrath, co. engr. Rd., Rochester, $56,370. 
” ee . ee ee ti Mic —UUnti > EF F Rog. New York—State Highway Comm., Cap- 
Mont., Livingston—City receives bids lichigan—-Until Dec. 30, by F. F. Rog itol, Albany, received bids Dec. 9, im) cor 


,bout Feb. 1, paving 140 blocks in eastern 
ind western districts. About $400,000. 
c. T. Sakett, city engr. 

Tex., Linden—Cass Co. having plans pre- 
pared grading, gravel surfacing and drain- 
ing 7.689 mi. Douglasville Rd., 9 ft. wide, 
involving 8.3 acres clearing and grubbing, 
66,391 cu.yd. unclassified earth excav., 167 
cuyd. class A and 41 cu.yd. class B_ con- 
crete, 17,882 Ib. reinforcing steel and_ 476 
ft. 24-36 in. ci. pipe. About $68,342. Hess 
& Skinner, Southwestern Life Bldg., Dal- 
las, engrs. 

Okla., Tecumseh—Pottawatomie Co. voted 
$500,000 bonds to build roads in Earlsboro, 


Davis, Brinton, Forest and Rock Creek 
Twps. L. L. Winans, Tecumseh, engr. 
New Mexico—State Highway Dept., 


Santa Fe, plans to pave 8 mi. road between 
Lordsburg and Steins, 20 ft. wide, Federal 
Aid Project No. 44. -L. A. Gillett, state 
highway engr. About $50,000. 

Ore., Astoria—City plans to pave 17,000 
ft. Taylors Addition, 16 ft wide, concrete ; 
also grade streets, 24 ft. wide. About $10,- 
000, E. G. Gearhart, city aud. 

Ore., Milton—City plans to issue $25,000 
bonds to pave streets with concrete or 
bitulithie in conjunction with work planned 
by State Highway Comn. 


Ore., Silverton—City Council passed reso- 
lution to expend $20,919 to grade and pave 
with concrete or asphaltic concrete, un- 
paved sections of main streets and drain 
overflow section of lower 3rd St. 


Cal, Los Angeles—Bd. Pub. Wks. re- 
ceives bids about Jan. 14 paving Melrose 
Hill Impvt. Dist., concrete with Warrenite 
surface, cement curbs and gutters. About 


$25,000. H. B. Ferris, secy. A. C. Hansen, 
city engr. 
Cal., Los Angeles—Bd. Pub. Wks. re- 


ceives bids about Jan. 15, improving Clem- 
entina Ave. et al, in Clementina Ave. Impvt. 
Dist., involving concrete base, asphait sur- 
face, cement curbs, concrete and granite 
block gutters, vitr. pipe storm drains, grad- 
ing and oiling. About $75,000. H. B. 
Ferris, secy. A. C. Hansen, city engr. 


Cal, Los Angeles—City ae plans 
prepared paving 5 mi. Western Ave. between 
Adams St. and Manchester Ave., 50 and 60 
ft. wide, 5 in. concrete base, 1 in. binder and 
2 in. asphalt surface. Also 13 other small- 
er paving jobs, some concrete, others War- 
renite. A. C. Hansen, city engr. 


Cal., Santa Ana—Bd. Supervs. Oran 
Co. plans election to vote on $2,500,000 
bonds to pave 100 mi. highways. M. 
Backs, co, clk. 


Cal., Visalia—Tulare Co. having plans 
and_ specifications prepared for concrete 
paving on 5 mi. Woodville-Poplar Rd., 4 mi. 
Klink-Woodville Rd. 9 mi. Yettem-Mud 
Springs Rd., 6 mi. road from Dinuba, south, 
4 mi. Naranjo-Lemon Cove Rd. 4 mi. from 
Sultana, south and 8 mi. Orosi-Orange Cove 
td. A Moye, co. engr. G. R. Prestidge, 
co. clik. 


Ont., Belleville—City having plans pre- 
pared and soon receives bids paving il- 
liam, Charles, Ann, John, Bridge and Pin- 
nacle Sts. Work involves 38,000 sq.yd. 28- 
33 ft. wide, asphaltic concrete on concrete 


base. About $110,000. J. G. Mill, city 
ener. 
Ont., Hamilton—City Council plans to 


grade McKittrick Blvd., King, Dundas, and 
Cannon Sts. Balsam, Connaught and 
Beechwood Aves.; build cement sidewalks 
on Homewood Ave., and King St. and con- 
crete curb on Tisdale St. About $60,000. 
E. R. Gray, city engr. 


BIDS DESIRED 


Rhode Island—Until Dec. 24, by State 
Bd. Pub. Rds., State House, Providence, 
improving 1975 ft. and 8180 ft. state road, 


penetration method, Lincoln Twp. About 
$60,000. I. W. Patterson, engr. 

N. Y., Brooklyn—Until Dec. 24, by Dept. 
Parks, Municipal Bidg., New ork City, 


furnishing all labor and material for im- 
proving st Drive, Prospect Park between 
main entrance of park and Ocean Ave. 
entrance. Work includes regulating, grad- 
ing, building sheet asphalt pavement on 
foundation and iaying brick 


concrete 
gutters, 


‘ers, state highway engr., Larsing, grading 


and surfacing 3.068 mi. Assessment Dist. 
Ra. No. 150, from Huron Shore Pike north- 


west, 9 ft. wide, involving 16,200 sq.yd. 
class B gravel. About $30,000. 

Ill., Palestine—Until Jan. 7, by Village 
Clerk, improving sections of Walnut and 
Main Sts., involving 5820 cu.yd. excav., 
grading and preparing subgrade, 14,160 


sq.yd. Portland cement concrete pavement, 
10 and 11 in. thick in center, 6 and 7 in. 
thick on sides, 6535 lin.ft. Portland cement 
concrete curb, 532 lin.ft. soft steel protec- 
tion plates, 3458 lin.ft. 8-12 in. vitr. clay 
sewer pipe, 19 concrete combination inlets 


and catch basins, etc. E. F. Mail, Robin- 
son, engr. 

Minn., Luverne—W. Bauer, city recdr., 
receiving bids paving 100 blocks, 18 ft. 


wide, concrete, asphalt, asphaltic concrete, 
bitulithic or vitr. brick. About $300,000. 
T. H. Johnson, 32nd and Myrtle Sts., Sioux 
City, Ia., engr. 

Minn., Minneapolis—Until 
A. P. Erickson, aud. 
and pers ere 
on an ate Line, near Bloomington. 
About $25,000. E. E. Terrell, co. surv. 


Texas—Until Dec. 29, by State Highway 
Dept., Austin, gravel surfacing 11.5 mi. 
Highway No. 19, Federal Aid Project No. 
102, Henderson Co. 


Texas—Until Dec. 30, by State Highway 
Dept., Austin, surfacing with bituminous 
gravel, 10.1 mi. Highway No. 40, Federal 
Aid Project No. 117, Denton Co. 


Texas—Until Jan. 2, by State Highway 
Dept., Austin, concrgte surfacing 1.01 mi. 
Highway Nos. 7.and 31, Federal Aid Pro- 
ject No. 110, McLennan Co. 


Texas—Until Jan. 12, by State Highway 
Dept., Austin, gravel surfacing 11.3 mi. 
Highway No. 3, Federal Aid Project No. 
37, Fayette Co. and 8.5 mi. Highway No. 35, 
Federal Aid Project No. 125, Liberty Co. 


Tex., La Grange—Until Jan 16, by J. F. 
Ehlenger, judge Fayette Co. grading, 
gravel surfacing and draining 11.27 mi. 
Highway No. 3, from Gonzales Co. to Fla- 
tonia, Schulenberg and _ beyond, 15 ft. wide, 
involving 35,837 cu.yd. unclassified earth 
excav., 1762 cu.yd. concrete and 181,224 Ib. 
reinforcing steel. About $144,827. A. 
Schlafli, Schulenburg, engr. 


Tex., ay, Fe gem. 16. by CC. N. 
Smith, judge Liberty Co., draining, gravel 
surfacing and building trestle on 8.518 mi. 
Highway No. 35, from Cleveland to Mont- 
gomery Co. line, 16 ft. wide, involving 6.16 
acres clearing and grubbing, 11,282 cu.yd. 
earth and 234 cu.yd. structural excav., 164 
cu.yd. concrete, 1260 lin.ft. piling in trestle 
and 232,892 ft. B. M. creosoted timber in 
trestle. About $120,252. H. O. Compton, 
Liberty, engr. 


Ariz., Tombstone—Until Jan. 3, Bd. 
Supervs. Cochise Co., building Sects. 2-A and 
2-B Bisbee-Douglas Highway, Federal Aid 
Project No. 11, involving 47,137 sq.yd. 6 in. 
concrete ns on Sect. 2-A and 42,240 
sq yd. on Sect. 2-B. State furnishes cement. 
Former bids rejected. 


Cal., Fresno—Until Jan. 9, by Bd. Supervs. 
Fresno Co. improving 12 mi. Elm Ave., in- 
volving 21,550 cu.yd. earth excav., 15,670 
cu.yd. concrete paving, 1,014,014 sq.ft. wear- 
ing top and 14 concrete and corrugated 
iron culverts, 280,000; 5.35 mi. Blackstone 
Ave., 8260 cu.yd. earth excav., 7005 cu.yd. 
concrete paving, 453,782 sqft. wearing top, 
and 4 concrete and corrugated iron cul- 
verts, cost $125,000. Bids will be taken 
under 4 specifications, concrete base with 
Warrenite or Jpnsenite surface and as- 
vhaltie concrete’ base with Warrenite or 
Topeka surface. 


Dec. 29, by 
Hennepin Co., grading 


sq.yd. Rd. No. 554A, 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*New York—State Highway Comm., 53 
Lancaster St., Albany, let contract improv- 
ing 1.27 mi. Oakwood Ave., Rd. No. 1527, 
Rensselaer Co., to Belmar Contg. Co.. Inc.. 
Troy. $41,907; 4.17 mi. alta-Bemis 
Heights, Part 1, Rd. No. 1528, Saratoga 
Co., to J. B. Dower, Ballston Spa., $167,257; 
6.1 mi. Rexford Flats-Wait-Corners-Groom 
Corners, Rd. No. 1117, Saratoga Co., to 
W. G. Fox. Saratoga, $94,199; 6.93 mi. 
Castle Creek-Whitney Point Rd. No. 1450- 


ing 1.44 mi. Riders Mills-Brainard Rd. No 
1521, Rensselaer Co., from Belmar Conig 
Troy, $43,508; J. J. Rigney, Renssel 
$43,715; L. Mayersohn, Albany, $46.- 
271; 4.78 mi. Watertown-Philadelphia, Part 
1, Rd. No. 5651, Jefferson Co., from J. L 
Smith & Son, Lyons Falls, $144,128. 

*N. Y.. Brooklyn—E. Riegelmann, boro 
pres. let contract laying asphalt pavement 
on West 35th St. from Neptune to Mermaid 


Aves., to Brooklyn Alcatraz Co., 407 Ham 
ilton Ave., $12,502; regulating and grading 
90th St. from 5th to Gelston Aves., to C 


Gallagher, 745 Dean St., $1467 

*N. Y., Rochester—Bd. Contr. & Supply 
let contract paving Averill Ave., asphalt, 
to Rochester Vulcanite Paving Co., Ex- 
change Pl. Bldg., $20,569. 

*N. Y., Syracuse—Bd. Contr. & Supply 
let contract resurfacing .562 mi. East Fay- 
ette St. from South State to South Crouse 
Aves., 35-40 ft. wide, sandstone block, to 
F. J. Baker, Union Bldg., $65,190; .274 mi. 
North Saline St. between Oswego Canal 
and Butternut St., to G. B. Slickson, Un- 
ion Bldg., $17,621; .248 mi. East Water 
St. from Salina to Warren Sts. to J. H. 
Gallup, Union Bldg., $15,878. 

*W. Va., Charleston—City let contract 
rebuilding 14 streets, involving 58,000 sq.yd 
Trinidad sheet asphalt on 7 in. concrete 
base, brick gutters to G. Fogle & Co., 
Charleston. About $242,000. 

* Miss.,, Greenwood—City let contract 
paving various streets, to Hornaday Constr 
Co., Greenwood. Work involves 9000 cu.yd 
excav., 22,600 lin.ft. curb and gutter and 
29,000 sq.yd. asphalt macadam pavement. 
About $97,000. 

Kan., Abilene—Comrs. Dickinson Co. re- 
ceived bids Dec. 1, (1) hard surfacing and 
grading, 4.53 mi. Golden Belt Fd., Sect. A, 
Federal Aid Project No. 32, 18 ft. wide, also 
building bridges and culverts_on same, (2) 
396 mi. Bee Line Rd., Sect. D, Federal Aid 
Project No. 29, 18 ft. wide, (a) concrete, 
(b) monolithic brick, (c) bituminous filled 
brick, from Ziegler & Dalton, Junction City, 
(la) $238,848, (2a) $215,184, (1b) $272,430, 


(2b) $242,633, (1c) $278,855, (2c) $246,- 
850; Cook & O'Brien, Ry. Exch. Bldg., 
Kansas City, Mo., (la) $246,938, (2a) 


$214,794, (1b) $286,266, (2b) $239,398, (1c) 
$292,105, (2c) $244,318. 

1, Fresno—City let contract improv- 
sont ak Shaw Ave., involving 6400 cu.yd. 
excav., 421,000 sq.ft. asphalt concrete pave- 
ment, corrugated iron and concrete culverts, 
to Worswick Paving Co., 1st and San Diego 
Sts, $89,339. Latter assigned contract to 
Federal Constr. Co., Call-Post Bldg., San 
Francisco. 

Cal, Fresno—Fresno Co. let contract 
oslien 24.2 mi. highway, 14-in. Warrenite 
on 5-in. concrete base, to Blanchard, 
Crocker & Howel:, 58 2nd St. About $687,- 
000. 

al., Los Angeles—Bd. Supervs. Los An- 

ee Co. received bids improving 5.62 mi. 
augus-Ventura Rd., Rd. Impvt. Dist. No. 
5, 18 ft. wide, involving 53,500 cu.yd. earth 
excav., 59,440 sq.yd. 5 in. concrete base, 
29,270 lin.ft. shaping roadbed, 43 cu. yd. 
concrete in culverts, 1800 Ib. reinforcing 
steel, 357 ft. 18-36 in. corrugated iron pipe, 
2 small pile bridges, etc., from Rogers Bros. 
Co., 350 Merrick St., $100,908, G. S. Benson 
& Sons, Stimson Bldg., $107,617. C. H. Hud- 
son, Marsh-Strong Bldg., $116,858; 2.4 mi. 
Harbor Truck Blvd. near Compton, 24 ft. 
wide with disintegrated granite shoulders, 
involving 500 cu.yd. earth excav., 12,802 
lin.ft. shaping roadbed, 34,136 cu.yd. 8 in. 
concrete base, 4610 Ib. reinforcing steel, 22 
cu.yd. concrete culverts, from Rogers Bros. 
Co., $65,898, D. L. Gaskill, 326 Hermosa 
St. Long Beach, $66,871, Fairchild- 
Gilmore-Wilton Co., Pacific Electric Bldg., 
$72,439. County furnishes 11,481 bbl. ce- 
ment, 316,266 sq.ft. welded wire mesh and 
7820 tons disintegrated granite. 


Railways 
PROPOSED WORK 


Oklahoma—J. F. Crow, pres. Oklahoma 
Union Ry. Co., C. Page, Sand Springs, Big- 
heart Producinx & Refining Co. Mayo 
Bldg., Tulsa and Eych. Natl. Bank, Tulsa, 
formed new company, to build interurban 
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line to Pawhuska, Bigheart, 
Nelagony. About $1,000,000. 

Ont., Elk City—I. W. Solloway, Toronto, 
forming company and plans to build 26-28 
mi. light railway of 30 lb. rails from here 
to Gawganda, operated by gasoline locomo- 
tives, Similar to those used in France. 
About $520,000. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Avant and 


*Ohio..—Cleveland Ry., Leader News 
Bldg,. will build 24 mi. double track from 


West 3rd St. and Scranton Bridge to Bway. 
and East 34th St. About $250,000. Work 
will be done by day labor. 


Excavation and Dredging 
PROPOSED WORK 


Pa., Wilkes-Barre—Dredging—City and 
Hanover Twp. had plans prepared dredging 


Solomon Creek; work includes 13,432 ft. 
ditch work, 20 ft. wide, 2000 ft. concrete 


tunnel and changing creek’s course. About 
$1,000,000. B. kK. Finch, Wilkes-Barre, engr. 

0., Cleveland—Excavation—Comrs. Cuy- 
ahoga Co, having preliminary surveys made 


for straightening Cuyahoga River. About 
$3,000,000. Federal Government will appro- 
priate toward cost of project. we. a 
Stinchcomb, co. engr. 


Mont., Ulm—TIrrigation—Ulm Irrigation 
Dist., Cascade Co., plans to build 20 mi. 
canal to irrigate about 10,000 acres. J. E. 
James, Cascade, engr. 


BIDS DESIRED 


Minn., Elbow Lake—Ditch—Untfl Jan. 
7, by Comrs. Grant Co., clearing and grub- 
bing County Ditech No. 8, involving 14,500 
cu.yd. excav., also repairing bridge foun- 
dation. About $11,000. W. E. Burgess, 
Elbow Lake, engr 
PRICES AND CONTRACTS AWARDED 

(xIndicates award of contract) 

*Miss., Lake Cormorant—Drainage—Bd. 
Comrs. Lake Cormorant D. D. let contract 
building 90 mi. open drainage channels 
in Tunica and DeSoto Counties, involving 
3.342,000 cu.yd. floating dredgework, to 
Canal Constr. Co, Exch. Bidg., Memphis., 
Tenn. About $650,000 

*Cal., Los Angeles—Irrizgation—RBd. Serv. 
645 South Olive St., will build earth dam 
with hydraulic fill involving 500,000 cu.yd. 
excav., in Stone Canyon, (same being part 
of water and irrigation system for West- 
gate Annex, for which $700,000 bonds were 


voted.) Work will be done by day labor. 
s 
Industrial Works 
PROPOSED WORK 
N. H., Nashua—H. C. Lintott, 25 Main 


St., having plans prepared by W. H. Taylor 
& Son, archts., 50 Bromfield St., Boston, 
for 2 story, 75 x 150 ft., brick and steel 
garage, concrete flooring and foundation, 
on Main St. About $60,000. 


Mass., Cambridge—Densmore & LeClear, 
archts., 88 Broad St., Boston, soon receive 
bids building 2 story, 50 x 170 ft., brick, 
concrete and steel factory, concrete flooring 
and foundation, on Charles River Parkway, 


for Eco Mfg. Co., 941 Exch. Bldg., Boston. 
About $65,000. 

Mass., Haverhill—Whittier Bldgs., Inc., 
Ist Natl Bank Bldg., plans to build 2 
rein.-con. factories, on Washington St. 
About $700,000. Private plans. 

Mass., Quincey (Boston P. O.)—C. W. 


Hodgkinson, Alden St., having plans pre- 
pared by W. H. Taylor & Son, archts., 50 
Bromfield St., Boston, for 1 story, 85 x 100 
ft.. brick and concrete garage, concrete 
flooring and foundation, on Washington St. 
About $25,000. 

Mass., Somerville (Boston P. O.)—Pros- 
pect Hill Bottling Co., 153 Cross St., soon 
lets contract building 2 story, 60 x 100 ft. 
and 60 x 120 ft. brick and _ concrete fac- 
tory, concrete flooring and foundation, on 
Allston St. About $60,000. J. W. Hyson, 
62 Beach Ave., Melrose, archt. 

Mass., Westfield—Vitrified Wheel Co., 
Emery St., soon lets contract building 2 
story, 42 x 85 ft., brick and mill construc- 
tion addition to manufacturing plant, con- 


crete foundation. About $25,000. Private 
plans. 

Mass., Willimansett (Holyoke P. O.)— 
Stevens-Duryea Co., Chicopee Falis, having 
plans prepared for 3rd unit of plant, 1 
story, 320 x 760 ft., brick and steel, con- 
crete flooring and foundation, at Driving 
Park, here. Private plans. 

Conn., Bridgeport—City having revised 


plans prepared by Davis & Dane, archts., 


1024 Main St., and soon receives bids build- 
ing 2 story, 146 x 200 ft., brick and rein.- 


con. garage, on Madison Ave About 
$150,000. 

Conn,, Hartford—Cohen & Plum, c/o 
Berenson & Moses, archts., 1026 Main St., 


plan to build 2 story, 75 x 80 ft., brick and 
mill construction factory, on Windsor Ave. 
About $30,000. 


Conn., South Norwalk—J. C. Schaeffler, 
archt. and engr., 40 West 32nd St., New 
York City, receives bids about Jan. 5, 


building brick, steel 
rein.-con, flooring, concrete foundation, for 
Danor Realty Go. c/o architect. About 
$150,000. 

Conn., Waterbury—City plans to build 1 
story garage and rein.-con. retaining wall. 
About $30,000. R. H. Cairns, city engr. 


Conn., Wilton—Ozo Co. plans to build 
rein.-con. factory, to contain 67,500 sq.ft. 
rein.-con. floor space, concrete foundation 


About $175,000. Architect not selected, 


N. Y., Binghamton—W. R. Hollingshead 
Co., 148 Oak St., plans to build 4 story, 
brick factory. About $150,000. 


N. Y., Brooklyn—B. W. Dorfman, archt., 
26 Court St., preparing plans for 5 story, 
brick and steel factory, rein.-con. flooring, 
brick foundation, on Grand Ave. and Dean 
St. About $200,000. Owner’s name with- 
held. 

N. Y., College Point (Flushing P. 0.)— 
J. B. Kleinert Rubber Co., 725 Bway., 
New York City, having plans prepared by 
R. G. Cory, archt. and engr., 39 Cortland St., 
New York City, for 4 story, brick and steel 
factory, rein.-con. flooring, concrete foun- 
dation, here. About $150,000. 

N. Y., Long Island City—A. Leveen, ¢/o 

Swartburg, archt. and engr., 103 Park 
Ave., New York City, having plans pre- 
pared and soon receives bids building 4 
scory, 60 x 125 ft., brick and steel factory, 
rein.-con. flooring, concrete foundation, on 
Wilbur Ave., here. About $85,000. 


N. Y., New York—Natl. Gum & Mica Co., 
2-10 West End Ave., having plans prepared 
by J. M. Felson, archt. and engr., 1133 
Bway., for 25 x 100 ft., brick and steel ad- 
dition to factory, rein.-con. flooring, con- 
crete foundation, at 12 West End Ave. 


N. ¥., New York—Park & Tilford; 529 
West 42nd St., having plans prepared by 
N. Weinberger, archt. and engr., 154 Nas- 
sau St., and soon receives bids building 
three 2 story, 75 x 100 ft., brick and steel 
garages, rein.-con. flooring, concrete foun- 
dation, at 537 West 43rd St. About $60,000. 


R. 


N. Y¥., Rochester—Josiah Anstice Co., 
Inc., plans to build 1 story, 145 x 216 ft., 
brick foundry, on Humboldt St. About 


$85,000. 

N. Y., Rochester—S. Henmann plans to 
build 2 story, 45 x 161 ft., brick addition 
to factory at 65 Sullivan St., cost $35,000; 
also install electric power plant and trans- 
mission line. About $12,000 to $15,000. 

N. Y., Rochester—Rochester Motors Co., 
609 Driving Park Ave., plans to build 1 
story, brick and steel, irregular addition 
to factory to cover 30,000 sq.ft. floor space, 
on Wren St. and Driving Park Ave. About 
$60,000. 

N. Y., Utiea—Eureka Mower Co., 1005 
Hickory St., plans to build 2 story, brick 
factory, at 1105 Hickory St. About $27,000. 

N. Y., Utica—P. E. Hoffman, 2234 
Whitesboro St., plans to build 1 story, 50 
x 500 ft., concrete factory, on Sunset Ave. 
Cost between $40,000 and $45,000. 

N. J., Hilton—G. C. Higby, archt., 207 
Market St., Newark, soon lets contract con- 
structing plant on Burnett Ave., to include 
3 story, 135 x 135 ft. main building, 1 story, 
75 x 135 ft. shop and 1 story, 50 x 80 ft 
power house, rein.-con., for H. Boker & 
Co., Inc., 101 Duane St., New York City. 

N. J., Jersey City—Colgate & Co. 105 
Hudson St., plan to construct 4 story ad- 
dition to building now being constructed. 
About $26,000. 

N. J., Trenton—International Gasofoam 
Co., 564 East State St., plans to build plant 
here. About $50,000. 

N. J., Trenton—H. D. Lee Mercantile Co., 
13 East State St., plans to build plant here. 
About $1,000,000. Architect not selected. 

N. J.. Trenton—Mercer Motors Co., White- 
head Rd., plans to enlarge and improve 
plant, here. Cost including machinery, 
$650,000. E. S. Hare, 245 West 55th St. 
New York City, pres. 

Pa., Phila.—Greisler & Abramson, archts., 
Lafayette Bldg., preparing plans for 1 
story, 60 x 100 ft., brick garage, on 3rd 
and Cambridge Sts. About $25,000. Owner’s 
name withheld. 

Pa., Wilkes-Barre—J. L. 
St., plans to build 2 story, 


Johnson, Ross 
50 x 150 ft., 


and concrete factory,’ 
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brick and steel shop, rein.-con 

Ross and Gildersleeve Sts. 

Architect not selected. 
Md., Sparrows Point—PBethleh: _ 

Co. soon lets contract building 1 . 

x 262 ft., steel and brick box fact 

crete foundation. About $70,000. 


Westport—McNamara Bros. k),. 
. having plans prepared | 1 
Doelman, archt., 507 North Char St 
jaltimore, for 1 story, 80 x 200 f t 
addition to tank and boiler facto: 
crete foundation. About $50,000, ~ 

0., Bedford—Lake Erie Steel & \\ Cr 
plans to build 1 story, 50 x 180 ft 
con., steel and brick mill, rein.-con. f ne 
concrete foundation. About $50,000. prj 
vate plans. 

0., Cineinnati—Stacey Bros., 5535 Car. 
thage Pike, plans to build factory, on Car. 


flox on 
About 


thage Pike. About $200,000. Archit 
selected. 
0., Columbus—H. C. Godman (o. 31 


North 4th St., acquired site 1874 ft. squar 
on Town and Front Sts., and plans to 


uild 


factory. About $350,000. 

0., East Liverpool—Ohio River Power 
Co. having plains’ prepared constructing 
transformer-station with connecting build. 


ings. About $600,000. 

0., Springfield—Robbin-Myers Co. lLa- 
gonda Ave., receives bids about January, 
building 4 story, 80 x 300 ft., rein.-con 
factory. About’ $100,000. W. E) Russ, 315 
North Pennsylvania Ave., Indianapolis, 


Ind., archt. 


Ind., Indianapolis—William Small Co., 31 
West llth St., having plans prepared for 
1 story, 70 x 480 ft., brick factory on West 


Washington St. About $750,000. Private 
plans. 

Mich., Detroit—L. Scisorek, archt., 225 
Farwell Bldg., soon lets contract building 


1 story, 40 x 80 ft., brick and steel plant, 
rein.-con. flooring, brick foundation, 
Scotten Ave., for Western Gear Mfg 
1040 Scotten Ave. About $30,000. 


Wis., Jefferson—Jefferson Creamery (Co. 
plans to build 2 story, 60 x 120 ft. cream- 
ery and factory, brick, tile and steel, rein.- 
con. flooring, brick foundation, on Main St 
About $50,000. Architect not selected 


Wis., Milwaukee—Federal Textile Co, 
1306 1st Wisconsin Natl. Bank, plans to 
build 1 and 2 story, rein.-con, and brick 
plant, rein.-con. flooring, concrete founda- 
tion, on Burleigh St. Architect and engineer 
not selected. 


Wis., Milwaukee—Ogren Motor Car Co. 
692 Natl. Ave., plans to build 1 story, 1/0 
x 200 ft. brick and steel addition to factory 
About $60,000. Architect and engineer not 
selected. 


Wis., Shawano—Shawano Creamery Co 
plans to build 3 story, 58 x_112 ft. brick 
and steel factory, rein.-con. flooring, brick 
and timber foundation, on Main St. About 
$48,000. Private plans. 


Neb., Scribner—Scribner Artificial Ice Co 
plans to build ice and _ electric plants 
About $25,000 and $40,000 respectively 


Ore., Portland—Montgomery Ward & ©o.. 
581 Upshur St., plans to build 3 or 4 story, 
brick or masonry construction, mail order 
house, in Guilds Lake Dist. About $1,500,- 
000. CC. C. Hindman, Gasco Bldg., atty 
Architect not selected. 


Cal., Los Angeles—Los Angeles Soap ©o., 
633 East ist St., having plans prepared 
by Morgan, Walls & Morgan, archt., 1124 
Van Nuys Bidg., for 1 story, 40 x 80 
ft. boiler house, 30 x 40 ft. distillery, 8° 
ft. high, and 30 x 40 ft. machine shop, on 
ist and Alameda Sts. 


Cal., San Pedro—Van Camp Sea Food 
Co., 14th St. and Waterfront, plans to build 
ice and cold storage plant and 250 ft 
wharf. About $300,000. 


Cal, Ventura—Sespe Light & Power ©o. 
Merchants Trust Bldg., Los Angeles, plans 
to build hydro-electric plants and irrigation 
projects on Sespe and Pivu Rivers; ist unit 
to include 2 reservoirs of 61,000 acre {'. 
46,000 ft. power conduit, 3000 ft. pressure 
pipe line, 1000 ft. he and 10,000 kw 
hydroelectric plant, to be increased to 1°%.- 
000 kw. when 2nd unit is built; 2nd unit, 
100,000 acre ft. storage reservoirs, 90,00 
ft. conduit, 4000 ft. pressure pipe line, 23!) 
ft. head and 8000 kw. plant; 8rd un't 
additional storage to deliver 160,000 acré 
ft. per annum for irrigation. About $10°.- 
000 ‘for preliminary surveys. R. R. Com. 
has granted certificate of convenience an’ 
necessity on condition that compa! 
furnishes satisfactory financing plan a! 
sufficient data to enable commission to ( 
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Industrial Works (Continued) 


erm ne feasibility of project by Mar. 1, 1920. 
F. liuren, pres. 

Que., Montreal—Deserres Co., 204 St. 
Dennis, soon lets contract building’4 story, 
( 0 ft. steel and brick, auto and hard- 
ware factory, concrete foundation, on San- 
minet St. About $35,000. 


BIDS DESIRED 


0., Cleveland—A. A. Chilcote, 733 Supe- 
rior Ave., receiving bids building 1 story, 
100 x 140 ft., steel and brick factory, rein.- 
con. flooring, concrete foundation. About 
$30,000. Private plans. 


Ia., Iowa Falls—Until Jan. 4, by Swift 
& Co. 76 West Monroe St., Chicago, IIL, 
building 3 story, 100 x 140 ft. brick, rein.- 
con. and steel, produce house, rein.-con. 
flooring, conerete foundation, here. About 
$150,000. Private plans. 


Tex., Ft. Worth—Hub Furniture Co., 
1529 Willie St., receiving bids constructing 
4 story, 80 x 1 ft. storage and office 
building, rein.-con. and _ steel, rein.-con,. 
flooring, concrete foundation. About $100,- 
000. W. E. Austin, mgr. J. Pollard, Ft. 
Worth Natl. Bank Bldg., archt. 


Que., Montreal—Until Jan. 15, by H. 
Birks & Co., Ltd., Phillips Sq., building 10 
story, 50 x 100 ft., brick, steel and con- 
crete factory, concrete foundation on St. 
Monique and Cathcart Sts. About $350,- 
000. 


Que., Montreal—Until Dec. 27 by Mae- 
Clary Mfg. Co., 20 Wellington St., build- 
ing 4 story, 50 x 75 ft. steel, brick and 
concrete factory, rein.-con. flooring, con- 
crete foundation, on Wellington and Grey 
Nun Sts. About $100,000. Private plans. 


Ont., Hamilton—Until Jan. 1, by B. H. 
Prack, archt., 50 Bay St., Toronto, building 
5 story, 100 x 250 ft., concrete, steel and 
brick factory, rein.-con. flooring, concrete 
foundation, on Barton St., here, for Fire- 
stone Tire & Rubber Co., South Main St., 
Akron, O. About $350,000. 


PRICES AND CONTRACTS AWARDED 
(*%Indicates award of contract) 


*Mass., Cambridge—C. T. Main, engr., 
201 Devonshire St., Boston, let contract to 
Stone & Webster Eng. Corp., 147 Milk St., 
Boston, building 2 story, 86 x 134 ft., brick, 
steel and concrete boiler house, rein.-con. 
flooring, concrete foundation, for Lever 
Bros. Co., 176 Bway. 


*Mass,, Haverhill—Whittler Bldgs., Inc., 
ist Natl Bank Bldg., let contract building 
8 story, 65 x 160 ft., rein.-con. factory, 
concrete flooring and foundation, on Wash- 
ington St., to W. A. and H. A. Root, Inc., 
1 Beacon St., Boston. About $300,000. 


*Mass., Holyoke—Farr Alpaca Co., Jack- 
son St., let contract building 3 story, 147 
x 200 ft. and 4 story, 75 x 147 ft., brick 
and rein.-con. factories, rein.-con. flooring, 
concrete foundation, on Jackson St., to 5S. 
M. Green Co., 293 Bridge St., Springfield. 
About $350,000. 


*Mass., Newton (Boston P. 0.)—H. W. 
Orr Co., 869 Washington St., Newtonville, 
let contract building 1 story, 80 x 82 ft., 
brick and rein.-con. addition to garage, 
concrete flooring and foundation, to J. W. 
Dat oats 146 Sumner St., Boston. About 

*R. I, Bellefont (Providence P. O.)— 
Imperial Printing & Finishing Co. let con- 
tract building 1 story, 70 x 200 and 50 x 
100 ft., brick and mill construction addition 
to mill, to C. I. Bigney Constr. Co., Inc., 
see eee St., Providence. About 

*R. L, Central Falls (Pawtucket P. O.)— 
Central Constr. Co., Slater Trust Blidg., 
Pawtucket, will build 1 story, 50 x 200 ft., 
brick and mill construction plant, here. 
About $40,000. Owner’s name withheld. 

*R. I., Central Falls (Pawtucket P. O.) 
~——United Mets Corp., c/o Clark, MacMillan 
«& Riley, archts. and engrs., 101 Park Ave., 
New York City, let contract building 1 
story, 100 x 150 ft., brick and steel mill, 
rein.-con. flooring, concrete foundation, to 
Central Constr. Co., Slater Trust Bldg., 
Pawtucket. 

*R. L, Esmond—Esmond Mills let con- 
tract building 2 story, 108x110 ft. and 
100 x 125 ft., brick and mill construction 
addition to mill, to Bowerman Bros., In- 
dustrial Trust Bldg., Providence. About 
$125,0000. 

*R. I, Peacedale—Peacedale Mfg. Co. 
will build 2 story, 54 x 80 ft., bri and 
miil construction addition to mill. About 
$35,000. Work will be done by day labor. 
_*R. L., Riverpoint—B. B. and R. Knight 
Corp., 21 South Main St., Providence, will 
build’3 story, 154 x 420 ft. brick and mill 
construction weave shed, concrete founda- 
tion, here. About $400,000. Work will be 
done by day labor. Noted Sept. 18. 


*Conn., Bridgeport—Bassick Co. 38 
Austin St., let contract building 6 story, 
67 x 178 ft., rein.-con. factory, rein.-con. 
flooring, concrete foundation, on Myrtle 
Ave., to T. J. Pardy Constr. Co. 1484 
Seaview Ave. About $200,000. 

*Conn,, Hartford—Colonial Auto Co., 
1279 Main St., let contract building 1 story, 
60 x 150 ft., brick and concrete garage, 
Sales and service station, concrete flooring 
and foundation, on Washington St., to Por- 
teus-Walker Co., 13 Forest St. About 
$30,000. Noted June 12. 


*Conn., New Haven—W. Schollhorn & 
Co., Hamilton St., let contract building 4 
story, 40 x 140 ft., brick and mill construc- 
tion factory and office, to Sullivan & Mc- 
Keon, 843 Dixwell Ave. About $84,000. 

*Conn., New Haven—Smedley Co., 266 
State St., let contract building 1 story, 
brick and concrete garage, concrete flooring 
and foundation, on Brewery St., to Larkin- 
Carey Co., 166 Brewery St. About $25,000. 

*Conn., Thomaston—Waterbury Jewel 
Co., Ine., 31 Canal St., Waterbury, let con- 
tract building 3 story, 95 x 100 ft., brick 
and mill construction factory, concrete 
foundation, on River St., here, to Thomaston 


Land & Impvt. Co. Main St. About 
$55,000. 
*Conn., Waterbury—Noera Mfg. Co. 


Griggs St., will build 1 story, 35 x 160 ft., 
brick and mill construction addition to fac- 
tory, concrete foundation. About $25,000. 
Work will be done by day labor. 


*Conn., Waterbury—Scovill Mfg. Co., 99 
Mill St., will build 1 story, 30 x 100 ft. 
paint shop and 12 x 22 ft. sub-station 
addition, brick, concrete flooring and foun- 
dation, on Silver St. About $28,000. Work 
will be done by day labor. 


*N. Y., Brooklyn—Ascutney Realty Co., 
1721 Ave. J, will build 1 story, 100 x 125 
ft., brick and steel machine shop, rein.-con. 
flooring, concrete foundation, on East 7th 
St. and Foster Ave. About $50,000. Work 
will be done by day labor. 


*N. Y., Brooklyn—Couch-Haas Motors 
Corp., 1537 Bedford Ave., let contract 
building 2 story, 80 x 185 ft., rein.-con. and 
steel factory, rein.-con. flooring, concrete 
foundation,.on Henry, Ely and William Sts., 
to L. Gold, 44 Court St. 


*N. Y., Brooklyn—Federal Composition 
Paint Co., 17 Battery Pl. New York City, 
let contract altering 3 story, brick, rein.- 
con. and steel factory rein.-con. flooring, 
at 258 41st St., here, to W. Kennedy Constr. 
Co., 215 Montague St. About $60,000. 


*N. Y., Brooklyn—Norman Holding Co., 
690 Bway., will build 1 story, 45 x 100 ft., 
brick and steel garage, rein.-con. flooring. 
concrete foundation, on Hancock St. and 
Wykoff Ave. About $25,000. Work will 
be done by day labor. 


*N. Y., Great Neck—R. Levanding, 120 
Bway., New York City, will build brick 
and steel garage, rein.-con. flooring, con- 
crete foundation, here. About $25,000. Work 
will be done by day labor. 


*N. Y., Long Island City—G. M. Film 
Printing Co., Times Sq., New York City, 
let contract building 2 story, 35 x 155 ft.. 
rein.-con. and steel laboratory, rein.-con. 
flooring, concrete foundaion, on Pierce and 
8th Sts., here, to Fleischman Constr. Co., 
531 7th Ave., New York City. 


*N. Y., Long Island City—Queens Flec- 
trie Light & Power Co., 347 Central Ave., 
Far Rockaway, let contract building 1 
story, 40 x 200 ft., brick and steel garage, 
rein.-con. flooring, concrete foundation, on 
Reade and Jane Sts., here, to R. Deeves & 
Son, 309 Bway., New York City. About 
$150,000. 


*N. Y.. New York—Flush-Becker Impvt. 
Co.. 391 Christopher St., will build 1 story, 
100 x 125 ft., brick and steel garage, con- 
crete foundation, on 19th St. and 10th Ave. 
— $50,000. Work will be done by day 
abor. 


*Pa., Phila.—G. C. Williams, 613 North 
34th S*., let contract building 1 story, 67 
x 185 ft. brick addition to garage, on 
Pentridge and 57th Sts, to L. K. Smith, 
41st St. and Chester Ave. About $25,000. 


Pa., Wissinoming (Phila. P. O.)—Tabor 
Mfg. Co. let contract altering office and 
building 1 story, 100 x 107 ft., concrete 
and steel factory, on State Rd., to J. N. 
Gill, Otis Bldg., Phila. About $50,000. 


*Md., Baltimore—R. C. Kolb, 19th and 
Reed Sts., Phila., Pa., let contract buildin 
1 and 2 story, 60 x 200 ft., bakery, bric 
and stone, concrete foundation, on Penn- 
sylvania and North Aves., here, to Singer- 
ts000 oan 600 Equitable Bidg. About 


*Md., Baltimore—A. G Zimmerman 
archt., 85 9th Ave., let contract to F. W. 


Mark, Commercial Trust Bldg., Phila., al 
tering and building 4 story, brick addition 
to warehouse and factory, concrete founda- 
tion, for Natl. Biscuit Co., 406 South St. 
About $50,000. 


*Md., Baltimore—Standard Overall Co., 
701 West Pratt St. let contract building 
5 story, 40 x 115 ft., brick warehouse and 
factory, concrete and brick foundation, at 
705-7 West Pratt St., to R. B. Mason, 308 
West Madison St. About $70,000. 


*0., Cincinnati—King Machine Co., Win 
ton P1., let contract building concrete, steel 
and brick addition to factory, to H. C 
Hazen, Reading Rd. About $50,000, 


*0., Cleveland—Edgewater Lumber & 
Supply Co., 330 West Prospect Ave., let con- 
tract constructing 1 story, 60 x 130 ft. stor- 
age building and 2 story, 40 x 60 ft., office, 
concrete and brick, brick foundations, on 
West 117th St., to W. Serne, 1595 Chester- 
land Ave. Lakewood. About $50,000, 

*0., Cleveland—Parish — Pool Copper 
Co., c/o P. E. Cleveland, Guardian Bidg., 
let contract constructing 1 story, 150 x 500 
ft., brick and steel, smelting and refining 
building, on Clinton Rd., to A. W. Kilbourne 
Co., 6532 Euclid Ave. About $300,000, 

*0., Columbus—Fireproof Storage & 
Warehouse Co., 1025 North High St. let 
contract building 5 story, 70 x 80 ft., rein.- 
con. warehouse, at 1022 North High St., 
to E. H. Latham Co., Columbus Savings 
& Trust Bldg. About $50,000. 


*0., Mount Vernon—Knox Tire & Rub- 
ber Co., let contract aeienes 3 story, 100 x 
225 ft., concrete, steel and brick factory, 
rein.-con. flooring, concrete foundation, to 
E. E. Elford Co., 104 North 3rd St., Colum- 
bus. About $150,000. Noted Sept. 18. 


*0., Newark—Parish Rubber Co. let con- 
tract building 2 story, 110 x 180 ft., con- 
crete, steel and brick factory. rein.-con. 
flooring, concrete foundation, to Bellefon- 
taine Steel Co., Bellefontaine. About $100,- 
000 

*Mich., Detroit—Cable Draper Baking 
Co., Marquette St., let masonry contract 
building 2 story, 68 x 131 ft., brick, steel 
and concrete addition to bakery, brick and 
concrete foundation, on Wabash and Mar- 
quette Sts., to G. D. Nutt, Farwell Bldg., 
steel, to Whitehead & Kales, Beecher & 
Michigan Central R.R. Total cost, $30,000. 


*Mich., Detroit—Detroit Motor Casting 
Co., Beaufait St., let steel contract build- 
ing 1 story, 60 x 155 ft. rein.-con., brick 
and steel foundry, rein.-con. flooring, con- 
crete foundation, on Beaufait St., to White- 
head & Kales, Beecher Ave. and Michigan 
Central R.R.; masonry, to J, L. Hopkins, 
Sun Bldg. About $35,000. 


*Mich., Detroit—Grennan’s Cake Bakery 
Co., 17th St., let masonry contract buildin 
2 story, 50 x 104 ft., brick, steel and mill 
construction bakery, brick foundation, to 
D. Spicer, Sun Bldg.; steel, to Whitehead 
& Kales, Beecher Ave. & Michigan Central 
R.R. Total cost, $30,000. 


*Mich., Jackson—Hup Motor Car Co. 
let contract building 1 story, 60 x 90 ft. 
brick, rein.-con. and _ steel wer house, 
rein.-con. flooring, concrete foundation, to 
E. Winter, Chamber of Commerce, Detroit. 


*Wis., Milwaukee — Ludwig-Wolf Ice 
Cream Co., 608 Caswell BIk., let contract 
building 2 story, 40 x 52 ft. rein.-con. and 
brick factory, rein.-con. flooring, concrete 
foundation, on 12th and Clarke Sts., to C. 
F. Behnke, 827 34th St. About $25,000, 


*Wis., Tomah—Tomah Rubber Wks, 176 
17th St., Milwaukee, let contract buildin 
2 story, 100 x 100 ft. rein.-con. and bric 
factory, rein.-con. flooring, concrete foun- 
dette here, to C. Larson, Tomah. About 

45,000. 


*Ia., New London—A. D. Haynes & Co. 
let contract building rein.-con. grain ele- 
vator, 25,000 bu. capacity, to Burrell Eng. 
& Constr. Co., 327 South La Salle St., 
Chicago, Ill. About $50,000. 

*Ia., Sioux City—Grain Belt Cereal Co. 
let contract building 80 x 125 cereal factory 
and grain storage tank, 25,000 bu. capacity, 
both rein.-con., to Burrell Eng. & Constr. 
Co., 327 South La Salle St., Chicago, Ill. 
About $150,000. 

*Minn., Doluth—F. A. Patrick & Co., 
5th Ave., let contract building 3 story, 140 
x 140 ft., rein.-con. and brick factory, rein.- 
con. flooring, concrete foundation, on West 
Superior St., to G. H. Lounsberry, Superior 
St. E. About $100,000; cost plus per- 
centage basis. 

*Mont., Billings—Marshall Wells Hard- 
ware Co. let contract building 4 story, 75 
x 140 ft. warehouse, to B. J. Martin, 243 
Wyoming Ave. About $80,000. 

Que., Montreal—Parrett Mfg. Co., Ltd., 
2021 St. Hubert St., let contract building 1 
story, 100 x 200 ft., concrete, steel and brick 
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Buildings 
PROPOSED WORK 
Me., Chisholm—School—T. G. O'Connell, 
archt., 18 Boylston St., Boston, Mass., soon 


receives bids building 3 story, 52 x 75 ft., 
brick and steel parochial school, concrete 


foundation, for St. Rose’s Roman Catholic 
Church. About $50,000. G. LeGuenice, 
pastor. 

Vt., Brattleboro — Bank— Hutchins & 


French, archts., 6 Beacon St., 
soon receive bids altering 
building, for Brattleboro Natl. 
$50,000. 


Boston, Mass., 
present bank 
Bank. About 


Conn., Trumbull—School—Bd. of Select- 
men soon lets contract building 1 story, 60 
x 125 ft., brick and concrete, concrete foun- 
dation, in Nichols Dist., and 1 story, 60 x 
125 ft., brick and concrete, concrete founda- 
tion, in Long Hill Dist. About $50,000 
each. A. H. Christie, chn. Noted Sept. 18. 


N. Y., Brooklyn—Chapel—Polytechnic 
Preparatory County Day School, 7th Ave. 
and 92nd St., soon lets contract building 2 
story, brick and steel, brick foundation. 
About $80,000. Lord & Hewett, 3845 5th 
Ave., New York City, archts. and engrs. 

N. Y., New York—Loft—L. K. Schwartz, 
110 West 40th St., soon receives bids build- 
ing 6 story, 41 x 98 ft., brick and steel, 
brick foundation, at 41-43 East 28th St. 
About $80,000. 


N. Y., New York—Loft—J. C. Schaef- 
fler, archt. and engr., 40 West 32nd St., 
receives bids about Jan. 5, building brick 


and steel, brick foundation, at 539-549 
Broome St., for W. H. Warren, c/o ar- 
chitect. About $150,000. 


N. J., Newark—Fire House—City receives 


bids about January building 2 story fire 
house. About $75,000. J. V. King, 185 
Market St., archt. 

Pa., Phila—Sales and Service—Neel 


Cadillae Co., 144 North Broad St., 
bids about Jan. 1, 
brick, on 25th St. 
$800,000. Cc. E. 
St., archt. 


o., 


receives 
building concrete and 
and Parkway. About 
Oelschlager, 1615 Walnut 


Canton—Hotel and Lodge—Pythian 
Castle Bldg. Co. soon lets contract build- 
ing 7 story, 84 x 159 ft., concrete, steel 
and brick, rein.-con. flooring, concrete foun- 
dation. About $300,000. Cc. Firestone, 
Renkert Bldg., archt. 


Ind., Indianapolis—Arsenal Technical 
School—Bd. Educ. soon lets contract build- 
ing 3 story, 68 x 440 ft., brick, steel and 


concrete, rein.-con. flooring, concrete foun- 


dation. About $400,000. Vonnegut & 
Bohn, 610 Indiana Trust Bldg., archt. 

Minn., St, Paul—School—H. W. Austin, 
city purch. agt., rejected bids received 
Nov. 24, building Homecroft School, 2 
story, 84 x 140 ft., rein.-con. and brick, on 
Field Ave. About $80,000. C. A. Hausler, 
City Hall, archt. 

Mont., Eureka—School—Schoo! Dist. No. 
13 election Dec. 27, to vote on $50,000 


bonds to build grade school. H. 
Eureka, interested. 


Mont., Forsyth—Hospital—Rosebud Co. 
receives bids about Jan. 1, building 3 story, 
42 x 100 ft. hospital. About $75,000. Mc- 
Iver, Cohagen & Marshall, 407 Electric 
Bldg., Billings, archts. Noted July 10. 


Wash., Seattle—Hospital . H. Bebb, 
archt., c/o Bebb & Gould, Securities Bldg., 
soon lets contract building 8 story, 120 x 
120 ft.., masonry. About $130,000. Owner's 
name withheld. 


Seattle—Hospital 
Hospital Bd., Queen Hill, 
about Jan. 1, building 2 
About $60,000. H. 
archt. 


S. Pomeroy, 





— Orthopedic 
receives bids 
story addition. 
Albertson, Henry Bldg.. 


Wash., 


BIDS DESIRED 


Mass., Braintree (Boston P. O.)—Bank— 
Braintree Natl Bank, Elm St. receiving 
bids building 1 story, 26 x 70 ft., brick and 
granite, concrete foundation, on Main St. 
About $50,000. E. T. Nolte, 120 Monatiquot 
Ave., archt. 


Conn., Hartford—School—Until Jan. 5, 
by High Schdéol Bldg. Comn., building 3 
story high school, on Maple Ave. Archi- 
tect not selected. 

Md., Jarrettsville—Harford Co. School 
Comn., Belair, receiving bids building 2 
story, 60 x 70 ft., brick and stone, rock 
foundation, here. About $50,000. J. B. 
Hamme, City Bank Bldg., engr. 


Rd. About $300,000. W. R. McCormack, 
6th St. and Rockwell Ave., archt. 


0. Kenmore—School—Until Dec. 29, by 
Bd. Educ., building 2 story, 60 x 123 ft., 
concrete, steel and brick, rein.-con. flooring, 
concrete foundation. About $150,000. M. 
P. Lauer, Peoples Bank Blidg., Akron, 
archt. 


0., Massillon—Commercial—F. Hess, c/o 
Hess Snyder Co., receiving bids building 3 
story, 100 x 250 ft., concrete, steel and 
brick, rein.-con. flooring, concrete founda- 
tion. About $75,000. Albrecht, Wilhelm & 
Kelly, 1836 Euclid Ave., Cleveland, archts. 

Mich., Detroit—Pavilion—Until Dec. 31, 
wy §6T. Kamper,  archt., Book Blidg., 
building 1 story, 110 x 110 ft., rein.-con., 
steel and wood, rein.-con. flooring, concrete 
foundation, on East Jefferson Ave. and 
Grand Bivd., for Kling Products Co., 1424 
East Jefferson Ave. 

Mich., Grand Rapids—Theatre—Until 
Dec. 31, by G. M. Lindsey, archt. and engr., 
2321 Dime Bank Bldg., building 2 story, 
100 x 100 ft., rein.-con., brick and steel, 
rein.-con. flooring, concrete foundation, on 
Crescent and Bond Sts., for Regent Theatre 
Co., Bond St. 

Ia., Waterloo—Theatre—Until Jan. 1, by 
Palace Theatre Co., 508 Sycamore St., 





building 1 story, 68 x 128 ft. brick, rein.- 
con. and steel, rein.-con. flooring, concrete 
foundation. About $150,000. M. B. Cleve- 
and, 601-605 1st Natl Bank Bldg., archt. 
Minn., Minneapolis—Bank, Office and 
Lodge—E. Haley, archt., 605 Willmar 


Bldg., receiving bids building 3 story, brick, 
steel and stone. About $50,000. Owner's 
name withheld. 


Minn., St. Paul—Store—Emporium Mer- 
cantile Co., 7th and Robert Sts., receiving 
bids building 6 story, 145 x 160 ft. rein.- 
con. and steel addition. About $650,000 
Buechner & Orth, 500 Shubert Bldg., archt 
Cc. L. Pillsbury, 716 Capital Bank Blidg., 
eners. 


Neb., Ord—Court House—Until Jan. 13, 


by Valley Co., building 3 story, 78 x 101 
ft.. brick, rein.-con. and steel, rein.-con. 
flooring, concrete foundation. About $140,- 


000. W. F. Gernandt, 
Omaha, archt. 


8. D., Mitchell—Auditorium—wUntil Feb. 
1, by T. Eastcott, city aud., for drawings 
for auditorium. About $150,000; adver- 
tised in this issue. 


Mo., Desloge—Bd. Educ. receiving bids 
building 3 story, 83 x 114 ft., concrete and 
steel, concrete foundation. About $90,000. 
R. H. Sanneman, 519 Reserve Bank Bidg., 
Kansas City, archt. 


Okla., Cleveland—High School—Until 
Dec. 26, by Bd. Educ., building 2 story, 
68 x 126 ft. brick, rein.-con. and steel, rein.- 
con. flooring, concrete foundation. About 
$75,000. Hawk & Parr, 501 Security Bldg., 
Oklahoma, archts. 


Ore., Coquille—School—Until 
Bd. Educ., building 2 story, 
mason construction, concrete 
About $50,000. Tourtellotte & 
McKay, Blidg., Portland, archts. 


Cal., Fresno—School—Until Jan. 8, by 
Bd. Educ., for excavating, brick and terra 
cotta work, steel and onamental iron work, 
plumbing and heating for new John Muir, 
Arlington Heights, Webgter, Longfellow 
and Kirk Schools. J. R. Fontaine, secy. 
Noted Aug. 21. 


634 Keeline Bidg., 


Dec. 26, 
77 x 142 ft 
foundation. 

Hummel, 


Ont., Windsor—Theatre—Until Jan. 1, 
by J. and J. J. Allen, Richmond St., 
Toronto, building 7 story, 60 x 120 ft., 


brick and rein.-con., rein.-con. flooring, con- 


crete foundation. About $200,000. C. H. 
Crane, 2325 Dime Bank Blidg., Detroit, 
Mich., archt. Noted Sept. 25. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Northampton — Housing — Mc- 
Callum Hosiery Co., 136 West St, will 
build twenty-one 2 story, brick, wood and 
stucco construction houses for workmen, 
on Woodlawn Ave. Cost between $125,000 
and $150,000. Work will be done by day 


labor. 

Mass., Swampscott—School—School Bd. 
received lowest bids Dec. 11, building 1 
story, 78 x 164 ft., brick and timber, con- 


crete foundation, at Machon, masonry 
work, from A. French, Swampscott, $17. 
700; carpentry, from Perkins & Wells, Con- 
cord, $28,465; heating, from Laskey & Mc- 
Murrer, 135 Fearl St., Boston, $7292; 
plumbing, from W. H. Greenleaf, 73 Chest- 
nut St., Boston, $4497; electric work, from 
E. C. Lewis & Co., Inc., 121 Federal St., 
Boston, $2227. 


to Rangeley Constr. Co., 56 West 38:1) s;' 
New York City, $233,500. = 


*Conn., Hartford—School—Bd. Ed let 
contract building 3 story, 87 x 87 ft 
and concrete addition, wood floorin: 
crete foundation, on Wethersfield A 
Wise & Upson, 36 Pearl St., $187.24 

*Conn., Hartford—Store—C. H. T.. ott 
19 Woodland St., let contract build 5 
story, 50 x 140 ft., brick and stee} 
foundation, to Republic Fireproofin; 


26 Cortland St., New York City, A)out 
$125,000. 
*Conn., New Haven—Business—Kus'crer 


& Smith, 376 Yale Ave., let contract buiig. 
ing 6 story, rein.-con. and steel, rein.-cor 
flooring, concrete foundation, Ist story. s\ 
x 116 ft., and upper ones 60 x 80 ft, on 
Court St., to deBussey-Kusterer Co. 116 
Church St. About $100,000. 


*Conn., New London—Theatre—ti. Rp. 
Brewster, archt., 295 East 17th St., Brook- 
lyn, N. Y., let con to A. E. Badgeley 
Co., Stone Opposite House Bidg., Bingham- 
ton, N. Y., building 3 story, 60 x 175 ft, 
brick, concrete and steel, rein.-con. floor- 
ing and foundation, on Bank St., for W 
T. Murphy, 143 Bank St. About $225,000 
Noted June 12. 


*N. Y., Brooklyn (Ridgewood)—Com- 
munity—Ridgewood Heights Church of 
Christ, Forest Ave. and Linden St., let 
contract building 2 story, brick, steel and 
stone, brick foundation, to R. H. Brown, 350 
Fulton St. About $80,000. 


*N. Y., New York—Office—Women’'s 
Exch., 539-541 Madison Ave., let contract 
altering 4 story, brick and steel, to E. ik 
Paul Co., 101 Park Ave. About $55,000 


*N. Y., New York—Stores—Simrud 
Holding Corp, 135 Bway., will build several 
brick and steel stores, brick foundation, on 
74 x 94 ft. plot on Fordham Rd. and Walton 
Ave. About $125,000. Work will be done 
by day labor. 


*N. J., Camden—Office—Smith-Auster- 
muhl, 529 Market St., let contract build- 
ing 2 story, 57 x 110 ft., concrete, brick 
and terra cotta, on 5th and Market Sts, 
to Standard Constr. Co., 1713 Sansom St. 
Phila., Pa. About $87,100. 


*Pa., Phila.—Bank—United Bank & 
Trust Co., c/o A. . Levy, archt., 3960 
Pennsgrove St., let contract building 1 
story, 40 x 95 ft., brick, marble and terra 
cotta, at 4022 Girard St., to S. Levin, 1631 
South 5th St. About $50,000. 


*Pa., Wilkes-Barre — Theatre — Nesbitt 
Theatre let contract building 3 story, 50 x 
150 ft., concrete, brick, steel and marble 
addition, rock foundation, on South Main 
St., to O. J. Behrens, Blackman St. About 
$139,000. 


*Pa., Wyoming—School—St. Cecelia’s 
Church let contract building 2 story, 60 x 
60 ft., concrete and brick, rock foundation, 
on ist St., to Alaimo Bros., Main St. About 
$50,000. 


Del., Laurel—Bank—People’s Natl. Bank, 
Market St., received lowest bid building 1 
story, 32 x 62 ft., concrete and brick, ce- 
ment flooring, concrete and brick founda- 
tion, from T. H. Mitchell, 207 Lake St. 
Salisbury, $68,846 


*Del., Wilmington—Bank and Office- 
Delaware Trust Eo. 9th and Market Sts, 
let masonry contract for 15 story, 80 % 
200 ft., steel, brick and stone, concrete foun: 
dation, to Stewa t Willey Co., 1123 Bway. 
New York City. About $150,000. 


*Md., Cumberland—Hotel—Geo. Wash- 
ington Hotel Co. let contract building 8 
story, granite, brick and terra cotta, rodk 
foundation, to Wise Granite & Constr. Co., 
Amer. Natl. Bank, Richmond, Va. About 
$350,000. 


*N. C., Monroe—School—City let con- 
tract building 2 story, rein.-con. and steel 
owe & Ingram, Monroe. About $90,- 

*0., Cleveland—Commercial — S. D. 
Wise, c/o Arco Co., 1812 East 93rd St, 
let contract building’ 1 story, 50 x 98 ft. 
concrete, steel and brick, rein.-con. flooring, 
concrete foundation, on Euclid Ave., to J. 
A. Moffet, Union Bldg. About $50, 600. 


*0., Cleveland—Office—Association Bld. 
Co., c/o W. E. Lower, Osborn Bldg., let 
contract building 4 story, 86 x 240 ft., con- 
crete, steel and brick, rein.-con. flooring. 
concrete foundation on Euclid Ave and East 
98rd St., to Crowell-Lundoff-Little Co,, 5716 
Euclid Ave. About $300,000. 


*0., Kent—Office—Mason Tire & Rubber 
Co. let contract building 2 story, 40 x 10° 











nw i 


lon ere 
89th gs’ 


Ed tn 
"ing 
wil 
uild 


fin; 


Kusterep 
Ct build. 
rein.-con, 
story, xy 
0 ft., on 
Co 116 


7 R. 
Sadar a 
ingham- 
175 ft., 
1. floor. 
for W 


225.000 


—Com- 
rch of 
St., let 
eel and 
wn, 350 


‘omen's 
Oontract 
) EL E, 
000, 


Simruad 
several 
ion, on 
V alton 
e done 


.uster- 
build- 
brick 
t Sts, 
m St., 


ik & 
3960 
ing 1 
terra 
1631 


esbitt 
50 x 
jarble 
Main 
About 


elia’s 
60 x 
ition, 
bout 


ank, 
ng 1 
, Ce- 
nda- 

St., 


—_ 
ce—~ 
Sts, 
0x 
un 
‘ay. 


ish- 
gr § 
onk 
oS 
out 


on- 
tee] 
90, 


St., 
ft., 
ne, 


ig. 
let 
n- 
1g, 


St 


er 


D0 











December 11-18, 1919 

cine 

pull ngs (Continued) 

ft. concrete, steel and brick, _ rein.-con. 
flooring, conerete foundation, to Van Blar- 


com Constr. Co., 22nd St. and Prospect 
Ave., Cleveland. About $50,000. - 

*0., Norwalk—Bank and Office—Citi- 
zens Nath Bank let contract building 5 
story, 50 x 115 ft, rein.-con., brick and 
stone. concrete foundation, to Mills & Mills- 
paugh, 67 East Long St., Columbus. About 
$200,000. Noted Sept. 18. 

*0., Troy—School—H. Sheaver, clk. Bd. 
Educ., Concord Twp., Miami Co., let con- 
tract building 2 story, 72 x 90 ft., brick 
and conerete, concrete flooring and founda- 
tion, to C. P. Kricher, Athens, $80,200. 


*Mich., Detroit—Sales and Service—M. 
A. Young, 754 Woodward Ave., let contract 
building story, 60 x 186 ft, rein.-con., 
brick, steel and stone, rein.-con. flooring, 
concrete foundation, on Woodward Ave., to 
0. Misch Co., Chamber of Commerce. About 
$125,000. 

*Wis., St. Francis — Church — Sacred 
Heart Church let contract building 2 story, 
42 x 129 ft. brick, rein.-con. and tile, brick 
foundation, to V. Pacholski, 962 Warren 
St. About $50,000. 

xlIa., Ames—Armory—State Bd. Educ. let 
steel contract for 3 story, 96 x 112 ft. 
brick, rein.-con. and steel, rein.-con. floor- 
ing, concrete foundation, to  McClintic- 
Marshall Constr. Co., Oliver Bldg., Pitts- 
burgh, Pa. Total cost, $300,000. Noted 
Aug. 14. 

xla., Des Moines—School—Bd. Educ. let 
contract building 1 story, 62 x 122 ft. rein.- 
eon., brick and _ stone, rein.-con. flooring, 
concrete foundation, on 30th and Park Sts., 
to J. E. Tusant & Sons Co., 583 7th St., 
$52,855. 

*la., Iowa City—Armory—State Bd. 
Educ. let steel contract for 3 story, 90 x 
180 ft brick, rein.-con. and steel, rein.-con. 
flooring, concrete foundation, to McClintic- 
Marshall Constr. Co., Oliver Bldg., Pitts- 
burgh, Pa. Total cost, $200,000. 

*Minn., Hibbing — Store — Oliver Iron 
Mining Co., Wolvin Bldg., Duluth, let con- 
tract building 2 story, 118 x 129 ft. addition, 
here, to W. J. Hoy Constr. Co., 700 Metro- 
politan Bldg. St. Paul. Cost plus per- 
centage basis. 


*Minn., Willmar—Service—State Bd. 
Control, Capitol, St. Paul, let ey con- 
tract building 3 story, 50 x 120 ft., rein.- 
con., brick and stone, at State Hospital for 
Insane, here, to J. H. Olson & Co., Will- 
mare, $77,756; heating and plumbing, to 
W. a Mathieson, Ottawa Ave., St. Paul, 
$12,041. 

*Kan., Wichita—Office—J. B. Hupp, 320 
East Central Ave. and J. S. arnes, 
Wichita, will build 6 story, 100 x 140 ft. 
fireproof office. About $350,000. Ba. 
Trade, lessee. 


*Tex., Austin — Exchange — Southwest- 
ern Telephone & Telegraph Co., 410 Con- 
gress Ave., let contract building 2 story, 
85 x 97 ft. rein.-con., brick and steel, rein.- 
con. flooring, on 9th and Colorado Sts., 
to F. A. Jones, 4627 San Jacinto St., Dal- 
las About $150,000; cost plus percentage 
asis. 

*xWash., Seattle—Sales—Great Western 
Motors Co., Pine and Bellevue Sts., let con- 
tract building 1 story, 100 x 165 ft., con- 
crete and brick, rein.-con. flooring. on 
Bway. and Union Sts., to Hurley-Mason 
Co. Hoge Bidg. About $75,000. 


*Cal., Los Angeles—Nurses’ Home—Bd. 
Supervs. let contract eo six 2 story, 
30 x 98 ft., frame, concrete foundation, at 
County Hospital, to F. R. Johnson, H. W. 
Hellman Bldg., $91,865. 


Federal Government Work 
PROPOSED WORK 


Mass., Boston—Remodeling Hospital— 
Treas. Dept., Wash., . €., rejected bids 
received Sept. 30, remodeling main building 
of U. &. arine Hospital, here. J. A. 
Wetmore, superv. archt. Noted Aug. 28. 


BIDS DESIRED 


Md., Annapolis—Water Tanks = and 
Towers—Spec. 4103—Until Jan. 7, 4 Bu- 
reau Yards & Navy Dept., ash., 
D. C. building one 2000- and one 12,000- 
gal. steel water tanks, with 67 ft. steel 
towers and appurtenances, at Naval High 
Power Radio Sta., Greenbury Point, here. 
mp $5500; $10 deposit required for plans 
and spec. 


D. C., Wash,—Sewers—Until Jan. 5, by 
Dist. Comrs., Dist. Bldg., constructing ser- 
vice sewers ere lin.ft. 10-15 in. 
pipe sewers. C. W. Kutz, comr. 

Va., Yorktown — Buoys — Spec. 4068 — 
“ntil Dee. 30, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., for furnishing 


Yr 


four moving buoys, here. Cost $7000; $10 
deposit required for plans and spec. 

0., Springfield—Remodeling Post Office— 
Until Jan. 8, by Treas. Dept., Wash., D. C., 
remodeling, here. J. A. Wetmore, superv. 
archt. 


Utah, Santa Clara—Bridge—Until Jan. 
8, by Dept. of Interior, Office of Indian Af- 
fairs, Wash., D. C., building bridge over 
Santa Clara River, Shivwitz, Indian Res- 
ervation, here. C. Sells, Shivwitz School, 
comr. 

Cal, Los Angeles—Dredging—Until Jan. 
7, at U. S. Eng. Office, 725 Central Bldg., 
dredging areas A and C and middle 
ground, San Diego Harbor, involving 307,- 
000, 1,077,000 and 200,000 cu.yd. About 
$374,000 available. 


PRICES AND CONTRACTS AWARDED 
(«Indicates award of contract) 


*Pa., Chester—Remodeling Post Office— 
Treas. Dept., Wash. D. C., let contract re- 
modeling post office, here, to F. W. Van 
Loon, Denckla Bldg., Phila., $5453. 


Ore., Eugene—Roads—U. S. Dept. Agri- 
culture, Bureau Pub. Rds., 204 Post Office 
Bldg., Portland, received bids Nov. 29, 
building 14.2 mi. Blue River Sect. of Mc- 
Kenzie River Natl Forest Rd., Lane Co., 
involving 47 acres clearing, 25 acres grub- 
bing, 7000 cu.yd. rock and 43,273 cu.yd. com- 
mon excav., culverts, abutments, ete., from 
Montague & O'Reilly, Blake-McFall Bldg., 
Portland, $157,774; Siems & Carlson, Spo- 
kane, Wash., $100,287. 


Cal, Mare Island—Electric Lighting and 
Power System—Spec. 3982—Bureau Yards 
& Docks, Navy Dept., Wash., D. C., re- 
ceived bids Dec. 3, installing, here, from 
Carleton-Mace Eng. Co., 38 Chardon St., 
Boston, Mass., $48,000 (120 days); Globe 
Electric Wks., 1959 Mission St., San Fran- 
cisco, $49,995 (120 days); H. S. Little, 966 
Folsom St., San Francisco, $50,670 (136 


days). z 
Miscellaneous 
PROPOSED WORK 


Coal Dock and Pockets—Grand Rapids, 
Mich.—kKent Fuel Co., 1230 Taylor Ave., 
having plans prepared by F. P. Allen & 
Son, archts., 463 Houseman Bldg., for 1- 
story, 75 x 320 ft., rein.-con., coal dock 
and pockets, rein.-con, flooring, concrete 
foundation, on Taylor Ave. 

Machinery—Antigo, Wis.—Langlade Co. 
appropriated $8500 to purchase machinery, 
to include tractors, wheelers and slushers. 
C. Olsen, comr. 


Screening Plant, Grader, etc.—Barron, 
Wis.—Barron Co. appropriated $50,000 to 
purchase 1 screening plant, 1 or 2 trucks, 
1 tractor, 1 grader, construction outfit and 
11 patrolmen’s equipment. E. Gleason, 
Cumberland, comr. 

Graders, Plows, etc.—Black River Falls, 
Wis.—Jackson Co. voted $5500 bonds to 
purchase 15 graders, 15 plows, 15 slushers, 
15 drags or planes. W. Tibbitts, comr. 


Graders and Tools—Chilton, Wis.—Calu- 
met Co. appropriated $4000 to purchase 
small graders and small tools. W. Hoenig, 
comr. 


Gravel Elevator, Graders, etc.—Chippe- 
wa Falls, Wis.—Chippewa Co. appropriated 
$6000 to purchase gravel elevator attach- 
ment for crusher, 8 patrol graders, 1 tractor 
and 1 gravel screening plant. P. O. Lo- 
krantz, comr. 

Gravel Crusher and Screening Plant — 
Crandon, Wis.—Forest Co. appropriated 
$8000 to purchase gravel crusher and 
screening plant. F. J. Rogers, comr. 

Graders—Eau Claire, Wis.—Eau Claire 
Co. voted $2000 bonds to purchase graders 
and other patrolmen’s equipment. G. Os- 
borne, comr. 

Machinery—Friendship, Wis.—Adams Co. 
appropriated $2000 to purchase machinery, 
including 1 patrolman’s outfit and i truck. 
J. A. McGregor, comr. 

Machinery—Grand Rapids, Wis.—Wood 
Co. appropriated $20,000 to purchase road 
machinery. E. Morris, comr. 

Crushing Outfit—Green Bay, Wis.— 
Brown Co. plans to purchase complete 
crushing outfit. G. J. Cormier, comr. 

Machinery—Green Lake Wis.—Green 
Lake Co. appropriated $5000 to purchase 
machinery, to include 2 trucks. D. C. 
Williams, comr. 

Machinery—Jefferson, Wis.—Jefferson Co. 
appropriated $7900 to purchase machinery, 
to include patrolmen’s outfits. R. D. Royce, 
Ft. Atkinson, comr. 

Machinery—duneau, Wis.—Dodge Co. ap- 
propriated $7000 to purchase road ma- 
chinery. E. T. Klug, comr._ 


Machinery—Lancaster, Wis.—Grant Co. 
appropriated $16,000 to purchase machin- 
ery, including graders, 31 plows, 31 road 
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drags, 31 drag scarifiers and small tools to 
equip 31 patrolmen. H. Mink, comr 

Machinery—Mauston, Wis.—Juneau Co 
appropriated $10,000 to purchase road ma- 
chinery, to include small tools. 


Machinery-—Medford, Wis.—Taylor Co 
appropriated $10,000 to purchase road ma 
chinery. F. H. Grahl, comr. 


Graders, Wheelers, ete.—Merrill, Wis.— 
Lincoln Co. voted $19,000 bonds to purchase 
16 patrol graders, 12 wheelers, 1 large 
grading outfit, consisting of tractor, grader 
and 2 or 3 trucks H. H. Kuehling, Tom- 
ahawk, comr. 

Machinery—Neillsville, Wis.—Clark Co 
appropriated $12,000 to purchase machin- 
ery ,including crushers, bins, small grad- 
ers and tools. W. C. Thoma, comr. 

Paver, Graders, Ete.—Oshkosh, Wis.— 
Winnebago Co. voted $15,000 bonds to pur- 
chase 1 paver and pipe line and 3 patrol 
graders, J. Binning, comr 

Wheel serapers, road planes, ete— 
Phillips, Wis.—Price Co. voted $5800 bonds 
to purehase 8 wheel scrapers, 25 road 
planes and gravel loader. B. M. Griffin, 
comr 

Machinery—Viroqua, Wis.—Vernon Co 
appropriated $10,000 to purchase machin- 
ery, to include scarifier, compressor, oiler, 
tractors and small equipment. A. Ristow, 
comr. 

Graders—Whitehall, Wis.—Trempealeau 
Co. voted $19,000 bonds to purchase 2 large 
graders and gravel pit equipment. E. F 
Rotering, Arcadia, comr. 


BIDS DESIRED 

Bulkhead and Side Walls—Phila., Pa.— 
Until Dec. 22, by G. S. Webster, dir. Dept 
Wharves, Docks & Ferries, 550 Bourse 
Bldg., repairing (a) Columbia Ave. bulk- 
head, Delaware River, (b) side walls of 
superstructure of Vine St. pier, No. 19, 
North Wharves. 

Sewer Pipe — Brownstown, Ind, — Until 
Jan. 6, by Comrs. Jackson Co., furnishing 
county with sewer pipe for year 1920. A. 
Luedtke, co. aud. ‘ 

Motor Fire Truck—Crosby, Minn.—City 
receiving bids furnishing White motor fire 
truck, triple compound composed of chemi- 
cal, hose and pump. H. L. Nicholson, clk. 


Gravel Loader and Screener—Hibbing, 
Minn.—City receiving bids furnishing grav- 
el loader and screener. J. P. Murphy, city 
recdr. 


Gravel Screening and Loading Plant— 
Minneapolis, Minn.—Until Jan. 12, by A. 
P. Erickson, aud. Hennepin Co., furnishing 
gravel screening and loading plant, 30 
ton bin. 


Steam Koad Roller—Manitowoc, Wis.— 
Until Dec. 24, by A. H. Zander, city clk., 
furnishing steam road roller and grader. 
Cost between $20,000 and $30,000. 


PRICES AND CONTRACTS AWARDED 
(x*Indicates award of contract) 


*%Coal Pocket—New Bedford, Mass.— 
D. Duff & Son, Pleasant St., let contract 
building 2 story, 50 x 200 ft., rein.-con 
coal pocket, to J. H. Proctor, 840 Old South 
Bldg., Boston. About $25,000. 


* Trestle — Watertown, N. Y¥.— North 
Counties Coal & Supplies Co., 204 Franklin 
St, will build 20,000 ton coal storage trestle 
and reloading tracks, also install hoppers 
with electric crane. Cost between $40,000 
and $60,000. Work will be done by day 
labor under supervision of C. E. Dewey, 
archt., Light & Power Bldg. 


* Elevator — Pittsburgh, Pa, — Central 
Elevator Co., 1lth and Etna Sts., let con- 
tract building 309,000 bu. rein.con. grain 
elevator, to Burrell Eng. & Constr. Co., 327 
South LaSalle St., Chicago. About $500,000. 


*Tanks—Grimes, Ia.—Armour Grain Co. 
let contract building rein.-con. storage tanks, 
25,000 bu. capacity, to Burrell Eng. & 
Constr. Co., 327 South La Salle St., Chicago. 
About $45,000. 


*xRetaining Wall—Missoula, Mont.—City 
let contract building concrete retaining wall 
18 ft. high, along block of river front, 
to include filling and constructing alley 
south of West Front St., to Smead & 
Simons, Higgins Blk. About $13,900. 


*Transit Shed—Seattle, Wash.—Port of 
Seattle Comn., Bell St. Dock, let contract 
building 2 story, heavy timber transit shed, 
500 ft. long, 150 ft. wide, on Pier B, Smith’s 
Cove, to Harrington & Pefers, Mutual Bldg., 
Design “B’, $124,000 

*Cast-Iron Pipe and Valves—Inglewood, 
CaL—City Trustees let contract to M. 
Murphy. 1321 Milvia St., Berkeley, furnish- 
ing 13,000 ft. 4 in. class A ci. pipe @ $1.33 
per ft., 9825 ft. 6 in., $1.80, 4150 ft. 8 in, 

2.60, 4 in. valves, $24., 6 in., $40. 8 in, 

af 2 in., $22., 3 in., $26., total cost, $56,- 
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9 Eng. Nev or 
OFFICIAL PROPOSALS OFFICIAL PROPOSALS OFFICIAL PROPOSALS 
Bids: Dec. 29. Fourth Street, Philadelphia, Pa., or from | gallon reinforced concrete covered culay 
. . Remington & Vosbury, Consulting Engi- | reservoir. 5% deposit required wi: is 
Reinforced Concrete Bridge neers, 601 Market Street, Camden, upon Plans, profiles and specification n b 
CONTROLLER OF BERKS COUNTY, the deposit of $10.00, of which sum $5.00 | seen in the city engineer's oflice at nix 
PENNSYLVANIA will be remitted upon the return of the } Arizona, or the office of Hiram lips 
Reading, Pa Plans and specifications in good condition. | consulting engineer, 801 Internati: Lif 
Proposa] for the construction of a Rein- The grep reserves on right to reject rye oan St. — * waged can be i fo) 
forced Concrets Bridge consisting of 13 pron tle all 8 and to decide as to the de- | a deposit of $10.00 which will be ndet 
arches and thred flat spans with reinforced | 8** lity c the bidders upon return in good condition : plan; 
slab approacheg On Bingaman Street, Read- AAR Nn WESERT, Borow Borough Clerk. | PEs See Cage Serer the Mere of ra 
ing, Pennsylvania. Bids: Feb. 1. The right is reserved to reject any an 
Sealed proposals will be received at this Drawings for City Auditorium all bids or parts shorest. yi 
office up to 10 o'clock A.M., Friday, Decem- City of Mitchell, S. D. V. A. THOMPSON, City M Plager 
ber 29, 1919, for the construction of a re- The City Council of the City of Mitchell Bids: Jan. 5. "4 
inforced concrete bridge consisting of 13] are desirous of receiving Drawings for a Bridge Construction 
arch spans and three flat spans with rein- | City Auditorium, to cost approximately Tallahassee, Fla, 
forced slab approaches on Bingaman Street. $150,000. Three prizes are offered for the Sealed proposals will be received by th 
The structure will span the Schuylkill | pegt designs submitted, ($450, $300, and | State Road Department, at = Tallahasge 
River, Schuylkill canal and the Pennsyl- | $150), Florida, up to ten o'clock P.M., on the 5tt 
vania, and Philadelphia and Reading R.R. The program governing competition, to- | day of January, 1920. 
tracks. gether with Plat of site and full instruc- For the construction of a bridge ove, 
The total length of the structure will be | tions, will be sent on request by the under- | the Blackwater river, at Milton, Florida 
1586 feet with a 39 foot roadway and two signed. consisting of four steel Girder Approact 


10 foot 6 Inches wide sidewalks, 

Bids will be opened in the office of the 
County Commissioners In the Court House 
at 11 o’clock A.M., December 29, 1919. 

All bids must be accompanied with a 
certified check for $20,000 made payable 
to C. J. Rhode, County Controller. 

Copies of proposal blanks, plans and 
specifications may be obtained at the of- 
fice of the County Commissioners, Reading, 
Pa., or upon application to Charles F. 
Sanders, C. E. Reading, Pa. A deposit of 
$200.00 will be required which will be re- 
funded upon the return of the plans and 
specifications on or before December 29, 
1919. 

The right is reserved to reject any or all 
bids 


J. CALVIN HERBINE, 








DANIEL G@ GABEL, ° 
HARRY D. MATTHEWS, 
Dec. 8, 1919. Commissioners, 
Bids: Jan. 5. 
Beach and Bay Front 
Improvement 
Seaside Park, N. J. 
Sealed proposals, addressed to Aaron 


Wilbert, Borough Clerk, for the construc- 
tion of a casino, bath houses, swimming 
pool and pavilion, complete with all their 
appurtenances, will be received by the 
Borough Council of the Borough of Seaside 
Park, at the Council Chamber, on Monday, 
the fifth day of January, 1920, at 8:00 
o'clock P.M., and opened immediately 
thereafter. 

Each proposal is to be labeled “Proposal 
for Beach and Bay front improvement.” 
Each bid is to be accompanied by a certi- 
fled check for Ten per cent (10%) of the 
contract price bid, and made payable to 
Holmes Van Note, Borough Treasurer, 
without condition or endorsement. 

Plans and specifications may be obtained 
from the office Qf the Borough Clerk, from 
Arnold H. Mosex Architect, 136 South 


ONaeneRDROOO EU EeecoReseEmDOEEeneas! 





All drawings, to receive judgment and 
consideration, must be at the Office of 
the undersigned by February Ist, 1920. 
City Auditor, THOMAS EASTCOTT, 

Dec. 11th, 1919 Mitchell, S. D. 


Bids: Jan. 5. rd 








Paving 
Fayetteville, W. Va. 

Sealed proposals will be received at the 
office of the Clerk of the County Court, 
Fayetteville, W. Va., until January 
1920, for paving one section of the Midland 
Trail, through Nuttall! District, of approxi- 
mately 8.0 miles. Grading and drainage 
complete. Bids will be received on Port- 
and Cement Concrete, Bituminous Maca- 
dam (Penetration) and other improved 
types of paving. 

Bids must be submitted on the blank 


5th, | 


form contained in the book of specifications, 


which with other information may be ob- 


tained upon application to J. K. McGrath, | 


Road Engineer, Fayetteville, West Virginia. 

A certified check for five per cent. of the 
proposal, made payable to the 
Fayette County, shall be filed with the bid 


The County Court reserves the right to 
reject any and all bids. 
J. K. McGRATH, Road Engineer. 


By order of the County Court of Fayette 

County, West Virginia. 
H. O. BOLEY President 
Cc. E. MAHAN, Clerk. 


Dec. 10, 1919. 


Bids: Jan. 14. 


Verde River Gravity Water 
Supply 

Phoenix, Ariz. 
Sealed bids will be received until January 
14, 1920, ten A.M., by V. A. Thompson, 
city manager, Phoenix, Arizona, for the 
furnishing of materials, tools and labor to 
construct a gravity water supply for the 
City of Phoenix. The work consists 0) 
about 82 miles of 36-inch to 88-inch wood, 
concrete or steel pipe line and a 25,000,000 
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Nothing Deducted for Depreciation 


{A friend of mine who drives one of the better, 
high-priced cars told me a day or two ago that 


ee 


he can sell his car today for $300.00 more than 
he paid for it when new just three years ago. 
{Nothing deducted for depreciation. 


QI told him 


he had nothing on me—contractors whom I have 
served with Contract Bonds for eight years tell 
. me that my service is worth more to them today 


than it was when first I began serving them. : 
and I admit they are right. i 
SWART SERVICE REALLY SERVES 

P 


HARMON  V. 
19 Liberty Street, New York City 
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hone, Wire, Write 


SWART 


Sheriff of | 


spans, and a steel Bascule lift span 

The length of the structure to be con. 
structed is approximately 338 feet long, of 
four 60’ deck girder spans, and a Strauss 
Bascule lift span with an 80’ clear chan. 
nel, having an 18’ clear roadway and one 
6’ sidewalk, all on a substructure of con. 
crete piers. 

The proposed improvement will 
of approximately the following: 

Wood foundation piling, 8250 

Concrete, 1348 cubic yards. 

Steel Reinforcement, 168,000 pounds. 

Structural Steel, Approach spans, 220,000 
pounds. 

Structural Steel, 
pounds. 

Castings, machinery, etc., 22,500 

Flooring, 26,500 ft. B.M. 

Hand Rail, 716 lin. ft. 

Plans and specifications are on file at 
the State Road Department, Tallahassee, 
Florida, for examination, or may be ob- 
tained on application to the State Road 
Department, for the sum of Twenty Dol- 
lars ($20.00), when returned with a bona- 
fide bid. Fifteen Dollars will be returned 
to the bidder. 

The right is reserved to reject any or all 
bids. 

A certified check in the sum of Three 
Thousand Dollars ($3000.00) amde payable 
to M. M. Smith, Chairman of the State 
Road Department, must accompany each 
bid as an evidence of good faith and the 
acceptance and entering into contract by 
the party to whom the work may be 
awarded. 

Any bidder who shall, after fifteen (15) 
calendar days, notice being given, of the 
acceptance of his or their proposal, fail to 
execute the contract and furnish the re- 
quired bond shall forfeit his or their claim 
to the work and his or their certified check 
shall be retained and used by the State of 
Florida as liquidated darnages. 

STATE ROAD DEPARTMENT 
M. M. SMITH Chairman. 
CHAS. A. BROWNE, 
State Highway Engineer. 
Dec. 6th, 1919. 


consist 


lin. ft. 


Bascule span, 200,000 


pounds. 








U. S. GOVERNMENT 
Bids: Jan. 2. 


U. SS. ENGINEER OFFICE, Florence, 

Ala.—Sealed proposals will be receive 
nere until 2 P.M. (central time), January 
2, 1920, and then opened for constructing 
Lock and Esplanade for Dam at Widows 
Bar, Tennessee Hiver, near Bridgeport, A!a. 
further information on application. 
Bids: Feb. 2. 
SEALED PROPOSALS will be opened 
by the Supt. of Lighthouses, San Juan, ! 
R., 2 o'clock p.m., February 2, 1920, for 
construction of tower and dwelling for 
Point Jiguero Light Station, Rincon, P. R. 
Plans, specifications and other information 
upon application. 
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“For Proposals Advertised see the pages 


immediately following the Construction 
News Section.” 
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Jan. 3 McKeesport, Pa. ......... Dec. 11 
wa © WOOee, BM. cacvcnavces Dec. 11 
ee “Se caescecne nea Dec. 11 
eam, ©. TaerirerG, COMM. ..cccccece Dec. 20 
ee Pe: err Dec. 26 
. ey a Peer rr se Dec. 26 
Jan. 6 Upper Sandusky, 0O...... Deg 26 
wee «6 I. TD. hes ese cdncees Dee. 20 
wee. 5 TB ck cc kee ce cewes Dec. 20 
Jan. 10 Kenosha, Wis. ........... Dec. 11 
pe CU eee ee Dec. 26 
Se ee Bs hey ceive ee saaes Dec. 20 
sem. 3B Weerm Lee, TAs oo ccccccen Dec. 4 
Bam ES VWeeeeriy Gc ccc ccctccee Dec. 16 
Jan. 15 Jacksonville, Ill ......... Dee. 11 
Jan. 15 Charleston, W. Va. ...... Dec. 26 
Jan. 15 East Grand Forks, Minn...Dec. 26 
sme. EE LOT, BOS nc cc kccswces Dec. 11 
Jan. 20 Three River, _ je ete oe Dec. 26 
Peek, | 2 Bee, A be cccssccees Dec. 20 
Adv. Dec. 20. 

Pek 1 -Dwleth, MIM ccc cccwecs Dec. 26 
eee Re. Ws | Os, Bea ds ceive van Dec. 11 
FEDERAL GOVERNMENT WORK 

Dec. 30 Electric Elevators—Staple- 

CO, 2, Be 8864000 ete canes Dec. 11 
Dec. 30 Electric Tr: iveling Cranes 

— Spec. 4094 — Washing- 

ton, D. Cc. EO ee eee Dec. 16 
Dec. 30 Buoys 4068—York- 

town, Va. sik dina bane eee Dec. 20 
Dec, 31 Buildings — Washington, 

it a hae eo alike are oa Dec. 16 
Jan. 2 Lock and Esplanade—F lor- 

ONGG. DIGS cichanesong ede Dec. 16 
Jan. 5 Remodeling Post Office — 

Fitchburg, BEAGS. «. 2.60. Dec. 16 
Jan. 5 Sewers—Washington, D. C.Dec. 20 
Jan. 5 Stone — Humboldt Bay, 

Me asks ceeearereeice sed Dec. 20 
Jan. 6 Alterations to Post Office— 

re ee eee Dec. 16 
Jan. 7 Dirigible Hangar — Spec. 

4080—Cape May, N. J.....Dec. 16 
Jan. 7 Dredging Los Angeles, 

CS 64 cae eee ae a tat Dec. 20 
Jan. 7 Water Tanks and Towers— 

Spec. 4103—Annapolis, Md.Dec. 20 
Jan. 7 Pattern Shop—Spec. 4041— 

PORTO, (Ue. 5.0 26s eke we Dec. 26 
Jan. 7 Quay Wall—sSpec. 4044— 

oe, Se ere eer eee Dee. 26 
Jan. 8 Bridge—Santa Clara, Utah.Dec. 20 
Jan. 8 Remodeling Post Office — 

ee ee Pere Dec. 20 
Jan. 8 Remodeling Post Office— 

McKeesport, Pa .-.--Dec. 26 
Jan. 10 Barracks and Quarte rs, ete. 

—New Dorp, S. I.. N. Y..Dec. 26 
Jan, 13 Additional Buildings — 

Dawson Spring, Ky. .Dec. 16 
Jan. 14 Sewers—Washington, D. "C.Dec. 26 
Jan. 20 Bridge—Montana......... Dec. 26 
Feb. 2 Tower and Dwelling—Rin- 

Gh SPR err” ec. 11 

Adv. Dec. 11. 
MISCELLANEOUS 

Dec. 29 Cranes—Detroit, Mich.....Dec. 26 
Dec. 30 Water Gate Boxes and 

Covers, Sewer Manhole, 

Frames and Cover—Jersey 

CO, We a ccd on checwens ec. 26 
Jan. 6 Engines—Stockton, Cal....Dec. 26 
Jan. 6 Asphalt, Ete. — Jackson, 

Say reer ew reek Dee. 26 
Jan. Sewer Pipe — Brownstown, 

BO Ciao 0 be kd ew de ve Sw ase’ Dec. 20 





Bids See Eng 
Close News-Record 
Jan. 7 Dam — New Westminster, 

i . ae .Dee. 16 
Jan. 12 Gravel Sc reening ‘and Load- 

ing Plant — Minneapolis, 

ey er ees Dec. 20 
Jan. 15 Survey Monuments—Tor- 

Oe, GN fas 8 chia wee ne een Dec. 26 
Jan. 17 Pipes, ete —York, Ont. Dec. 26 
Jan. 22 Pipes, Valves, ete — St 

Bes. GR 6 scan aweeurs Dec. 11 


Where name of official is not given 
inquiries should be addressed to City 
County Clerk or corresponding 


Clerk, 
official. 


Waterworks 
PROPOSED WORK 

N.Y. me Vernon—City plans to 
new waterworks system, irvolving 
tons c.i. pipe, at $60 per ton, 1607 
6-24 in., $71,938, 1582 valve boxes, 
pach, 2500 cuyd. rock excav., $7 
laying 270,000 ft. 6 in. pipe, $.50 
68,900 ft. & in., $.60, 37,700 ft. 10 in., 
4550 ft. 12 in., $.80, 5680 ft., 16 in., 
2150 ft. 20 in., $1.20, 3720 ft. 24 in., $1.45, 
hauling 10,266 tons pipe, $2 per ton, 450,000 
lb. lead, $.0675 per Ib., ete., total cost, 
$1,951,399. C. Hick, — engr. 

Md., Baltimore—P. . Keilholtz, 1602 
Continental Bldg., consult. engr. to W. A. 
McGraw, city water engr., presented re- 
port covering plans for increasing water 
supply by obtaining water from tlhe Sus- 
quehanna River. Project involves 11 ft 
6 in. unlined tunnel through rock from point 


build 
10,266 
valves, 

$6.20 
per yd., 
per ft., 
$.70, 
$1.05, 





above dam at McCall’s Ferry (Susque- 
hanna River) to Lock Raven Reservoir, 
Baltimore Co., a distance of 30 mi., with 
necessary shafts, 146,000,000 gal. daily ca- 
pacity, cost $7,664,424; rights of way, 


pumping machinery, pumping water and the 
acquiring of additional land at Lock Haven, 


$3,224,000. Report also suggests an ar- 
rangement with Pennsylvania Water & 
Power Co. to run proposed tunnel under- 
neath the company’s power transmission 
line right-of-way from McCall’s Ferry to 
Baltimore. 

0., Rocky River—City receives bids in 


spring building 4000 ft. 6 in. water mains 


in Telbir and Shoreland Aves, About $11,- 
000. E. H. Arnold, Rocky River, engr. 
Mich., Redford—City plans election in 
January to vote on $25,000 bonds to lay 
6-in. ci. watermain extensions in various 
streets. H. J. Wilmarth, Redford, engr. 


Minn., Clearwater—City having plans pre- 


pared building waterworks system, includ- 
ing tank and pumps. About $60,000, Brad- 
ley Eng. Serv., Weber Bldg, St. Cloud, 
eners. 

Minn., Lake Benton—City having plans 
prepared extending waterworks system. 
About $20,009. Bradley Eng. Serv., Weber 
Bldg., St. Cloud, engrs. 

Mont., Butte—City plans to lay_ 17,580 
lin. ft. 2, 4 and 6 in. water pipe, in Thomp- 


son Park. About $19,000. Loftus & Mc- 
Donald, Great Falls, engr. 

Okla., Bristow—City voted $20,000 bonds 
to e xtend waterworks system. Engineer not 


selected. 


Okla., Madill—City election Jan. 15, to 
vote on $350,000 bonds to extend water- 
works and build new water supply from 


Mill Creek. Johnson & Benham, Firestone 
Bldg., Kansas City, Mo., engrs. 

Idaho, Rathdrum—City plans to improve 
waterworks system including layin or 2640 
ft. 8 in. pipe, building pumping plant, and 
well, About $12, 500. Engineer not selected 

Ore., Enterprise—City plans election to 
vote on $120,000 additional bonds to en- 
large waterworks system. O. J. Roe, city 
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Waterworks (Continued) 


Ore., Knappa—City having preliminary 
plans prepared for gravity water system 
involving 3.5 mi. cl. water mains and 
branches, About $8000 A Lechner, 
agt 

Cal,, Calexico—City voted $60,000 
to extend waterworks system, to 
oil burning engine, pumps, motor, 
main canal, fire hydrants, mains, 
Is Steintorf, city elk. 

Cal, Los Banor—City 
San Joaquin Valley Water Co.'s plant, and 
plans to m@ve same, install tank, tower 
and filter and tmild mains and fire hydrants 


Cal, Man Diego—City voted $1,000,000 
bonds to build Barret dam, probably single 
arch cyclopean masonry type Work will 
probably be done by day labor under super 
vision of H N. Savage, city hydraulic 
engr 

Ont., Napanee — Town 
James Co., Ltd, engrs., 
Toronto, to valuate property of Napanes 
Water Co and advise what additions 
should be made to system, should town 
decide to purchase same Klection Jan. 1 
to vote on bonds for project. Present sya 
tem worth about $100,000, extensions will 
probably include 4 mi, 6 in. ¢.i. pipe, $50,000 
and fillers and pumps, $30,000 


Ont., Newmarket—Comrs. York Co., 57 
Adelaide St., E., Toronto, having plans pre 
pared by E. A. James Co., Ltd., engrs., 36 
Toronto St., Toronto, and will soon receive 
bids building water supply system, includ 
ing steel standpipe, in Industrial Home on 
Eagle St About $15,000 


bonds 
include 
cement 
ete P 


purchased West 


retained K. A 
36 Toronto 8S 


BIDS DESIRED 

N. C., Lexington—Until Jan, 20, by Town 
Comra. improving waterworks system, in 
eluding brick and concrete pumping station, 
filter house and filter tubes, concrete and 
brick auxiliary station, concrete coagulating 
basin, 500,000 gal, concrete storage reser 
voir, 34 mi. ci. pipe, 34 mi. 2200-volt trans 
mission line, motordriven centrifugal pumps, 
accessories and filter plant equipment 
V. Moffitt, clk.; advertised in this issue. 

0., Akron—Until Jan, 9, by H. 8. Morse, 
dir, pub, serv., Delaware Bidg., construct 
ing 4.1 mi. pipe line, together with ap- 
purtenances, between Cuyahoga River 
Pumping Sta. and crossing of Cuyahoga 
River south of Kent, Contr. No. 164. Al- 
ternative bids will be received on “A” 
furnishing pipe and special castings for 48 
in. ec. line, “B” laying 48 in ci. line, 
“Cc” furnishing and laying 48 in. lock bar 
steel pipe, “D" furnishing and laying 50 in 
riveted steel pipe. G. G. Dixon, engr.; 
advertised in this issue. 

Mich,., Fast Grand Rapids 
ids P. O.)—Until Jan. 5, by H. P. Hugen- 
holtz, 2224 Ewalthy St.. furnishing labor 
and material for laying 6 and 8 in. water- 
mains, valves and valve boxes in various 
streets for city. About $20,000. 

Wis., Rio—Until Jan. 5, by W. Collins, 
village clk., furnishing and laying 8289 ft 
6 in. and 1267 ft. 8 in. ci. pipe, 18 hydrants, 
three 8§ in. and eight 6 in. valves, one 15 
h.p. engine, one 150 gal. deep well pump, 
one 10 in. well, 200-300 ft. deep, 1 elevated 
tank, 40,000 gal. on 80 ft. tower, one 12 x 
18 ft. power house, brick, cement block, 
concrete or tile; advertised in this issue. 

Okla., Collinsville—Until Jan. 5, by city, 
building water filtration plant, including 
rein.-con. mixing chamber and settling 
basins, rein.-con. and brick filter house with 
machinery, pumps, two 250,000 G.P.D. 
rapid sand mechanical _ filters, electrical 
equipment, sewers, drains, piping, also 
building roof over present concrete storage 


(Grand Rap- 


reservoir. Noted Aug. 28. 
Ariz., Phoenix—Until Jan. 14, by V. A. 


Thompson, city mer., furnishing materials, 
tools and labor for Verde River gravity 
water supply, involving 32 mi. 36-38 in. 
conerete, steel or wood pipe line and 25,- 
000,000 gal. rein.-con. covered circular 
reservoir. V. A. Thompson, city megr.; ad- 
vertised in this issue. 

Cal., Alpaugh—Until 
Sunervs. Tulare Co., (Visalia), building 
waterworks system, here. About $25,000. 

Cal, San Jose—Until Jan. 5, by Bd. 
Supervs., Santa Clara Co., digging well and 
installing pump and moter at county alms- 
house, here. About $7000. H. A. Pfister, 
co. clk. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mich., Detroit™Water Comn. will lay 
6860 ft. 6 In. ci. water wipe. with necessa 
valves, etc., in Graigwood, Erie, Muirland, 
‘Spaulding and Hazelwood Aves., also 15,915 
ft. 8 in. ci. pipe in Six Mile Rd., Lenox, 
Hanna, Parkside, Muirland, Bartram and 


Jan. 7, by Bad. 
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Aves,; 7205 lin.ft. 6 im. ci. pipe 
in Lakewood Bivd., Gratiot, Moran, Hazel 
wood, Concord, Dearing, and Marion Aves., 
also 905 ft. 8 in. pipe in Beard, Tennessee 
and Goitre Aves Work will be done by 
day labor 

‘ 
Sewers 
PROPOSED WORK 
0., Toledo—H. McClure, city engr., re 
jected bids received Dee. 9, building 8000 
ft 8-24 in. pipe sewers in Detroit and 
Sylvania Aves About $23,000. Work will 
be readvertised, 
HL, West Frankfort—See “Streets and 


Roads.” 
Hl., Wheaton—City plans to build sewage 


disposal plant, including filter beds, cost, 
$57,573, also pipe sewer and outlet drain, 
$20,000, L. T. Ruddock, city engr 

Wis., Wauwatosa—Milwaukee Co hid, 
Administration plans to build extension. to 
sewage disposal tank, involving 200 cu.yd 
rein.-con, and 750 ft. 15 in. vitr. pipe. About 


$30,000. W. 8. Shields, 1201 Hartford Bldge., 


Chicago, UL, engr 

Minn., Benson—City having plans pre 
pared building combined Sewerage system 
About $80,000. Bradley Eng. Serv.. Weber 
Bidg., St. Cloud, enegrs. 

Minn., Lake Benton—City having plans 
prepared building 12-42 in. storm sewers 
in various streets About $75,000 Bradley 
eng. Serv.,, Weber Bldg, St. Cloud, eongrs 

Minn., Madelia—City having plans pre 
pared building storm sewers in various 
streets, About $60,000 Bids will be re 


ceived on all materials 


Bradley Eng. Serv, 
Weber Bldg., St . 


Cloud, engrs. 


Minn., Paynesville—City having plans 
prepared building combined sewerage sys 
tem About $65,000 Bradley Eng. Serv., 


Weber Bidg., St. Cloud, engrs 

Okla., Bristow—City voted $20,000 bonds 
to extend sewerage system engineer 
not selected 

Cal, Calexico-—City voted $20,000 
to extend sewerage system PrP. B 
torf, city elk. 

Ont., Toronto—City 
building 6000 ft.. 30 in. concrete pipe in 
Worthington and Sherbrooke Sts About 
$25,640. H. J. McAuslan, North Bay, engr 

Ont., Woodstock—Bd. Health having plans 
prepared by F. J. Wire & Son, engrs., 
Woodstock, furnishing and laying 24 mi 
30 in, rein.-con. pipe and building concrete 
sewage dispesal plant. About $93,000 


BIDS DESIRED 
0,, Cincinnati—Until Dec. 31, by F. Krug, 


bonds 
Stein 


soon receives bids 


city engr., building 11,830 ft, pine sewer 
and 1555 ft. trunk sewer, Madisonville 
Contr. No. 4 


0., Toledo—Until Dec. 30, by D. H. Good- 
willie, Dir. Pub. Serv., building Contr, No 
1 of Ten Mile Creek Intercepting Sewer, 
involving 18,000 ft. rein.-con., brick or seg 
mental block sewer from junction of Man 
hattan Rd, and Blvd. following road to 
river. About $700,000. H.C. McClure, city 
engr 

Wis., Rio—Until Jan. 5, by city clk., ex- 
cavating and laying 9289 ft. 6 in. and 1627 


ft. 8 in. «i. pipe sewer, 18 hydrants, etc 
About $40,000. W. G. Kirchpffer, 31 Vro- 
man Blk., Madison, engr. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 

*Mass., Chicopee—City will build 7950 
ft. segmental block and vitr. pipe sewers 
in Driving Park. About $173,000 Work 
will be done by day labor. 

N. Y., Long Island City—M. FE. Con- 
nolly, pres. Queens Boro., received bids Dec. 
15, building sewer in (a) Greenpoint Ave 
from Queens Blvd. to Hancock St., 2nd 


Ward, (b) 20th St. from Woodside Ave. to 
Bway., (c) Buell Pl. from Banks Ave. to 
crown about 250 ft. south, (d) Merrit St. 


from 5ist St. to Way Ave., (e) Beeckman 
St. from State St. to Mitchell Ave., (f) 
Casco St. from Forest Parkway to Yar- 
mouth Ave., (g) Oxford Ave. from Jamaica 
to Brandon Sts., from J. H. Johnson Constr. 
Co., (a) $7304, (b) $3311, (c) $7178, (da) 
$6280, (@) $2652; F. L. Paine, Woodhaven, 
L. L, (a) $7410; N. Lascalzo, (a) $7587; 
T. Welsh, (a) $7752, (b) $2993, (c) $1728, 
(da) $5810, (e) $3853, (f) $2709, (@) $2531; 
Cc. Petracca, 175 Spencer St., Brooklyn, (a) 
$8620, (c) $7803, (ad) $5765; Peace Bros., 
20 Main St., Flushing, (b) $3692, (e) $6619, 
(f) $3076, (gz) $3052; E. W. Fitzpatrick, 
128 3rd Ave., Astoria, (b) $3789, (da) $7141, 
(e) $5694, (f) $3934; Green Contg. Co., 
734 Vernon Ave., Astoria, (c) $7816; H. 
J. Mullen Contg. Co., Inc., Fulton St., Ja- 
maica, (f) $2500, (g) $2767. 
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0., Cleveland—City received bid 
19, construetink twelve 8 x 50 ft., « 
grit chambers, laboratory, and | 
140 x 42 ft., conerete, steel ar 
screen grit chamber = building, it 
3680 cucyd. rein.-con. and 17,877 to: 
forcing and miscellaneous steel, at « 
sewage disposal plant, from Amer 
Co, Marion Bidg., $258,957; Mettue 
West 37th St.. $338,730; Master: 
Conatr. Co., Wleetric Bldg., $400.48 


*0O., Hamilton—City let contract | 
storm sewers in Hooven, Clinton 
Hook and Putman Sts., to W. M 
Hamilton, $12,150 


*Mich., Detroit—City let 
ing pumping station 
ated pumps and Seven Mile Rd. sew, 
volving 11 ft. 3 In. oylinder sewe: 
apecial manhole, to C. A. Handysi 
Lothrop Ave About $26,600 


contract 
with electrical! 


Ore., Portland—City received bids 
ing sewers in 61st Ave. 8S. E., and M 
Ave,, cement pipe, from Elliott & sx 
Mckay Bldg., $11,096; Jacobsen-Jense: 
407 Stanton St., $11,085; Azar & Co 
$98; contractors all of Portland 


Bridges 
PROPOSED WORK 


N. Y., Lockport—Bd. Supervs. Ningara 
Co. passed resolution appropriating 
for reconstructing present bridge car) 
River Rd. over Lewiston Branch of 
York Central R. Ret Cost $43,250 
will appropriate $19,250 toward cost 


0,, Cleveland—Comrs, Cuyahoga Co.) 
to build Huron-Lorain high level bride: 
3750 ft. long, 80 ft. wide, concrete and 
superstructure and concrete abutments 


About $7,000,000 W. A. Stinehcom!) 
engr. 

Wisconsin—State Highway Comn. M 
son, plans to rebuild conerete bridge 
following counties 

Adams €o., bridge on Trunk Highway 
No. 13, $1800 

Ashland Co., Trunk Highway No 
$3300 

Barron Co., bridge across Pokegama 
Creek, Trunk Highway No. 14, $530) 


across Yellow River Flowage, in) Parrot 
$12,000, 

Buffalo Co., Trunk Highway No. 25, Bel 
videre Twp., $1400. 


Burnett Co., Yellow River Bridge, $10.50: 


Calumet Co., Trunk Highway No. 4 
Chilton Twp., $10,500. 
Crawford Co., Tom Price Bridge, Mari 


etta Twp., $6300; 5 bridges on Trunk High 
way No. 30, 2 in Scott Twp., $800 each 
2 in Clayton Twp., $1500, $1100 and $165) 
respectively ; Trunk Highway No. 60, Mar 
etta Twp., $3500. 

Douglas Co., Middle River Bridge, Trunk 
Highway No. 11, $5700. 

Eau Claire Co., Clear Creek Twp., $1500 


Washington Twp., $2500; Fall Creek Vil 
lage, $7000. 

Juneau Co., Trunk Highway No. 1° 
$5000; 2 bridges on Trunk Highway No 
21, $3750 each; Trunk Highway No. 7! 
$3750. 


La Crosse Co., 2 bridges on Trunk His! 
way No. 21, Campbell Twp., $15,000, Camp 
bell and Barre Twps., $4000. 

Lincoln Co., 3 bridges on Trunk Highway 
No. 10, Mile No. 242, $1400, Mile No ; 
$2900, Mile No. 262, $1600. 

Manitowoc Co., 4 bridges en Trunk High 


way No. 16, one $1050, two $1800 each 
and one $1000. 

Marathon Co., Jordan Bridge, Stevens 
Point-Rosholt Rd., $8000. 


Monroe Co., 2 bridges on Trunk Highway 
No. 12, both La Grange Twp., $3000 each 

Oconto Co., bridge on Trunk Highws) 
No. 33, with 10 ft. and 12 ft. spans, $150! 

Oneida Co., 2 bridges on Trunk High 
way No. 14, Mile No. 116, $1500, Mile No 
118, $4200, culvert on Trunk Highway No 
14, Mile No. 118, $200. 2 

Outagamie Co., Trunk Highway No. !* 
Greenville Twp., $3800. 

Pepin Co., bridge in Lima Twp., $1600 

Sawyer Co., bridge across amekagon 
River, $7300. 

Trempealeau Co., culverts on = Trunk 
Highway No. 11, Gale Twp., $900. 

Vernon Co., approach to bridge over 
Kickapoo River, Trunk Highway No. !! 
Readstown Village, $18,000, No. 11, Kick» 
poo Twp., $1400, No. 11, Franklin Tw>p., 
$6000. ; 

Washburn Co., bridge across Shell Creek. 
Trunk Highway No. 11, $2500; across Y« 
low River, $6200. : 

Waushara Co., Trunk Highway No. 
$1300; Trunk Highway No. 49, $4200. 
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prijces (Continued) 


\.. Appleton—Outagamie Co. voted 
on to build following bridges: 
er Bridge, Cicero Twp., $1056. 
man Bridge, Liberty Twp., $505. 
Bridge, Liberty Twp., $567. 


i cans No. 1 Bridge, Seymour Twp., $899. 
ivans No. 2 Bridge, Seymour Twp., $877. 
Knoke Bridge, Liberty Twp., $920. 
Kulm Bridge, Cicero Twp., $817. 
proiffer Bridge, Buchanan Twp., $788. 
iieimer Bridge, Ellington Twp., $772. 
Yevel Bridge, Seymour Twp., 883. 

W. Hebbe Bridge, Maple Creek Twp., $558. 
Minger Bridge, Maple Creek Twp., $1138. 
sickle Bridge, Oneida Twp., $1551. A. G. 

Hrusewitz, comr. 

Wis., Luxemburg—Town 
Oo. (Kewaunee) having plans 
by Wiseonsin Highway Comn., 
building Brandle Bridge, to 


and Kewaunee 
prepared 
Madison, 
include three 


40 ft. conerete girder spans, baluster railing 
and 24 ft. roadway. About $15,000. M. 
Shaw, Algoma, co. highway comr. 


Wis., Tomahawk—State Highway Comn., 
Madison, plans to rebuild) Tomahawk 
Bridge, to have six 70 ft. plate girders, 
About $57,000. 


Wis., Wausau—Marathon Co. plans to 
build bridge in Maine, Emmet, Wein, 
Frankfort, Hamburg, Wausau, Texas, Cas- 
sel, Weston, Kronenwetter and Knowlton 
Twps., 2 bridges in Bern, Reitbrick, Norrie, 


kau Pleine, Kronenwetter, Harrison, Day 
and Cleveland Twps., 3 in Day Twp. and 
iim Halsey Twp. Total cost, $39,986. Cost 


will be borne equally by county and town- 
ships. 


Tex., Ballinger—Runnels Co. having 
plans prepared building 518 ft. rein.-con. 
and steel girder bridge, 19 ft. wide, over 


Colorado River, including removing present 
strneture and addition to present sub-struc- 
ture. ‘Work tmvolves 805 cucyd, Class “A” 
and 355 Class “B” concrete, 139,720 Ib. 
structural and 99,330 Ib. reinforeing steel, 
1 approach with seven 28% ft. girder spans, 
1 with four 284 ft. girder spans and two 
99 ft. 2 in, steed spans, etc. About $61,432. 
Hess & Skinner, Seuthwestern Life Bldg. 
Dallas, engna. 

Wash, Tacoma—Comrs. Pierce Co. soon 
let contract building steel bridge over 
Puyallup River, at Helman-Bowman Cross- 
ing. About $35,000. EK. A, White, co. engr. 

Oregon—State Highway Comn., Portland, 
soon lets contract building 80 ft. steel span 
with 280 lin.ft. rein.-con. viaduct over 
North Yamhill River on McMinnville-Wesc 
Dayton Rd., Yamhill Co., involving 750 
cu.yd, class “A” and 350 cu.yd. class “B” 
concrete, 60,000 ib. structural steel, 125,600 


Ib. reinforcing steel, 3100 lin.ft. wooden 
piling, 724 lin.ft. concrete handrail, ete., 


cost $10,000; also 1 pile trestle over Che- 
halem Creek on West Side Highway near 
Newberg, involving 323 lin.ft. wood deck 
and 3300 lin.ft. timber piles. C. B. McCul- 
lough, Salem, engr. 

Cal, San Miguel—San Luis Obispo Co. 
(San Luis Obispo) plans to build concrete 
bridge over Salinas River, east of here. 
About $115,000. W. Burch, co. engr. 

Cal., Shandon—San Luis Obispo Co., (San 
Luis Obispo) plans to build concrete bridge 
over Estrella Creek, on Shandon-Paso Rob- 
les Rd., near here. About $44,000. J. HM. 
Bradhoff, superv. 

N. 8S., Annapolis—Provincial Government, 
Halifax, plans to build highway bridge over 
Allen’s Creek, to have two 100 ft. spans, 
rein.-con. flooring and sidewalks. Work 
involves 67 tons steel. About $12,600. J. 
M. Rowland, Halifax, engr. 

Ont., eer election Jan. 5 to vote 
on $70,000 by-law for 5 steel and concrete 
bridges. A. Bancroft, alderman. 

BIDS DESIRED 

Michigan—Until Dee 31, by F. F. Rogers, 
state highway engr., Lansing, buildin 
State Trunk Line Bridge No. 258 over Dea 
River Mill Pond, 6 mi, north east of Ne- 
gaunee, 265 ft. long, 20 ft. wide, involving 
123 cu.yd. rein.-con., etc. 

Kan., Leavenworth—Until Jan. 5, by 

Leavenworth Co., building one 35 ft. rein.- 
con. “T” girder bridge and 1 through gir- 
der bridge, with three 40 ft. spans. About 
$25,000. L. C, Clarke, Leavenworth, engr. 
_Kan., Secenca—Until Jan. 6, by Comrs. 
Nemaha Co., building bridges and culverts 
on 8 mi. Woodlawn Rd., Sects. A, B and 
. About $96,000. L. P. Price, Seneca, 
ngr. 
_N. §., Annapolis—Until Jan. 5, by Pro- 
vincial Highway Bd., Halifax, building su- 
perstructure, for following bridges, 6 fixed 
‘pans of 102 ft, 1 of 109 ft., 1 of 157 ft., 
| of 294 ft., and 1 swing span of 157. ft. 
Work involves 849 ton steel, etc. About 
$116,000. J. M. Rowland, Halifax, engr. 


PRICES AND CONTRACTS AWARDED 
(Indicates award of contract) 

Pennsylvania — State Highway 
Harrisburg, received bids building bridges 
(a) Armstrong Co., Parks and Gilpin 
Twps.; (b) Berks Co., Union Twp. (c) 
Bucks Co., Falls Twp., (1) Sta. No. 704, 
(2) No, 768, from Farris Eng. Co., Em- 
pire Bldg., Pittsburgh, (a) $9877; F. 
S Wilson, Kittanning, (a) $10,833; 
G. W. Ensign, Ine., Kirchey Bildg., Harris- 
burg, (a) $12,493, (b) $39,270, (ce) $33,666, 
(c-2) $43,167; O. B.- S. Co. Phila. (b) 
$31,157, (c-1) $24,377, (c-2) 28,641; U. G. 
Il. Contg Co., Phila., (b) $31,197. 

*W. Va., Wayne—Comrs. Wayne Co. let 
contract building stone masonry for 3 sets 
of bridge abutments on Project G-1 known 
as Upper Workman, Lower Workman and 
Sidney Booth bridge sites, to Lambert & 
Co., Huntington, $36,635 


*0., Columbus—Norfolk & Western R. R., 
Roanoke, Va., let contract building 600 ft. 
bridge, 50 ft. wide, steel superstructure, 
concrete abutments, here to C. R. Cummins 
Co., Leader-News Bldg., Cleveland. About 


Dept., 


$200,000. Incorrectly noted in our issue 
of Dec. 11. 
*Mich., Okemos—Ingham Co. let steel 


truss steel 
abutments, 


contract for 90 ft. span low 
bridge, with two 20 ft. rein.-con 
18 ft. wide, over Red Cedar River, near 
here, involving 37 tons steel, to Brookville 
Bridge Co., Brookville, O., $4884; concrete 
work, involving 233 cu.yd. rein.-con, to 
E. C. Nolan & Son, Detroit, $8030, 


*IlL., Dixon—Lee Co. let contract repair- 
ing Galena Ave. Bridge, here, to Freeport 
Bridge Co., Freeport, $34,869. 

eI, Findlay—Town let contract building 
bridge between Sullivan Twp., Moultrie Co. 
and Okaw and Windsor Twps., Shelby Co., 
consisting of two 120 ft. spans on center 
line, 18 ft. roadway, 32 ft. abutments and 
34 ft. pier, involving 843 cu.yd. concrete, 
46,140 Ib. reinforcing steel, to Rochester 
Bridge Co., Rochester, Ind. About $41,000. 


*Minn., Duluth—W. H. Borgen, aud. St. 
Louis Co., Jet contract building bridges on 
State Rd. No. 1 as follows: One over St. 
Louis River, involving 175,000 Ibs. struc- 
tural steel and 324 cu.yd. rein.-con., to M. 
A. Adams Co., Andrus Bidg., Minneapolis, 
cost $35,643; 1 over Whitefact River, 75,000 
Ibs. structural steel and 212 cp.yd. concrete, 
to Iowa Bridge Co., 717 McKnight Bldg., 
Minneapolis, $17,700; 4 over Hellwigs 
Creeks, 659 cu.yd. rein.-con., to J. J. Fredin, 
Jr., Duluth, $5229, $5886, $5034 and $5684 
respectively ; 3 bridges involving 410 cu.yd. 
concrete and 1 bridge involving 20,000 Ibs. 
structural steel and 140 cu.yd. concrete to 
E. J. Fennelly, Atkins, $3290, $4980, $5950 
and $8150 respectively. 


*Ariz., Clifton—See “Streets and Roads.” 


*Wash., Walla Walla—Walla Walla Co. 
let contract building 1 concrete bridge at 
iowden, 1 at Waitsburg and 3 over Cop- 
pel Creek at Dixie, to Union Bridge Co., 
foot of Fenwick and Kenton Sts., Port- 
land, Ore., $62,267. 


Streets and Roads 
PROPOSED WORK 


Pennsylvania — State Highway Dept., 
Harrisburg, received no bids Dec. 16, build- 
ing roads in counties as follows: 

Crawford Co., 18,514 ft. 1 course rein.- 
con, and Hillside vitr. brick, East Mead 
Twp. 

Fayette Co., 9432 ft. 1 course rein.-con. 
Bullskin and Upper Tyrone Twps.; 26,966 
ft. 1 course rein.-con. and Hillside vitr. 
brick, Dunbar Twp. 

Greene Co., 10,620 ft. 1 course rein.-con, 
Center Twp. 

McKean Co., 14,800 ft. 1 course rein.-con. 
Eldred iy = 

Warren Co., 40,485 ft. 1 course rein.-con. 
Farmington and Sugar Grove Twps.; 12,012 
ft. 1 course rein.-con, Tidioute Boro. ; 22,287 
ft. 1 course rein.-con. and Hillside vitr. 
brick, Farmington and Pine Grove Twps. 


Pa., Monroe—City Pm to grade and 
ave 20 mi. road on Pocono Mountain, 16 
t. wide, waterbonded macadam on concrete 
base. About $500,000. 


W. Va., Parsons—Tucker Co. having 
plans prepared by F. A. Parsons, co. eng! se 
Fang and draining 9 mi. Haddix d. 

bout $60,000. 


North Carolina—State Highway Comn., 


Raleigh, plans to gravel 12 mi. road from 
Oran; 0. line to Pittsboro, Chatham Co, ; 
22 mi. Pittsboro to Silver City and 16 mi. 


Lenoir to Catawba, Caldwell Co.; 18 mi. 
Hamlet to Drowawaa Creek, Woteure Co. ; 
16 mi. Lenoir to lkesboro, alifax Co. ; 
hard surface 5.5 mi, Roanoke te Weldon. 


tichmond Co.; gravel or sandclay 13 m 
Boone to Caldwell Co. line, Watauga Co 


10 mi. Mocksville to Yadkin River Bridge, 
Davie Co., also build concrete bridge over 
Yadkin River at Fulton Ferry Ww. 8S 


Fallis, state highway ener. 

N. €., Greenshboro—Comrs, 
plan to hard surface 20 mi 
Winston-Salem Rd. About 
(|, Boren, chn. 

N. C.. Winston-Salem—Forsyth Co. 
plans to hard surface 20 mi. Winston-Salem- 
Greensboro Rd About $200,000 Db. W 
Harmon, co. engr 


©., East Liverpool—City Council plans to 
pave 4140 ft. West 6th St. from Diamond 
to Jefferson Sts, 36 ft. wide, brick bloek 
on concrete base About $28,806. J. W 
George, city engr 

0., Lishan—Columifana Co. 
widen and resurface Kast Liverpool-Wells- 
Ville Rd., pave 2.73 mi. Unity-Springfield 
Rd. ; grade 44 mi. Lisbon-Salineville Rad., 7.2 
mi. Hanover-Salem Rd, and 7§ mi. Colum- 
biana-Lisbon Rd. About $362,000. G. Arm- 
strong, co. engr 


Mich., Spring wells—City 
and estimates prepared by G 
1331 Majestic Bide., 
shaping and = surfacing 
mi. Michigan Ave. from 
to western corporation 
way each 16 ft. wide About $100,000 

Ill., Benton—City plans to pave 100,000 
sq.yd. streets. About $500,000. C. B. Mantz, 
city engr 

Ill., Sesser—City receives bids about Fel- 
ruary building sidewalks. Cost $40,000 
Cc, B. Mantz, Benton, engr. 

1., West Frankfort—City will pave 69.- 
000 sq.yd. and build storm sewers About 
$400,000. CC. B. Mantz, Benton, engr 

Wis., Crandon—Forest Co. plans to grade 
Elvoy Dam Rd., cost $1080, Alvin-Florence 
Rd., $2161, Alvin Twp.; Crandon-North 
Crandon Rd., Crandon Twp., $2334; Hiles- 


Guilford Co. 
Greensboro- 


$200,000 Ww 


plans to 


having prand 
Jerome, engr., 
Detroit, for grading, 
with concrete 43 
Detroit city limits 
line, double road 





Gagen Rd., Hiles Twp., $2161; Loana- 
Cavour Rd., Laona Twp., $1037; Nash- 
ville-Crandon Rd., Nashville Twp., $2593; 





Armstrong Creek-North Crandon Rd., Cas- 


well Twp., $3602; Newald-Long Lake Rd., 
Newald Twp., $3085; North Crandon-Al- 
vin Rd., $4321; Bartline-Choate Rd., Wa- 


beno Village, $648 ; surfacing Main St., $324; 


Soperton-Otter Lake, east, $2376, Wabeno 
Village; building concrete bridge west of 


Laona, Lanoa Twp., $778; concrete bridges 
and culverts, Wabeno Village, $972. F. J. 
Rogers, comr. 


Wis., East End—Douglas Co. plans to 
concrete and gravel surface Trunk High- 
way No. 11, commencing at easterly limits 
near Bear Creek, in Itasca and extending 
along Itasca Rd. and Grand Ave. to Spald- 
ing Rd., cost $475,000; pave Trunk High- 
way No. 35, concrete, $220,000; gravel 
Lakeside Rd., $100,000; Brule-Highland 
Rd., $50,000; Borea Rd., $60,000; Union St., 
$20,000; Trunk Highway No. 10, $70,000 
and grading Moose River Rd., $25,000. 


Wis., Janesville—Rock Co. plans to build 
Beloit-Monroe Rd., Avon Twp., $6250; 
Milton-Whitewater Rd., Lima Twp., $7500; 
Evansville-Albany Rd., Magnolia Twp., 
5359, Beloit-Monroe KRd., Newark, Twp.; 
7500 ; Footville-Magnolia Rd., Center Twp., 
3000; Edgerton-Stoughton Rd., Fulton 
Twp., $3000; Middle Rd., Harmony Twp., 
$3000; Milwaukee Rd., Johnstown Twp., 
$6000; Evansville-Brodhead Rd., Magnolia 
Twp., $3000; Madison Rd., Plymouth Twp., 
$3000; Edgerton-Stoughton Rd., Porter 
Twp., $3000; Shopiere-Clinton Rd., Turtle 
Twp., $3000; Haufman Rd., Spring Valley 
Twp., $1931, and Magnolia-Evansville Rd., 
Union Twp., $3000. C. E. Moore, comr. 


Wis., Kenosha—Kenosha Co. plans to 
concrete surface Geneva Rd., Bristol Twp., 
cost, $6300; Milwaukee Rd., $41,000, Sheri- 
dan Rd., $4000, Wilmot Rd., $2000, all in 
Pleasant Prairie Twp.; Burlington Rd., 
Somers Twp., $67,500; gravel surfaee Bur- 
lington-Kenosha Rd., Brighton Twp., $3150; 
Wilmot Rd., Randall Twp., $4780; Wilmot 
Rd., Salem Twp., $5250; Powers Lake Rd., 
Wheatland Twp., $2400; gravel macadam 
all county roads except Trunk Highways, 
Paris Twp., $7240, and all county roads 


except Trunk Highways, Bristol Twp., 
$5120. J. F. Herzog, comr. 

Wis., Portage—Columbia Co. plans to 
gravel Surface Trunk Highway No. 65, 


Caledonia Twp., $ 000; clay surface Trunk 
Highway No. 65, Ft. innebago Twhp., 
$3000; grees. drain and gravel face 
Trunk Highway No. 44,.Scott Twp» $3060, 
Trunk Highway No. 29,. Portage, $4562; 
grade, drain and surface Portage-Merri- 
mac Ra., Columbus Swp., -$3¢00, Portage 


Merrimac Rd., Caledonia Twp., $3000, Rio- 
Randolph Rd., Courtland Twp., $2700, Co- 
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Streets and Roads (Continued) 
lumbus-Randolph Rd., Fountain Prairie 
Twp, $1283, Wyocena-Madison Rd., Low- 
Ville Twp, $3000, West Town Line Rd., 
Otsego Twp, $3000, Main St., Fall River 
Village, $760. J. T Hienton, comr. 

Minn., Madelia—City having plans pre- 
pared paving various streets. About $100,- 


000 ids will be received on all types of 





pavement, Bradley Eng. Serv., Weber 
Bidg,, St. Cloud, engrs. 
Minn,, Thief River Falle—City having 


plans prepared for 97,852 yd. paving Bids 


will be received on all types of pavement 
Bradley Eng. Serv., Weber Blidg., St. Cloud, 
engrs 

Neb., Cozad—C ity soon lets contract im- 
proving 19 blocks Main and G Sts., 30, 
50 and 60 ft. wide, involving 4750 lin-ft., 
6 x 20 in. conerete curbing, 6700 lin-Tt. 


conerete curbing and guttering, 6000 cu.yd. 
earth excayv,, 29,600 sqyd. vitr, brick or 
asphalt About $125,000. J. R. Marreauly, 
Grand Island, engr, 

Mo,, St. dJoseph—Buchanan Co 
plans prepared building 20.7 mi, St. Joseph- 
Atchison Rd., concrete on 6 in. concrete 
base, cost $818,616; 10.7 mi. road from St. 
Joseph to Faucett, asphaltic concrete, 
$400,000; both 18 ft. wide. J. D. Mohler, 
1522 South 25th St, engr 

Texas—h. J Windrow, state highway 
enger., Austin, soon lets contract surfacing 
5.9 mi. Highway No. 3, Federal Aid Project 
No. 16, about 20 ft. wide, gravel and bitu- 
minour Coat to exceed $25,000, 

Tex., Edna—Jackson Co, voted 
bonds to build Highway No. 12. 
McCrory, co. judge, W..C. Youngs, 
engt 

Tex., 


having 


$60,000 
Ww. W 
Edna, 


Kaufman—Kaufman Co. plans to 
improve and drain 18.1 mi. Highway No 
1b, from Van Zandt Co. line to Big Bushy 
Creek, 15 ft. wide, 14.32 mi. to be surfaced 
with bituminous topping, involving 28,240 
cucyd, gravel, 141,500 sq.yd. bituminous ma 
cadam, 1160 lin.ft. piling, 90 cucyd. class 
A concrete, including steel, ete About 
$172,000, ‘T. Bartlett, Kaufman, engr 

Tv Madisonville—Madison Co. had 


aeXx., 
plans prepared building 256 mi. Highway No 


$2 and laterals Bonds for $50,000 voted 
for project J. M. Roberts, co. judge. P. A 


MeCarthy, Lufkin, engr Noted July 3 
Colorade——State Highway Dept., Denver, 
plans to pave roads in following counties 
Adams and Arapahoe Counties, 117 mi 
Federal Aid Project No. 31, between Denver 
and U.S. A. General Hospital No, 21, 18 ft. 
Wide, involving 162 lin.ft. 24 in. corrugated 
metal culverts, 2400 cu.yd. combined earth 
OXCUN 12,200 sqa.yvad. 1 course plain concrete 
and 19 cu.yd. concrete culvert headwalls, 
Cost $438,957 
Roulder Co., 
No, 37, east from 
ecu.yd. earth excay 
208 cucyd. gravel 
in. corrugated iron 


799 mi. Federal Aid Project 
Boulder, 18 ft. wide, 726 

S440 sq.yd. concrete, 
surfacing, 380° lin.ft. 15 
pipe, | bridge, with two 


30 ft. I-beam spans, concrete piers and abut- 
ments, ete, $44,810; (state to furnish all 
cement); 1.523 mi. Federal Aid Project No 


36, between Longmont and Denver, 18 ft 
wide, 100° lin ft IS in. corrugated metal 
culverts, 3409 cu.vd, combined earth excay., 
16,054 sqvd. concrete, 397 cu.yd. gravel 
shoulders, ete., $44,855 

Eagle Co., 2.759 mi. Federal Aid Proj 
ect No, 78, between Cliff! and Minturn, 
iS ft. wide, SIS lin.ft. 24 in. corrugated 
metal culverts, (34,496 curyd combined 
earth and 14,263 cu.ya. solid rock exXcav., 
14,505 cu.yvd. earth borrow, 9 acres clearing, 
262 cuyva. concrete culvert headwalls, etec.., 
$114,508 

Elbert Co, 16.88 mi. Federal Aid . Pro- 


jecta No, 50, between River Bend and Kuhn's 


Crossing, 24 ft. wide, 80,000 cu.yd. com- 
bined earth excav., 58 cu.yd, concrete head- 
walls for culverts, 770 lin.ft, 15 in. and 180 
lin.ft. 24 in, corrugated metal culverts, 9 
bridges with 20 ft. spans, ete., $48,447. 

Larimer Co., 1.962 mi. Federal Aid Pro- 
ject No. 33, south from Ft, Collins, 18 ft. 
wide, 29389 cu.yd combined earth excav., 
20,780 sq.yd. concrete, 518 cu.yd. gravel 
shoulders, 36 lin.ft, 18 in. corrugated metal 
culverts, ete, $74,682; (state to furnish 
cement) 

Ouray Co., 1.155 mi, Federal Aid Pro- 
ject No. 65, between Ouray and Silverton, 
is ft. wide, 5991 cu.yd. combined earth and 
15,292 cu.yd. solid rock excav., 1875 cu 
yd. earth surfacing, 160 lin.ft. 15 in. and 
50 lin.ft. 24 in. corrugated metal culverts, 


1 bridge with 21 ft. span, etc., $68,433. 

Summit Co., 2.093 mi, Federal Aid Pro- 
ect No. 28, between Dillon and Kremmling. 
24 ft. wide, 7730 cu.yd. combined earth and 
7730 eu.yd, solid rock excav., 511° lin ft 
15-36 in. corrugated metal culverts, 52 
cu.yd. concrete headwallis for culverts, $34.,- 
377. also 2 bridges with over 20 ft. spans, 
34900 and $6100 respectively. J. E. Maloney, 
state highway engr 


Idaho, Waha—Comrs. Waha Tammany 
Highway Dist. plan to pave 7 mi. Waha- 
Tammany Highway to Lake Waha, gravel 
or Waterbound macadam Cost to exceed 
$75,000. G. W. Wallace, Lewiston, comr. 


Wash., Pullman—City plans election soon 


to vote on $15,000 bonds to grade and 
pave roads within eity limits C. 
Hooper, city engr 


Ore., Enterprise—City Council plans elec 
tion to vote on $50,000 addition bonds to 
pave with concrete, asphaltic concrete or 
bitulithic 35 blocks of side streets and al 
leys. L. C. Kelsey, 410 Selling Bldg., Port- 
land, engr. 

Ore., Klamath Falls—City sold $97,031 
bonds to drain and pave side streets, con- 
crete and cinder macadam J. Cleghorn, 
city engr. 

Ore., Medford—Jackson Co. plans to ex 
pend $180,000 for road work to be borne as 
follows: 1 mill market road levy, $55,000; 
general road tax, $82,500; road district tax, 
$42,000; sundry sums, 500 Work will 
include grading and paving with gravel or 
macadam unpaved portions of county and 
market roads. 


Ore., Milton—City voted $16,000 bonds to 


pave and drain streets 8S. Db. Peterson 
eclly atty. 
Ore,, Pendleton—Umatilla Co having 


preliminary plans prepared for location and 
survey of highway from Pilot Rock through 
Albee and Ukiah to north fork of John Day 
River, connecting with Grant Co. road lead 
ing to John Day and Canyon City Cost 
to exceed $50,000. M. O. Bennett, Pendle- 
ton, dist. highway engr 


Ore., Pendleton Umatilla Co. having 
plans prepared by A, Kk. Perry, co. surveyor, 
for grading and graveling 3 mi. road fram 
Helis to Cold Springs-Pendleton Highway 
About $12,000 Parmere along route agree 
to pay $6000 for grading, county to pay for 
frraveling 

Ore., Portland—City plans to grade and 


pave Kast 72nd St. from point 100 ft. east 
along west line of Katherine, Kensington 
and Brainard Additions to Kast Glisan St., 





concrete or asphaltic concrete, cost $7033; 


Boise St. from East 39th St. to west line 
of 42nd St., S. W., $4719 ©. Laurgaard, 
city engr 

Ore., Portland—Multnomah Co, plans to 


improve 
$37,500; 
16th St 
Ra, 


Columbia River Highway, cost 
Rertha-Beaverton project, $62,500; 
Patton Rd, Dr., $55,000; Foster 
$42,000; St. Johns River Rd., $43,700; 


Fairmount Bivd., $140,000; Columbia Bivd., 
$55,900 Work includes grading, draining 
and paving with concrete, asphaltic con 
crete or waterbound macadam W. A. Eat- 
chel, co. roadmaster 

Ore., Tillamook—Bayocean Rd Dist 
plans to grade and gravel 3 mi. Bayocean 
Ra. About $30,000. F. B. Stranahan, city 
recadr. 

Ore., Vale—Malheur Co. plans to grade, 
gravel and build roads, About $100,000, 
«, C, Meuller, co. treas. 


Highway Comn, 515 
Sacramento, soon receives bids 
building 7.25 mi. Division Creek Sect. of 
Inyo Co. Highway, from Independence to 
end of Indian allotment, to include gracing 
and macadamizing. First unit of road, 
2.73 mi, will be built by day labor. Cost to 
exceed $50,000 A. B. Fletcher, highway 
ener 
Cal, 


California—State 
Forum Bldg., 






Angeles—HBd Supervs Los 
Angeles receives bids in January or Feb 
ruary grading, draining and paving 12,680 
ft. Francisquito Ave, oiled macadam 
County. furnished 9400 ton crushed rock. 
F. H, Joyner, co. engr, 

Cal, Los Angeles—Ud. Pub 
ceives bids about January or 
paving 14 blocks San Pedro St., 
Jefferson St. and Vernon Ave., 5 in. bitum- 
inous base and 2 in. asphalt surface. H 
bh. Ferris, secy. A. C. Hansen, city engr. 

Cal., San Diego—City voted $80,000 bonds 
to pave 1.9 mi. Tide St., concrete’ base. 
F. Rhodes, city engr. 

Cal, San Diego—San Diego 
$2,300,000 bonds to pave 135 mi 
B. McLees, clk 

Cal, San Leandro—City pians election to 


Los 


Wks. re- 
February, 
between 


Co. voted 
roads. J. 





vote on $10,000 bonds to widen East 4th 
St. 

Cal,, San Luis Obispo—Bd. Supvs. San 
Luis Obispo Co. having preliminary plans 


prepared building Arroyo Grande-Corbit 
Canyon Rd. 18 ft. wide, Arroyo Grande, 
$12,600, 2 mi, road from Ontario House to 


County Wharf, 18 ft.. Avila, $16,400, 13.25 
mi, read from Bank and Branch Sts. to 
old site Huasna Post Office, Huasna, $112,- 
750, 3.75 mi. road from point opposite 
Southern Pacific Depot on County Rad. to 
Bridge St. at Grammar School corner, 20 
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ft. wide, $30,750, all crushed rock \ 
macadam; highway from Ist to 9 S 
and from 20th St. to north limits of « 

ft, wide, El Paso de Robles, $50,0: 
plus funds to be expended on 13 
Morro, Cayucos-Cambria Rd., 18-20 * 
Cayucos, $545,000, concrete ; ib 

and graveling 14 mi. road from 
Highway to west line Superv. Dist 
18-20 ft. wide, Templeton, $24,000 

ing graveling, improving and 1 
Morro Rd, from State Highway i: 
tion to Atascadero Lake, Atascader 

as far as funds permit, $25,000, roc} 
adam, 14 mi. road from Templeton « on 
‘Templeton-Creston Rd. No, 67 to east 
Templeton-Vasa Rd,, ete., 16-18 ft 
Creston, $16,000; gradive and b 
highway and concrete culverts from 
over Pozo-San Juan Grades, 20 ft 
$85,000; improving 4800 ft, traffic w 
intersection with State Highway, 1 
24 ft. wide, Atascadero, rock mia im, 
$12,000. W. Burch, co, engr. 

Ont,, Hamilton—City plans to pave ) 
ft. road in cemetary, 18-24 ft. wide 
involves 1700 sq.yd. waterbound macadar 
40,000 cu.yd, earth fill and a small concrer 
bridge. About $46,000. 

Ont., Toronto——City Council plans to 4 
Swanwick Ave. from Main to Pichering 
asphalt, 24 ft. wide on 5 in. base 
$36,720; also curb, gutter and pave w 
asphalt, 28 ft. wide, on concrete base, fro: 
Main St. to city limits, $182,441; pay 
Edna Ave. from Indian Rd. to Indian Groy 
bitulithic, $7520; Crown Park Rd., asphatr 
$6609. RR. C. Harris, City Hall, eng: 


BIDS DESIRED 


New Jersey—Until Jan. 7, by State tlig! 
way Comn., Broad St. Bank Bldg., Trento 





cost 





building 9702 sq.yd. State Highway lout 
No. 4, Sect. 3, Bway. to Scott Ave., Sou 
Amboy, Middlesex Co., concrete surt 
W. G. Thompson, state highway eng: 

Pa., Wilkes-Barre—Until Dee. 30, by F 
H. Gates, city elk., repaving with 


asphalt or asphalt paving blocks, also set 
ting or resetting curbs in various Streets 

W. Va., Franklin - Until Dee. 29, by 
Comrs. Pendleton Co., grading 4.17 
Franklin-Petersburg Rd., 26 ft. wid 
volving 22,000 yd, excav. About $26 
G. Boggs, co. clk. 

W. Va., Williamson—Until Jan, 6 
EK. Boggs, clk. Mingo Co., building port 
Pigeon Creek, beginning at intersectior 
Rd. No. 4 (CWilliamson-Burch Rd.) w 
Rd. No. 10, at mouth of Little Buffalo Creek 
on Pigeon Creek, thence up Pigeon Creck 
to station 264, total length, 8 mi.; 
tised in this issue, 

Ga., Thomasville—Until Jan, 
Thomas Co., building 24 mi. Di 
involving 26,400 yd. paving 
28.12 cu.yd. concrete, ete 
F. Mitchell, Thomasville, engr. 
15. 

Ga., Valdosta—Until Jan. 16, by Cor 
Lowndes Co, building 4.86 mi. Natl liv 
way from Valdosta to Mineola, 16 ft. \ 


} 
by 


adver 


6, by Com 
je Highway 
and) grading 
About $85 
Noted May 








involving 45,940 sqyd. paving, 8548 » 
excayv., etc. About $150,000, Glyce & 
Hackley, 4th and Ist Hildg., N 


Tenn., engrs. Noted June 12. 

Fla., Bunnell—Until Jan. 12, by 
Flagler Co,, hard surfacing with ojus rock 
coquina rock or periwinkle shell, 26. © 
road in Shell Bluff Special Road Dist 
About $150,000. 8S, C. Stattings, Bun 
engr. 

o., 
grading, paving with 
and building concrete curbs and gutters 
on 1630 ft. Rulison Ave., 30 ft. w 
About $21,231. F. Krug, city engr 

0., Cinecinnati—Until Dee, 31, by 
paving with rein.-con, and building o 
and gutters on 690 ft. Gage St., ‘ 
wide About $12,000. F. Krug, city « 

Indiana—By Bd. Co. Comrs. building 
ronds in following counties: ; 

Dec. 29, Madison Co., Anderson, 248) ! 
eonecrete road, Anderson Twp., Know! 

S. M. Me Vay Ra., 6272 ft. road, Pipec: 
and Duckcreek Twps., known as J. G. L\ 
Rd.; 15,800 ft. in Anderson Twp., kno 
as T. J. Nichol Rd. TT. Flahavin, aud 

Dec. 31, tartholomew Co., Colun 
13,930 ft. crushed stone road, Hat 
Twp., known as Fitzpatrick Rd. R. | 
derson, aud. 

Jan. 5, Ripley Co., Versailles, 10 mi. ! 
adam road, Brown Twp., Known a 
Moody et al Rd. J. F. Lockard, aud. 

Newton Co., Kentland, macadam r 
Beaver Twp., known as E. H. Kessle! 
S. R. Sizelove, aud. 

Blackford Co., Hartford City, cru 
stone road, Jackson Twp., known as \5} 
Brown Rd. W. C. Hughes, aud. 


Cincinnati—Until Dec. 30, by « 
bituminous macads 


\ 
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D-cember 25, 1919 
s ts and Roads (Continued) 

nton Co. Fowler, 15,830 ft. gravel 
re Gilboa Twp., known as J. Burling Rd. 


WwW Mankey, aud. 
“arren Co., Williamsport, 4065 ft. gravel 
Steuben Twp., known as Lester Ping 
RK W. H. Stephens, aud. 





jaspar. Co., Rensselaer, stone road, 
w.iker Twp., known as J. Hine et al Rd. 
J. Vv. Hammond, aud. 

Jan. 6, Harrison Co., Corydon, stone or 
gray road between Posey and ‘Taylor 
Twi known as B. Russell et al Rd, 
15.520 ft. stone road in Franklin Twp., 
known as J. Zabel Rd., road in Jackson 


vwp., known as J. Alitot Rd. 8S. C. Mauck, 


aud 

Noble Co., Albion, 

, known as N. 8S. Stump et al 
*. Erwin, aud. 

Marshall Co., Plymouth, gravel road, 
Tippecanoe Twp., known as C. M. Urschel 
Rd., 3 roads in Bourbon Twp., known as 
A.C. Perry Rd., K. M. Bessinger et al Rd. 
and O. J. Senour et al Rd. road in 
Center Twp., known as J. R. Jacoby et al 
itd.; road in Polk and West Twps., known 
as F. B. Haag et al Rd. O. H. Weber, aud. 

Parke Co., Rockville, 6290 ft. gravel road, 


road in Washington 
Rd. 


Penn Twp., Known as Pierson et al Rd. 
hk. K. Porter, aud. 
Jan. 10, Floyd Co., New Albany, 30,180 


ft. gravel road, known as Scottsville Rd. 
J. D. Mitchell, aud. 

Jan, 20, Benton Co., Fowler, 
gravel road, Center Twp., known 
Duffy Rd. Mankey, aud. 

Allen Co., Ft. Wayne, 15,050 ft. stone 
road, Perry Twp., known as Hillegass Rd., 
15,538 ft. road, Pleasant Twp., known as 
Smith Rd. A. C. McCoy, aud. 


Michigan—Until Jan. 5, by F. F. Rogers, 


15,830 ft. 
as M. 


state highway engr., Lansing, grading, 
draining and surfacing 5.984 mi. State 
Trunk Line Rd., Assessment Dist. No. 127, 


16 ft. wide, Ionia Co,, involving 56,000 sq. 
yd, class B gravel. About $60,000. 

Ia., Woodbine—City receiving bids for 
51,500 yd. concrete pavement, 9000 yd. 
grading and 26,346 lin.ft. curb and gutters. 


About $150,000, Huff, Schmidt & Logan, 
Woodbine, engrs. 
Kan., Leavenworth—Until Jan. 5, by 


Comrs. Leavenworth Co., grading 4.416 mi. 
Sect. C, Fort to Fort Highway, Federal Aid 
Project No. 13, 18 ft. wide, concrete, also 
necessary bridges and culverts on same. 
About $202,000, 


Washington—Until Jan. 5, by J. Allen, 
state highway engr., Olympia, grading and 
draining 28 mi. Central Washington High- 
way from Connell to Lind, Adams and 
Frankin Counties; 8.6 mi. Inland Empire 
Highway, from Delaney to Dodge, Colum- 
bia and Garfield Counties. 

Cal, Fresno—Until Jan. 13, by = Bad. 
Supervs, Fresno Co., paving 104 mi. road 
near Coalinga, concrete and asphalt or 
patented surface. D. M. Barnwell, co. clk. 

Cal, San Bernardino—Until Jan. 5, by 
J. H. Osborne, city clk., paving 2 blocks 
9th St., 4 in. concrete base and in. oil 
and screenings surface. About $10,000. 
W. D. Brown, city engr. 

Cal, Visalia—Until Jan. 6, by § Bd. 
Supervs. Tulare Co., paving 6 mi. road 
from Poplar to Woodville, concrete. G. 
R. Prestidge, co. clk, 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


N. Y., New York—M. F. Loughman, pres, 
Manhattan Boro., received bids Dec. 15, (a) 
paving with wood block in and between 
tracks roadway of Lexington Ave. from 
53rd to 79th Sts., (b) with asphalt, Lexing- 
ton Ave. to 97th St., from Asphalt Constr. 
€o., 2197 Madison Ave., (a) $83,178, (b) 
$74,652; J. L. Brustar, Harlem River and 
150th St. (b) $76,697; Uvalde Asphalt 
Paving Co., 1 Bway., (b) $86,950. 

*N. Y., Rochester—E. S. Walsh, supt. 
pub. wks., Capitol, Albany, let contract 
placing and compacting gravel surfacing 
and building frame freighthouse on termin- 
al site here, Contr. 228, involving 150 cu.yd. 
excav., 45 cu.yd. 2nd class concrete, 4400 
ib. iron castings, ete., to W. F. Martens, 
245 Cutler Bldg., $13,493. 


*N. Y., Rochester—Bd. Constr. & Supply 
let contract paving, building walks and 
sewers in Norton St. from Portland Ave. to 
Waring Rd., to J. Friedrichs Co., Livings- 
ton Bidg., $108,729. 

*N. Y., Rochester—Bd. Contr. & Supply 
let contract resurfacing Driving Park Ave. 
and Tryon Park, asphalt, to Ribstein-Holter 
Co., 16 State St., $11,575 and $21,942 re- 
spectively. 

Pennsylvania—State Highway Dept., 
Harrisburg, received bids building roads in 
counties as follows: 


Allegheny Co., 10,453 ft. 1 
con,, Forward Twp., from Foster-Waring 
Constr. Co., Pittsburg, 136,081. 

Armstrong Co., 10,610 ft. 1 course rein.- 
con., Kiskiminetas Twp., Summit Constr. 
Co. Akron, O., $119,883. 

Beaver Co., 5443 ft. 1 course rein.«con., 
North Sewickley Twp., W. S. Morrison, New 
Brighton, $55,940; 13,592 ft. 1 course rein.- 
con, an Hillside vitr. brick, Daugherty 
and New Sewickley Twps., 8S. B. Markley, 


course rein.- 


Rochester, $150,771, Foster-Waring Constr. 
Co., Pittsburgh, $155,595; 12,062 ft. 1 
course rein.-con. and Hillside vitr. brick, 
Rochester and Daugherty Twps., 8S. Gam- 
ble Co., Carnegie, $180,921, J. C. Devine 
Co., Alliance ©., $188,309, P. F. Connelly 
Co., Koppel, $196,562; 5311 ft. 1 course 


rein.-con., Center Twp., M. J. Scanlon, New 
Castle, $96,179, Jones Constr. Co., Lisbon 
Rd., Salem, O., $97,806. 

Berks Co., 29,100 ft. 
Earl and Amity, Colebrookdale and Oley 
Twps., Weller Constr. Co., Inc., 816 14th 
St., Washington, D. C., $221,128, O’Rourke- 
Horton & Co., Reading, $223,723, Sutton & 


1 course rein.-con., 


Corson Co., 9th and Simpson Sts, Ocean 
City, N. J., $244,895; 14,850 ft. 1 course 
rein.-con., Tilden and Upper Bern Twps., 


Bennett & Randall, Lebanon, $105,852, Sut- 
ton & Corson Co., 9th and Simpson Sts., 
Ocean City, N. J., $132,922. 

Butler Co., 18,778 ft. 1 course rein.-con., 
Fairview Twp., M. J. Scanlon, Newcastle, 
$221,016; 31,663 ft. 1 course rein.-con., 
Conoquessing and Butler Twps., C. F. 
Walter, Butler, $316,042. 

Carbon Co., 23,420 ft. 1 course rein.-con., 
Lehigh Twp., Morgan, Wilkes Barre, $232,- 
607 


Centre Co., 1720 ft. 1 course rein.-con., 
Bellefonte Boro., F. Murphy, Altoona, $38,- 
784, Spruks Co., Scranton, $45,248; 5326 
ft. vitr. brick, State College Boro.,, L. BE 
Kelly, Brooklyn, N. Y., $154,878. 

Chester Co., 11,524 ft. 1 course rein.-con., 
London Britain Twp., Winston & Co., Potts- 
town, $94,892, H. E. Baton, Front and Nor- 
ris Sts., Phila., $99,282, M. Staub, Hammon- 
ton, N. J., $113,192. ; 

Clearfield Co., 39,911 ft. 1 course rein.- 
con., Wallaceton Boro., Boggs and Bradford 
Twps., Warren Bros. Co., 142 Berkeley St., 
Boston, Maass., $415,451, Dowler & Ander- 
son, Clearfield, $452,580, A. L. Anderson & 
Bros., Inc., Altoona Trust Bldg., Altoona, 
$501,776. 

Delaware Co., 10,434 ft. 1 course rein.- 
con., Thronbury Twp., Sutton & Corson, 9th 
and Simpson Sts., Ocean City, N. J., $92,- 
829, Continental Contg. Co, 66 Knicker- 
bocker Bldg., Baltimore, $95.759, M. Staub, 
Hammondaton, N. J., $104,855. 

Elk Co., 7543 ft 1 course 
Ridgway Boro., Miller Constr. Co., Weber 
Bidg., Punxsutawney, $95,964; 3169 ft. 1 
course rein.-con., St. Mary’s Boro., C. A. 
McDonald, 26 South Franklin St., DuBois, 
$42,621, Fish, Young & Parks, Phila., $47,- 
262; 25.563 ft. 1 course rein.-con., Horton 
and Ridgway Twps., Warren Bros. Co., 142 
Berkeley St., Boston, Mass., $285,721. 

Erie Co., 10,600 ft. 1 course rein.-con., 
Mill Creek Twp., C. H. Fry Constr. Co., 
Erie, $70,527, H. Shenk Co., 12th and Sassa- 
fras Sts., Erie, $93,561; 21,268 ft. 1 course 
rein.-con., Girard Twp. and Platea, C. H. 

Constr. Co., $164,270, H. Shenk Co., 
$183,780; 21,109 ft. 1 course_ rein.-con., 
Green Twp., Summit Constr. Co., Akron, 
O., $193,399. 

Fayette Co., 1125 ft. 1 course rein.-con., 
Fayette City Boro., L. S. Schultz & Son, 
Fredonia, N: Y., $14,752, T. Arrigo, Charle- 
roi, $14,755. 

RATA h Bros. & Co., South Brownsville, 
$15,065; 5467 ft. 1 course rein.-con., Henry 
Clay Twp., Petriello Bros. & Co., $66.072; 
3732 ft. 1 course rein.-con. and _ Hillside 
vitr. brick, German Twp., Petriello Bros. 
& Co. 354.106; 15,323 ft. 1 course rein.- 
con. and Hillside vitr. brick, Perry Twp., 
T. Arrigo, $161.608. 

Greene Co., 12.581 ft. 1 course rein.-con., 
Center Twp., E. E. Morris and T. R. Huff- 
man, Waynesburg, $201,604. 

Lawrence Co., 14,784 ft. 
con., Scott Twp., Aronberg & McDonald, 
New Castle, $135,000, Burns Bros., New 
Castle, $136,677, M. J. Scanlon, New Castle, 


rein.-con., 


1 course rein.- 


$154,209: 11,625 ft. 1 course rein.-con., 
North Beaver Twp., M. J. Scanlon, $124.- 
957, P._F. Connelly Co., Koppel, $127,691, 


Burns Bros., $134,484. 

Montgomery Co., 8596 ft. bituminous sur- 
ace on concrete foundation or 1 course 
rein.-con., Hatfield and Towamencin oe 
Fish-Rutherford, Inc., Phila. $73,008, Hill 
Constr. Co., Phila., $74.767, Warren Bros. 
$06. 142 Berkeley St., Boston, Mass., $78,- 


Northampton Co., 18,860 ft. 1 course rein.- 
con., Palmer Twp., Smith-McCormick & Mc- 
Inerney & McNeal, Inc., Easton, $165,526, 
A. McMullen Co., Phila., $180,425. H. B. 
Svroul Constr. Co., Inc., Scranton, $212,750; 

8.768 ft. 1 course rein.-con., Allen and 


East Allen Twps., A. McMullen Co., Phila, 
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$231,883, Weller Constr. Co., 816 14th St., 
Wash., D. C., $234,812, Smith-McCormick & 
McInerney & McNeal, Inc., $248,777 

Northumberland Co., 17,569 ft. 1 course 
rein.-con., Ralpho Twp., Fiss & Christiano 
Shamokin Dam, $171,631, Sutton & Corson 
Co., 9th and Simpson Sts., Ocean City, N 
J., $172,284, Mason & Hanger Co., Inc., 
Paxinos, $173,709. 

Potter Co., 8358 ft. bituminous surface 
course on concrete foundation, or 1 course 
rein.-con., Shinglehouse Boro., Chenango 
Constr. Co., Syracuse, N. Y., $89,894, Horn 


& Deviing, Main St., Galeton, $90,766, @ 
Metzger, Jr., 12 East 4th St. Emporium, 
$99,021. 

Somerset Co., 5900 ft. 1 course rein.- 


con., Jenner Twp., F. H. Ziegler, 
$48,448, J. F. Norris, Somerset, 
J. Lynch Co., Inc., Meyersdale, $54,077 

Susquehanna Co., 3844 ft. 1 course rein.- 
con. and Hillside vitr. brick, Oakland Boro., 
M. Barber, Binghamton, N. Y., $38,352. W 
E. Bennett, Lanesboro, $45,788, O. B. S. 
Co., Phila., $59,619. 

Tioga Co., 6382 ft. 1 course rein.-con., 
Westfield Boro, R. J. Delong, 764 West 
Edwin St., Williamsport, $78,017. ~ 
Bradley & Co., Wellsboro, $80,037. 

Warren Co., 2080 ft. 1 course rein.-con., 
Warren Boro., J. P. Morrissey, 309 Central 
Ave., Dunkirk, N. Y., $39,656. 

Westmoreland Co., 9184 ft 1 course rein.- 
con. and Hillside vitr. brick, Salem and 
Unity Twps., McCrady Bros. Co., Braddock, 
$138,195; 32,047 ft. 1 course rein.-con. and 
Hillside vitr. brick, Derry Twp., McCrady 
Bros. Co., $413,866, Langthorn Co., Inc., 2 
West 45th St., New York City, $478,205; 
57.549 ft. 1 course rein.-con. and Hillside 
vitr. brick, Delmont Boro., Hempfield. Sa- 
lem and Washington Twps., Warren Bros. 
Co., 142 Berkeley St., Boston, Mass., $668,- 
986. 

*W. Va., Woodsdale (Wheeling P. 0.)— 
City let contract improving 14,295 ft. road, 
asphaltic concrete, 20 ft. wide, to Ball Eng. 
Co., Woodsdale, $92,000 

*Fla., Jacksonville—Comrs. Duval Co. let 
contract paving 64 mi. Atlantic Blvd., to 
J. Y. Wilson Constr. Co., Clark Bldg. About 
$50,000. 


*0., Cleveland—City let contract paving 
Adelbert Rd., to G. B. Herring, 10839 
Drexel Ave., cost $7650; East 19th St.. to 
Rieley Bros., The Arcade, $3875 Work 
involves 540 sq.yd. brick block, 2000 cu.yd. 
grading and 36,600 sq.vd. to be taken up 
and replaced with tar filler. 


*0., Hamilton—City let contract grading 
and paving streets, building sidewalks, lay- 
ing storm and sanitary pipe sewers, gas 
and water mains, in new addition, to Well- 
ing & Franz, Cincinnatti. About $60,000 


*0., Hamilton—City let contract paving 
Webster and Sherman Ave. extensions, to 
Andrews Asphalt Paving Co., Rentschler 
Bldg., $69,224. 

*0., South Enclid—Village let contracts 
for 13,000 cu.yd. grading on (1) Bayard 
Rd. and 4400 cu.yd. on (2) Wilmington 
Rd., to C. Wilms, Warrensville, $10.242 
and $4477 respectively; 46,000 sq.ft. side- 
walk on (1) and 25,000 sq.ft. on (2), both 
24 in. sandstone, to Cleveland Stone Co., 
1836 Euclid Ave., Cleveland, $11,590 and 
$6420 respectively. 


*Mich., Marquette—Rover Marquette Co. 
let contract clearing and grading 4.425 mi. 
Rd. No. 35-D, Marquette and Negaunee 
Twps., to Hall & Labby, Ironwood, $117,- 
“B00; clearing, grading and draining 9.907 
mi. Rd. No. 35-E, to Garven-Wavenberg, 
Appelton, Wis., $160,000. 

*Minn., Duluth—W. H. Borgen, aud. St 
Louis Co., let contracts to S. J. Groves & 
Sons Co., 105 Kasota Bldg., Minneapolis, 
for subgrade construction on State Rd No 
1 as follows: 10 mi. Div. No. 1 and 15 mi. 
Div. No. 2, State Job No. 1903, cost $124,136 
and $221,085 respectively ; 9.3 mi, State Job 
No. 1904, $162,192, all without special ex- 
cavation and rock piled in grubbing. 

*Mo., Lancaster—Town let contract pav- 
ing Mai St., involving 14,000 sq.yd. vitr. 
brick, 7500 ft. concrete curb and 3500 cu.yd. 
earth excav., to Cameron, Joyce & Co., Keo 
kuk, Ia. About $55,000 

*Okla., Okmulgee—City let contract for- 
175,000 yd. concrete pavement, to Park- 
Moran Co., Okmulgee, Dist. No. 31, $97,183; 
Dist. No. 32, $12,729; Dist. No. 38, $25,693; 
Dist. No. 39, $54,720, and Dist. No. 40, 
$161,882. About $350,000. 

*Ariz., Clifton—Comrs. Greenlee Co. let 
contract building Sects. 1 and 2 Clifton- 
Franklin Highway, Federal Aid Project No. 
13, involving 32,000 cu.yd. road, 5000 cu.yd. 
borrow and 25,000 cu.yd. unclassified excav , 
2630 cu.yd. class A é¢oncrete in_ bridges, 
634 cu.yd. class B concrete, 2426 cu vd. 
excav. for bridges and 84,707 Ib. rein- 
forcing steel, etc., to Webster, Webster & 
Kerby, Clifton, $111,213. 


Somerset, 
53,398, B 
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and (Continued) 
Ore., Seaside—City Council received only 


2 996 


building D. D. No involving 13,229 cu. 
yd. dirt excav., laying 3944 ft. 8-18 in. sewer 


bid grading, draining and paving with Pipe, head walls, culverts, ete. About $27,- 
concrete, building concrete curbs and side- %° Former bids withdrawn. yr. W. 
walks on 11 streets, from J. H. Tillman, Nickerson, Elk River, engr 
Hammond. About $200,000. Mont., Laurel Ditch — Cove Ditch Co. 
*#Cal., Low Angeles—Los Angles Co. let plans to enlarge ditch, to irrigate 65,000 
contract to Rogers Bros. Co., 350 Merrick ®¢res. About $200,000, B. C. Lillis, engr. 
St., $65,582, improving 2.4 mi. Harbor Truck Mo., Bigelow—Drainage—Bd. Supervs. 
Bivd., near Compton, 24 ft. wide and Squaw Creek D. D., Holt Co., have asked 
shoulders, involving 500 cu.yd. excav., 12,802 engineers to submit on or before Jan. 15, 


lin.ft. shaping 
disintegrated 


roadbed 
granite, 


7820 tons placing 


complete and comprehensive plans for rec- 
34,136 sq.yd. 8 in. 


lamation of said district, comprising 29,000 





concrete paving, 22 cu.yd. concrete culverts acres of land. F. Walker ,Bigelow, secy. 
and 4616 Ib. reinforcing steel. County fur- bd. supervs. 
nishes 7820 tons disintegrated granite, Washington—Special commission ap- 
11,481 bbl. cement and 316,266 sq. ft. weld pointed by State of Washington with I. 
wire mesh. E. Goodner, state office engr., Salem, mak- 
Cal. San Francisco—City received bids ing preliminary surveys and plans for di- 
improving London St. between France and verting water from Pend Oreille River for 
Amazon Aves., involving 2270 lin. ft. con- irrigation of 2,000,000 acres in big bend 
crete curbing, 17,450 sq ft. artificial side- of Snake and Columbia Rivers. 
eae ve. earth SORT ss 1000 —< Ore., Grants Pass—Ditch, ete.—H. J. 
yd. < e, 3162 sq.yd. asphalt, ete., Sisty and J. N. Britte filed ¢ licati 
from Flinn & Treacy, 1 Montgomery St., Sisty om a ritten aes app - _ 
$35,540; Reisch Impvt. Co. 46 Kearny St. With P. A. Cupper, state engr., Salem, for 
$36,818. Former bids rejected appropriating 50 second ft. of water from 
a ‘ ‘ 7 Soldier Creek for placing mining and 
*x*Ont., London—City will pave 24 mi. building ditch, headgate and dam. About 
various streets. About $640,000. Work will $12,000 
be done by day labor under supervision = a ; ‘ > ‘ 
of H. A. Brazier, city engr J oe ee Vanya arelenien teats =a 
~ nake preliminary investigatoins to deter- 
*xOnt., Toronto—RBd. Control let contracts mine possibilities for irrigation from Yuba 


to Toronto Comr. of Wks., City Hall, Build- 











ing ¢ eb lh : River watershed, of large area in Nevada 
Rl my son Hineuthe a and Yuba Counties, W. F. McClure, Forum 
vov"o. « 4 4 . i, ‘ « é . ” De ame . nia > ane 
$13,996, Sackville St. $11,257; granite block B!48., Sacramento, state engr. 
pavement on Eastern Ave, from St. Law- A al., Westpoint—Canal—See Industrial 
rence St. to Broadview Ave. $37,440. Works. naan pene 
*Ont., Toronto—Pad. Control let contract . ag eee so ke 
to Godson Contg. Co., Manning Chambers, N.Jd., Jersey City—Excavating—l ntil Dec. 
building asphalt pavements on Kennelworth 30, by F. A. Dolan, city clk., for rock ex- 
Ave., $3157, Alven Ave. from Heath St., E., cavation and removal of same in water 
to Glen Elm Ave., $4959, Don Crest Rd. from pipe trench, Webster Ave. from North St. 
8rd St. to Ozark Crescent $7661, Weston Rd. to Pateresr Plankroad. 
$3481; Ramsey Contg. Co., 39 Indian Rd., Ill., Shawneetown—Drainage—Until Jan. 
concrete sidewalk, Erie Terrace from Queen’ 6 by Comrs. Rocky Branch D. D., Gallatin 


to Gerard Sts., $2.23 per lin. ft., total $4000; 
Warren Bituminous Paving Co., McKinnon 
Bldg., bitulithic pavement on Exeter Ave. 


from Laughton to East End, $5871. 


Co., cutting ditches, laying tile drains, and 
building concrete spillway or retaining 
bottom, involving 105,239 cu.yd. excav, and 
498 rods 12-18 in. tile. R. J. Mills, comr. 





*xOnt., Toronto—City Council let contract Ia.. Charles City—Irrigation—Until Dec. 
to Godson Constg. Co., Manning Chambers, 39, by Comrs. Floyd Co., furnishing labor 
building asphalt pavements on Greenwood and materials for building D.D. No. 9. 
Ave., $4296, Furness Ave., $6200, concrete Work involves 1500 ft. open ditch, 1 con- 
curbing on Strathmore Bivd., $.80 lin.ft., crete bulkhead, 26 intakes and laying 112, 


to Comr. of Wks., City Hall, concrete side- 


R, Jones, aud. 
walks on Bay St. $.34 sq.ft., asphalt pave- 


Dec 


623 ft. 6-36 in. tile. C. 





nts athgate Ave, 8488, Baltic Ia., Charles City—Trrigation—Until / 
Awe. 85604 Tice a. = $10,385 and 30, by er e mee wang ——— a 
Strat , y 835 voted . y 10, and materia or building c . No. . 
oueumedies = a ae 8 Work involves 19 meee. $3 <—* y 
bulkhead and laying 20,42 t. 8-3 in. 
Railways No. 2 vitr. pipe sewer. C. R. Jones, aud. 
PROPOSED WORK Ia., Des Moines—Drainage—Until Jan. 5, 
Ont., Hanover—See “Industrial Works.” py F. J, Alber,-aud. Polk Co., welding D.D. 
BIDS DESIRED No. 25 Project consists 0 widening, 
> i Until Js 8. by City of Tor- straightening and deepening 14 mi. Skunk 
qun tating: 2 mi. double track railway River across, eon pars = rae 
from Toronto to Mount Pleasant, involv- ar” eakaiad le ete. 
ing earth excav., fill, ballast and 6 mi. , ° » Until Jan. 16, by H 
transmission line About $750,000. R. ‘ ta, Sine camont - Siding 
- é i ‘ity : ‘ner. Noted . Swanson, @ P 1 a . 
a ae a, Se ae Pe East Nishnabotna Ditch No, 4, with Lat- 
oe Fare ° ° erals A and B, main oe - one 
ed 24 ft. wide, involving 836,000 cu.yd. earth 
Excavation and Dr ging excav., Lateral A, 3900 ft. long, 4 ft. wide, 
PROPOSED WORK 6000 cu.yd. earth excay., Lateral B, 6500 
Miss., Cleveland—Excavation—Drainage ft. long, 4 ft. wide, 7000 cu.yd. earth excayv. 
Comrs. Lead Bayou D.D. Bolivar Co. soon PRICES AND CONTRACTS AWARDED 
lets contract or excavating following (xIndicates award of contract) 
ditches: Horseshoe Bayou, 16,000 ft. long, s a = 
involving 105,880 cu.yd. exeav. and 51.40 *0., Ashtabula—Excavation—City Coun 


cil let contract excavating new spray pond 


acres clearing ight of way; East Main, f 
one Cees 40 p in connection with municipal lighting plant, 


17,800 ft. long, 77.892 cu.yd. excav., and 62 


acres clearing; East Main, 13,000 ft. long, to E. J. Inman, $18,806. 
62.908 cu.yd. excay.; Lateral No. 9, 1700 . W 
ft. long, 5290 cu.yd. excav. and 3.5 acres Industrial orks 


clearing; Lateral No. 3, 4000 ft. long, 9190 Mass., Springfield—See “Buildings.” 


cu.yd. excav. and 3 acres clearing; Lateral ' 
No. 5, 5500 ft. long, 3700 ape. excay. ; Mass., Woburn—Crescent Leather Co. 
West Main, 36,100 ft. long, 151.000 cucyd. having plans prepared by Vaughn & Meyer, 
excav. and 101.1 acres clearing; West archts. and engrs., Security Bldg., Milwau- 
Main, 13,700 ft. long, 101,900 cu.yd. kee, Wis. for two 3 story, 50 x 240 ft. brick 
excav Lateral No. 1, 9800 ft. long, and mill construction, tanneries, brick foun- 
49,728 cu.yd. excav. and 20 acres clear- dation. About $175,000. 
ing; Lateral No. 3, 3700 ft. long, 21,074 Mass., Worcester—See “Buildings.” 
cu.yd. exeav. anc 8 acres” clearing; . e 
Lateral No. 7, 5500 ft. long, 15.860 cu.vd. . Mass., . Worcester—Olson Mfg. Co., 54 
, > ; 5 oe Commercial St., plans to build factory on 
excav. and 11 acres clearing; Lateral No. t i Wiley Av Architect net 8e- 
&, 3000 ft. long, 9330 cu.yd. excav. and 6 or rr a ree a ; 
acres clearing; South Main, 12,600 ft. long, ‘©Cte@: z : 
63,200 cu.yd. excav, and 45 acres clearing; Mass., Worcester—J. Rice, archt., 306 
South Main, 9200 ft. long. 43.480 cu.yd. Main St., receives bids about Jan. 10, build- 
excav.: Lateral No. 6, 14,500 ft. long, 81,- ing 1 story, 160 x 186 ft., concrete service 
000 cu.yd. excav. and 30 acres clearing. station and salesroom, concrete flooring and 
W. W. Boone, engr. foundation, for Franklin Motor Car Co., 3 


Tenn., Memphis — Irrigation — Big Creek King St. About $70,000. 


PD. D. having surveys made of 12,000 acres Mass., Worcester—Sanford Riley Stoker 
north of Memphis preparatory to reclama- Co.. 25 Foster St.. plans to build 1 story, 
tion About $150.00. Gaines & Carlisle, 30,000 sq. ft. brick and concréte plant, 
Memphis, engrs. concrete flooring and foundation, on West 


Boylston St. About $60,000. Private plans, 
Conn., Hartford—See “Buildings.” 


Minn., 
bourne 


Elk River—Ditch—Comrs. Sher- 
Co. receive bids about February, 
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Conn., Naugatuck—Lockwood-G; 
archts. and engrs 101 Park A 
York City, receive bids about | 4 
ing 4 story, 60 x 80 ft., bric! 
and steel factory, rein.-con. floor 
crete foundation, for Naugatuck 
Co., c/o architects. About $ 

Conn., New Haven—Lockwood-G; 
archts. and engrs., 101 Park Ay, 
York City, receive bids about J 
building % story, 80 x 100 ft., brik 
con. and steel factory, rein.-con 
concrete foundation, for A. GC, Gill 
architects. About $80,000 


Conn,, Thomaston—Seth Thoma: 
Co., c/o Lockwood-Green Co., arc} 
engrs., 101 Park Ave., New York © 
receives bids building 2 story, 60 x 
and 4 story, 60 x 120 ft., rein.-« 
steel factories, rein.-con. flooring, « 
foundation. 


N. Y., Brooklyn—F. Huber, 
Ave., having plans prepared by W 
Inc., archts. and engrs., 1101 
for 24 story, 100 x 100 ft., 
storage plant, rein.-con. 
foundation, on Grand Ave. About §: ( 

N. Y., Brooklyn—Hiudson Bag «© as 
Washington St., receives bids about |) 4 
building 2 story, 200 x 265 ft., bri 
steel factory and warehouse, rej 
flooring, concrete foundation, on |: 
Scholes and Meserole Sts. About $1 
L. Allmendinger, 20 Palmetto St.. 
and ener. 


N. Y., Brooklyn—L. 
and engr., 20 


70,0 


314 

5 \ 
Myrtle \y 
brick and st 
flooring, 


Allmendinger, 21 
Palmetto St., receives bids 
about Jan. 2, building 1 and 2 
x 217 ft., brick and steel plant, rein -co: 
flooring, concrete foundation, on Flushing 
Ave., for Kirsch & Hersel, 214 Scholes s} 
About $30,000. 

N. Y., Brooklyn (Bay Ridge)—Knicke: 
bocker Ice Co., 1480 Bway., New York City 
soon lets contract building 1 story, 70 x 1) 


story aa 


ft., rein.-con. and steel plant, rein.-co: 
flooring, concrete foundation. About §s0.- 
000. 

N. ¥., Lockport—Bd. Supervs. Niagara 
Co. plans to establish stone crushing plant 
at old poor house farm. About $25,000 
Address J. W. Turner, Jr., 80 East Av: 

N. Y., Long Island City—J. Clark, c/o 


B. R. Swartburg, archt. and engr., 103 Park 


Ave., New York City, having plans pr 
pared for 8 story, 100 x 159 ft., rein.-cor 
and steel factory, rein.-con. flooring, con 
crete foundation. About $380,000. 


N. Y., Long Island City—B. J. Johnson 
Soap Co., c/o Lockwood-Green Co., archts 
and engrs., 101 Park Ave., New York City 
having plans prepared for 4 story, rein 
con. and steel warehouse, rein.-con flooring, 
concrete foundation. About $250,000. 


-v 


N. Y., Massena—J. Dunlop Sons Co., 19 
Madison Ave., New York City, plans to alter 


and build additions to 2 plants on East 
Orms St., here.. Cost, including machinery 
$100,000. A. L. Brockway, 3rd Natl. Bank 


Bldg., Syracuse, archt. 


N. Y., Mount Morris—Perry Knitting Co 
purchased Seymour Opera House and plans 
to alter, build additions and install mac! 
inery in same for its own use. About $100 


000. EF. C. Miller, mgr. 

N. ¥., New York—L. Schurmacher, 1128 
Bway., having plans prepared by L. A 
Sheinart, archt. and engr., 192 Bowery, for 
2 story, 75 x 130 ft., brick and _ steel 
garage, rein.-con. flooring, concrete foun- 


dation, at 1124 Ist Ave. About $25,000 
N. Y., Rochester—Natl. Fire Escape Corp 


recently incorporated with $250,000 capi- 
tal stock plans to build modern assembly 
plant. About $150,000. Address G. \ 


Webster, Wilder Bldg. 


N. Y., Syracuse—Battery Serv. Co., Inc., 
562 East Genesee St., receives bids about 
Mar. 1, building 1 story, concrete and stee! 
factory. About $50,000. M. E. Granger 
Gurney Bldg., archt. and engr. 


N. Y., Syracuse—C. G. Hanna Co., South 
Clinton St., plans to build 4 story, 132 x 
133 ft., concrete and steel factery, rein 
con. flooring, concrete foundation, on East 
Genesee St. About $165,000. Architect not 
selected. 


N. J., Harrison—Lockwood, Green & 
Co., archts., 101 Park Ave., New York City. 
receive bids about Jan. 7, building 3 story 
50 x 100 ft., rein.-con. and steel extension to 
shipping and factory buildings, for Driver 
Harris, Middlesex St. 

N. J., Harrison—Lockwood, Green & Co 
archts., 101 Park Ave., New York Cit) 
receive bids about Jan. 5, building 6 stor) 
80 x 200 ft., rein.-con. and steel factor) 
rein.-con. flooring, concrete foundation, fo! 
Driver-Harris, Middlesex St, 
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; dustrial Works (Continued) 
Pa., Seranton—Klots Throwing Co., ¢/o 
kwood, Green & Co., archts., 101 Park 
. New York City, receives bids about 
5, building 2 story, 116 x 200 ft., 
-con. and steel factory, rein.-con. floor- 

_ conerete foundation, here. 

Md., Baltimore—L. Miller, 5 Lloyd St., 
receives bids about Jan. 15, building 2 

ry, 45 x 50 ft., dairy and cold storage 

nt, concrete and brick, concrete founda- 

n, at 5-7-9 Lloyd St. About $50,000. G, 

Callis, Melvin Ave., Catonsville, archt. 

Va., Petersburg—Steward Trunk & Bag 
(> and F, A. Bishop, archt., Petersburg, 
soon receive bids building 2 story, 30 x 

ft.. eonerete and brick factory, rein.- 
con. flooring. concrete foundation, on High 
s About $25,000. 

N. C., Greensboro—J. FE. Sirrine, engr., 
Greenville, S. C., soon lets contract building 
1 story, 60 x 110 ft., brick and timber ad- 
dition to mill, for Pomona Mills, Greens- 
boro. 

s. C., Bamberg—J. FE. Sirrine, engr., 
Greenville, soon lets contract building 2 
story, 52 x 875 ft., brick and timber addi- 
tion to cotton mill, for Bamberg Cotton 
Mills. 

Ss. C., Orangeburg—J. E. Sirrine, engr., 
Greenville, soon lets contract build- 
ing 1 story, 65 x 90 ft. mill construction 
warehouse, cement concrete flooring for 
Santee Mills. 

0., Bucyrus—Halliday Motors Co. pur- 
chased site and plans to build factory cov- 
ering 40,000 sq.ft. floor space. T. E. Huth, 
pres. 

0., Cincinnati—E. H. Bardes Range Co., 
Colerain and Alfred Sts., plans to build 
2 story, 85 x 102 ft., rein.-con. pattern 
shop. Kruckemeyer & Strong, St. Paul 
Bldg., archts. 

0., Cleveland—Bender Auto Co. soon lets 
contract building 1 story, 100 x 250 ft., 
concrete, steel and brick factory, rein.- 
con. flooring, concrete and brick foundation, 
on West 65th St. and Denison Ave. About 
$150,000. Address H. Bender, c/o Northern 
Blower Co., Barberton Ave. R. M. Hulett, 
Fire Bldg., archt. 

0., Cleveland—M,. Hinkel, pres. Hinkel 
Motor Truck Corp., 6521 Euclid Ave., plans 
to build 2 story, 180 x 200 ft. concrete, 
steel and brick garage and _ salesroom, 
rein.-con. flooring, concrete foundation, on 
East 7ist St. and Carnegie Ave. About 
$100,000. Whitworth & Johnson, Engin- 
eer’s Bldg., archts. 

0., Dayton—Allsteel Ridewell Tire & 
Rubber Co., Dayton Savings & Trust Bldg., 
plans to build 3 story, rein.-con. factory, 
rein.-con. flooring, concrete foundation. 
About $100,000. Architect not selected. 

0., Dayton—Dayton Pneumatic Tool Co., 
Chapel Rd., plans to build 2 story, 100 x 100 
ft., rein.-con. and brick addition to factory, 
rein.-con. flooring, concrete foundation. 
About $75,000. Architect not selected. 

0., West Barberton—Portage Rubber Co. 
having plans prepared and soon receives 
bids constructing power plant and office 
building. About $200,000. 

Ind., Indianapolis—Van Briggle Chemical 
Co., 429 North Capitol Ave., plans to build 
3 story, 160 x 200 ft., rein.-con. and terra 
cotta factory, concrete foundation, on 16th 
St. and Capitol Ave. About $125,000. C. 
E. Bacon, Merchants’ Bank Bldg., archt. 

Mich., Detroit—Clayton & Lambert Mfg. 
Co., Beaubien St., plans to build power 
plant, also 1 and 2 story, rein.-con., brick 
and steel factory, rein.-con. flooring, con- 
crete foundation, along tracks of Detroit 
Terminal Ry. About $500,000. 

Mich., Detroit—Columbia Motors Corp., 
1256 East Jefferson Ave., having plans pre- 
pared by H. H. Lane, engr. and archt., 
Dime Bank Bldg., for 2 and 3 story, 300 x 
720 ft. rein.-con. and brick, rein.-con. floor- 
ing, concrete foundation, on Fort and Boyd 
Sts. About $600,000. Noted June 19. 

Mich., Grand Rapids—Sonneveld Bros., 
815 Leonard St., N. W., having plans pre- 
pared by P. Lindhout, archt., 817 Lake 
Drive, for 2 story, rein.-con., brick and 
steel addition to bakery and_ storage 
building, rein.-con. flooring, brick founda- 
tion. About $40,000. 

Mich., Muskegon—See “Miscellaneous.” 


lll., Chicago—Illinois Glass Co., Alton, 
acquired 157,462 sq.ft. of land on North 
Crawford and Wrightwood Aves. and plans 
to build plant. About $250,000. 
diene eeeanv to City plane oa ad- 

o steam wer plant, ut $40,- 
000. C. M. Borchers, mayor. , 


Wis., Marinette—Amer. Toy Horse Co. 
plans to build two 1 or 2 story, 100 x 200 
ft., rein.-con. and brick factories, rein.-con. 
flooring, on Water St. About $150,000. H. 


Greene, 425 East Water St.. Milwaukee, 


pres. Architect not selected. 

Wis., Milwaukee—M. Tullgren & Sons, 
archts., 425 East Water St., soon let con- 
tract building 2 story, 60 x 100 ft.. rein.- 
con. and brick factory, rein.-con. flooring, 
concrete foundation, for Genl. Mfg. Corp., 
1520 Buffum St. About $50,000. 


Wis., Racine — Racine Confectioners’ 
Mchy. Co., 1630 Racine St., having plans 
prepared by D. R. Davis, archt. and engr., 
526 Wisconsin St., for 1 story, 38 x 120 ft. 
machine shop and 2 story, 50 x 165 ft. fac- 
tory, brick and concrete, rein.-con. flooring. 
About $60,000. 


Wis., Waukesha — Bethesda Mineral 
Spring Co., 301 Dunbar Ave., plans to build 
1 or 2 story, 40 x 60 ft., rein.-con. and 
brick plant, rein.-con. flooring, concrete 
foundation. About $25,000. Van Ryn & 
De Gelleke, Caswell Blk., Milwaukee, 
archts. and engrs. 

Minn., Duluth—Minnesota Steel Co., 
Wolvin Bldg., having plans prepared and 
receives bids about spring extending blast 
furnace plant, here. Work involves build- 
ing 175 concrete block houses at Morgan 
’ark, (company’s model town for housing 
employes), cost $2,000,000; rod and wire 
mills, cost $3,000,000, including conversion 
of rail mill into billet mill, now under con- 
struction by day labor. Project also in- 
cludes 3 additional blast furnaces, 14 open- 
hearth furnaces and a unit of 16 soaking 
pit furnaces, cost $10,000,000. 

Minn., Minneapolis—Berger Mfg. Co., 
300 10th Ave., S., having plans prepared 
by W. C. Westbey, archt., c/o owner, for 
1 story, 80 .x 112 ft., timber addition to 
factory, on Yiysses St. and Bway., N. E. 
About $60,000. 


Minn., Minneapolis — Harris Realty Co., 
New England Bldg., having revised plans 
prepared by C. L. Kinport, archt., Andrus 
Bldg., for 2 story, 100 x 120 ft., rein.-con. 
and brick garage, on Lincoln and Aldrich 
Aves., S. About $52,000. Former bids re- 
jected. 

Wash., Olympia—Olympia Door Co. plans 
to build 2 story frame factory, concrete 
foundation, 150,000 ft. daily capacity, ad- 


joining present plant. About 25,000. 
Private plans, 
Wash., Sedro Wooley—T. Jungmeyer 


plans to build 1 story, 40 x 90 ft., brick 
garage, concrete foundation. About $50,- 
000. Private plans. 

Wash., Spokane—Centennial Mills, Lta., 
817 Howard St., plans to build 8 story mill 
with 27 rein.-con. tanks, 1,000,000 bu. ca- 
pacity, and 7 story warehouse, 250,000 bu. 
capacity; both rein.-con., rein.-con. floor- 
ing. About $1,000,000. A. E. Witherspoon, 
Spokane, ener. 

Ore., Doris (Ranier P. O.)—Associated 
Lumber & Box Co., Klamath Falls, plans 
to build 1 story frame factory, concrete 
foundation, here (25,000,000 ft. yearly ca- 
pacity). About $25,000. Private plans. 

Ore., Portland—Montgomery Ward & 
Co., 581 Upshur St., plans to build 8 story, 
280 x 600 ft., mail order house, Ist unit, 
280 x 300 ft., at Guilds Lake Dist. About 
$1,600,000. W. Q. Bateman, local mer. 
W. H. McCaully, 2701 Mildred Ave., Chi- 
cago, engr. 

Ore., Salem—Puyallup & Sumner Co. 
plans to build 2 story frame and concrete 
cannery, concrete foundation, in suburbs. 
About $50,000. Architect not selected. 

Cal, Emeryville—W. J. Miller, archt., 417 
Market St., San Francisco, soon receives 
bids building 2 story, brick factory, con- 
crete foundation, for Amer. Rubber Co., 
Emeryville. About $100,000. 

Cal., Westpoint—Mokelumne River Power 
& Water Co., San Mateo, plans to build one 
6000 hp. and 12,750 h.p. hydro-electric 
lants, diversion canals, 4% and 54 mi. 
ong, loose rock and concrete dam and 
reservoirs in south, middle and north forks 
of Mokelumne River. About $1,288,500. 

Que., St. Hyacinthe—E. H. Richer plans 
to build 4 story, 175 x 225 ft., steel and 
brick factory, concrete foundation, on Ioli 
St. About $200,000. Architect not selected. 

Que., St. Jerome—Regent Knitting Co., 
Ltd., Duluth and St. Lawrence Sts., Mont- 
real, soon lets contract building 2 story, 
50 x 75 ft., concrete and brick factory, 
rein.-con. flooring, on Notre Dame St. 
About $85,000. 

Ont., Hanover—Hanover Portland Ce- 
ment Co. plans to build quarry plant and 
7 mi, light railway from present plant to 
quarry. About $200,000. 

Ont., St. Thomas — Watt & Blackwell, 
archts., Bank of Toronto, London, prepar- 
ing _—— and receive bids about Jan. 5, 
building 3 story, 40 x 125 ft., rein.-con. 
plant, here, for Aylmer Laundry Co., 
Aylmer. About $75,000. . 


Oat,., Toronto—Auto Serv. Co., 139 Pears 
Ave., having plans prepared by Banigan & 
Thompson, archts. and engrs., 7 King St 
E., for 6 story, brick and concrete garage 
rein.-con. flooring, concrete foundation, on 
Richmond St. About $600,000. 


Ont., Woodsteck—Brunswick Canadian 
Products Co. plans to build concrete, steel 
and brick factory, rein.-con, flooring, con 
crete foundation About $200,000. Archi 
tect not appointed, 

BIDS DESIRED 

N. Y¥., Brooklyn—Until Jan. 2, by Zipkes, 
Wolff & Kudroff, archts. and engrs. 25 
West 42nd St.. New York City, building 
2 story, 190 x 125 ft., brick and steel ware 
house, rein.-con. flooring, concrete founda 
tion, on North Portland Ave., for H. De 
Angelis, 4-6 Park Ave. About $75,000 
Noted July 10. 

N. Jd., Newark—Until Dec. 30, by W 
Steele & Sons Co., archts., 16th and Arch 
Sts., Phila., building 14 story, 121 x 250 ft 
rein.-con. factory, for Morris Twine Co 

0., Cleveland—Until Dec. 29, by W. J 
Carter, engr., Illuminating Bidg., construc 
ting 60 x 120 ft. factory, concrete foun 
dation, at 1787 40th St., cost $60,000, 55 x 
160 ft., factory, brick foundation, at 4415 
Perkins Ave., $75,000, 60 x 160 ft. ware- 
house, concrete foundation, at 4400 Hough 
Ave., $60,000, all 3 story, steel and brick, for 
Amer, Stove Co. 

O., Cleveland—Until Dec. 29, by W. S 
Lougee, archt., Marshall Bldg., construct 
ing 4 story, 100 x 110 ft., steel and brick 
factory, brick foundation, on Barberton 
Ave., for Colonial Woolen Mills Co., 6409 
Barberton Ave. About $80,000. J N 
Hahn, pres. 

O., Sidney—Sidney Mfg. Co., East Ave. 
receiving bids building 3 story, 30 x 82 ft. 
steel and brick factory, rein.-con. flooring, 
brick foundation. on Clinton St. About 
$50,000. United States Structural Co, City 
Natl. Bank Bldg., Dayton, archts. 

Ill, Chicago—W. G. Uffendel, archt., 39 
South State St., receiving bids construct- 
ing plant, including 2 story, 125 x 190 ft 
main building, 2 story, 47 x 95 ft. office 
building, and 1 story, 47 x 66 ft. boiler 
house and garage with 1 story wing, all 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, at 2701 Greenview Ave., 
for Economy Fuse & Mfg. Co., 328 West 
Kinzie St. About $150,000. 

Il, Chicago—Mutual Broom Co., 1595 
South Halstead St., receiving bids building 
2 story, 100 x 125 ft., brick and timber 
factory, concrete foundation, on Ogden Ave 
and Polk St. About $60,000. A. L. Him- 
elblau, 179 West Washington St., archt. 


Utah, Salt Lake City—Until Jan. 10, by 
Salt Lake Stamp Co., 65 West Bway., build- 
ing 2 story, 35 x 110 ft., rein.-con. factory, 
on 3rd S. and ist W. Sts. About $50,000. 
Gunther & Cannon, Deseret Bank Bldg., 
archts. 

Wash., Pullman—Until Jan. 7, by_T. C. 
Martin, building 2 story, 120 x 120 ft. 
brick and terra cotta garage and shop, on 
Grand and Oleson Sts. About $40,000. W. 
Swain, Pullman, archt. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*Mass., Brookline (Boston P. 0.)—See 
“Buildings.” 

*Mass., Cambridge—Cambridge Terminal 
Co. let contract building 9 story, concrete 
warehouse, to F.T. Ley Co., 185 Devonshire 
St., Boston. About $5,000,000. 


*Mass., Everett (Boston P. O.)—Everett 
Factories Corp., 210 Bway., let. contract 
building 4 story, brick and steel plant, con- 
crete foundation, on Charleton St., to Clark 
& Lee Co., 201 Devonshire St., Boston. 
About $60,000, 

*Mass., New Bedford—W. Whitman Co., 
78 Chauncey £t., Boston, let contract build- 
ing brick and rein.-con. mill, picker house, 
storehouse and office, rein.-con. flooring, 
to L. E. Locke Constr. Co., Bay State Bidg., 
Lawrence. About $1,500,000. 

*Mass., Norfolk Downs (Boston P. 0.)— 
Pneumatic Scales Co. let contract building 
3 story, 150 x 160 ft., brick and concrete 
addition to plant, to Aberthaw Constr. Co., 
School St., Boston. 

*Mass., Roxbury (Boston P. O.)—Miller 
Candy Co., 116 North St., Boston, let 
contract altering 4 story, brick building, 
on Heath and Parker Sts., here, to C. A. 
Dodge Co., Erie St., Cambridge. About 
$100,000. 

*R. L., Woonsocket—Woonsocket Wagon 
Mfg. Co., 15 Worrall St., will build a 2 
story, 75 x 200 ft., concrete and steel fac- 
tory, foundation, at 12 Worrall St. 
Jot $100,000. Work will be done by day 
abor. 
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Industrial Works (Continued) 


*%Conn,, Hartford—Hartford Fairmont 
Co., 41 Arch St., let contract building 1 
and 2 story, 93 x 194 ft., brick and concrete 
addition to plant, concrete flooring and 
foundation, to Bent-Bartlett Co., 43 Ann St. 


*Conn., Waterville (Waterbury P. 0.)— 
Amer. Pin Co. let contract building 4 
story, 50 x 204 ft., brick and mill construc- 
tion addition to factory, concrete founda- 
tion, to Torrington Bidg. Co., 197 Water 
St., Torrington. About $200,000. 


*N. Y., Attiea—Merrill-Soule Co., North 
Franklin and Plum Sts., Syracuse, let con- 
tract building 3 story, 45 x 74 ft. factory, 
here, to Turner Constr. Co., 244 Madison 
Ave., New York City. 


*N. Y., Brooklyn—J. Crawford, 753 Flat- 
bush Ave., will build 1 story, 100 x 190 ft., 
brick and steel garage, rein.-con. flooring, 
concrete foundation, on Church Ave. and 
Johnson Pl. About $30,000. Work will be 
done by day labor. 

*N. Y., Brooklyn—M. Friedland, c/o P. 
Caplan, archt., 16 Court St., will build 
1 story, 100 x 150 ft., brick and steel 
garage, rein.-con. flooring, concrete founda- 


tion, on 36th St. About $35,000. Work 
will be done by day labor. 
*N. Y., Brooklyn—Sarkus Bros., Inc., 


287 Thatford Ave., will build 1 story, 70 x 
80 ft, brick and _ steel factory, rein.-con. 
flooring, concrete foundation, at 534 Junius 
St. About $25,000. Work will be done by 
day labor. 


*N. Y., Breoklyn—J. Sclecowitz, 503 
Myrtle Ave., will build 1 story, 100 x 100 
ft., brick and steel garage, rein.-con. floor- 
ing, concrete foundation, on Fulton St. and 
Hopkinson Ave. About $30,000. Work 
will be done by day labor. 


N. Y., Brooklyn—State Hospital Comn., 
Capitol, Albany, received bids building 2 
story, 50 x 71 ft., brick and steel addition 
to laundry, concrete foundation, for Brook- 
lyn State Hospital, here, general contract, 
from E. D. Broderick, 110 West 40th St., 
New York City, $40,800 (200 working 
days), McCann Bldg. Co., Dove St. and 
Sheridan Ave., Albany, $47,653 (200 work- 
ing days), Fox, Reynolds Co., Inc., 81 East 
125th St., New York City, $59,600 (200 
working days) ; plumbing, from W. B. Arm- 
strong Co., 3 Fulton St., Albany, $6288, 
Cc. H. Darmstadt, Inc., 852 West 43rd St., 
New York City, $6995; equipment, from 
Amer. Laundry Mchy. Co., 134 West 37th 
St., New York City, Proposal No. 1, $11,441, 


Proposal No. 2, $31,283, Henrici Laundry 
Mchy. Co., 46 Dey St., New York City, 
Proposal No. 1, $12,145, Troy Laundry 


Mchy. Co., 133 Centre St., New York City, 


Proposal No. 1, $14,400, Proposal No. 2, 
$32,455. 
*N. Y., Delevan — Merrell-Soule Co., 


North Franklin and Plum Sts., Syracuse, let 
contract building 2 story, 60 x 100 ft., fac- 
tory with 31 x 60 ft. boiler room extension, 
here, to Turner Constr, Co., 244 Madison 
Ave., New York City. 

*N. Y., Jamaica—Agro Constr. Co., Hill- 
side Ave., will build 1 story, 50 x 100 ft., 
brick and steel factory, rein.-con. flooring, 
concrete foundation, on Fulton St. About 
$80,000. Work will be done by day labor. 


*N. Y., Long Island City—Transport 
Service Co., 125 Harris Ave., let contract, 
building 5 story, 75 x 100 ft., brick and 
steel garage and service station, rein.-con. 
flooring, concrete foundation, to L. Gold, 
44 Court St., Brooklyn. About $200,000. 

*N. Y., North Tonawanda—Buffalo Sled 
Co., 107 Woodward Ave., Buffalo, let con- 
tract building 2 story, 80 x 360 ft. and 1% 
story, 80 x 140 ft., rein.-con. factory, here, 


to W. Steele & Sons Co., 16th and Arch 
Sts., Phila., Pa. 
*N. Y., Port Jervis—S. J. Sonnenburg, 


220 Straight St., Paterson, N. J., let con- 
tract building 1 story, 50 x 200 ft., brick 
and steel mill, rein.-con. flooring, concrete 
foundation here, to O. W. Shelly, 1 West 34th 
St.. New York City. About $30,000. 

*N. J., Asbury Park—Rydon Tire & 
Rubber Co., c/o E. A. Arend, archt., 105 
West 40th St.. New York City, let contract 
building brick and steel factory, rein.-con. 
flooring, concrete foundation, here, to Amer. 
Concrete Steel Co., 27 Clinton St., Newark. 
About $100,000. 


*Ala., Gadsden—Gulf States Steel Co. will 
build large steel and concrete addition to 
wire mill. Work will be done by day labor. 


*0., Akron— Goodyear Tire & Rubber 
Co., East Market St., let contract buildin 
3 story, 120 x 340 ft., concrete, steel an 
brick machine shop, rein.-con. flooring, con- 
crete foundation, to Hunkin-Conkey Constr. 
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Co., Century Bldg., Cleveland. About 
$250,000. 

*0., Cincinnati—Berghausen Chemical 
Co., 307 East 2nd St., let brick contract 


for 1 and 2 story, 50 x 150 ft. warehouse 
and office building, on Richmond and Carr 
Sts., to A. Hitzman, 2614 Spring Grove 
Ave.; excavation and cement work, to F. B. 
Geier; carpentry, to O. Schroeder, 15 East 
Rochelle Corv.; iron work, W. Lang & Sons 
Co., 2128 Patterson St. 


*0., Cinecinnati—Gibson Art Co., Elm St. 
between 4th and 5th Sts., let contract con- 
structing 6 story, 146 x 168 ft., brick and 
terra cotta factory and office building, on 
4th and Plum Sts., to Frank Hill Smith Co., 
Inc., 1035 Reibold Bldg., Dayton. 


*0., Cleveland—Amer. Borvisk Co., West 
98th St. and Walford Ave., let contract 
constructing 1 story, 58 x 156 ft., steel 
and brick mechanic’s building, brick foun- 
dation, to W. Dunbar Co., 8201 Cedar Ave. 
About $50,000. 


*0O., Cleveland—Briggs Mfg. Co. East 
13lst St. and Taft Ave., let contract build- 
ing 2 story, 98 x 176 ft., steel and brick 
factory, concrete foundation, on Taft Ave., 
to E. Paulsen, Erie Bldg. About $100,000. 


*0., Cleveland—Christian-Schwarzenberg 
& Gaede Co., archts., Euclid Bldg., let con- 
tract to Ruple Constr. Co., Avenue Bldg. 
constructing 2 story, 83 x 95 ft. bric 
factory, brick foundation, on West 25th St. 
and Meyer Ave., for Lion Knitting Mills 
Co., 1051 Power Ave. About $60,000. 


*0., Cleveland—Harshaw-Fuller-Goodwin 


Co., Newburg Ave., let contract building 
1 story, 85 x 160 ft., steel and brick fac- 
tory and warehouse, brick foundation, to 


Hunkin-Conkey Constr. Co., Century Bldg. 
About $30,000. 


*0., 
St., let 
ft., rein.-con. 
concrete foundation, 
Co., Ine., 1035 Reibold 
25,000. 


*0., Newark—Pharis Tire & Rubber Co. 
let contract building 3 story, 100 x 120 ft. 
addition to plant, mill construction, to State 
Constr. Co., 11 West State St., Columbus. 
About $100,000. 


*Ind., Indianapolis—Cole Motor Car Co., 
750 East Washington St., let contract build- 
ing 4 story, 179 x 225 ft. rein.-con. auto 
assembly building, concrete foundation and 
flooring, on Market and Davidson Sts., to 
Bedford Stone & Constr. Co., 810-15 Flet- 
cher Savings & Trust Bldg. About $250,- 
000. 


*Mich., Detroit—Feigenson Bros. 118 
Benton St., let contract building 3 story, 
82 x 90 ft. rein.-con. bottling works, rein.- 
ton. flooring, concrete foundation, on Er- 
skine and Beaubien Sts., to Fidler & Gales, 
2:8 Harmon Ave. About $30,000. 


*Mich., Detroit—Genl. Motors Corp., 435 
Woodward Ave., let contract building 1 
story garage, also 1 story, 26 x 26 ft., rein.- 
con. and brick pumping station, rein.-con. 
flooring, concrete foundation, on Holbrook 
Ave., to W. E. Wood Co., 1805 Ford Bldg. 


*Mich., Detroit—Hupp Motor Car Co., 
Milwaukee and Mt. Elliott Aves., let con- 
tract building 4 story, 73 x 396 ft. and 4 
story, 73 x 248 ft. factories, rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation, on Milwaukee and Moran Aves., 
to E. Winter, Chamber Commerce Bldg. 


*Ill., Chicago—Channel Chemical Co., 58 
East Washington St., let contract building 
4 story, 150 x 300 ft. factory, heavy mill 
construction, concrete foundation, on West- 
ern Ave. and West 45th St., to Davidson 
& Weiss, 53 West Jackson Blvd. About 
$450,000. 


Dayton—Stanley Mfg. Co., Cannon 
contract building 3 story, 40 x 80 
factory, rein.-con. flooring, 
to Frank Hill Smith 
Bldg. About 


*Ill., Chicago—Guyton & Cumfer Mfg. 
Co., 4451 Fillmore St., let contract building 
2 story, 60 x 130 ft. machine shop, mill 
construction and pressed brick, concrete 
foundation, at 4430 Fillmore St. to R. L. 
Brokob, 5448 Flournoy St. About $60,- 
000. 

*Ill., Chicago—T. R. Bishop, archt., 35 
South Dearborn St., let contract to J. C. 
Stellwagen, 1583 Clybourne Ave., building 
3 story, 110 x 160 ft., heavy mill construc- 
tion factory, concrete foundation, on Lake 
St. and Kildare Ave., for Playerphone Talk- 
ing Machine Co., 338 North Kedzie Ave. 
About $110,000. 


*Ill., Chicago—W. Teuch & Co. and 
Brockman & Co., 740 North Franklin St., 
let contract building 1 story, 125 x 130 ft. 
printing plant, mill construction, at 2220 
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Racine Ave., to B. J. Regnell Co., 19 s 
La Salle St. About $50,000. 


*&Wis., Milwaukee—Kirchhoff & 1} 
archts. and engrs., Majestic Bldg., let 
tract to Raulf Co., Patton Bldg., const: 
ing 2 story, 102 x 255 ft. service sta 
rein.-con. and brick, rein.-con. flooring, . 
crete foundation, on North Ave., here 
Cadillac Motor Car Co., 1343 Cass 
Detroit, Mich. About $200,000. 


*Wis., Milwaukee—W. S. Seaman 
480 Virginia St., let contract buildin: 5 
story, 100 x 420 ft., steel and brick fact... \. 
concrete foundation, on Richards and |. \« 
Sts., to Klug & Smith Co., 40 Mack 
About $400,000. 


*Wis., Milwaukee—Walsh Harness bs 
330 1st Wisconsin Natl. Bank Bldg et 
contract building 1 story, 50 x 200 ff, 
brick and mill construction factory, concer: te 
foundation, on Hubbard and Keefe Sts., to 
Wilke’ Bros., 1011 Island Ave. About 
$60,000. 


*Wis., Racine—Harvey Spring & Forging 
Co., i7th and Murray Sts., let general con- 
tract building 2 story, 100 x 200 ft., brick 
and steel factory, concrete foundation, (o 
Wisconsin Bridge & Iron Wks., North MiI- 
waukee; masonry, to Nelson & Co., Robin- 
son Bldg. Total cost, $60,000. 


*Minn., Duluth—Klearflax Rug Co., 65rd 
Ave. W. and Grand Ave., let contract con- 
structing 1 story, 66 x 98 ft. and 35 x 50 
ft. addition to present 4 story factory and 
2 story, 65 x 98 ft. building west of present 
factory, rein.-con. and _ brick, rein.-con. 
flooring, concrete foundation, to McLeod & 
Smith, Sellwood Bldg. About $65,000. 


*Minn., Grand Rapids—J. C. Jacobson, 
engr., Metropolitan Band Bldg., Minneapolis, 
let contract to Siems, Helmers & Schaffner, 
514 Guardian Life Bldg., St. Paul, building 
electric power plant, including 1000 ft, dam 
and 1500 h.p. developer and equipment, for 


Prairie River Power Co. About $150,000; 
cost plus percentage basis. 

Minn., Hastings—State Bd. Control, 
Capitol, St. Paul, received bids Dec. 1, 
building 1 story, 45 x 140 ft., rein.-con. 
and brick power house, including tunnel, 


at State Hospital for Insane, here, from W. 
O'Neil & Son, Faribault, $56,458; C. Ash & 
Son, 202 Maria Ave., St. Paul, $56,672; 
N. P. Fransen, 628 Endicott Bldg., St. Paul, 
$68,940. 


*Kan., Topeka—R. Knowles let contract 
building 1 story, 50 x 130 ft., brick, rein.- 
con, and steel garage and sales room, rein.- 
con. flooring, concrete foundation, to Lund- 


gren & Carlson, 213 Jackson St. About 
$75,000; cost plus percentage basis. 
*Ore., Portland—Aladdin Co., 607 Yeon 


Bldg., purchased plant of Stay-Round Silo 
Co., Peninsular Mfg. Dist., and will double 
present capacity and construct 2 story, 
125 x 400 ft. frame addition. Work will be 
done by day labor under supervision of 
sone department of company. About 
50,000. 


*Ont., Braeside—Gillies Bros., Arnprior, 
let contract building 2 story, 73 x 190 ft. 
concrete, steel and brick sawmill and box 
factory, rein.-con. flooring, concrete founda- 
tion, here, to A. F. Byers & Co., 340 Univer- 
sity St., Montreal. About $100,000. 


*Ont., Thorold—Beaver Board Co. let 
contract building 3 story, 60 x 80 ft., con- 


crete, steel and brick factory, rein.-con. 
flooring, concrete foundation, to Carswell 
Constr. Co., 58 Wellington St., Toronto. 


About $75,000. 


* Ont., Toronto—Baldwins, Ltd., Ashbridge 
Bay St., let contract building 1 story, 70 x 
800 ft., concrete, steel and brick mill, rein.- 
con. flooring, concrete foundation, to Canad- 
ian Allis-Chalmers, Ltd., 212 King St., W 
About $200,000. Noted July 10, 


*Ont., Toronto—Dunlap Tire & Rubber 
Goods Co., 224 Booth Ave., let concrete 
contract for 6 story, rein.-con. factory, to 
V. Gray Constr. Co., Confederation Life 
Bldg.; cost plus percentage basis. 


*Ont., Toronto—Prest-O-Lite Co., Inc. 
120 Elm S8t., let contract building 3 story. 
concrete and brick factory, rein.-con. floor 
ing, concrete foundation, on Hillcrest Rac 
Course, to Wells & Gray, Confederation Lif: 
oe About $400,000 ; cost plus percentage 

asis. 


*Ont., Toronto—Wifard Chocolates, Ltd 
443 Wellington St., W., let contract building 
5 story, 80 x 156 ft., concrete, steel and 
brick factory, rein.-con. flooring, concret« 
foundation, on Dupont St. and Manning 
Ave., to Wells & Gray, Confederation Life 
Bldg. About $150,000; cost plus 10 per cent 
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- N, Y., Gabriels—Hospital—Gabriels Hos- Pa., Wilkes-Barre — Bank — Slavonic 


Buildings 
PROPOSED WORK 


{-.. Biddeford—Bank—First Natl. Bank 
: plans prepared by T. M. James, 


- .. 8 Park St. Boston, for 1 story, 40 
x 100 ft, brick and stone, concrete and tile 
flooring, concrete foundation. About 
50,000, 

: Mass., Boston—Armory—Commonwealth 


Massachusetts having plans prepared by 
of N““icLaughlin, archt., 88 Tremont St., 
for 1 story, brick and steel addition, on 
Commonwealth Ave. About $50,000. 


Chicopee—Bank—Chicopee Sav- 


Mass., 

s Bank, Market Sq., plans to build 
a oa Center and School Sts. About 
$100,000. Architect not selected. 


Mass., Framingham—Theatre—G. Sum- 
ner having plans prepared by Blackall, 
Clapp & Whittemore, archts., 30 Beacon 
St, Boston, for 2 story, brick and concrete, 
on Concord St. About $200,000. 

Mass., Hopedale—Housing—Peabody & 
Stearnes, archts., 53 State St Boston, soon 
receive bids building sixteen 2 story brick 
houses for workmen, stone or concrete 
foundation, for Droper Corp. About $150,- 
000. 

Mass., Springfield—Sales-Cadillac Auto 
Co. of Boston, 664 Commonwealth Ave., 
Boston, soon receives bids building 1 or 2 
story sales and service station, brick, con- 
crete and steel, concrete flooring and foun- 
dation, on Worthington St., here. About 
$50,000. H. L. Sprague, 310 Main St., 
archt. 

Mass., West Roxbury (Boston P. O.)— 
havin 


High School—Bd. Educ. Boston, 
plans prepared by Andrews, Rantoul 
Jones, archts., 50 Congress St., Boston, 
for 3 story, brick and steel, here. 

Mass., Worcester—Sales, ete—H. J 


Murch, 731 Main St., plans to build brick 
and rein.-con. sales and service station, on 
Park Ave. About $150,000. Cutting, Carl- 
ton & Cutting, 44 Front St., archts. 


Conn., Ansonia—School—Trade School 
Comn. plans to build trade school on Clifton 
and Howard Aves. About $100,000. Archi- 
tect not selected. 

Conn., Bridgeport—School—Bad. Educ. 
plans to build 3 story, (24 room) grammar 
school. on Grand St. and Hurd Ave. About 
$442,000. 

Conn., Bridgeport—Theatre—F. G. Reif, 
c/o H. E. Koerner, archt., 164 State St., 
plans to build 1 story, 66 x 110 ft., brick, 
concrete and stone, concrete foundation, on 
joston Ave. About $50,000. 

Conn., Hartford—Office, etc.—Goodyear 
Tire & Rubber Co., High St., plans to build 
4 story, 70 x 160 ft., rein.-con. and steel 
office and storage plant, rein.-con. flooring, 
concrete foundation, on Winthrop St. About 


$300,000. Berenson & Moses, Pilgard Bldg., 
archts. 
Conn., Hartford—Store—Bliss, Hill & 


Steiger having plans prepared by Buchman 
& Kahn, archts. and engrs., 56 West 45th 
St.. New York City, for 6 story, brick and 
steel, brick foundation, here. 

Conn, Milford—Dormitory—Rosenbaum 
School, New Haven Ave., having plans pre- 
pared by Brown & Von Beren, archts., 185 
Church St., New Haven, for 2 story, 70 x 70 
ft.. brick and steel, on Gulf St. Noted 


Sept. 11. 

Conn., New ree area Con 
gregation Beth El, 398 Main St., plans to 
build synagogue on Summer St. About 


$100,000. Architect not selected. 

Conn., New Haven—Church—St. Josephs 
Roman Catholic Church, 118 Fountain St., 
having plans prepared by J. A. Jackson, 
archt. and engr., 1123 Bway., New York 
City, for 1 story, brick and terra cotta, 
brick foundation, on Fountain St. About 
$150,000, J. J. McGivney, pastor. 

Co West Haven (New Haven P. 0.)— 
Grade hool—School Bd. soon lets con- 
tract building 2 story, 45 x 137 ft., steel, 
brick and stone, some rein.-con. flooring, 
brick and concrete foundation, on Noble 
St. and Washington Ave. About $75,000. 
R hi Foote, 185 Church St., New Haven, 
are . 

N, Y., Alexandria Bay—Hotel—F. L. Ray- 
mond, mer. Marsden House, Market St. 
plans to build 7 story, (200 room) frame 
cee. Cost between $100,000 and $125,- 
£00, 

N. ¥., Brooklyn (Bay Ridge)—Hospital— 
W. B. Wills, Inc., archts. and engrs., 1101 
Myrtle Ave., 
brick and stee 
name withheld, 

Brookl 


reparing plans for 5 story, 
brick foundation. Owner's 


ce—W. B. Wills, 


a yn—Offi 
Tne, archts. and engrs., 1101 Myrtle Ave.., 
preparing 
steel, 
held. 


story, brick and 


lans for 1 
Owner’s name with- 


: ‘oundation. 
e 


pital having plans prepared by J. R. Pope, 
archt. and engr., 527 5th Ave., New York 
City, for grou of hospital buildings, 
brick, steel and stone, brick foundation. 
About $3,000,000. 


N. Y¥., Malone—Bank—Peoples Bank, 
East Main St., plans to build bank on Main 
and Catharine Sts. Cost between $150,000 
and $200,000. B. R. Clark, vice pres. 


N. Y¥., Massena—Club—Citizens Club 
plans to convert Allen House Hotel into 
club building. About $150,000. Architect 


not selected. 


N. Y., Millbroeok—Sanitarium—H. Ross. 
47 West 34th St., New York City, having 
prepared by A. Bodker, archt. and 
engr., 62 West 45th St., New York City, 
for group of 1 and 2 story, brick and steel 
oon. brick foundation, here. About 


N. Y., New York—Bank—Harriman Natl. 
Bank, 527 5th Ave., having plans prepared 
by J. R. Pope, archt. and engr., 527 5th 
Ave., for altering brick, steel and stone. 
About $500,000. 


N. Y¥., New York—Church—J. G. Rogers, 
archt. and engr., 367 Lexington Ave., soon 
lets contract building 1 story, 40 x 65 ft., 
brick and steel, on University Ave., for 
Featherbed Lane Presbyterian Church, c/o 
architect. About $50,000. 


N. Y., New York—Office—McReynolds 
Realty Corp., 26 West 31st St., having plans 
prepared by J. B. Snooks, archt. and engr., 
261 Bway., for 12 story, 60 x 100 ft., brick, 
steel and stone, brick foundation, at 52-54 
New St. 

N. Y¥., New York—Office—One Hundred 
Ninety-Five Bway. Corp. having plans pre- 
pared by W. W. Boswerth, archt. and engr., 
627 5th Ave., for altering 27 story, brick, 


g@teel and stone, at 195 Bway. About 
$5,000,000. : 
N. Y., New York—Office—Starrett & 


Van Vieck, archts. and engrs., 8 West 40th 
St., receive bids about Jan. 8, altering brick 
and steel office building, brick foundation, 
at 48-50 West 47th St., for W. H. Wise & 
Sons, 56 West 45th St. About $50,000. 

N. Y., New York—School—Bd. Educ., 500 
Park Ave., having plans prepared by C. B. J. 
Snyder, archt. and engr., Municipal Bldg., 
for 5 story, 120 x 195 ft., brick and steel, 
brick foundation, on St. Anns Ave. and 
Hagney Pl. About $500,000. 

N. Y., New York—Stores, Offices, etc.— 
M. J. Harrison, archt. and engr., 63 Park 
Row, preparing plans for 11 story, brick, 
steel and stone, brick foundation, on 5th 
Ave., and 30th St. About $250,000. Owners 
name withheld. 

N. Y¥., New York—Theatre—Consolidated 
Amusement Enterprises, c/o Arena Theatre, 
8th Ave. and 40th St., having plans pre- 
pared by S. B. Eisendrath, archt. and engr., 
18 East 41st St., for brick, steel and stone, 
brick foundation, on West 50th St. and 8th 
Ave. About $130,000. 

N. Y., New York—Theatre—Loews Enter- 
prises, 1492 Bway., plans to build 1 story, 
102 x 189 ft., brick and steel, brick founda- 
tion, on Bway. and 83rd St. T. W. Lamb, 
644 8th Ave., archt., and engr. 

N. Y., Syracuse — Exchange — Superior- 
Dreadnaught Film Exch. plans to build 3 
story, 60 x 120 ft. About $100,000. Arch- 
itect and engineer not selected. 

N. Y., Utica—Church—Central Methodist 
Episcopal Church plans to build church. 
About $200,000. A. E. Legg, pastor. Ar- 
chitect not selected. 

N. Y., Utica—Theatre and Store—Wilmer 
& Vincent, Inc., 1451 Bway., New York 
City, plan to construct modern theatre and 
store building on Columbia and Washington 


Sts, here. Cost between $400,000 and 
$450,000. 
N. Y., Watertown—Business—H. Ellis, 


302 Court St., plans to build 4 story, brick 
and concrete, on lower Court St. ‘ost be- 
ween $50,000 and $65,000. 

N. J., Boonton—School—Bd. Educ. hav- 
ing plans prepared by W. Potter, archt., 22 
East 17th St., New York City, for 2 story, 
brick, steel and stone, brick foundation, 
here. About $90,000. 

N. J., Jersey City—Bank and Office—A. 
C. Bosson, archt., 366 5th Ave., New York 
City, receives bids about Jan. 5, building 
10 story, brick, steel and stone, brick foun- 
dation, on Exch. PL, for ist Natl. Bank, 
About $1,000,000. iti a at 

N. J., Jersey City—Schools—Bd. uc. 
plans to spend over $5,000,000 during 1920 
for building new schools. 

N. J., Newark—Hotel—Robert Treat 
Hotel plans to construct 300 room addition 
to present. building. About $75,000. 

N. J., Westfield—School—City plans to 
build 14 room school on Westfield Ave. 
About $160,000. 


Banking Institution, 42 East Market St., 
plans to build 40 x 60 ft. steel, stone and 
marble, on East Market St. About $75,000 
Architect nox selected. 

Pa., Wilkes-Barre—Store—L. 
S. Heller plan to build 4 story, 
ft., concrete, brick and steel, maple floor- 
ing, rock foundation, on South Main and 
Northampton Sts. About $80,000. Archi- 
tect not selected. 


Md., Baltimore—Community—Hampden- 
Woodberry Neighborhool Assn. _ having 
Plans prepared by W. H. Emory, Jr., archt., 
827 Munsey es 2 for 2 story, brick and 
stucco, concrete foundation, on West Park 
St. About $50,000. C. T. Hewitt, 852 West 
37th St., chn. bidg. com. 

Md., Baltimore — Temple — Maryland 
Grand Lodge of A. F. & A. M., Charles 
and Saratoga Sts., plans to extend temple 
in rear to new frontage on St. Paul St. 
About $500,000. 


Md., Crisfield—Hospital—McCready Me- 
morial Hospital having plans prepared by 
H. G. Jory, archt., 1409 Munsey Bldg., Bal- 
timore, for 1 and 2 story, brick and stone, 
on Main St. About $100,000. 


Md., Highlandtown (Baltimore P. O.)— 
Temple—Loyal Order of Moose, 410 West 
Fayette St., plans to build 3 story, 75 x 125 
ft., here. About $150,000. 


Va., Norfolk—Church—tThird Christian 
Church having plans prepared by W. H. 
Nicklas, archt., 1900 Euclid Bldg., Cleve- 
land, O., for 1 story, 86 x 127 ft. brick, 
steel and stone, concrete foundatian, on 
Llewellyn Ave. About $100,000. 

Va., Roanoke—Hotel—Viscose Co.,' Mar- 
cus Hook, Pa., plans to build concrete and 
brick hotel for girls, to include gymnasium, 
rest rooms, dormitory, etc, here. About 
$300,000. Ballinger & Perrot, 17th and 
Arch Sts., Phila, archts. and engrs. 

N. C., Asheville—Office—Liberty Realty 
Co. plans to build 3 story, brick addition. 
About $200,000. Architect not selected. 

N. C., Fayetteville—Memorial—Comrs. 
Cumberland Co. plan to construct Soldiers’ 
Memorial building here. About $150,000. 
E. V. Edeus, ch. com. 


Cohen and 
560 x 100 


N. C., Greensboro—Hotel—General Green 
Hotel Co., Greensboro having plans pre- 
pared by H. Barton, archt., building 10 
story, 125 x 133 ft. brick. About $500,000 


N. C., Smithfield—Court House—Comrs. 
Johnston Co. plan to build court house. Cast 
between $300,000 and $400,000. H. Barton, 
Greensboro, archt. 

Miss., Ruleville—Hotel—P. W. Custer 
plans to build fireproof hotel on Main St. 
About $75,000. Architect not selected. 

Tenn., Oakville—Hospital—Jon-s & Fur- 
binger, archts., Porter Bldg., Memphis, re- 
ceive bids about Jan. 1, constructing hos- 
pital, including several buildings of vari- 
ous sizes, power and heating plants, etc., 
for city of Memphis and Shelby Co. About 
$500,000. 

Ky., Frankfort—Hotel—Capito)] Hotel Co. 
soon lets contract building 6 story, rein.-con. 
and stone. About $200,000. C. C. Weber, 
3rd and Walnut Sts., Cincinnati, O., archt. 

O., . Bedford—School—Bd. Educ. receives 
bids about Feb, 1, building 2 story, 80 x 
164 ft., concrete, steel and brick, concrete 


foundation. About $200,000. Hamilton & 
Watterson, Guardian Bldg, Cleveland, 
archts. 

0., Berley (Columbus P. 0.) — High 


School—Bd. Educ. Raving gene prepared 
by O. D. Howard, archt., fast Broad St., 
Columbus, for 2 story, 100 x 150 ft., con- 
crete and brick, here. Bonds for $200,000 
voted for project. 


0., Cincinnati—Church—Christ Scientist 
Church plans to build on Clifton and Pro- 
basco Sts. About $175,000. A. Robinson, 
Candler Bldg., Atlanta, Ga., archt. 


0., Cincinnati—Office—Gibson Art Co. 
4th, 5th and Elm Sts. plans to build 146 
x 168 ft., rein.-con., on 4th and Plum Sts. 
About $500,000. Architect not selected. 


0., Cleveland—Bank and _ Office—Citl- 
zens Savin & Trust Co. and Union Com- 
merce Bank, Citizens Bldg., receive bids 
about Feb. 1, building 20 story, 145 x 258 
x385 ft., brick, concrete, steel, stone ar#i 
terra cotta, rein.-con, flooring, concrete 
foundation, on East 9th St. and Euclid 
Ave. About $8,000,000. Graham, Ander- 
son, Probst White, Ry. Exch. Bidg., 
Chicago, archts. 


0., Cleveland—Commercial—A. B. Friedl, 

3328 Ve Ave., plans to build 3 wry, 
brick, brick foundation, on 

93rd St. and Kinsman Rd. About $100,000, 
W. S. Lougee, Marshall Bldg., archt. 
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0., Cleveland—Loft—A. Sogg, archt., 319 
Hippodrome Bldg., receives bids about Feb. 
15, remodeling 5 story, brick and timber, 
on West 6th St. and St. Clair Ave. About 
$50,000. Owner's name withheld. 

0., Cleveland—Mercantile and Office—A. 
E. Brown and E. J. Sapp, c/o Carey Roof- 
ing Co., to build 4 story, 66 x 190 ft. con- 
crete, steel and brick, rein.-con. flooring, 
concrete foundation, at 1717 Prospect Ave. 
About 250,000. Architect and engineer 
not selected. 

0., Cleveland—Office and Temple—Euclid- 
Malta Co., c/o Colcher & Smith, archts., 
Lennox Bldg., having plans prepared for 
8 story, 64 x 114 ft., concrete, steel, brick 
and terra cotta, rein.-con. flooring, concrete 
foundation, on Euclid Ave. and East 105th 
St. About $200,000. 

0., Columbus—Office—A. Crotti, 151 East 
Broad St., having preliminary s etches 
prepared for 6 story, 62 x 93 ft., on Town 
St. and Grant Ave. 

0., Dayton—Hotel—Miami Hotel Co., 403 
West Ist St., plans to build 6 story, 50 x 160 


ft., rein.-con. and brick addition, rein.-con. 
flooring, concrete foundation, on 2nd and 
Ludlow Sts. About $190,000. F, H. Pike, 
pres. Architect not selected. 


0., Lakewood (Cleveland P. O.)—Theatre 
and commercial—Detroit-Lake Ave, Co., 
1212 Donald Ave., plans to build 6 story, 
190 x 232 ft., concrete, steel and brick, rein.- 
con. flooring, concrete foundation, on 
Detroit and Lake Aves. About $600,000. 
G. W. Armstrong, pres. Architect's name 
withheld. 

0., Marion—School—Bd. Educ. having 
plans prepared by O. D. Howard, archt., 8 
East Broad St., Columbus, for 3 story, 80 
x 90 ft., concrete and brick. About $110,- 
000, 


0., Put in Bay —Church —St. Mary's 
Catholic Church, c/o E. J. Scheider, archt., 
Cuyahoga Bldg., Cleveland, receives bids 
about May 1, building 1 story, 30 x 84 
ft.. brick, steel and stone, here About 
$50,000. 


Ind., Ft. Wayne—Sales—Kopf & Wool- 
ling, archts., Pythian Bldg., Indianapolis, 
receive bids about Jan. 1060, building 3 
story, 80 x 150 ft., rein.-con., brick and 
terra cotta sales room, concrete foun- 
dation, on Washington and Garfield Sts., for 
E. W. Steinhart Co., St. Wayne and In- 
dianapolis Sts. About $125,000. 


Ind., Greensburg—Hospital—Decatur Co. 
Memorial Hospital Bd. having plans pre- 
pared by D. A. Bohlen & Son, archts., Ma- 
jestic Bldg.. Indianapolis, for hospital, here. 
About $75,000. 

Ind., Portland—School—Bd. Educ. hav- 
ing plans prepared by W. Scholer, archt., 
State Life Bldg., Indianapolis, for 2 story, 
62 x 8&3 ft., brick, steel and stone. About 
$75,000. 

Ind., Shelbyville—Bank—Kopf & Wool- 
ling. archts., Pythian Bldg., Indianapolis, 
receive bids about Jan. 10, building 1 story, 
65 x 190 ft., rein.-con., stone and brick, on 
Pub. Sq., for 1st Natl. Bank, here. About 
$100,000 

Mich., Battle Creek—Dormitory—Kellog 
Toasted Corn Flake Co. plans to build 3 
story, 100 x 218 ft., rein.-con., brick and 
steel, concrete foundation, to include 40 x 


75 ft. concrete swimming pool. About 
$100,000. 
Mich., Detroit—Commercial—A., L, and 


J. Kahn, Marquette Bldg., preparing plans 
for 4 story, 140 x 185 ft., rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, on Cass Ave. and Peterboro St. 
About $400,000. Private plans. 

Mich., Detroit—Market—Dept. Pub. Wel- 
fare, Municipal Courts Bldg., having plans 
prepared by J. Scott & Co., archts., Dime 
Bank Bldg., for 1 and 2 story. steel, rein.- 
con. flooring, concrete foundation, also 
scale house and incinerator, on Russell and 
Market Sts. About $120,000. 

Mich., Detroit — Theatre — Associated 
Amusements Co., c/o C. W. Brandt, archt., 
Kresge Bldg., having plans prepared for 
2 story, 120 x 135 ft., rein.-con., brick, 
steel and stone, rein.-con. flooring, concrete 
foundation, on Hamilton’ Blvd. About 
$250,000. 

Mich., Detroit—Theatre—E. Baron, Has- 
tings St., having plans prepared by I. M. 
Lewis, archt., Congress Bldg., for 2 story, 
rein.-con. brick and steel, rein.-con. flooring, 
concrete foundation, on Livineston and 
Hastings Sts. About $60,000. 

Mich., Eaton Rapids—High School—Bd. 
Educ. having preliminary plans prepared 
by S. D. Butterworth, archt., 432 Tussing 
Blk., Lansing, for 2 story, rein.-con. brick, 
steel and wood, concrete foundation. About 
$200,000, 
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Mich., Flint—Home—St. Michael's Par- 
ish, c/o R. P. Dunnigan, plans to build 2 
story, 40 x 82 ft., brick, steel and stone, 
tile flooring, brick foundation. About 
$50,000. VanLeyen, Schilling & Keough, 
= oe Trust Bldg., Detroit, engrs. and 
archts. 


Mich., Grand Rapids—Sanitarium—wW. M. 
Burleson, 148 Fulton St. East, having plans 
prepared by Osgood & Osgood, archts., 
Herald Bldg., for 11 story, 105 x 146 ft., 
rein.-con. brick and steel, rein.-con. floer- 
ing, concrete foundation, on Island and 
and Michell Sts., to Murch Bros., Ry Exch, 
Jefferson Ave. 

Mich., Ironwood—Municipal—City  elec- 
tion in January, to vote on $400,000 bonds 
to construct municipal building. 

Mich., Northville—Hospital—Detroit Bd. 
Health, 233 Antoine St., Detroit, plans to 
build Municipal Tuberculosis Sanitarium, 
here, to include 3 story, 41 x 144 ft. admin- 
istration building, 3 story, 50 x 165 ft. in- 


firmary with two 38 x 182 ft. wings, 2 
story, 93 x 127 ft. service building and 2 
story, 40 x 120 ft. laundry, all brick and 


rein.-con., rein.-con. flooring, concrete foun- 
dation; 2 story, 38 x 183 ft. ambulant 
building, with 38 x 84 ft. wing, brick and 
rein.-con., rein.-con. and wood flooring, 
concrete foundation; 2 story, 38 x 128 ft. 
hurses home with 30 x 32 ft. wing, 2 story, 
28 x 36 ft. laboratory and 2 story, 34 x 143 
ft. buildings for employees with 33 x 21 ft. 
wings, brick and timber, wood flooring, 
concrete foundation and 1 story, 48 x 87 ft. 
power plant, brick and steel. About $1,- 
000,000. Stratton & Snyder, 1103 Union 
Trust Bidg., Detroit, archts. 


Wis., Grand Rapids—Bank—First Natl. 
Bank having plans prepared by Childs- 
Smith, archts., Grand Ave., Chicago, IIL. 
for 2 story, 60 x 125 ft. brick, rein.-con. 
and steel, brick foundation, on Main St. 
About $60,000. 


Wis., Lancaster—Community—City plans 
to construct community building, to contain 
rest rooms, offices, council rooms, gathering 
room, with kitchen and theatre with 1000 
seating capacity. About $100,000. C. Cal- 
very, chn. 

Wis., Manitowoc -— Theatre — George 
Bros., 913 South 8th St., having plans pre- 
pared by W. J. Raueber, archt., Manitowoc, 
for 3 story, 100 x 125 ft. brick, rein.-con. 
and steel, brick foundation. About $150.- 


Wis., Manitowoc—Training School—City 
plans to convert court house, on 8th St., 
into training school, also build large brick 
addition to same. About $60,000. A. 
Schuetze, cl. Architect not selected. 

Wis., Merrill—High Schools—Bd. Educ. 
having plans prepared by Parkinson & 
Bpckendorff, archts. and engrs., Linker 
Bldg., La Crosse, for 2 story central school 
and 3 story, 65 x 150 ft. high school, brick 
and concrete, rein.-con. flooring, concrete 
foundation. About $200,000. 

Wis., Milwaukee—Gymnasium and Sta- 
dium—Marquette University, 1115 Grand 
Ave., plans to build 2 story, 139 x 147 ft., 
brick and concrete gymnasium, rein.-con. 
flooring, and rein.-con. stadium, on 15th 
and Clybourn Sts. About $200,000. KE. 
Brielmeier & Sons Co., University Bldg., 
archts, and engrs. 

Wis., Milwaukee — Nurses’ Home—Mt. 
Sinai Hospital, 246 12th St. plans to build 
3 story, rein.-con and brick, rein.-con. floor- 
ing, concrete foundation. About $50,000. 
E. Brielmeier & Sons Co., University Bldg., 
archts. and engrs. 

Wis., Milwaukee — School—Bd. Educ. 
plans to build 2nd unit of continuation 
school, 6 story, rein.con. and brick, rein.- 
con. flooring, concrete foundation, on 7th 
and Prairie Sts. About $250,000. Van Ryn 
& De Gelleke, Caswell Bilk., archts. and 
enegrs. 

Wis., Oshkosh — Hospital — Mercy Hos- 
pital, 185 Hazel St., plans to build 4 story, 
rein.-con. and brick addition to hospital, 
rein.-con. flooring, concrete foundation. 
About $300,000. E. Brielmeier & Sons Co., 
University Bldg, Milwaukee, archts. and 
enegrs. 

Wis., Owen—Hospital—Clark Co. plans 
to build 3 story, brick and rein.-con. hos- 
nital for insane, brick foundation. Bonds 
‘or $200,000 voted for project. Architect 
not selected. : 

Wis., Racine—High Schools—Bd. Educ. 
will receive competitive sketches about Feb. 
1, for junior high school, cost $200,000, 
aiso high school, on 12th St., $500,000, both 
brick, rein.-con. flooring. J. J. Moritz, secy. 
Architect not selected. 

Ia., Atlantie—Church—First Methodist 
Episcopal Church having plans a by 
W. C. Jones, archt., 907 North Salle St., 
Chicago, IIL, for 2 story, 80 x 100 ft. brick, 





NEWS-RECORD 


—__ 


— 
Vol. 83, No, % 
ciate 

concrete and steel, concre i 
About $75,000. . te t):ndatiog 
Ia., Dayton—School—Bd. Edu ‘onan 
dated Dist., receives bids abou n. 16 
building 2 story, 55 x 75 ft. bric| Reine 
and steel, rein.-con. flooring, brio ounan 
tion. About $75,000. W. BE. Hu « oo 


210 Masonic Temple, Des Moine: hts 
Ia., Randall—School—Bd. ij vot 
$80,000 bonds to build 2 > sto: echenw 
Architect and engineer not selex ool 
Minn., Hibbing—School—C. 
chn. Bd. Educ., receives bids abou 
building 2 story, 385 x 400 ft 
and brick, rein.-con. flooring, in C; 
About $330,250. W. T. Bray, Tor 

Duluth, archt. and engr. 


Minn., Robbinsdale—School—}! 
plans to build 2 story, fireproo 
$125,000. H. H. Livingston, Ro 
archt. 

Minn., St. Paul—Home—Bd. Trustees 
Jewish Home for Aged having ; 8 pra. 
pared by C. H. Johnson, archt., 715 Capita 
Bank Bidg., for 2 story, at 75 Wilkin ¢ 
About $100,000. J. Levy, c/o Ss: a 
House Furnishing Co., 41 East ith gs 
pres. F 

Kan., Wellington—Auditorium—City re. 
ceives bids about Jan. 2, building 2 | 


overett, 
in 15, 
1.=COn, 
ul Diy, 


Bldg, 





Edue, 
\bout 


nsdale, 


90 x 120 Yt. brick, rein.-con. and ‘ste 
rein.-con. flooring, concrete foundation’ 
About_ $125,000. C. Boller & Bro., Kansas 


City, Mo., archts. 


Kan., Wichita—Business—W estern Litho. 
graphic Co., 125 North Emporia Ave. hav. 
ing plans prepared by L. Schmidt, archt. 
121 North Market St., for 3 story, 140 x 
150 ft. brick, rein.-con. and steel, rein.-coy 
flooring, concrete foundation, on Ist and 


Lawrence Sts. About $150,000. 

Neb., Fremont—Bank—Nebraska State 
Bldg. & Loan Assn. and Fremont State 
Bank plan to remodel bank, steel, con- 
crete and brick, rein.-con. flooring. About 


$100,000. Architect not selected. 

Wyo., Sheridan—School—School Dist. No. 
7 soon lets contract building 3 story grade 
school. About $100,000. Randal & Jordon, 
Sheridan, archts. 

Mont., Butte—Lodge—Odd Fellows Fidel. 
ity Lodge No. 8 plans to build 3 story, 
58 x 110 ft., on Main and Galena Ss 
About $250,000. Architect not selected 

Mo., St. Louis—Hotel—Letmar Club 
Assn., 3648 West Pine Blvd., plans to build 
brick hotel, rock foundation, at 3648 West 


Pine Blvd. About $50,000. Architect not 
selected. 
Okla., Cushing—Hospital—City plans to 


build hospital. About $50,000. 
and engineer not selected. 


Okla., Henryetta—Depot—Missouri, Okla- 
homa & Guif R.R. plans to build passenger 
and freight depot, here. About $50,008. 
Cc. N. Van Natta, Muskogee, ch. engr. 
Architect and emgineer not selected. 


Okla., Okmulgee — Schools — Bd. Educ 
voted $238,000 bonds to build schools. Ar- 
chitect and engineer not selected. R. W. 
Adkinson, clk. 


Colo. Denver—City plans election soon to 
vote on $85,000 bonds to build new school 
in Berthoud Dist. 


Colo., Mineral Hot Springs—Bath House 
and Pavilion-Mineral ot Springs Resort 
Co. plans to build 1 story, 40 x 100 ft 
rein.-con. bath house, tile flooring, rein.- 
con. foundation, 1 story, 80 x 15 ft. frame 
dancing pavilion, wooden_ flooring, concrete 
foundation and 1 story, 55 x 150 ft. rein.- 
con. garage. Total cost $100,000. W. N. 
em Central Bank Bldg., Denver, 
archt. 


Ariz., Fort Defiance—Administration and 
Dormitories—Home Missionary Bd. of Pres- 
byterian Church of United States having 
plans prepared by H. M. Patterson, archt., 
325 O. T. Johnson Blid., Los Angeles, for 
2 story, sandstone administration building, 
2 dormitories (each to accommodate 5t 
Peps) and 4 cottages. Cost to exceed 


Ariz., Yuma — School — Trustees School 
Dist. No. 1 soon receive bids building brick. 
concrete foundation. Former bids rejected. 
F. R. Ingle, Bd. Trade Bldg., clk. N. F 
Marsh, 211 Bway. Central Bldg., _ 10s 
Angeles and V. O. Wallingford, odrick 
Bidg., Phoenix, archts. Noted Aug. 21. 


Wash., Seattle—Hospital—J. T. Mason, ¢t 
al, Alaska Bldg., plan to build 6 story, 44 
100 ft., rein.-con., brick and tile, on_ Terry 
and Spring Sts. About $130,000. Bebb & 
Gould, Securities Bldg., archts. 


Architect 


Wash., Seattle—Hotel—O. Dickinson 
archt., Seaboard Blidg., presering lans fo! 
4 story, 50 x 120 ft., brick, on ‘estlak 
and Pine Sts. 


About $80,000. Owner’ 
name withheld, . ‘ 
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wash. Seattle—Office—Medical Bldg. 
‘ Cobb Bldg., having plans prepared by 
I , & Gould, archts., Securities Bldg., for 
1 story, 54 x 120 ft., on Madison and 
Muor Aves. About $400,000. 

Wash., Seattle—Sales—Cascade Motor 
gies Co. Sth and “Pine Sts. plans 
 iild 2 story, 100 x 100 ft., concrete 

| brick, on 12th and Madison Sts. About 


100. V. W. Voorhees, Eitel Bidg., archt. 


Wash., Yakima—Schools—City plans to 
d 1oor 2 story, brick or concrete high 


chook, also addition to. McKinley School. 
Ronds for $225,000 voted for project 
\rehiteect not selected. 


Ore., Gearhart — Hotel — Citizens of 
Seattle, Wash., and Portland and Astoria 
| ing preliminary plans prepared for 2 or 

<tory, modern hotel,.on 450 x 650 ft. site 

joining golf links, here. About $200,000. 
\rehiteet not selected. Address J. L. Meier, 
-o Meier & Frank, 5th and Morrison Sts., 
portiand. 

Cal, Elk Grove—High School—School 
Trustees having plans prepared by G. c. 
Selion, areht., 1005 8th St., Sacramento, 
for high school, here. About $175,000. 

Cal, Piedmont—(Oakland P. 0.)—School 
Trustees Piedmont High School Dist. plan 
election to vote on $250,000 bonds to build 


school 


‘ 


Cal, San Francisco — Sales — Pioneer 
Motor Co., 307 Golden Gate Ave., plans 
to build 5 story, 120 x 220 ft., rein.-con., 
on Van Ness Ave. and McAllister St. G. 
Peak, mgr. Architect not selected. 

Cal, San Franciseo—School—Bd. Educ. 


having plans prepared for Grant School, on 
Baker St. and Bway. About $200,000. 

Cal, San Leandro—City Hall—City plans 
election to vote on $50,000 bonds to build 
city hall. 

Ont., Belleville—School—Bd. Educ. plans 
to build 2 story school. About $125,000. A. 
MeGie, ehn. Architect not selected. 

Ont., Brantford—Hospital—City election 
in January to vote on $87,000 by-law to 
build aew isolation hospital and $78,000 to 
remodel present one. Jones, City 
Hall, engr. 

Ont., Chatham—Hospital—Pub. Gen. Hos- 
pital Bd., 106 Emma St., having plans pre- 
pared by Watt & Blackwell, archts., 64 
Bank of Toronto Chambers, London, for 

story, concrete, steel and _ brick, rein.- 
con, flooring, conerete foundation, here. 
\bout $140,000. 

Ont., Hamilton—Store—Arcade, Ltd., 43 
James St., N., plans to build 6 story, 80 x 
120 ft., eonerete, steel and brick, rein.-con. 
flooring, conerete foundation. About $300,- 
000, MePhie & Kelly, 701 Bank of Hamil- 
ton Bldg., archts. 

Ont., London—Exchange—Bell Telephone 
Co.. 118 Notre Dame St., W., Montreal, 
plans to build 1 story, 60 x 80 ft., concrete 
and steel addition, concrete flooring, here. 
About $100,000. W. J. Carmichael, 29 Hos- 
pital St., Montreal, archt. 

Ont., London—Seminary—Diocese of Lon- 
don having plans prepared by McGinnis & 
Walsh, archts., Boston, for 3 story, 85 x 400 
ft., stone. Tenders will be called about end 
of March. About $500,000. Address A. 
Fallon, 90 Mapiec St., Bishop. 

Ont., Mallorytown—School—Consolidated 
Bd. having plans prepared by B. 
Dillon, archt., King St., Brockville, for 2 
story, conerete, steel and brick, concrete 
foundation. About $160,000. 

Ont., Oshawa — Church — Methodist 
Chureh Bd. plans to build 1 story, steel and 


“CNOO1 


brick, conerete foundation, on Simcoe St. 
About $75,000. Architect not selected. 
Ont., Ottawa—City 


Hall—City a to 
build 3 story, 100 x 200 ft., city hall, fire 
station and memorial hall, concrete, stee?, 
brick and stone, rein.-con, flooring, concrete 
foundation. About $2,500,000. W. E. Noffke, 
Central Chambers Bldg., archt. 

Ont., St. Thomas—School—Bd. Educ. 
plans to build 2 story, concrete, brick and 
steel, rein.-con. flooring, concrete founda- 
tion, on Elm St. and Wilson Ave. About 
$75,000. J. Darrach, St. Thomas, archt. 

Ont., ae oe School Bd. 
plans to build 3 story, 20 roomed, concrete, 
steel and brick, concrete foundation. About 
$200,000. Architect not selected. 

Ont., Toronto—Lavatories—Bd. Control 
soon receiving bids building stucco and 
‘Tra cotta, tile flooring. About $65,000. 
\W. H. Pearse, city archt. 

Ont.,  Trenton—Exchange—Bell _ Tele- 
rhone Co., 118 Notre Dame St., W., Mon- 
real, plans to build 3 story, 40 x 60 ft., 
concrete, steel and brick, rein.-con. flooring, 
concrete foundation. About $60,000. W. 


Carmiohasl, 29 Hospital St., Montreal, 
rent, 


TUNNEL—PITTSBURGH, 
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PA. 


Bids were received by Commissioners of Allegheny County, Dec. 2nd, for construct 


ing Liberty Tunnel through South Hills, 


from 


(A) Booth & Flinn, Ltd., 1942 Forbes 





St., (awarded contract): (B) John F. Casey Co., Union Arcade; (C) Mellon-Stuart Co 
Oliver Bldg., Rinehart-Dennis Co., Roanoke, Va.; (D) James H. McQuade & Sons Co 
Bakewell Bidg., $5,658,386; (E) Smith, Hauser & Mclsaacs, 18 East 41st St.. New 
York City, $5,146,008. The unit bids of the lowest 3 bidders were as follows 
A B Cc 
5,690 lin.ft. of completed tunnel (lump sum) $722 04 $702 00 $736 00 
160,000 sq.ft. of waterproofing over tunnel arches 25 66 5 
116,000 cu.yd. of excavation in two approaches (North Side) | 80 2 66 2.00 
11,000 cu.yd. of excavation in two approaches (South Side) 3 00 2 52 2.00 
4,000 cu.yd. concrete masonry in portals and retaining walls 
(North Side) .. 10.00 1493 14 80 
2,800 cu.yd. concrete masonry in portals and retaining walls 
(South Side) 14 00 14.93 14.80 
2,000 cu.yd. facing walls in two approaches (North Side) 10.00 14.93 14 80 
500 cu.yd. facing walls in two approaches (South Side) 14.00 17. 33 14.80 
200,000 Ib. of reinforcing steel bars in approaches 02 05 08 
15,000 Ib. of reinforcing steel, fabric, mesh or expanded metal 01 iW 10 
10,000 Ib. of structural steel shapes in concrete 01 10 08 
400 lin.ft. of 24 inch iron pipe railing in two approaches 2.00 3 00 1.00 
6,600 sq.yd. of brick paving in two approaches 4 00 4.00 5.75 
1,575 sq.yd. of stone block paving in approaches 4.00 6 50 8 00 
1,510 lin.ft. of concrete curb in aemapaie 1.35 2.05 1.40 
12,340 sq.ft. of concrete sidewalks in approaches 25 36 45 
750 lin.ft. of street railway tracks 9 00 9 70 8 50 
1,000 lin.ft. of terra cotta drain pipe in approaches 25 36 60 
1,000 lin.ft. of porous drain tile in approaches 15 30 26 
1,020 lin.ft. of 15-in. terra cotta pipe sewers in approaches 5.00 135 83 
300 lin.ft. of terra cotta pipe sewers, 9-in. and less 1.00 75 70 
6 sewer manholes in approaches 90.00 180 00 88 00 
6 sewer inlets in approaches. .... 50.00 180 00 37.50 
400 lin.ft. of 6-in. cast iron water pipe in approaches 2.00 1 80 2.13 
3 6-in. hub gate valves with large iron boxes 50 00 20.00 26 00 
560 cu.yd. of concrete in saw mill run bridge 1-2-4 mix 30.00 16.00 15 60 
970 cu.yd. of concrete in saw mill run bridge 1-24-5 mix 22 00 12.00 15 00 
8000 sq.ft. of waterproofing over arch in saw mill run bridge 20 60 35 
750 cu.yd. of gravel fill over arch in saw mill run bridge 3 50 3 00 3 00 
Extended totals. $4,593,259 $4,671,161 $4,746,207 
BIDS DESIRED Smith, Rea & Lovitt, Finance Bldg., Kan 
sas City, ¢ s 
Conn., New Haven—Loft, Offices, etc.— ns City, archts. 
Brown & Von Beren, archts., Chamber _, Okla., Oklahoma—.,ates—Deignan, Motor 
Commerce Bldg., receiving bids building 8 Co. receiving bids constructing 2. story, 
story, 80 x 80 ft., brick and stone, con- 100 x 190 ft. brick, rein.-con. and _ steel. 
erete foundation, for J. Kilfeather, Meadow sales and service building, rein.-con. floor- 
St. About $125,000. ing, concrete foundation. About $100,000 
x . . . a *¢ : r om 
W. Vax, Charioaton—Office—Until Jan. 15, Bie poem 10S West 38th St, Kansas 
by C. H. Higgins, archt., 19 West 44th ee ree a ; 
St., New York City, building 7 story, 100 Cal, Madera— 5. 1001—Until Jan. 5, by 
x 150 ft., brick, stone and steel, on Virginia Trustees Union High School Dist., con- 


and McFarland Sts., for 
Co., 812-18 Virginia St. 

Tenn., Memphis—School—Until Jan. 1, by 
Mahan & Broadwell, archts., Amer. Bank 
Bidg., constructing 2 story, brick and hollow 
tile, for city. About $55,000. 

0., Middletown—Business—Until Jan. 5, 
by C. E. Oeden, archt., Knights of Pythias 
Blidg., constructing 2 story, 60 x 110 ft., 
brick, steel and stone, tile and concrete 
flooring, brick foundation, on 8rd and Clin- 
ton Sts., for Lewis Bros., Main St. About 
$50,000, 


0., Upper Sandusky-—School—Until Jan. 
5, by Bd. Educ., building 2 story, 65 x 70 
ft. centralized school in Salem Twp., Wyan- 
dotte Co. About $85,000. O. Gotlieb, R. 


Abney Barnes & 


F. D.. elk. O. D. Howard, 8 East Broad 
St., Columbus, archt. 

ll, Kewanee—Church—R. G. Pierce, 
archt., 10 South La Salle St., Chicago, re- 


ceiving bids remodeling 2 story, 70 x 100 
ft.. brick, for Kewanee Methodist Episco- 
pal Church. About $75,000. N. Ronne- 
berg, 10 South La Salle St., Chicago, engr. 


Wis., Westby—Church—Until Jan 10, by 
Cc. Volkman, archt., 1064 Grand Ave., Eau 
Claire, building 60 x 70 ft., brick and tile, 
brick and concrete foundation, for Our 
Saviour’s Evangelical Lutheran Church. 
About $50,000. S. Rondestvedt, pastor. 


Ta., Laurel—School—Until Jan. 8 by 
Bd. Educ., Consolidated Dist., building 2 
story, 80 x 120 ft. brick, rein.-con. and steel. 


About $90,000. H. E. Reimer, Marshall- 
town, archt. 
Minn., Duluth—Bank and Office—Until 


Feb. 1, by F. G. Beamsly, cashier Duluth 
State Bank, West Superior St., building 2 
story, 50 x 140 ft., brick and stone, rein.- 
con. foundation, on Superior St. and 20th 
Ave., W. About $75,000. Holstead & 
Sullivan, Palladio Bldg., engrs. and archts. 


Minn., East Grand Forks—School—Until 
Jan. 15, by J. A. Noonan, secy. Independent 
School Dist. No. 3, Polk Co., building 3 
story, 130 x 170 ft., rein.-con., brick and 
stone, rein.-con. flooring, concrete founda- 
tion, on Kittson Ave. and 6th St. B. D. 
Beck, Grand Forks, N. D., engr. and archt. 

Mo., Joplin—Office and Salesroom-——Jop- 
lin Supply Co., 3rd and Walls Sts., receiv- 
ing bids building 3 story, 75 x 120 ft., 
rein.-con., steel and brick, rein.-con. floor- 
ing, concrete foundation. About $125,000. 


structing 2 story, brick and concrete audi- 


torium and class room _ building. About 
$100,000. Swartz & Ryland, Rowell Bldg., 


Fresno, archts. 


Que., Three Rivers—Hippodrome—Until 
Jan. 20, by J. B. Richer, building 100 x 200 
ft., rein.-con., rein.-con. flooring, rock foun- 
dation, on Forges, Royal and St. George 
Sts. About $250,000. J. Irudel, Viauville 
St., Montreal, ener. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*&Mass., Amherst—Memorial—Maassachu- 
setts Agricultural College let contract build- 
ing 2 story, 60 x 120 ft., brick and stone, 
rein.-con. flooring, concrete foundation, on 
campus, to E. F. Carlson Co., 393 Main 
St., Springfield. About $150,000. 


*Mass., Boston—Office—F. D. Holdsworth 
& Co., 30 State St., let contract building 
7 story, rein.-con. and steel, on Doane St., 
to Evatt Constr. Co., Devonshire St. 


*Mass., Brockton—Pusiness—F. S. 
ard, Ine., Main St., let contract building 
3 story, 50 x 135 ft., brick and frame 
construction, concrete foundation, on White 
Ave., to W. Hanson, 567 Pleasant St. 
About $50,000. 


*Mass., Brookline (Boston P. O.)—Sales, 
ete.—L. Shapiro, 27 School St., will build 
2 story, 85 x 270 ft.. concrete and stone 
sales and service station, concrete flooring 
and foundation, on Commonwealth Ave 
About $250,000. Work will be done by 
day labor. 


*Mass., Southbridge—Church—St, Hed- 
wigs Polish Church let contract building 1 
story, 46 x 93 ft. with 50 ft. steeple, brick 
and timber, concrete foundation, on Everett 
St., to J. G. Ray & Sons Co., 21 Silver St.. 
Springfield. About $50,000. 


*Mass., Springfield—Business—Forbes & 
Wallace, 392 Main St., let contract building 
8 story, 80 x 100 ft., brick, concrete and 
steel addition, rein.-con. flooring, concrete 
foundation, on Main and Vernon Sts., to 
E. J. Pinney, 374 Main St. 


*R. LL. Arctice—Theatre—A. A. Spitz, C. 
Misch Bldg., Providence, let contract build- 
ing 2 story, brick, concrete and steel, con- 
crete flooring and foundation, to Cc. L 
Bigney Constr. Co., 898 Westminster St., 
Providence. About $100,000. 


How- 
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Buildings (Continued) 


*Conn., Bridgeport—School—Bd. Educ. 


let general contract building 24 stery, 118 
x 130 ft, brick and steel addition to 
McKinley School, concrete foundation, on 
Kelsey St. to Noonan, Tracey S8St., 
$153,753; plumbing and heating, to H. D. 
Fitzgerald, Bassick Ave., $22,000. 


*N. Y., Brooklyn (Bensonhurst) — Bank 
—West End Bank, c/o Holmes & Winslow, 
archts. and engrs., 110 West 40th St., New 


York City, let contract building 1 story, 
30 x 90 ft., brick, steel and stone, brick 
foundation, on 20th Ave. and 86th St., to 


F. G. Fearon, 280 Madison Ave., New York 
City. About $50,000. 


*N. Y., Brooklyn (Bensonhurst )—Bank 
—Studebaker Corp. of Amer., 1751 Bway., 
New York City, let contract building 5 story, 
60 x 100 ft., steel, at 1469-1471 Bedford 
Ave., to G. A. Fuller Co., 175 5th Ave., 
New York City. 


*N. Y., Brooklyn—Theatre—J. Hilder, 
271 75th St., will build 2 story, 157 x 175 
ft., brick and steel, brick foundation, on 
Bway. and Chauncey St. About $175,000. 
Work will be done by day labor under 
supervision of Carlson & Wiseman, archts. 
and engrs., 226 Henry St. 


*N. Y., Brooklyn — Theatre — Kingway 
Realty Co., c/o Carlson & Wiseman, archts. 
and engrs, 226 Henry St., will build brick 
and steel brick foundation, on Kings High- 


way and East 12th St. About $300,000. 
Work will be done by day labor, under 
supervision of archts, 

*N. Y., New York—Hotel—Warren_ & 
Wetmore, archts. and engrs., 16 East 47th 
St., let contract to Thompson-Starrett, 49 
Wall St., building 16 story, brick, steel and 
stone, brick foundation, on Park Ave. be- 
tween 49th and 50th Sts. Owners name 
withheld. 


*N. Y¥.. New York—Loft—Hamilton 
Press, Inc., 49 Stone St., let contract alter- 
ing 6 story, 80 x 100 ft., brick and steel, 
on Trinity Pl. and Thames St., to_F. J. 
MeWalters, 225 5th Ave. About $75,000. 


#N. V.. New York—Office—International 
Tailoring Co., 97 East Houston St., will 
build 12 story, 116 x 142 ft., brick, steel 
and stone, brick foundation, on 4th Ave. 
and 12th St. About $750,000. Work will 
be done by day labor under supervision of 
Starrett & Van Vleck, archts., 8 West 40th 
St. Noted Aug. 14. 


*N. Y., New 
Title & Trust Co., 


York—Office—Lawyers 
160 Bway., let contract 


building 11 story, 50 x 106 ft., brick and 
steel, brick foundation, to G. B. Beaumont, 
286 Sth Ave. 


N. Y¥., New York—Office—F. T. Ley, 
19 West 44th St., will build 20 story, brick, 
steel and stone, brick foundation, on 42nd 
St. and Madison Ave. About $2,000,000. 
Work will be done by day labor. 

*N. Y., New York—Offices, Stores, Thea- 
tre—G. Backer, 20 East 32nd St. will 
build 30 story, 100 x 162 ft., brick, steel, 
and stone, brick foundation, on 57th_ St. 
and 5th Ave. About $6,000,000. Work 
will be done by day labor. 

*N. Y.. New York—Theatre—W. Fox 
Amusement Co., 126 West 46th St., will 
build brick and steel, brick foundation, on 
Tremont and Washington Aves., (3500 
seating capacity). About $400,000. Work 
will be done by day labor under super- 
vision of Carlson & Wiseman, archts. and 
engrs., 226 Henry St., Brooklyn. 

N. Y., Wards Island—Hospital—State 
Hospital Comn., Capitol, Albany, received 
bids Dec. 17, building 2 story, 58 x 98 ft., 
brick and rein.-con., concrete foundation, for 
Manhattan State Hospital, here, a 
contract, from M. Kantrowitz, 204 Market 
St., Albany, $137,800 (180 working days) ; 
heating, from Leslie & Tracy, Ine., 5 Co- 
lumbus Circle, New York City, $6300, Gillis 
& Geoghegan, 537 West Bway., New York 
City, $7180, Ryan Plumbing & Heating Co., 
Inc., Light and Power Blidg., Watertown, 
$7700; plumbing, from Ryan Plumbing & 
Heating Co., Inc., Light and Power Bldg., 
Watertown, $10,600, C. H. Darmstadt, Inc., 
352 West 43rd St., New York City, $10,795. 


*N. Y., Woodhaven (Jamaica P. O.)— 
Theatre—J. Hartman, 857 111th St., Rich- 
mond Hill, will build 1 story, 80 x 130 ft., 
brick and steel, brick foundation, on Boyd 
Ave., here. About $80,000. Work will be 
done by day labor under supervision of 
Carlson & Wiseman, archts. and eners., 
226 Henry St., Brooklyn. 

*Va., Richmond—Hospital—Stuart Circle 
Hospital, Lumbardy and Franklin Sts., let 
contract building 6 story, 40 x 60 ft., rein.- 
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con. and brick addition, on West Franklin 
St., to J. C. Beazley, 209 Real Estate Exch. 
Bldg. About $50,000. 


*Ge., Macon—School—Bd. Educ. let con- 
tract building 2 story, 100 x 200 ft., brick 
and terra cotta, to W. D. Griffin, Macon. 
About $80,000, F 


0., Cincinnati—Office—See 
Works.” 


*0. Cleveland—Hotel—J. W. Wilson, 450 
Leader-News Bldg., let contract building 4 
story, 76 x 270 ft., concrete, brick and steel, 
rein.-con, flooring, concrete foundation, on 
East 96th St. and Euclid Ave., to Paul 
Bros., 528 Citizens Bldg. About $400,000. 


Mich., Detroit—Engine House—Fire 
Comn., Larned St., received bids for ma- 
sonry work in connection with 2 story, 40 
x 80 ft., rein.-con., brick and stone, rein.- 
con, and wood flooring, concrete foundation, 
on 12th and LaBelle Sts., from M. Bar- 
tholomaei Son & Co., 466 Warren Ave., $49,- 
200; Corrick Bros., Owen Bldg., $55,730; 
Lennane Bros., Union Trust Bldg., $59,020; 
carpentry work, from C. Keller Co., 210 
Moran St., $21,920; Yatzek & Wunderlick, 
400 Penobscot Bldg., $25,758; heating, 
plumbing and ventilating, from O’Connor 
Bros., 34 Roland Bldg., $9209; Irvine & 
Meier, 2289 Woodward Ave., $10,270; W. 
J. Rewoldt, Owen Bldg., $10,553. 


*Mich., Detroit—School—Bd. Educ., 50 
Bway., let masonry contract building 2 
story, 150 x 211 ft., rein.-con., brick and 
steel, rein.-con. flooring, concrete foundation, 
on Maplewood and Spokane Sts., to F. H. 
Goddard, 516 Frankin St., $187,373; car- 
pentry, to Harcus & Co., 774 Russell St., 
$47,257; heating, ventilating and plumbing 
to Irvine & Meier, 2289 Woodward Ave., 
$81,682; electrical work, to J. Miller & 
Co., Penobscot Bidg., $12,545. 


*Mich., Detroit—Theatre—H. C. Key- 
well, 501 Old Whitney Bldg., let contract 
building 2 story, 38 x 115 x 190 ft., brick, 
steel and terra cotta, on Grand River Ave., 


“Industrial 


to D. Fidler, 242 Melbourne Ave. About 
$90,000. 
*Mich., Detroit—Theatre—LaSalle Gar- 





dens Theatre Co., c/o C. W. Brandt, archt., 


1114 Kresge Bldg., let contract building 2 
story, 100 x 160 ft., rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, to F. Farrington Co., Scherer Bldg. 
About $200,000. 

* Mich., Flint—School—St. Mathew’s 
Parish let contract building 2 story, (12 


rein.-con, 
Beach St., 
North Sagin- 


room) rein.-con., brick and steel, 
flooring, concrete foundation, on 
to Duboise Constr. Co., 1519 
aw St. About $150,000. 


*I1L, Rock Island—Theatre—Rosenfield & 
Hopp let contract building concrete, steel 
and brick, rock foundation, or 19th St. and 
3rd Ave., to Brissman & Co., 1412 10th St., 
Moline, About $250,000. 


*™Mo., St. Louis—School—Bd. Educ. let 
contract building Roe School, 2 story, 70 
x 114 ft., brick, rock foundation, on Prather 
and Mitchell Sts., to Murch Bros., Ry. Exch. 
Bldg., $217,520. 


*Tex., Ft. Worth—Office—N. P. Ander- 
son & Co., Grand and Cotton Exch. Bldg., 
let contract building 11 story, 60 x 200 ft., 
concrete, brick and terra cotta, on 7th and 
Lamar Sts., to W. Hedrick Constr. Co., 
Ft. Worth Natl. Bank Bldg. About $500,000. 


*Cal., Monterey—School—tTrustees let 
contract building 14 room, rein.-con. school, 
here, to T. H. Dean, Monterey, $69,200. 


*Ont., Kingston—School—Bd, Educ. let 
general contract building 3 story, (10 
room), brick and steel, concrete flooring 
and foundation, to R. Wallace & Sons, 116 
Patrick St., $100,000; electric work, to H. 
W. Newman Electric Co., Princess St., 
5500; plumbing and heating, to Elliot 
gros., Princess St., $12,000. 


*Ont., Orillia—Bank—Dominion Bank, 
Dominion Bank Bldg., Toronto, let contract 
building 3 story, brick, concrete flooring, 
to E. Webb & Sons, Orillia. About $60,000. 
Noted Apr. 17. 


*Ont., Toronto—Hotel—King Edward 
Hotel, King St., E., let contract altering 
north wing, to Dickie Constr. Co., Ryrie 
Bldg. About $50,000. 


*xOnt., Toronto—Store and Office—W. 
Davies Co., 29 Queen St., W., let contract 
building 4 story, 36 x 103 ft., concrete, 
steel and brick, rein.-con. flooring, con- 
crete foundation, to Carswell Constr. Co., 
58 Wellington St., Toronto. About $100,- 
000. Noted Sept. 4. 


Noted June 5. ~ 
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*Ont., Windsor—Bank—Imperia| 
Canada, 32 Wellington St., E., let 
building 3 story, concrete, steel a: 
rein.-con. flooring, concrete found 
Dickie Constr. Co., Ryrie Bldg., 
About $110,000. Noted Sept. 11. 


Federal Government VW ork 


PROPOSED WORK 


Pa., Phila.—Dredging—U. S. En. o 
815 Witherspoon Bldg., soon rece; i 
dredging Philadelphia Harbor to 
ft., to begin at foot of Ritner St Aa 
tend up along city front. About ¢ 
Va., Alexandria—Torpedo Storag. [a¢) 
—Spec. 4111—Bureau Yards & y 
Navy Dept., Wash., D. C., plans to byis 
here. About $14,105. " 
Va., Hampton Roads—Removi and 
Rebuilding—Spec. 4109—Bureau of Yar 
& Docks, Navy Dept., Wash., D. 


Ce 











to remove Bldg. “D"” from Detroit snd rr. 
erect same here. 
C., Paris Island—Marine Av jatio 


8. 

Field—Spec. 4079—Bureau Yards & [Docks 
Navy Dept., Wash., D. C., soon receives 
bids developing marine aviation fiejd 
to include 4 steel frame and 5 wood 
buildings, concrete flooring and foundatio; 
About $100,000; $10 deposit required for 
plans and spec. 


Wyom! .,—Road 





Work—J. S. Prigh 
dist. engr., Bureau Pub. Rds., 301 Custom 
House, Denver, Colo., receives bids } 
March improving 8 mi. Encampment Slater 
Rd., 20 ft. wide, Carlson Co., involyi 
common and rock excav., corrugated met 


pipe culverts and short span bridges: 34 
mi. Sects. 1-5 and 9-14 Buffalo-Tenslee; 
Rd. Project, 20 ft. wide, Johnson 


Washakie Counties, involving 1300 sq 
dry rubble, 120 sq.yd. concrete, 120,000 cy 


yd. common and 9000 cu.yd. rock exeay 
500 lin.ft. piling, 135 lin.ft. log bridges 
4900 sq.ft. log cribs and incidental items 


Cost to exceed, $10,000. 


Montana—Road Work—Bureau Pub. Ris 
U. S. Dept. of Agriculture, Missoula, plans 
to build 20 mi. Cedar Creek Rd. from near 
Superior to Cedar Creek Ranger Sta., § { 
wide, Mineral Co. About $52,000. ©. i 
Purcell, Post Office Bldg., Portland, Or 
dist. engr. 

Mo., St. Louis—Earth and Levee Work— 
Mississippi River Comn., 1311 Internationa! 
Life Bldg., soon lets contract building 45 
000 cu.yd. earthwork (327,000 cuyd 
hydraulic fill in old barrow pits and 12: 
cu.yd. levee enlargement) Sny Island D.D 
Ill, 260,000 cu.yd. earthwork (172,000 cu 
yd. hydraulic fill in old barrow pits and 
88,000 cu.yd. on application) for levee ex. 
largement, Hunt D. D., Lil. 


Wash., Puget Sound—Dredging—Spec 
4110—Bureau Yards & Docks, Navy Dept. 
Wash., D. C., plans to dredge at Receiving 
Ship Pier, here. About $8000. Bids to bh 
opened at Navy Yard, here. 

Wash., Seattle—Emergency Dam—l’. § 
Govt. has commissioned C. D. Young, ele 
trical and mechanical engr., Lumber Exc! 
Bldg., to prepare plans for emergency dan 
at Ballard Locks in Lake Washingto 
Canal, swing bridge type with movabi 
wickets and steel construction, operated b) 
electricity. About $400,000. 


BIDS DESIRED 


N. Y., 8. L, New Dorp—Barracks an 
Quarters, ete.—Until Jan. 10, at Office o 
U. S. Constr. Quartermaster, 39 Whiteha! 
St.. New York City, furnishing labor an 
material for constructing barracks, quar 
ters, mess hall, post exchange, administra 
tion building, etc., here. 

Pa., McKeesport—Remodeling Post Offic 
—Until Jan. 8, by Treas. Dept., Wash., 
C., remodeling, here. A. Wetmore 
superv. archt. 


Va., Norfolk—Pattern Shop—Spec. ‘'! 
—Until Jan. 7, by Bureau Yards & |)ock: 
Navy Dept., Wash., D. C., building 4 stor 
pattern shop, 233 ft. long, 126 ft. wide an 
78 ft. 3 in. high to to of parapet at Nav 
Yard, here. About $300,000; $20 deposi 
required for plans and spec. 

Va., Norfolk—Quay Wall—Spec. 4'44- 
Until Jan. 7, by Bureau Yards & Dock: 
Navy Dept., Wash., D. C., building, her 
uncreosoted timber bearings, batter pilt 
and creosoted fender piles and chocks, et 
Former bids rejected. 

Mont., Belton—Bridge—Until Jan. 2°, > 
Dept. of Interior, at office of W. W. Pay 
supt., Glacier Natl. Park, Belton, furnist 
ing labor and material for building ste 
or rein.-con. bridge over middle for < 
Flathead River, near Belton. 
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‘eral Government Work (Continued) 

Humboldt Bay—Stone—Until Jan. 
- by U. S. Eng. Office, 401 Custom House, 
“an Francisco, furnishing stone for jetty 
construction, here. 


Cal, 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Watertown—Storehouse—Constr. 
Ene. U. S. Army, c/o Arsenal, let contract 
building 2 story, 50 x 85 ft, brick and 
steel storehouse, concrete foundation, on 
srsenal Grounds, to F. G. Coburn, 295 
Washington St., Boston, $52,844. 

*N. ¥., New York—Dredge—vU. E. Eng. 
Office, 39 Whitehall St., let contract build- 
ing one dipper dredge for East River, to 
Vv. R. Browning & Co., 17701 Lake Shore 
RBlk., Cleveland, O. Cost $605,000. Orig- 
inally awarded for 2 but 1 was revoked. 

*W. Va., Wheeling—Gate Operating 
Machinery—U. S. Eng. Office, Wheeling, let 
contract furnishing and delivering gate 
operating machinery for Dams. Nos. 23, 
25 and 27, Ohio River, to J. B. Milholland 
Co., New York City, $17,650 each. 


*S. C., Charleston—Repairing Wharf and 
Boat House—Treas. Dept., Wash., D. C., let 
contract repairing, wharf and boat house at 
Quarantine Sta., here, to Waterfront & 


Foundation Constr. Co., 51 Broad _ St., 
$4107. 
Ss. C., Paris Island—Concrete Walls— 


Spee. 4096—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids Dec. 17, 
building at Main Sta. Marine Barracks, 
here, (1) work complete, from W. T. Had- 
low, 15 Baldwin Bldg., Jacksonville, Fla., 
(1) $4800 (90 days), alternate $4600; 
Waterfront & Foundation Constr. Co., 51 
Broad St., Charleston, (1) $6497 (75 days), 
(2) add $200; Newport Contg. & Eng. Co., 
Silsby Bldg., Newport News, Va., (1) $8200 
(75 days). 

Ky., Dawson Springs—Additional Build- 
ings—Treas. Dept., Wash., D. C., received 
bids Dee. 10, constructing 3 additional 
buildings, here, (1) work complete, from 
King Lumber Co., Charlotteville, (1) 
$594,000 alt. 1, $2000, alt. 2, $1500, alt. 3, 
$7000, (2) $319,800 alt. 1, $1000, (3) 109,000 


alt. 1, $500, (4) $164,000 alt. 1 $150; Dayw- 
son Springs Constr. Co., Dawson Springs, 
(1) $605,764 alt. 1 $2000, alt. 2 $12,000, 
alt. 3, $10,332, (2) $334,820 alt. 1 $2000, 


(3) $93,292 (4) $177,652; Forbes Mfg. Co., 


Hopkinsville, (1) $648,616 alt. 1 $2850, 
alt 2, $11,500, alt. 3 $9500, (2) $375,364, 
alt. 1 $260, (3) $97,325 alt. 1 $100, (4) 
$175,927 alt 1 $150. 

Miscellaneous 


PROPOSED WORK 


Athletie Field—Hanover, N. H.—Dart- 
mouth College receives bids about Mar. 
15, building 3 gridirons (football fields), 
3 baseball diamonds, 3 hockey rinks, 11 
tennis courts, concrete stand on west side 
of football grounds, 10,000 seating capacity, 
bleachers on diamond, 1500 seating capa- 
city, drainage system, etc. About $360,- 
000, H. BE. Keyes, business dir. 


Amusement Park—Hartford, Conn.—S. A. 
De Waltoff, 67 California St., West Haven, 


having plans prepared by Berenson & 
Moses, engrs., 1026 Main St., for amuse- 
ment park to include swimming pool, roller 
coaster, restaurant, flying horse, movie 
houses, ete., at Capitol Park, here. About 
300,000. 

Disposal Plant—Rochester, N. Y.—City 


plans to build large garbage and sewage 
disposal plant. 

Monument, Nanticoke, Pa,—Cit plans 
to build memorial monument 40 it. high, 
25 x 25 ft., marble and granite, concrete 
base, on Main St. About $15,000. Architect 
not selected. 


Park Shelter and  Pavilion—Lansing 
Mich.—City plans to build 1 story, 60 x 
100 ft. park shelter and pavilion, rein.-con., 
steel and frame, rein.-con. sper ei steel 
roof trusses. About $20,000. J. N. Church- 
il, 514 Oakland Bldg., archt. 


, Dock—Muskegon, Mich.—Standard Oil 
“o., Park and Laketon Aves., plans to 
uild piling, timber and concrete dock on 
Muskegon Lake, with warehouse and pipe 
lines to railways. About $100,000. 


Machinery—Racine, Wis.—Racine Co. ap- 
propriated $1099 to purchase road machin- 
ery. W. O. Thomas, co. highway comr. 

_ Machinery—Rhinelander, Wis.—Oneida 

Co. appropriated $15,000 to purchase ad- 
citiomas road machinery. F. E. Parker, 
omr. 
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Conduit—Sheboygan, Wis.—Citizens Tele- 
phone Co., 8th St., plans to build additional 
conduit and serial cables. About $85,000. 
Private plans. 


Road Machinery—Sheboygan, Wis.—She- 
boygan Co. appropriated $6500 to purchase 
read machinery, to include patrol graders 
and tools for 15 patrolmen, machinery for 
county repair shop and gravel screening 
machinery. G. W. Ubbelohde, comr. 


Cement, ete.—Phoenix, Ariz.—City re- 
jected bids furnishing cement, sand, gravel 
and crushed rock for highways to be paved 
under $4,000,000 bond issue. 


Stadium — Seattle, Wash. — Association 
Student Body of University of Washington 
plans to build 1st unit of concrete stadium. 
Cost, $60,000. Ultimate cost, $400,000. 


Tanks—Seattle, Wash.—Genl. 
Co., White Bldg., 


Petroleum 
plans to build 3. steel 
tanks, 30 ft. high, 113 ft. diameter, con- 
crete foundations. About $90,000. 


Dock—Marshfield, Ore.—Port of Coos 
Bay Comn., having preliminary plans pre- 
pared for building water and rail terminal 
dock and purchase of suction dredge for 
dredging inlet and main channels. About 
250,000. Election soon to vote on bonds 
or project. J. Polhemus, Marshfield, engr. 


Rock Crusher—Portland, Ore.—Comrs. 
Multnomah Co. plan to install 1 gyra- 
tory rock crusher, 150 yd. crusher run rock 
capacity in 8 hours, to vary evenly in size 
from screenings to 3 in. largest diameter, 
at Kelly Butte. Cost to exceed $1000. R. 
W. Hoyt, chn. 


Developing Mining Property — Rogue 
River, Ore.—Bolan Creek Mining Co. plans 
to develop mining property on upper Sucker 
Creek, consisting of 2 mi. creek bed; also 
install giants and build 3 mi. flume taking 
water from Sucker Creek near mouth of 
Boloh Creek, furnishing 400 ft. head flume 
involving 1,000,000 ft. lumber. About $5000. 
Ss. J. Summy, operator. 


Trucks, ete.—Salem, Ore.—Marion Co. 
soon lets contract furnishing 1 or more 3% 
ton capacity trucks equipped for hauling 
gravel, to be delivered by Apr. 1, also 1 
factory made paving plant and 1 assembled 
paving plant, capacity not less than 1250 
sq.yd. of 2 in. asphaltic top per day. U. 
G. Boyer, clk. 


Police and Fire Alarm Systems—Calexico, 
Cal.—City voted $11,000 bonds to install 
police and fire alarm = systems. r 
Steintorf, city clk. 


Canal and Dam — Mendota, Cal. — Men- 
dota Irrigation Dist. plans to build 22 mi. 
canal and wooden diversion dam to irrigate 
87,000 acres. About $500,000. Address E. 
P. Mitchell, Mendota. 


Dams and Tunnel—San Andreas, Cal.— 
R. W. Olmstead, Manteca, plans to build 2 
dams in Littlejohn’s and Black creeks, 120 


and 130 ft. high, loose rock faced with 
concrete, 34 mi. tunnel and power plant, 
here. About $2,000,000. 


Bulkhead and Pier—San Diego, Cal.— 
City voted $250,000 bonds to build concrete 
bulkhead and _filled-in-pier. F. Rhodes, 
city engr. 

Fire Alarm System—San Leandro, Cal.— 
City plans election to vote on $14,000 bonds 
to install fire alarm system. 


Hydro Electric System—Chatham, Ont.— 
Pub. Utilities Comn. plans to build exten- 
sions to system. About $90,000. J. 
Jackson, Chatham, engr. 


Gasholder-Guelph, Ont.—City election in 
January to vote on $75,000 bonds to build 


steel gasholder, concrete foundation. F. 
McArthur, city engr. 
Hydro System—Havelock, Ont.—Town 


Council having plans prepared by Ontario 
Hydro: Comm., Toronto, for Hydro system. 
Election Jan. 5 to vote on $29,000 bonds 
for project. J. W. Bryans, clk. 


Rink and Stadiuam—Kingston, Ont.— 
Queens University plans to build wood, 
steel, concrete and brick, concrete founda- 
tion. About $70,000. Engineer not selected. 

Hydro Power System—Uxbridge, Ont.— 
Town election Jan. 5, to vote on $30,000 
bonds to build hydro power system. About 
$30,000. A. Sler, Ontario Hydro Bidg., 
Toronto, engr. 


BIDS DESIRED 


Water Gate Boxes and Covers, Sewer 
Manhole Frames and Covers—dJersey City, 
N. d.—Until Dec. 30, by F. A. Dolan, city 
clk., furnishing and delivering 20 tons water 

ate boxes and covers and sewer manhole 
rames and covers. 
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Asphalt, ete.—Jackson, Miss.—lUntil Jan 
6, by city, for 300 tons asphait and asphalt 
plant. M. L. Culley, engr. 


Mich,—Until Dec. 
Dept. Purchases 
Courts Bidg., fur 
locomotive cranes 
3446 lin.ft. 80-Ib 
frogs, track spikes, etc 


Ulm, Minn.—City 


Cranes, etce.— Detroit, 
29, by J. A. Martin, c/o 
& Supplies. Municipal 
nishing two 20-ton 
Separate proposals on 
rail, 4 switches, 7 


Stone Crusher—New 
Council receiving bids furnishing stone 
crusher. W. Backer, city clk. 


Engines—Stockton, Cal.—Until Jan. 6, by 
3d. Supervs. San Joaquin Co. furnishing 
one 75 h.p. and one 25 h.p. vertical or 
horizontal oil engine at county farm. E. D 
Graham, clk. 


Survey Monuments—Toronto, Ont.—lUn- 
til Jan. 15, by Dept. Lands, Forests & 
Mines, Surveys Branch, Toronto, furnish- 
ing 2500 survey posts, of 1 in. w.i. pipe, 
30 in. long, welded foot plate and cement 
filled. L. V. Rorke, Parliament Bidgs., 
Toronto, engr. 


Pipe, ete.—York, Ont.—Until Jan. 17 by 
F. Barber, twp. engr., 40 Jarvis St., Toronto, 
furnishing 5000 lengths 6 in., 1000 lengths 
12 in., and 1000 lengths 16 in., c.i. pipe: 
500 tons, 6, 12 and 16 in. c.i. specials; 200-6 
in., 30 12 in. and 20 16 in. gate valves; 250 
hydrants and 250 round c.i. valve covers and 
frames. About $225,000. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Pier—Curtis Bay, Md, (Baltimore, P. 0.) 
—Standard Guano Wks., 1214 Continental 
Bldg. Baltimore, let contract building 40 x 
200 ft., wood pile and timber pier, at plant, 
here, to Whiting-Turner Co., Stewart Bldg., 
Baltimore. About $50,000. 


*Condensing Apparatus and Turbine 
Generator—Ashtabula, O.—City Council 
let contract furnishing condensing appa- 
ratus for electric lighting plant, to Wheeler 
Condensing & Eng. Co., Oliver Bldg. 
Pittsburgh, cost $13,940; turbine generator, 
to Kerr Turbine Co., Wellsville, N. Y., 
$23,800. 


* Retaining Wall, Fence and Flag Pole— 
Cleveland, 0.—Bd. Educ. let contract build- 
ing concrete retaining wall, 1200 ft. long, 
4 ft. high and 12 in. thick, also iron fence, 
200 ft. iong, and flag pole, involving 3000 
cu.yd. excav., at Gladstone Public Schoo! 
ome to C. N. Griffen, 5709 Euclid Ave., 

«0,0 . 


*Water Pipe—Dayton, 0.—City let con- 
tract furnishing 1250 tons c. i. water mains, 
various sizes, to United States Cast Iron 
Pipe & Fdry. Co, 122 South Michigan Ave., 


Chicago, $80,322. 

Structural Steel—Lansing, Mich.—At- 
las Drop Forge Co., 209 West Mt. Hope 
Ave., let contract furnishing = structural 
steel for 150 ft. extension to steel plant 


and steel storage yard, also for equipment, 
to include 3 heavy trip hammers, 300 hp. 


boiler, and traveling crane, to Wisconsin 
ae & Iron Co., Penobscot Bldg., De- 
troit. 


* Water and Electric Equipment—Aitkin, 
Minn.—City let contract furnishing water 
and electric equipment, to J. G. Robertson, 
Wabash and Eustis Sts., St. Paul, $9489. 


* Foundation—Hibbing, Minn.—Pd. Educ. 
let contract excavating and building con- 
crete foundation for 2 story, 385 x 400 ft., 
rein.-con. and brick school, in Central 
Division. to Swanson Contg. Co., Hibbing. 
$89,750. 


*Grain Elevator—Kansas City, Mo.—Chi- 
cago, Burlington & Quincy R. R., 547 West 
Jackson Bivd., Chicago, let contract re- 
building rein.-con. elevator, here, to Burrell 
Eng. & Constr. Co., 327 La Salle St., 
Chicago. About $406,000. 


* Water Mains—Bellingham, Wash.—City 
let contract furnishing c.i. water mains to 
be used along West Diagonal Rd., to Ore- 
gon Iron & Steel Co., Concord Bldg., Port- 
land, cost $78.50 per ton. Total cost ex- 
ceeds $5000. 


Retainin Wall—San Francisco, Cal.— 
Bd, Pub. rv. received bids building 1736 
ft. retaining wall on Army St. from Evans 
Ave. to Iowa St., involving 1500 cu.yd. earth 
excav., 25,200 sq.yd. mass concrete and 52 
tons reinforcing ars, from Healy & Tib- 
betts, 9 Main St., $40,257, A. H. Vogt, 185 
Stevenson St., $43,837, Anderson & Ring- 


rose, 320 Market St., $44,904. 
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Bids: Jan. 6. 


Road Construction 


Williamson, W. Va. 
Sealed proposals will be received by the 
Clerk of the County Court of Mingo County, 
West Virginia, until 2 o’clock p. m. on the 
6th day of January, 1920, for the construc- 


tion of the following section of road, to- 
wit: 
A section of road on Pigeon Creek in 


said County, beginning at the intersection 
of road No. 4 (Williamson-Burch Road) 
with road No. 10, at the mouth of Little 


Buffalo Creek on said Pigeon Creek, thence 


up Pigeon Creek according to location of 
road made by L. C. Linkous, County Road 
Engineer, to station 264, about one mile 
above the residence of E. E. Musick on 
said Creek, making a total distance of 
about 8 miles. 

Plans, specifications and estimates of 


quantities may be examined at the County 
Road Engineer's Office, Williamson, W. Va., 


at the Division Road Engineer's Office, 
Huntington, W. Va., and at the office of 
the State Road Commission, Charleston, 
W. Va. 

Proposals will be received only on the 


standard State forms prepared by the State 
Road Commission, which may be obtained 
from the Division Engineer's Office, Hunt- 
hgton, W. Va. 

A certified check of not less than Fif 
teen Hundred Dollars ($1500.00), payabk 
bp G. T. Blankenship, Sheriff, must accom 
yvany each proposal. 

The right is reserved 
all bids. 

THE COUNTY 


to reject any and 


COURT MINGO 
COUNTY, 

By ALEX BISHOP, 

Attest: ELIMU BOGGS, Clerk. 

Dated this 5th day of December, 1919. 


OF 
President 


Note by Engineer: 
The undersigned hereby designates Jan- 





uary 2nd and 3rd as the days upon which | 


he will accompany the ccntractors or their | castings for a 48-inch cast iron line. 


| 
| 
| 


Bids: Feb. 1. 


SEARCHLIGHT SECTIO 


OFFICIAL PROPOSALS | 


Drawings for City Auditorium | 


City of Mitchell, S. D. 
The City Council of the City of Mitchell 


are desirous of receiving Drawings for a 
City Auditorium, to cost approximately 
$150,000. Three prizes are offered for the 
best designs submitted, ($450, $300, and 
$150). 

The program governing competition, to- 
gether with Plat of site and full instruc- 


tions, will be sent on request by the under- 
signed. 

All drawings, to receive judgment 
consideration, must at the Office 
the undersigned by February Ist, 1920. 

THOMAS EASTCOTT, 
City Auditor. 


and 
of 


be 





Bids: Jan. 9. 


Constantine Aeftnct Force 


CITY OF AKRON, OHIO, 
DEPARTMENT OF PUBLIC SERVICE 
WATERWORKS IMPROVEMENT 
Contract No. 164. 

Akron, Ohio. 


Sealed proposals for constructing a 48- | 


inch pipe line will be received at the 





Office of the Director of Public Service, | 


Delaware Building, Akron, Ohio, until 
twelve o’cloek noon, Central Standard time, 
of Friday, the ninth day of January, 1920, 
at which time and place they will be 
publicly opened and read. 

The contract includes the furnishing and 
laying of approximately 4.1 miles of pipe 


| line, together with appurtenances, between 


representatives over the proposed section | 


of road. 
L. C. LINKOUS, 
County Road Engineer. 





o 
27. 


Bids: Jan. 
Construction of Steel Water 


Towers and Tanks 
Avoca, Iowa. 
Sealed proposals will be received by the 
Town of Avoca, Iowa, until 8:00 o'clock 
P.M. on the 27th day of January, 1920, for 
furnishing all materials, labor and tools 
required in the construction of (1) a steel 
water tower and wood tank complete, (2) 


a steel water tower and steel tank complete |} 


and (3) a concrete water tower and 
complete, each tower and tank to be a 
105 feet high and 100,000 gallons capacity 
and in accordance with plans and specifica- 
tions now on file in the office of the Clerk 
of said Town. Copies of “Instructions, Bid- 
ding Blank, Specifications, Plans and Con- 
tract” may be obtained from the Town 
Clerk. 
FRANK WISE, 
Clerk. 


the Cuyahoga River Pumping Station and 
the crossing of the Cuyahoga River south 
of Kent. 


Alternative bids will be received as 
follows: 
Bid “A”: Furnishing pipe and_= special 


Bid “B”": Laying 48-inch cast iron line. 

Bid “C”; Fyrnishing and laying 48-inch 
lock bar steel pipe. 

Bid “D”: Furnishing and laying 50-inch 
riveted steel pipe. 

All proposals must be made on the forms 
furnished by the City. 

Each bidder must accompany his pro- 
posal with a satisfactory bond or certified 
check in the sum of Fifteen Thousand 
Dollars ($15,000.00). 

A surety bond in the amount of fifty (50) 
per cent of the amount of the contract 
will be juired of the successful bidder. 

Plans fications may be seen at 
the office the Director, or copies may 
be obtained from the Bureau of Water 
Works wement, 102 FE. Mill St., 

, Ohio, upon deposit of Ten Dollars 
($10.00), which sum will be refunded on 
return of the plans and specifications in 
good condition within ten days after the 
award of the contract. 

The right is reserved to reject any or 
all bids. 

H. S. MORSE, 
Director, of Public Service. 
@. G. DIXON, H. H. FROST, 
Engineer. Supt. Water Works. 
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| Bids: Jan. 20. 


Waterworks Improveme:'s 


Lexingtor 

Sealed proposals will be receive: 
Mayor and Board of Town Con 
of the Town of Lexington, N 
Town Hall in Lexington, N. C., un 
Jan. 20, 1920, for waterworks 
ments. 

The work will consist of the 

Brick and concrete pumping st 
house and filter tubs 

Brick and concrete auxiliary st 

Concrete coagulating basin. 

Concrete storage reservoir, 51: 


Three and one-half miles of 
pipe line. 
Three and one-half miles of 


transmission line. 

Motor-driven centrifugal pumps : 
cessories. 

Filter plant equipment. 

Proposals must be marked, “Pro; 
Waterworks Improvements.” 

All bids must be upon the 
provided in, “Proposal, Specifications 
Contracts.” 

Each bid must be accompanied by a ce: 
fied check for not less than 5‘, of 
amount of the bid, as evidence of goo 
faith. 

Plans and specifications will 
at the Clerk's Office in Lexington, and 
the Office of the Engineer, in Durhan 
C., and copies of the specifieations, forr 
of proposal, etc., will be mailed upon a; 
cation to the Engineer at Durham, N 

The right is reserved to reject an) 
all bids. 


blank f « 


be on fik 


J. T. HEDRICK, Mayor 
J. V. MOFFIT, Cleri 
WHITE, 


Engineer: 
GILBERT C. 
Durham, N. C. 





Bids: Jan. 5 


Paving 


Fayetteville, W. 


Sealed propusals will be received 
office of the Clerk of the County Court, 
Fayetteville, W. Va., until January ith 
1920, fer paving one section of the Midland 
Trail, through Nuttall District, of approx'- 
mately 8.0 miles. Grading and drainage 
complete. Bids will be received on Por'- 
and Cement Concrete, Bitumimous Maca- 
dam (Penetration) and other improved 
types of paving. 

Bids must be submitted on the biank 
form contained in the book of specifications. 
which with other information may be ©- 
tained upon application to J. K. Mcérat. 
Road Engineer, Fayetteville, West Vircini« 

A certified check for five per cent. of the 
proposal, made payable to the Sheriff o 
Fayette County, shall be filed with the bid 
The County Court reserves the right '? 
reject any and all bids. 

J. K. McGRATH, Road Engineet. 

By order of the County Court of Fayetté 
County, West Virginia. 

H. O. BOLEY President 

Cc. E. MAHAN, Clerk 


Va 


at the 


Dec. 10, 1919. 
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Bids: Jan. 6 


Road Construction 


Williamson, W. Va. 
Sealed proposals will be received by the 
Clerk of the County Court of Mingo County, 
West Virginia, until 2 o'clock p. m. on the 
6th day of January, 1920, for the construc- 


tion of the following section of road. to- 
wit: 

A section of road on Pigeon Cr 
said County, beginning at the dmter 


of road No. 4 (Williamson-Burch 
with road No. 10, at the mouth of 
Buffalo Creek on said Pigeon Creek, 


up Pigeon Creek according to loca 
road made by L. C. Linkous, Count: 
Engineer, to station 264, about on 
above the residence of E. EB. Mus 
said Creek, making a total dista 
about 8 miles. 

Plans, specifications and estima 


quantities may be examined at the 
Road Engineer's Office, Williamson, * 
at the Division Road Engineer’s 
Huntington, W. Va., and at the o 
the State Road Commission, Cha: 
W. Va. 

Proposals will be received only 
standard State forms prepared by th 
Road Commission, which may be o! 
from the Division Engineer's Office, 
fgton, W. Va. 

A certified check of not less the 
teen Hundred Dollars ($1500.00), 1 
 G. T. Blankenship, Sheriff, must 
zany each proposal. 

The right is reserved to reject a 
all bids. 


THE COUNTY COURT OF 1} 
COUNTY, 
By ALEX BISHOP, Pres 


Attest: ELIMU BOGGS, Clerk, 
Dated this 5th day of December, 





Note by Engineer: 

The undersigned hereby designate 
uary 2nd and 8rd as the days upon 
he will accompany the contractors 0 
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Bids: Jan. 


Bids: Feb. 1. 20. 


Drawings for City Auditorium | 


City of Mitchell, S. D. 
The City Council of the City of Mitchell 
are desirous of receiving Drawings for a 
City Auditorium, to approximately 
$150,000. Three prizes are offered for the 
best designs submitted, ($450, $300, and 


e@vtay 


Waterworks Improvements 


Lexington t 
Sealed proposals will be receiver 
Mayor and Board of Town Comn 
of the Town of Lexington, N. © L the 
Town Hall in Lexington, N. C., unti! 4 


BLURI 
COF 





cost 





p.m., 





representatives over the proposed section | Bid “BY; Sa}ing SANG cast iron line. | Rids: Jan. 6 


of road. 
L. C. LINKOUS, 
County Road Engineer. 


Bids: Jan. 27. 
Construction of Steel Water 


Towers and Tanks 
Avoca, lowa. 

Sealed proposals will be received by the 
Town of Avoca, Iowa, until 8:00 o'clock 
P.M. on the 27th day of January, 1920, for 
furnishing all materials, labor and tools 
required in the construction of (1) a steel 
water tower and wood tank complete, (2) 
a steel water tower and steel tank complete 
and (3) a concrete water tower and 
complete, each tower and tank to be a 
105 feet high and 100,000 gallons capacity 
and in accordance with plans and specifica- 
tions now on file in the office of the Clerk 
of said Town. Copies of “Instructions, Bid- 
ding Blank, Specifications, Plans and Con- 
tract” may be obtained from the Town 
Clerk. 

FRANK WISE, 
Clerk. 


“co” 


Bid Fyrnishing and laying 48-inch | 
| lock bar steel pipe. Paving 
Bid “D”: Furnishing and laying 50-inch | ; 
Fayetteville, W. Va 


riveted steel pipe. 

All proposals must be made on the forms | 
furnished by the City. 

Each bidder must accompany his pro- 
posal with a satisfactory bond or certified 
check in the sum of Fifteen Thousand | 
Dollars ($15,000.00). 

A surety bond in the amount of fifty (50) 
per cent of the amount of the contract 
will be required of the successful bidder. 

Plans Sa eteatiens may be seen at 
the office the Director, or copies may 
be obtained from the Bureau of Water 
Works Improvement, 102 FE. Mill St., 

, Ohio, upon deposit of Ten Dollars 
€$10.08), which sum will be refunded on 
return of the plans and specifications in 
good condition within ten days after the 
award of the contract. 

The right is reserved to reject any or 


Sealed proposals will be received at the 
office of the Clerk of the County Court, 
Fayetteville, W. Va., until January ith, 
1920, for paving one section of the Midland 
Trail, through Nuttall District, of approx'- 
mately 8.0 miles. Grading and drainage 
complete. Bids will be recetved on Por'- 
and Cement Concrete, Bitumimous Maca- 
dam (Penetration) and other improved 
types of paving. 

Bids must be submitted on the biank 
form contained in the book of specifications 
which with other information may be 0- 
tained upon application to J. K. McGrath, 
Road Engineer, Fayetteville, West Virzinia. 

A certified check for five per cent. of the 
proposal, made payable to the Sheriff of 
Fayette County, shall be filed with the bid 
The County Court reserves the right 
reject any and all bids. 


all bids. J. K. McGRATH, Road Engineer. 
H. S. MORSE, By order of the County Court of Fayette 

Director, of Public Service. | County, West Virginia. 
@ G. DIXON, H. H. FROST, H. O. BOLEY Presi:ent. 
Engineer. Supt. Water Works. Dec. 10, 1919. Cc. E. MAHAN, Clerk 
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